-i^KiRIODI  CAlr 


~^/i8AN  FRANCISCO  HISTORY  ROOM 


Book  No. 

f690.5   B86 


Accession 


153546 


NOT  TO   BE  TAKEN   FROM  THE  LIBRARY 


F;M  no.  37      2M-7-2C 


PERIODTCAL  DEPARTMENT- 


Digitized  by  the  Internet  Archive 

in  2010  with  funding  from 

San  Francisco  Public  Library 


http://www.archive.org/details/buildingengineer2020Qont 


1     "i  "'nffiiiiM 


16  Tents  Per  Copy 
UM  Per  Tear 


Telephone  DoiiBlaa  SSTt 


PublicilioD  OHicc 

560  Mission  Street 


San  Francisco,  CaL,  January  7,  1920 


Pibliibca  Ever;  WedicvUr 

Twentieth  Year,    No  1 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  WiU  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
an  Francisco.  Cal 


Railway  Exchange  Building 
Portland.  OregoD 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 
PLUMBER 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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HARTSOUGH     ROTARY     DITCHER 

IRRIGATION  DITCHES.— Machine  will  cut  an  inif2;ation  ditch  to  a  true  hy- 
draulic form  and  by  the  simple  application  of  a  striking'  board  is  enabled  to  de- 
fiosit  the  excavated  malerial  on  the  bank  at  the  edge  of  the  cut  or  leave  as  much 
of  a  berm  as  is  desired.  Wide  ditches  as  well  as  narrow  ones  can  be  cut  econom- 
ically with  this  machine. 

DRAIN  DITCHES. — Machine  will  cut  di'ainage  ditches  without  embankment, 
leaving  land  free  to  be  cultivated  up  to  the  edge  of  the  drain  ditch.  Capacity  of 
Machine  will  depend  largely  on  character  of  soil,  but  under  ordinary  circum- 
stances it  will  handle  from  200  to  300  cubic  yards  per  hour. 

ROAD  CONSTRUCTION.—Machine  can  be  used  by  the  Road  Contractor  in 
many  different  instances,  as  its  ability  to  kick  a  lot  of  dirt  out  of  the  way  in  a 
short  time  will  make  it  invaluable  where  cuts  must  de  disposed  of  over  the  road 
^side  whether  this  be  up  or  down ;  it  should  prove  a  great  money  saver  on  road 
drainage  ditches. 

0PERATINC4  COSTS.— Machine  uses  Gas  or  Kerosene  for  fuel  and  requires 
about  21/2  gallons  per  hour.  Cost  of  Lubricating  Oils  is  about  half  of  the  fuel 
cost.  Three  men  can  operate  the  machine,  one  mu.st  be  a  gas  engine  man  and  the 
others  laborers,  and  Machine  can  be  operated  as  well  at  night  as  in  daylight. 

In  moving  from  place  to  place  this  machine  travels  on  its  own  power,  being  a 
tractor  in  itself  and  moving  from  one  to  two  miles  per  hour  over  ordinary  roads, 
and  will  cross  any  bridge  that  will  stand  the  weight  of  an  ordinary  truck. 

When  necessary  to  load  on  cars  it  will  do  so  on  its  own  power. 

One  of  the  strong  features  of  this  ditcher  is  its  light  weight  compared  to  other 
machines  designed  to  do  the  same  class  of  work  done  by  this  one.  The  weight 
ranges  fi'oin  two  to  four  tons  according  to  size. 

This  ditcher  is  also  adapted  to  clean  ditches  that  have  become  fotded  with 
vegetation  or  filled  in  with  mud  and  sand. 


F'orF'UlI  Particulars  Address 


Volute  Ditching  Machine  Co. 

404    Wells  Fargo  Express  Bldg. 
SAN  FRANCISCO,     CAL. 
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A, 


merican  iYssociation  of  i— ingineers 


E, 


\K\VS     FROM     \VTIO.\.*L     HRAD- 
Ql.*RTERS. 

Tile  American  Associaiion  of  Engi- 
neers wishes  the  editors  of  the  techni- 
cal press  and  of  the  lay  press,  who 
have  received  this  bulletin,  the  mem- 
bers of  the  news  committees  of  the 
chapters  and  clubs  of  the  Asociation, 
and  the  officers  of  tlie  chapters,  clubs 
and  sections  a  Happy  New  Year  and 
the-  greatest    prosperity    during    1920. 

The  Assocaition  takes  this  means  of 
expressing  its  appreciation  to  every 
one  who  has  contributed  to  its  develop- 
ment during  the  past  year  for  their 
oo-operation    and   assistance. 

The  year  1920  will  be  a  year  of 
greater  service. 


County  Road  Improve- 
ments in  California. 


\>nfurn    f'ounty    Good    Rondfl    Bond 
IsHue. 

Year  of  issue — -1915. 
Amount   of   issue^Jl. 000,000. 
Ijength  of  issue — 30  years. 
.Miles    of    road    improved — 105, 
.Miles  of  concrete   roads — 105. 
Miles   of   asphalt   on   concrete   base — 
Miles    of    Topeka    on    concrete    base — 
Miles  of  bitulithic  on  concrete  base — - 
Miles  of  Topeka  on  bituminous  lase — 
Miles     of     bitulithic     on      bituminous 
base — 

Miles  of  oil   macadam — 
Miles  of  water  bound  macadam — 
Bridges  built  as  part  of  bond   issue- — 
4   large  'bridges  costing  $76,500. 

Any  further  information  that  will 
giVe  the  public  the  correct  idea  of  the 
scope,  magnitude  and  importance  of 
the  work  done — Surfacing  of  concrete 
is  being  done  from  general  fund  of  the 
county.  To  date  the  following  surfac- 
ing has  been  done:  8  miles  oil  and  rock, 
%-inch  thick:  20  miles  bitucrete,  %- 
inch  thick:  56  miles  Topeka,  1-inch 
thick.  CHAS.    W.    PETIT, 

County    Engineer. 


,stanlNlauN     County    Good     RoadM     Bond 
Inline. 

Y.ear   of   issue — Nov.   1916. 

,Vmount    of    issue — $1,482,000.00. 

Length  of  issue — 32  years. 

Miles    of   roads    improved — 126.14. 

>Iiles  of  plain  concrete  roads — 126.14. 
.  Mjlejs  of  asphalt  on  concrete  base — 
Nope. 

affiles  "of  Topeka  on  concrete  base — 
None. 


Miles  of  l)ituli;liic  (in  concrete  base — 
None. 

Miles  of  Topeka  on  biluminous  base — 
None. 

Miles     of     bitulithic     on      bituminous' 
base — None. 

Miles  of  oM  macadam — None. 

Miles    of    water      bound      mac.idaiii — 
None. 

Bridges  built  as  part  of  bond   issue — 
None. 

Any  further  information  that  will 
give  the  public  the  correct  idea  of  the 
scope,  inagnitude  and  importance  of 
the  work  done — 95.54  miles  16  feet  in 
width.  4  inches  thick;  30.60  miles  12 
feet  in  width,  4  inches  thick;  108.14 
miles  completed  by  contract:  18.00 
miles  completed  by  day  labor.  Entire 
mileage  completed  Sept.  8,  1919. 
Yours    truly, 

J.    H.    HOSKINS, 
County   Surveyor   Stanislaus   Co. 


Aferoed  County  Good  RoadH  Bond  iNstie. 

Year  of  Issue — 1918. 

Amount  of  issue — $1,250,000. 

Length   of  issue — 32  years,   5%. 

Miles  of  roads  improved — Construc- 
tion work  Just  beginning. 

Miles  of  oiled  concrete  roads;  miles 
of  asphalt  on  concrete  base;  miles  of 
Topeka  on  concrete  base:  miles  of  bi- 
tulithic on  concrete  base;  miles  of  To- 
peka on  bituminous  base;  miles  of  bi- 
tulithic on  bituminous  base;  miles  of 
oil  macadam:  miles  of  water  bound 
macadam — All  to  be  concrete  roads  16 
feet  wide,  5  inches  or  thicker,  1-2-4 
concrete.     Surfacing  to  be  done  later. 

Bridges  built  as  part  of  bond  issue — 
None. 

Any  further  information  that  will 
give  the  public  the  correct  idea  of  the 
scope,  magnitude  and  importance  of 
the  work  done.  Bridges  now  under 
contract  on  highways  from  general 
fund.    $130,000. 

O.  E.  COWELL. 
County    Engineer. 


Fresno  County  Good  Rond.K  Bond  Issue. 

Year   of   issue — 1919. 

Amount   of  issue — $4.i.SOO.OflO. 

Length  of  issue — 40  years. 

Miles  of  road  improved;  miles  of 
oiled  concrete  roads;  miles  of  asphalt 
on  concrete  base:  miles  of  Topeka  on 
concrete  base;  miles  of  bitulithic  on 
concrete  base;  miles  of  Topeka  on  bi- 
tuminous base;  miles  of  bitulithic  on 
bituminous  base;  miles  of  oil  macadam: 
miles  of  water  bound  macadam;  bridges 
built  as  part  of  bond  issue — Work  just 
about  to  start,  first  bids  to  be  opened 
Oct.   17.   1919. 


-Any  further  information  that  will 
^■iye  the  public  the  correct  idea  of  the 
fcope,  m.agnttude  and  importance  of 
tl^e  \vprk  done — 270  miles  contemplat- 
^.    .  CHRIS.  P.  JENSEN. 

Ch.  Eng. 


.Sniiin    Cruz    County    Good    Roads    Boa4 
Issue, 

Year   of   issue — -1919. 

Amount  of  issue — ^$924,000. 

Length  of   issue — 20   years. 

Miles  of  roads   to   be   improved — 39. 1. 

Miles  of  concrete  roads — 39.1. 

Miles   of  asphalt   on   concrete   base — 

Miles  of  Topeka  on  concrete  base — 
None. 

Miles  of  bitulithic  on  concrete  base — 
None. 

Miles  of  Topeka  on  bituminous  base — 
None. 

Miles  of  bitulithic  on  bituminous 
b.TSe — None. 

Miles  of  oil  macadam — None. 

Miles  of  water  bound  macadam — 
None. 

Bridges  built  as  part  of  bond  i8SU6 — 
None. 

Any  further  information  that  will 
give  the  public  the  correct  idea  of  the 
scope,  magnitude  and  importance  of 
the  work  done — 


PBOMI.SING    OUTLOOK    FOR    1920. 


•  Never  before  in  the  history  of  the 
building  business  of  the  entire  country 
were  prospects  brighter  nor  more  en- 
couraging (in  spite  of  the  high  cost  of 
labor  and  materials)  than  at  the 
present  moment. 

When  the  war  closed  we  found  our- 
.selves  confronted  with  the  fact  that 
ttie  whole  country  was  behind  In  its 
liuilding  program  for  about  two  years, 
due  to  the  restrictions  imposed  by  the 
government,  no  building  being  allowed 
except  for  war  purposes.  All  private 
construction   work   being   held   up. 

We  also  found  ourselves  confronted 
with  high  prices  for  all  commodities, 
which  had  a  tendency  to  retard  active 
building  for  a  brief  time;  pessimism 
.abounded.  The  cry  went  up,  ''we  can't 
build  until   prices  come  down." 

The  Bay  Cities  were  the  first  to  start 
a  campaign  to  '"build  now,"  to  dispell 
the  glooms.  At  that  time,  building  ma- 
terials were  about  the  cheapest  thing 
in   the   country. 

This  journal  consistently  advocated 
the  immediate  resumption  of  building, 
claiming  that  prices  would  not  be 
lowered.  How  true  our  contention  at 
that  time  proved  to  be,  is  born  out  by 
latter  facts.  Those  who  waited  for 
prices  to  come  down,  waited  in  vain 
and  ha.ve  had  .to  pay  for  their  folly. 


BUILDING   AND   ENGINEERING  NEWS 


H  was  ifievitabli-  that  prices  of 
building  matiTials  should  reach  the 
level  of  other  commodities.  Hents  all 
over  the  country  have  taken  a  sharp 
turn   to   higher  levels. 

There  is  building  everywhere  from 
coast  to  coast,  the  only  handicap  being 
the  inability  of  manufacturers  to  sup- 
ply the  raw  materail.  To  meet  the 
pressing  needs  of  more  housing  room,  a 
greater  num'ber  of  buildings  must  be 
erected  in  1920  than  were  erected  in 
1919. 


l,ATI.V    AMERICA  X    TR.ADE    NOTES. 


[File   numbers   cited    refer    to    reserved 
inforJnation  or  trade  lists  which  may 
,  be.  obtained  from  the  Latin  American 
Division,  Bureau  of  Foreign  and  Do- 
mestic Commerce,  or  any  of  the  dis- 
trict  or  co-operative   offices.] 
PIour-Mlll  Machinery  Desired  in  Braxil 
A  local  campany,   now   being  formed 
In    the   State      of   Rio    Grande      do   Sul, 
Brazil,   desires  a  definite  estimate  on  a 
75-barrel    capacity    mill    for    producing 
wheat  flour.     This  opening,  if  followed 
ap  properly,   ought   to  lead  to   the   sale 
of  other  flour   mills   of   small   capacity. 
(Refer  to  file  Xo.  L.  A.  30  for  name  of 
company   and    its   requirements.) 
Opportunity      for      Road-Making      Ma- 
chinery   in    Colombia. 
Trade      Commissioner     Bell      reports 
that    the    Department    of    El    Valle,    in 
Colombia,    is    at    present    actively    en- 
gaged  in   improving   and   extending  its 
system   of   wagon    roads.      The    officials 
of  this  Department  would  be  interested 
in  the   purchase  of  two  complete  mod- 
ern road-making  outfits,  such  as  plows, 
aurtace     scrapers,      medium-sized     gas 
tractors,      and      small      rock      crushers 
operated    by      gasoline      engines.        In- 
structions for  making  proposals  on  this 
equipment   will   be   furnished   by   refer- 
ence to  file  No.  L.  A.  29. 

Market  for  Belting  In  Mexico. 
Although  there  are  few  factories  in 
the  Ciudad  Juarez  consular  district, 
there  is  considerable  demand  for  rub- 
ber, leather,  and  canvas  belting,  and 
purchasing  agents  of  local  shops  and 
mills  would  welcome  quotations  from 
American  manufacturers.  Quotations 
and  descriptive  literature  may  be  in- 
Spanish  or  English.  As  a  rule,  sales 
made  to  establishments  in  the  district 
are  consigned  to  their  brokers  at  El 
Paso  for  passage  to  Mexico.  (Refer  to 
file  No.  L.  A.  23  for  list  of  purchasing 
agents.) 

Xew  Department  Store  for  Bncnoa 
Alreia.  Argentina. 
"Everything  under  one  roof  will  be 
the  motto  of  the  new  department  store 
which  Harrod's.  of  London,  is  to  build 
to  take  the  place  of  their  old  store  in 
Buenos  Aires,  ll  is  to  be  three  times 
the  size  of  the  present  place,  being 
eight  floors  in  height  and  occupying 
nine  acres  of  land.  Work  has  already 
begun,  and  the  first  section  of  the  new 
establishment  is  expected  to  open  in 
about  a  year,  while  it  is  hoped  that 
the  entire  premises  will  be  in  working 
order  within  IS  months.  After  the 
realization  of  their  present  undertak- 
ing. It  is  Harrod's  plan  to  establish  a 
chain  of  stores  throughout  .Argentina 
similar  to  those  which  they  are  now- 
operating  in   English  cities. 

Port  ■Work*  In  .\ntofnKaiitn,  Chile. 
According  to  the  .\mercian  vice  con- 
sul at  Antotagasta,  Chile,  the  contract 
for  the  harbor  improvement  works  in 
that  city  has  been  awarded  by  the 
Chilean   Government   to   a   native   con- 


struction company.  Orders  have  beeii 
placed  for  the  construction  machinery, 
and  up  to  the  present  time  4,000,000 
pesos  ($800,000  United  States  currency) 
has  been  expended  for  machines,  cranes, 
boats,  and  tugs,  the  slow  delivery  of 
which  is  causing  delay  in  the  progress 
of  the  work,  which  is  already  well  un- 
der way.  The  Government  has  set  the 
expense  limit  for  the  entire  project  at 
1.700,000  pounds  sterling,  approximate- 
ly-422,666.666  Chilean  gold  (a  Chilean 
gold  peso  normally  equals  18  pence). 
(Refer  to  file  No.  L.  A.  25  for  the  name 
and  address  of  the  construction  com- 
pany awarded  the  contract.) 


Bl  ILDI.XU    BOOM    IMPENDING. 


M 


i'liuntry     Needs     and     ^lust     Have 
HoUMlnt;    .\ooonini4>dati«>nM. 


In  the  opinion  of  S.  W.  Straus  &  Co. 
— and  none  are  in  a  better  position  to 
judge — the  coming  year  will  see  the 
greatest  building  boom  the  country 
has  ever  had.  The  reasons  are  ob- 
vious. An  increasing  population,  which 
is  continually  devising  new  lines  of 
production,  needs  more  housing  accom- 
modations,  and   must   have   them. 

Owing  to  the  enforced  cessation  of 
building,  we  are  far  below  the  normal. 
The  situation  has  naturally  resulted 
in  a  rapid  increase  of  rentals  for  the 
buildings  in  existence,  but  that  does 
not  make  good  the  lack  of  space.  It 
means  more  crowding  in  dwellings  and 
offices,  and  insufficient,  ill-arranged 
and    unsuitable    factory   space. 

It  will  not  pay  to  allow  that  situa- 
tion to  continue.  Whoever  needs 
space  will  have  to  pay  what  will  jus- 
tify the  cost  of  producing  it,  and  that 
is  now  recognized  and  accepted.  And 
that  increased  cost  will  be  distributed 
among  all  who  use  the  buildings  or 
products  produced  or  sold  in   them. 

For  a  time  there  was  a  disposition  to 
delay  building  in  expectation  of  lower 
costs.  No  one  any  longer  has  "expec- 
tation" of  any  kind  in  respect  to  fu- 
ture costs.  They  will  be  what  they 
will  be,  and  in  any  event  we  must  have 
the-  buildings.  In  Washington  rents 
are  so  high  that  they  are  talking  of 
sending  landlords  to  jail.  We  hope 
they  will  not,  for  nothing  else  would 
do  so  much  to  discourage  building.  No- 
body will  build  a  house,  except  for  his 
own  use,  if  he  is  to  be  sent  to  jail  for 
collecting  rents  to  give  fair  returns 
on  its  cost.  The  way  to  reduce  rents 
is  to  build  more  structures. 

And  there  seems  no  difficulty  what- 
ever in  any  American  city  in  renting  or 
selling  structures  on  the  basis  of  pres- 
ent costs  of  construction.  There  is 
none  in  San  Francisco.  And  the  struc- 
tures already  in  existence  are  rapidly 
coming  to  rent  on  the  basis  of  the  cost 
of    reproduction    less    depreciation. 

The  fact  is  that  land  and  buildings 
seem  likely  to  cost  more  rather  than 
less,  and  if  anyone  intends  or  desires 
to  build,  the  quicker  he  gets  at  it  the 
better  for  him. — S.   F.   Chronicle. 


BIJSINES.S     BOOM     ■Wlbl-     CONTINUE, 
(■IIAMBEB    SAYS. 


nd-of-the-Yenr    Review    of    Commerce 
B€>dy   ForeoantH   .\etivlty. 


(Chamber  of  Commerce  of  the  Uniteii 
States  in  its  annual  end-of-the-year 
review  of  business  and  crop  conditions. 
Manufacturers,  the  report  said,  have 
orders  in  excess  of  their  capacity,  and 
in  the  retail  trade  there  is  a  feeling 
of  confidence  of  the  continuation  until 
another  harvest  at  least  of  the  demand 
for  all  classes  of  commodities. 

Farmers  are  reported  unusually 
prosperous  because  of  the  high  prices 
of  their  products.  The  liberal  spend- 
ing of  the  farmers,  the  review  assert- 
ed, is  the  backbone  and  sustaining 
power  of  the  present  volume  of  busi- 
ness throughout  the  country,  as  they 
are  paying  mostly  cash  and  are  pur- 
chasing more  improved  farm  machin- 
ery and  pure-bred  live  slock  than  ever 
before. 

Of  the  general  crop  situation,  the 
report  stated  that  rain  did  much  dom- 
age  to  unharvested  crops  in  the  South 
and  in  the  southern  portion  of  some 
of  the  central  states.  reducing  the 
yield  and  impairing  quality.  W^inter 
wheat  acreage  will  be  materially  re- 
duced this  fall,  the  report  said,  as  the 
farmers  believed  winter  wheat  pro- 
duction at  high  prices  was  over  for 
the   present. 

"Great  activity  in  building"  the 
committee  added,  "is  reported  in  sec- 
tions, except  where  crop  failures  were 
extensive,  copper  mining  is  in  a  poor 
state,  silver  mining  is  doing  well,  oil 
production  is  good." 


CITY    MANAGEIU. 


WASHINGTON.  December  31. — Con- 
tinued industrial  activity  is  predicted 
by    the   committee   on   statistics   of   the 


The  movement  in  favor  of  the  city 
manager  plan  of  municipal  govern- 
ment, which  has  found  favor  in  nu- 
merous places,  has  not  yet  shown  any 
marked  results  in  the  matter  of  devel- 
oping high  grade  specialists  In  munic- 
ipal administration,  if  we  may  Judge 
from  the  complaints  expressed  in 
Akron,  O.,  whose  offer  of  a  $10,000  sal- 
ary for  a  chief  administrator  has  failed 
to  bring  to  the  front  candidates  ad- 
judged to  be  above  mediocre  grade. 

A  desire  was  manifested  in  favor  of 
getting  the  best  man  that  could  be 
found  for  the  position,  and  to  that  end 
the  salary  was  placed  at  what  was 
considered  a  high  figure  and  a  special 
committee  named  to  canvass  the  field 
and  examine  qualifications.  The  lead- 
ers in  the  movement  did  not  care  where 
their  adriiinistrator  came  from,  so  long 
as  he  measured  up  to  the  standard. 

It  is  one  of  the  principal  theories  in 
connection  with  this  form  of  commis- 
sion government  that  a  city  manager, 
one  commanding  authority  as  an  expert 
administrator,  could  apply  his  talents 
in  any  local  field  with  successful  re- 
sults. It  was  believed  that  the  ad- 
vancement of  the  city  manager  plan 
would  result  in  stimulating  interest  In 
this  direction  graduating  men  of  local 
distinction  into  a  class  of  eagerly 
sought  administrators  and  attracting 
men  of  capacity  and  talent  to  a  rield  of 
service  where  the  public  interest  calls 
more  and  more  for  executives  of  char- 
acter and  efficiency. 

Whether  the  theories  on  which  the 
eity  manager  plan  has  found  prefer- 
ment are  to  some  extent  impractical 
been  struck  in  the  endeavor  to  awaken 
public  recognition  of  its  merits  and 
possibilities  is  not  clearly  established. 
— Springfield  Union. 
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BUILDING. 

APAKTMENT  HOUSES. 


rians  Being  Prepared.  Ready  lor  Fig- 
ures in  About  a  Week. 

AUA):TMEXTS  Cost,  jao.OUO 

SAN  FKANCISCO.  W  Leavenworth  S 
Sutler  Street. 

Four-story  and  basement  Class  "C" 
apartments  (6  3  and  4-rooni  apts). 

Owner — Ralph  Brown. 

Architect — E.  E.  Young,  251  Kearny  St., 
San    Francisco. 


Plans  Being  Prepared.  Ready  tor  Seg- 
regated Figures   In  About  a  Week. 

APAUTMEXTS  Cost,    $ 

SAX  FRANCISCO.  SB  Sutter  and 
Ueavcnworth   Streets. 

Six-story  and  basement  Class  "C" 
apartments  (33  3-room  apts.) 

Owner — >l.  A.   Little. 

Architect — E.  E.  Young.  2.')1  Kearny 
St.,  San  Francisco. 

Contract   Awarded. 

APARTMENTS  Cost,   $12,00(J 

MODESTO.   Stanislaus   Co.,   Cal.     Four- 
teenth and   "K"  Streets. 
Two-story    frame    and      stucco      apart- 
ments,  32x58    (4   4-room   apts.) 
Owner — Mrs.  C.   F.   Marshall.   Modesto. 
Architect — None. 

Contractor — Randolph  &  Ward.  Mo- 
desto. 


Cost,    i- 


I'lans   Being   Prepared. 

APARTMENTS 

TAFT.  Kern  Co..  Cal. 

Two-story  frame  apartment  house  (16 
2-room  apts.) 

Owner — Taft    Investment   Co. 

.Architects — Wiseman  &  Biggar,  Mor- 
gan  BIdg..   Bakersfield. 


I'lans  Being   Prepared 
ALTERATIONS 
SAX    FRANCISCO 

Larliin. 
.\lter    three-story    fran 

apartments. 
Owner — Withheld. 
-Architect — A.    W.    Burgren.    661    I'helan 

Bldg.,   San    Francisco. 


Cost,    112,000 
Clay    Street    Near 


flats    into 


Plans  Prepared. 

ALTERATIONS  Cost,    $50,000 

SALINAS.   Monterey   Co..  Cal. 
Extensive     alterations     to     store     and 

theatre    building      for      apartments 

(install  new  store  fronts). 
Owner — A.   Lofkas. 
Engineers  and  Contractors — Wallace  & 

Bush.   Bank   of  San   Jose   BIdg.,  San 

.To.«?e. 

Plans  Being  Prepared. 

APARTMENTS.  ETC.  Cost.  $40,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.     South 

P'irst  Street. 
Two-story    garage    and    apartments    (8 

apts.) 
Owner — E.  F.  Reichman. 
Engineers  and  Contractors — Wallace  & 

Bush,  Bank   of  San   Jose  BIdg..  Ban 

JORfl.  ..  .       . 


.  SAN  JOSE.  Santa  Clara  Co.,  Cal.— F. 
K.  Shafter.  Stevens  Creek  Road,  San 
Jose,  has  purchased  the  lot  at  the 
northwest  corner  of  Second  and  San 
Salvador  streets  and  plans  the  erection 
of  a  modern  apartment  house.  The  site 
is   100   by  137  feet   in  size. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
-V.  C.  Rennie,  Beach  Hill,  Santa  Cruz, 
has  petitioned  the  City  Council  to  com- 
plete the  Beach  Hill  street  improve- 
ment as  he  intends  to  commence  con- 
struction of  a  modern  apartment  house 
in    that   distirct. 


BASEB 

Plans   Ready  for  Figures  Next  Week. 
BANC    BUILDING  Cost,    $75,000 

SANTA   ROSA,  Sonoma  Co.,  Cal.  Fourth 

Street   and   Exchange  Avenue. 
One-story    brick    and    terra   cotta   bank 

Iniilding. 
Owner — Savings    Bank    of    Santa    Rosa, 

Premises. 
.Vrchitects — Reed      .S:    Corlett.      Oakland 

Bank    of    Savings    BIdg..    Oakland. 


Steel   Contract  Awarded. 

BANK  BLDG.         Cost.  $300,000  or  more 

SA.V    FRANCISCO.      W    Montgomery   St. 

bet.   Post  and  Sutter,  adj.  First  Xa- 

tional  Bank  BIdg. 
Two    and      three-story      and      basement 

Class  "A'  bank  and  office  building. 
Owner — First    Federal    Trust    Co..    and 

First  Xational  Bank. 
.Architect — C.      E.    Gottschalk,      Phelan 

BIdg.,  San   Francisco. 
Contractor — J.    E.    Scully,    Flood    Bldg., 

,San    Francisco. 
The    Central    Iron    Works    has    been 
awarded   the  contract  for  the  steel. 


BONDS 

HILLSBOKOUGH.  San  Mateo  Co.,  Cal. 
— Bonds  of  $15,000  have  been  voted  for 
the  purchase  of  fire  fighting  equipment. 


BERKELEY.  Alameda  Co..  Cal. — Of- 
fering a  premium  of  $10,506,  the  Mc- 
Donnell Co..  of  San  Francisco,  was 
awarded  the  purchase  of  the  $500,000 
bond  issue  of  the  Berkeley  High  School 
District. 


SUSANVILE,.  Lassen  Co..  Cal.  — 
Bonds  of  $75,000  with  which  to  finance 
construction  of  an  adition  to  the  pres- 
ent high  school  building  have  been 
voted. 

Plans  for  the  work  have  been  pre- 
pared by  Architect  Ralph  D  Taylor  of 
Susanville.  David  M.  Durst  is  prin- 
cipal   of    the   Susanville    High    School. 

ALTURAS.  Modoc  Co..  Cal.— The  su- 
pervisors have  sold  the  $400,000  county 
highway  bond  issue  to  the  Anglo- 
California  Bank  of  San  Francisco. 
Proceeds  of  the  sale  will  finance  the 
construction    of   county   highways. 


i)f  Education  to  decide  the.  question  of 
issuing  and  selling  bonds  of  $300,000 
with  which  to  relieve  congestion  in  the 
elementary  schools  by  constructing 
new  buildings  and  making  additions  to 
the  standing  structures. 


F.\IR  OAKS,  Sacramento  Co.,  Cal. — 
The  Fair  Oaks  Irigation  District  has 
decided  to  float  a  bond  issue  of  $20,000 
with  which  to  flnance  the  laying  of 
new  pipe  lines. 

G.  L.  Camden  is  secretary  of  the  dis- 
trict. 

.MODESTO,  Stanislaus  Co.,  Cal. — Bids 
will  be  received  by  H.  Benson,  County 
Clerk,  up  to  January  13th,  10  A.  M.,  for 
the  purchase  of  school  bonds  to  flnance 
improvements: 

Washington  School  District... $   2.000 

Salida    School    District $16,000 

Hughson  Union  High  School 

District     $90,000 

Turlock   School   District $S9,000' 

Further  information  regarding  the 
proposed  sale  may  be  had  from  the 
County  Clerk. 


TURLOCK,  Stanislaus  Co..  Cal, — 
January  9th  is  the  date  set  to  decide 
the  question  of  issuing  and  selling 
bonds  of  $60,000  with  which  to  finance; 
construction  of  sewers.  An  election 
held  on  this  issue  some  time  ago  and 
which   was   declared    illegal   carried.       \ 


HAXFORD,  Kings  Co.,  Cal. — The  Su- 
pervisors have  sold  the  $115,000  bond 
issue  of  the  Hanford  Grammar  School 
District  and  the  $350,000  bond  issue  of 
the  Hanford  Union  High  School  Dis- 
trict. 


KOSEVILLE.  Placer  Co.,  Cal. — 
Preparations  are  being  made  to  call  an 
election  to  vote  bonds  of  $50,000  for 
the  erection  of  a  new  grammar  school. 
It  is  probable  the  election  will  be  hald 
January  31st. 


RICHMOND.  Contra  Costa  Co..  Cal. 
— Steps  are  being  taken  to  call  an 
election  to  vote  bonds  of  $300,000  with 
which  to  finance  construction  of  addiij 
lional  schools,  the  present  structures: 
being  inadequate.  \ 


CALIPATRIA,  Los  Angeles  Co.,  Calj 
— Bonds  to  the  amount  of  $40,000  fotj 
constructing  a  city  sewer  system  were' 
authorized  at  a  special  election  De- 
cember 16.  Edward  M.  Lynch,  Central 
Bldg.,  Los  Angeles,   is  the  Engineer. 


TURLOCK,  Stanislaus  Co.,  Cal.— 
Owing  to  an  error  in  the  recent  sewer 
bond  issue  it  may  be  necessary  to  call 
another  election  to  secure  funds  to 
finance  construction  of  work  planned; 
under  the  issue. 


CHURCHES 


BAKERSFIELD,  Kern  Co..  Cal.— Jan- 
uary 31st  is  the  date  set  by  the  Board 


Plans   Being   Prepared. 
CHURCH                                          Cost.   $— 
SAX   PEDRO,  Los  Angeles  Co..  Cal 
Group   of   brick    churob-  huilfi.in'gs. 
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American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Officers. 

W.  W.  DeBBRARD,  Western  Editor  Engineering  Kews-Record,  Chicago  FIRST  VICB-PRHSn>HNT 

T.  A.  EVANS,  Structural  Engineer,  Meade-Morrison  Co.,  Chicago  SE5C0ND  VICEJ-PRESIDBNT 

JOHN  BRICSON,  City  Kngineer,  Chicago - TRHASTTRBR 

C.  B.   DRAYBR  SEJCRETTAHT 


Director!. 


W.   H.   Flnlay.   President,   C.  &   N.   W.   Ry.,  Chicago, 

ni.,  Past  President. 
W.  W.  K.  Sparrow,  Chief.   Engr.  C.  M.  &  St.  P.  Ry., 

ChloaKo. 
P.  B.  Harroun,  Consulting  Egn.  San  Francisco,  Cal. 
R.   Bumham,   Consulting   Eng.,   Chicago,   111. 
T.  D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texas. 


L,.-S.     F.     Ry., 


E.  F.    Collins,    Valuation    Bub., 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Worka.  Phlladalphla 
Harold  Almert,  ConBultlnff  Eng..  Chicago. 

F.  K.  Bennett,  Principal  Allt.  Sag.,  M.  ft  8t.  1..  R7- 

Minneapolis. 
J.  H.  Prior,  ConsultlnK  Kng.,  Chicago. 
Alexander  Potter,  Civil  Eng.,  New  York  City. 
J.  N.  Hatch,  ConBuIttng  Bng.,  Chteago. 


NATIONAL  HEADQUARTERS 


n  Kmmt  Adams    St. 


CUeaffo,  lU. 


San  Francisco  Chapter,  A.  A.  E. 

W.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R PRESIDENT 

J    F    JOHNSTON,   Sei-vice   .Manager,  Union   Construction  Co FIRST  VICE-iPRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R,  R SECOND    VICE-PRESIDENT 

L    R.  KESSING,  Engineer.  State  Railroad  Commission TREASURER 

A.  G.  MOTT,  AssT.  Engineer,  S.  P.  R.  R - SECRETARY 

COMMITTEES   .VXD   t'H.\IBMEN. 

Membership    .-. D.    L.    REYNOLDS 

Qualification    L.  R.  KEbSING 

Program    G.  D.  WHITTLE 

Fellowship    J-    R-   ARNOLD 

Publicity V.  D.  COUSINS 

Ethics  and  Compensation  E.  E.  CARPENTER 

Public   Affairs   • R-    Sachse 

Relations  with  Other  Organizations  ; R,  M.  BEANTIELD 

Rfjtuljir  Mcetiiiirs  of  the  Chapter  .Moiitlil)'. 

TIME:     First  Thursday  of  the  Month;   7:30  P.  .\l. 

PLACE:      Engineers'   Club,  Mechanics   Institute   Building,  .57  Post  St. 


Chapter  Oftice 


700  Miirstoii  Biiil(liii!f 


•2H  Keaniy  St.,  San  Franciscn 


SACRAMENTO    CHAPTER 

Lathrop,     H.     A Secretary 

1S21  Thirty-third  St., 
Saeramcnto       -        -  California 

LOS    ANGELES    CHAPTER 

Harris.    A.    L Secretary 

I10<   Central    Building 
L,o«  Angeles       -       -       California 


CHAPTERS  &  CLUBS: 

PORTLAND    CHAPTER 

Barnes,  R.  W Sec.  &  Treas. 

36  Union  Station 

roitl.ind         -         .         -         Oregon 

FRESNO    CHAPTER 

lean    L.    Vincenz Secretary 

P.   O.    Box    922 

Fresno        -        -        -        California 

SAN  DIEGO   CHAPTER 

Grumm.     Fred Secretary 

2898   Spruce  Street 
San    Diego         -         -         California 


SAN    BERNARDINO    CL17B 

Woods,    M.    A Secretary 

f08  Tenth  Street 
San    Bernardino        -        California 

EUREKA    CLUB 


Howard, 
Eureka 


. Secretary 
California 


::;=iDC 


3C=:3C 
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owner— St.  Mary.  Siar  of  the  .Sta.  Rev. 

Father  Denso,   Pastor. 
Architect— Thos.  F.  Power.  333   Higgins 

i  Bldg  .   Los   Angeles. 

The  sroup  will  includa  a  church,  rec- 
tory, convent,  school,  and  auditorium. 
The  school  building  will  be  the  ftrst 
unit  to  be  erected. 


Plans  ftelng   Prepared 

CHtRCft  Cost.  $100,000 

EAST   HOLLYWOOD.   Los   Angeles  Co., 

CaliJornia. 
Church(community   center,   gymnasium, 

pool  and  billiard  rooms,  etc.) 
((^^•ner — St.  Mary  ot  the  Angels  Church 

Rev.  Neal  Dodd,  Pastor. 
.\rcHiteot — Carlton   M.      Winslow.     Van 

Nuys  Bldg.,  Los  Angeles. 


riCIOBEBS     Am)     WABEH0U8S8. 

Contract  Awarded.     Work   Started. 

CAXN'ERY  PLANT  Cost,  $ 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
First  unit  of  cannery  plant   (wood  and 

co"ruBated      iron    factory,    165,363) 

and      wood    and      corrugated      iron 

warehouse.  110x226. 
Owner — The  Pratt-Low  Co..  San  .lose. 
Architect — Not  Stated. 
Contractor — R.  O.  Summers,   17   N-First 

St.,  San  Jose. 


Contract  Awarded. 

WAREHOUSE  Cost.    $5,287 

TCRLOCK,    Stanislaus    Co.,    Cal.      Delhi 

Colony.   6   miles  South  of  Turlock. 
Corrugated    iron    warehouse,    50x100. 
Owner — State     Land    Setlement    Board. 

Turlock. 
Architect — Max      E.    Cook. 

Engineer,   Turlock. 
Contractor — Wakefield        & 

Turlock. 
The  only  other  bidder 
Knapp  of  Turlock  at  $5,665. 
Cook  wishes  to  receive  all  trade  litera- 
ture, particularly  farm  building  ma- 
terials and    equipment. 

Mr.  Cook  states  that  the  colony  con- 
sists of  8.000^  acres,  six  miles  south  of 
Turlock.  on  which  it  is  intended  to 
build  approximately  300  farms  within 
the  next  two  years. 


Farmstead 

Peterson. 

vas      J.   F. 
Engineer 


rians   Being   Prepared. 

WAREHOUSi:  Cost,    $15,000 

.\ILES.  Alameda  Co..  Cal. 
One-story     reinforced     concrete     ware- 
house. 
0*ner — Schuckle  Co. 

Engineers  and  Contractors — Wallace  & 
Bush,  Bank  of  San  Jose  Bldg.,  San 
.Jose. 

Contracts    Awarded. 

BOILER   HOUSE   AND    CRANE 

COST,    $ 

EUREKA,      Humboldt      Co.,    Cal.      Near 

Eureka. 
Concrete    and    steel    frame    boiler    room 

and  fuel   house   building,   72x208. 
Owner — Hammond  Lumber  Co. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 

San  Francisco. 
.steel  awarded  to  Eureka  Boiler  Works 
(icnrrnl  roiilrnet  to  The  Englehart 
Paving  &  Contracting  Co..  Eureka. 
The  Eureka  Boiler  Works  was  also 
awarded  the  contract  for  constructing 
a   large   cantaliver  crane. 


To  be  Done  by  Days  Labor  and  Sub- 
Contracts.  ' 

WAREHOUSE,  ETC.  Cost,  $100,000 

EUREKA,  Humboldt  Co.,  Cal.  Fourth 
St.,  bet.   "B"  and  "C"  Streets. 

One  and  two-story  reinforced  concrete 
cheese  curing  and  warehouse  and 
office  building.  110x240.  (The  two- 
story  portion  will  be  used  for  of- 
fices, rest  rooms,  etc.) 

Owner — California  Central  Creameries. 
Eureka.  Cal. 

Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
San  Francisco. 

Superintendent — Mr.  Foster. 

Mr.   Morrison   of   Eureka,   who   is   the 

manager  for  that  district,  will  take  all 

sub-figures  and  purchase  the  materials< 


STOCKTON,  San  Joaquin  Cor,  CSl. — 
Articles  of  incorporation  have  been 
filed  with  the  County  Clerk,  Eugene  D. 
Graham,  by  the  Buchenau  Gum  Case 
Company  whose  principal  place  of  busi- 
ness is  Stockton.  The  incorporators 
are  Lloyd  W.  Buchenau,  Geo.  H.  Dletz, 
Harold  J.  Gage.  C.  A.  Grant  and  Mrs. 
C.    H.    Rothenbush. 

The  company  is  capitalized  at  $250,- 
000  and  will  engage  in  the  manufacture 
of  store  cases. 

Lloyd  W.  Buchenau,  announces  that 
the  company  will  erect  a  new  factory 
in  Stockton. 

Webster,  Webster  and  Blewett,  ^At- 
torneys, Stockton  Savings  and  Loan 
Society  Bldg.,  Stockton;  filed  the  arti- 
cles  of   incorporation. 


Completing    Plans.      Contract    Awarded 

For  Workroom. 
WORKROOM  Cost,  $2,660 

WILIXJWS.  Glenn  Co.,  Cal. 
One-story  sheet  iron  workroom  Ccement 

floor  and  foundation). 
Owner — Walter  V.  Crone.  Willows,  Cal. 
Architect — Otto  Deichmann.  Willows. 
Contractor — J.  W.  Halterman,  Willows. 
Plans  will  be  ready  for  figures  short- 
ly for  a  concrete  ofhce  and  salesroom 
building  to  fare  .'Sycamore. 


Contract    Awarded. 

CANNERY 

SAN   JOSE,   Cal.,   Stockton   Ave. 

Enlarge  packing  plant,  frame  cannery 
bldg.  and  cooling  shed  and  a  1st  re- 
inforced concrete  warehouse. 

Owner — Uichmond-Chase    Packi 
San   Jose. 

Designer   and    Contractor — Z.    O 
167  S-14th  San  Jose. 


g    Co. 
Field, 


Cost,  $- 


I'onlrucl  .\\varded. 

STORAGE  PLANT. 

H.\NFORD,  King  Co.,  Cal. 

I'.rick    and    concrete    ice    storage    plant, 

70x36. 
Owner — Hanford  Ice  Company. 
Architects   &   Contractors— Trewhitt    & 

Shields  Co.,  Rowell  Bldg.,  Fresno. 


TURLOCK,  Stanislaus  Co.,  Cal. — The 
Stanislaus  County  Fig  Growers  and  the 
10.  C.  Braden  Co..  of  Pasadena  of  which 
!•:.  C.  Braden  is  President,  is  planning 
the  erection  of  a  $100,000  packing  plant 
in  Stanisluas  County  to  handle  next 
year's  crop.  It  is  planned  to  erect  a 
building  60  by  125  feet,  exclusive  of 
storage  space. 

Braden  states  the  proposed  structure 
has  been  contemplated  for  several 
years  and  from  present  indications 
construction    will    he    started   shortly. 

Foundation  Contract  Awarded.  Figures 
to  be  Taken  tor  General  Contract. 

SHOP  ."VND  SERVICE  BUILDING 
Cost,    $20,000    each. 

SAN  FRANCISCO.  SW  Juniper  and 
Folsom  Streets. 

Two  one-story  steel  frame,  brick  walls 
and  galvanized  iron  shop  and  ser- 
vice buildings  (about  12.000  sq.  ft. 
each). 

Owner — Kleilier  &  Co  .  Inc..  1480  Fol- 
som St..  San   Francisco. 

Knginesr — Richard     tum     Suden,     14S0 
Folsom   St..   San   Francisco. 
The    contract    for    the    foundation    ot 

the  shop  building  has  been  awarded  to 

I,.  Zimmerman.   180  Jessie  St.,  for  $2000 
The   shop   building  will   be   completed 

first    for   which  general   figures   will   be 

taken   in  about  two  weeks.  The  service 

building    will     be     erected    across    the 

street.     Fenestia   sash   will   be  used   on 

both   buildi(igs. 


aiBAOEl 


Plans   Being   Figured. 

GARAGE  Cost,    $30,000 

SAN   FRANCISCO.      Washington   Street 

near  Steiner. 
Two-story     and    basement     Class     "C" 

garage. 
Owner — Louis  Rothenberg. 
Architect — Fred'k.    H.    Meyer,    Bankers' 

Invst.  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

GARAGE,    ETC.  Cost,   $13,500 

FRESNO,  Fresno  Co..  Cal.     South  S  St. 

bet.  Mono  and  Ventura   Sts. 
One-story  brick  garage     and     machine 

shop,   50x150. 
Owner — Darner  Bros. 
Lessee — Walling  &  Alexander. 
Architects — Coales  &  Travers,     Rowell 

Bldg.,  Fresno. 


Contracts  Awarded. 

GARAGE  Cost.    $82,«00 

MODESTO,   Stanislaus   Co..   Cal. 

One-story  reinforced  concrete  and 
brick  garage.  90x175. 

t)wner — Maze,    Shakelford  &   Silva. 

Architects — Wiseman  &  Biggar,  Mor- 
gan   Bldg..    Bakersfteld. 

Contractor — Ernest  Green,  915  "I"  St., 
Modesto. 


Work    to   be   Started  Shortly. 

GARAGE,    ETC.  Cost,    $- 

GILROY,  Santa  Clara  Co.,  Cal.  North 
Monterey  St.,  bet.  Martin  and 
Lewis    Streets. 

Two-story  concrete  garage  and  auto- 
sales   room,   54x150. 

Owner — John  Mainero.  Gilroy. 

Lessee — Tucker  Bros.,  N-Monterey.  St.. 
Gilroy. 

.Architect — Not   Given.  , 


Plans   Being   Figured. 

GARAGE  Cost,    $1(S,090 

SAN  FRANCISCO.  Fillmore  Street  near 
Haight.  -f 

One-story  brick   garage. 

Owner — Mrs.  A.  West. 

Architect — Smith  O'Brien.  Bankers'  In- 
vestment  Bldg.,    San    Francisco. 


Ready  for  Figures  Saturday. 

AUTO  REPAIR  SHOP  Cost,  $8,000 

SAN   FRANCISCO.      S    Mission    Bet.    8th 

and   9th   Streets.  '^ 

One-story   brick   auto   repair   shop,.  85x 


Owner— A.  Palodori. 
.\rchitect — .S.   Heiman. 
Francisco. 


57   Post  St.,  Sa,n 


BUILDING   AND   ENGINEERING   NEWS 


Government     Trucks 

SedF.LBARRIS     . 

WAREHOirSE,  351  \OE  ST. 
Phone  Market  3960 


GOVERNMENT  WORK  AND 
SUPPLIES 

Contract   Awarded. 

CENTRAL   BLDG.  Cost,   $2(i!l,000 

SAN   DIEGO,   Cal.     Marine  Corps   Base, 

Dutch   Flats. 
Reinforced   concrete    Central    building. 
Owner — United    States    Government. 
Architect — United    States    Government. 
Contractor — Lange  &  Bergstrom,  Shar- 
on Bldg.,  San  Francisco. 
The    building      will    have      reinforced 
concrete   foundation   on   concrete   piles; 
reinforced  concrete  columns,  floors  and 
roof    slabs,    steel    trusses    and    purlins; 
brick  and   hollow   tile   walls  and  parti- 
tions;   plastered    interior    and    stuccoed 
exterior    wall     surfaces;     built-up    and 
tile   roofing;   suspended   metal   ceilings; 
skylights     and   louvres;      wood     doors; 
steel   sash   and      wood   sash;     complete 
plumbing,    heating    and    electric    light- 
ing and   power   system;     and     a  radial 
brick  chimney  125  feet  high. 


tVASHIXGTON.  D.  C— No  bids  were 
received  by  the  Supervising  Archi- 
tect's Office  at  Washington,  D.  C,  on 
December  29th,  for  tlie  extension,  re- 
modeling, etc.,  at  the  U.  S.  Post  Office. 
Sacramento,  California.  It  is  probable 
the  bids  were  delayed  on  account  of 
the   heavy   Christmas    mail. 


MARE  ISLAND,  Cal.— An  allotment 
of  J47,500  was  received  by  the  Public 
Works  Department  of  Mare  Island  for 
the  electrification  of  the  causeway 
and  the  construction  of  a  number  of 
electrified  spurs  to  be  used  in  handling 
the  'transcontinental  frieght  brought 
to  the  navy  yard. 

It  has  not  been  decided  whether 
work  will  be  done  by  force  account  or 
contract. 


HALLS    AND    SOCIETY 
BUILDINGS 

Plans    Prepared.      Funds    to    be    Raised 

by  Bond   Issue. 
COMMUNITY  HALL  Cost,   $60,000 

BENICIA,  Solano  Co..  Cal. 
Community  hall. 
Owner — City  of  Benicia. 
.\rchitect- — Engineering    Dept.    of    Beni- 
cia Arsenal,  Benicia. 
The   building     will  contain    a      swim- 
ming   pool,    gymnasium,    meeting    halls, 
city  library,  city  offices,  etc. 


PORTLAND,  Ore. — From  plans  pre- 
pared by  Architects  Houghlaling  & 
Dbugan.  Henry  Bldg..  Portland,  the 
following  low  bids  were  submitted  for 
the  flve-story  reinforced  concrete  labor 
temple  to  be  erected  at  Fourth  and 
Jefferson'  streets: 

General  Construction — Zanello  Bros.. 
J213.745. 

Electric  Work — .laggar-Sroufc  Co,i 
S5.345. 

Bids  for  the  heating,  plumbing  and 
venlllatintr  will  be  opened  fit  ^  later 
«»tt. 


Plans  to  be  Prepared. 
.STOKES  &   LODGE  ROOMS 


ost.  $- 


osta 


Cal. 


.M.VRTINEZ,    Contra 

Main  Street. 
Three-story     concrete       or       two-story 
.brick   stores   and   lodge   rooms,   32x 

100. 
Owner — Hines  Bros.,  Bay  Point,  Cal. 
Architect — Not   Tet   Selected. 


FRESNO,  Fresno  Co.,  Cal.— Archi- 
tects of  Fresno  have  been  invited  by 
the  Fresno  Odd  Fellows  to  submit 
sketches,  together  with  estimates  of 
cost,  for  a  four  story  lodge  building 
adjoining  the  present  structure  of  the 
Odd  Fellows  in  Merced  street.  Fresno. 
The  new  structure  will  cover  a  ground 
area  of  50  by  100  feet.  It  is  planned  to 
spend  about   $100,000   ir.   construction. 

A.  M.  Drew  is  Chairman  of  the  Build- 
ing Committee. 


FRESNO,  Fresno  Co.,  Cal.— The 
Fresno  Y.  M.  C.  A.  is  planning  a  cam- 
paign to  secure  $23,650  with  which  to 
maintain  and  make  improvements  to 
the  present  Fresno  quarters.  Improve- 
ments  are   planned   as   follows; 

Repairing  basement  and  boys"  room, 
$1,400. 

Repairing  gymnasium  and  showers, 
$1,S00. 

Repairing    locker    room.    $1,850. 

Repairing   main   club   room,   $500. 

Renovating   and    refurnishing,    $1,700. 

Miscellaneous  repairs,  $600. 

Geo.  A.  Forbes  is  Secretary  of  the 
Fre.sno  Branch  of  the  Y.  M.  C.  A. 


HOSPITALS 


Contract  Awarded. 

HOSPITAL   U.NIT  Cost,    $546,000 

0.\KLAND,    Alameda      Co.,    Cal.         14th 

Avenue  and  E-27th  St. 
First  unit  of  Class  "A"  County  Hospital 

(2  dormitories  and  service  building 
with  connecting  corridors). 
Owner — Alameda  County. 
Architect — Henry      H.      Meyers.       Kohl 

Bldg..  San   Francisco. 
Contractor — Clinton    Constr.      Co..       140 

Townsend  St.,   San  Francisco. 


Contracts  .\warded. 

ADDITIONS  (.'ost.    $ 

SAN  FRANCISC-O.      .N  Bush   Street  E  of 

Hyde. 
Two    six-story    Class    "I!"    additions    to 

hospital. 
Owner — St.  Francis   Hospital  Co. 
Architect — Alfred    I.    Coffey.    Humboldt 

Hank  Bldg.,  San  Francsico. 
(irndiiii;   to   A.   .T.   Reeder.   Sharon   Bldg.. 

for   $111,090. 
Coiiorete    AVork — Alission    Concrete    Co., 

1X11    .lessie   SI.,    for   $91,000. 
fienrrnl  Work — Ira  W.  Coburn.  180  .les- 
sie St..  for  $71,250. 
llriek   nnd   'IVrrn   Cotta      Work — A.      W. 

Lawson,   180  .lessie  St..  for  $8,750. 
:tliirhle  nnd  Termjizo — ,ros.   Mnsto  Sons- 

Kecnan   Co..   535    North    Point   St..    for 

$10,0(10. 
Iron    Work — Monarch   Iron  Work«,  1159 

Howard    St.,    for   $3,650. 
Gnlvanlzcd  Iron — Guilfoy  Cornice  Wks.. 

1'69    Potrero   Ave.,  for  $2,500. 
PnlntniK — C.  E.  Gordon.   1612  lOlh  Ave.. 

for   $9,100. 
IMiimhIne — C.    Petersen    Co..    730   Larkin 

Si,,  rcr  $39,231. 
llralInK — C.    Petersen    Cg  ,    $17,124 


Plans   Being   Prepared. 
Preliminary   Plans   Being   Prepared. 
BUILDINGS  Cost.   $, — 


S.\N  LEANDRO,  Alameda  Co,.  Cg.\.  .  In- 
firmary. 

Reconstruct  farm  buildings,  erect  stor- 
age  buildings,   alter  dormitorieSj  etc.; 

Owner — Alameda  County.  • 

.Architect — Henry  H.  Meyers,  Kohl 
Bldg..   S.    F. 

OLE.NDALE.  Los  Angeles  Co.,  Cal.--' 
Chas.  W.  Kent  &  Son,  131  S.  IJrand 
Blvd.,  Glendale,  have  prepared  pre- 
liminary plans  for  a  brick  hospital 
group  to  lie  built  by  the  (Jlendale 
Memorial  Hospital  Association  in  the 
jpiedmont  Park  tract,  Glendale.  Per- 
mit for  operating  the  hospital  has  been 
secured  from  the  City  Trustees  and  in- 
corporation of  the  association  is  being' 
effected.  It  is  planned  to  erect  a  brick 
administration  building,  58x60  ft:,  and 
several  unit  wards;  cost  about  $100,000. 


OAKLAND,  Cal. — The  Alameda 
County  Supervisors  have  awarded  a 
contract  to  the  Schultz  Construction 
Co.,  46  Kearny  St.,  San  Francisco,  for 
the  construction  of  a  fire  protection 
system  for  the  Arroyo  Sanatorium, 
near  Livermore.  Contr.act  price,  $14,- 
P,8:i.80. 


HOTELS 


Plans  Being  Prepared. 

ADDITION  Cost,   $80,000 

TURLOCK,  Stanislaus  Co.,  Cal. 
.\ddition    of    one-story    and    remodeling 

hotel   building   (addition   to  contain 

40    rooms). 
Owner — Carolyn    Hotel. 
.\rchitect — Swartz     &      Ryland.    Rowell 

Bldg.,   Fresno. 


Sub-Bids  Being  Taken. 

HOTEL  Cost.    $200,000 

FRESNO.    Fresno    Co.,    Cal.      Van    Ness 

Ave.   bet.  Kern  and  Inyo  Sts. 
Six-story    reinforced   concrete    hotel.    73 

xl50  (115  rooms  and  baths). 
Owner — H.    Arakelaln.    Turlock,   Cal. 
Architects — Swartz     &   Ryland,   Rowell 

Bldg..  frresno. 
General     Contractor — Pritchard     Bros., 

623  Ferger  St.,  Fresno. 


Cost, 


Plans  Being  Completed. 

HOTEL 

PRINEVILLE.   Oregon. 

Fireproof   hotel    building    (lOO    rooms) 

Owner — Mrs.        McDowell,        Prineville, 

Oregon. 
.\rchitect — A.    M.    Standish,    The    Dalles. 

Oregon. 


TULARE,  Tulare  Co.,  Cal.j-Business 
men  at  a  meeting  pledged  themselves 
to  erect  a  150-room  hotel  building  to 
cost  $270,000  in  Tulare.  Fred  Tegler.' 
Bakersfield  hotel  man,  has  offered  to 
lease  the  hotel.  H.  M.  Shreve  is  Chair- 
man of  the  Hotel  Committee.  Funds 
will  be  raised  by  sale  of  stock. 


CALEXICO,  Imperial  Co.,  Cal.. — The 
Calexico  Hotel  Co.  has  secured  a  site. 
152x140  feet,  at  Third  street  and  Rock- 
wood  avenue  for  the  proposed  four- 
story  hotel  building.  The  company 
will  be  incorporated  with  $300,000  capi- 
tal stock.  T>.  A  Leonard  is  prpsjident 
of   Ihe  Comnaiiv 
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LIBRARIES 


LIBRARY.  Cost.    $ 

LOS   ANGELES.        University   Grounds. 

Reinforced  concrete  and  brick  library 
building. 

Owner — University    of    California. 

Architect — John  Parkinson,  420  In- 
surance  Bldg..   Los  Angeles. 


POWER  PLANTS 


Cost,    $- 


SUB-STATION 

Plans    Being    Prepared. 

PORTLAND.  Ore.     Stanton  Street. 

Steel  frame  and  concrete  sub-station, 
60x80. 

Owner — The   Pacific  Tel.   &  Tel.  Co. 

Architect — Eng.  Depl.  of  Owner,  Shel- 
don Bldg.,  San  Francisco.  Mr.  Cob- 
by, Draughtsman. 


Plans  Being  Prepared. 

SUB-STATION  Cost,    i - 

ALAMEDA.  Alameda  Co..  Cal.  Web- 
ster Street  S  of  Eagle  Avenue. 

One-story  concrete  sub-station  build- 
ing.    25x60. 

Owner— City    of    Alameda. 

Designer — Board  of  Public  I'tilities 
Dept..    City    Hall.    Alameda. 


SAN  DIEGO.  Cal. — The  City  Council 
has  awarded  a  contract  to  the  San 
Diego  Consolidated  Gas  &  Electric  Co. 
to  furnish  power  for  the  construction 
work  on  the  Barrett  dam.  A  trans- 
mission line  will  be  constructed  from 
Jamacha  to  Barrett. 


PUBLIC  BUILDINaS 


Figures  May   l>o  Called  For  This  Month 
CAPITOL  EXTENSION     Cost.  $3,300,000 
.SACRAMENTO.  Cal.     Capitol  Grounds. 
Two  four-story  and  basement  Class  "A" 
Capitol     Extension    .Buildings     (Li- 
brary and  Court  Building  and  Office 
Building). 
Owner— State  of  California. 
Architects — Weeks  &  Day,   Phelan  Bldg 
San   Francisco. 
Plans    will    be    completed    before    the 
end  of  this  month  and  bids  will  be  call- 
ed for  as  soon  as  bonds  are  sold. 


Plains   Being  Prepared. 

DEPOT  Cost.  $40,000 

FRESNO,  Fresno  Co.,  Cal.  .1  and  Mono 
Streets. 

One-story    concrete    depot,    100x150. 

Owner — J.  M.  Rustigian. 

Lessee — Interurban  Autq  Stage  Asso- 
ciation. Fresno.  Cal. 

Architects — Swartz  &  Kyland.  Rowell 
Bldg.,  Fresno. 


Plans   Being   Figured.      Bids  Close   Jan. 
•      19,  1920,   8  P.  M. 
CITY  HALL  Cost,   $84,000 

SOUTH   SAN      FRANCISCO.    San    Mateo 

Co..  Cal. 
Two-story    and      basement      reinforced 

concrete  and  .brick    City   Hajl!' 
Owner — City  of  South  San  Francisco. 
.Architects — Carl    Werner  and   Alfrejl    I. 

Coffey.    Humboldt    Bank    Bldg.,    San 

Francisco. 
Figures   will   be   taken   for  a  general 
contract,    except      grading,    for      which 
separate  figures  will   be  taken. 


■  Plans  Awaiting  Final  Approval.     Bonds 
Voted. 
P.ATHHOUSE,    ETC.  Cost.  .$4.x00.0 

COLUSA.    Colusa    Co..    Cal. 


Municipal  swimming  pool  and  bath- 
house,    ,  ^^ 

Owner — City  of  Colusa. 

Architect — Martin  A.  Sheldon,  110 
Sutter  St.,  San   Francisco. 


Contract  Awarded. 

COMPLETE   BANDSTAND  Cost,  $20,367 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
side   Park. 

Completion  of  bandstand  (steel,  stone 
and  cement).  The  foundation  and 
base  are  already  in. 

Owner — City  of  Oakland  Park  Com- 
missioners,   City    Hall,    Oakland. 

Architects — Reed  &  Corlett.  Oakland 
Bank   of  Savings   Bldg..   Oakland. 

Contractor — Andrew   T.    Hunt,    474    Per- 
kins St.,  Oakland. 
The    Raymond   Granite   Co.   submitted 

the  only  other  bid  at  $20,965. 


OAKLAND.  Cal. — The  Otis  Elevator 
Co.,  Beach  and  Stockton  Sts..  San 
Francisco,  submitted  the  only  bid  to 
the  City  Clerk  of  Oakland  at  $985  for 
making  certain  changes  in  various 
elevators  in  the  Oakland  City  Hall. 
i'he  bid  was   taken   under  advisement. 

SAN  FRANCISCO — Bids  will  be  re- 
ceived until  January  12th.  1920,  at  12 
o'clock,  at  the  office  of  the  V.  S.  Su- 
perintendent of  Construction.  402  Post 
Onice  Building.  7th  and  Mission 
streets,  for  an  addition  to  the  heating 
system  at  the  Marine  Hospital.  San 
F'rancisco  Presidio. 


RESIDENCES 

Plans    Prepared. 

RESIDENCE  Cost.  $12,00i 

PATTERSON,  Stanislaus  Co,,  Cal. 

Frame    and    plaster   residence. 

Owner — Frank   McConnell. 

Architect — A.    A.    Mazurette.    Modesto. 


Contract   Awarded. 

BUNGALOWS  Cost.    $4,000    each 

liURLINGAME,  San  Mateo  Co.,  Cal. 
Five   one-story      frame      bungalows      (5 

rooms  each). 
Owner — California    Home      Building      & 

Loan  Co.,  San  Francisco. 
.\rchitect — Chas.    E.    J.    Rogers.    Phelan 

Bldg.,  San  Francisco. 
<'ontractor — W.    C.    Duncan    Co.,    Sharon 

Bldg..  San   Francisco. 


$22 


Contract   Awarded. 
RESIDE.VCE  Cost. 

BERKELEY.   Alameda  Co.,  Cal.        Near 

Hotel   Claremont    (Oak   Ridge   Lots 

i>  and  7). 
Two-story    and    basement      frame      and 

I)lasler    residence    (10    rooms    and   4 

bathrooms). 
Owner — G.    A.    Mattern. 
Archit.ects — Louis      M.      Upton    and      M. 
_La.tham,    354    Montgomery   St|,    San 

Francisco. 
Con  tractor — Taylor     &     Jackson,     Call 

Bldg.,  San  Francisco. 
This  contract  does  not  include  the 
heating,  jiainting.  finish  hardware  or 
lighting  fixtures  for  which  separate 
figures  will  be  taken  in  two  or  three 
weeks. 

The  excavating  and  grading  is  being 
done   by   the  Oakland  Paving  Company. 


Contract   Awarded. 
Foundations    started. 

DWELLINGS  Cost,  $4750  each 

<'HICO.    Bulte    r-n.,    Calif.,      First    Ave., 
easi  of  ihe  Esplanade, 


Two  1-story  frame  and  stucco  resi- 
dences.    Five  rooms  each. 

Owner— H.   K.   Spears,  Chico,  Calif. 

Architect — Not   given. 

Contractor— G,  S.  Culter,  First  Ave.,  nr. 
Esplanade,  Chico,  Cal. 


Completing  Plans.  Work  to  be  Done 
by  Sub-Contracts. 

RESIDENCE  Cost    J 

FLINTRIDGE,    Los   Angeles   Co.,   Cal. 

Two-story  brick  residence  (15  rooms 
and  5  bathrooms,  concrete  swim- 
ming pool,  garden  walls  and  ter- 
races,  etc.) 

Owner — AV.   P.   Hanson. 

Architect — Harwood  Hewitt,  1130  Van 
Nuys    Bldg.,    Los   Angeles. 

Contract  Awarded. 

RESIDENCE  .  Cost,     $80,000 

SAN  FRANCISCO  No.  1918  Jacks** 
Street. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Lillie  B.  Matson,  1124 
Jackson  St.,   San   Francisco. 

Architects — Bliss  &  Faville,  Balboa 
Bldg.,  San  Francsico. 

Contractor — Lindgren    Co.,    Monadnock 
Bldg..   San   Francisco. 
The    Lindgren    Co.    will    be    ready    to 

take  sub-figures  in  about  a  week. 


Contract    Awarded. 

RESIDENCE  Cost.    $22,000 

LOS  ANGELES.  Cal.  Arden  Blvd.  near 
Fourth   Street. 

Two-story  and  basement  brick  resi- 
dence (9  rooms  and  3  bathrooms). 

Owner — Lillian   H.   Ducommun. 

.Architect  and  Contractor — S.  M.  Cooper, 
•tIO  Merritt  Bldg..  Los  Angeles. 


Contract  Awarded. 

RESIDENCE  Cost,  $20,000 

LOS  ANGELES.  Virgil  Ave.  bet.  Fourth 

and   Fifth   Streets. 
Two-story    frame    residence    (13    rooms 

and    3    bathrooms). 
Owner — R.  C.  Smith.  Inglewood. 
.Architect — Not  Given. 
(Contractor — L.      T.    Mayo.    531       Black 

Bldg..  Los  Angeles. 


Cost.  $- 


Plans  Being  Prepared. 

BUNGALOWS 

PRINEVILLE,   Oregon. 

14    bungalows   (8  of  frame  construction 

and  6  of  brick  and  tile). 
Owner — Prineville    Firm    (Financed    by 

Union     Savings   &   Loan     Ass'n.   of 

Portland,    Ore.) 
Architect — A.   M.   Standish,   The   Dalles, 

Oregon. 


Cost, 
Cal. 


$ 

Man- 


Plans  Being  Figured. 

RESIDENCE 

OAKLAND,      Alameda  Co., 

dana   Boulevard. 
Two-story   and    basement      frame     and 

plaster  residence  (10  rooms,  2  bath 

rooms  and   garage). 
Owner — Withheld. 
Architect — Houghton      Sawyer,      Hearst 

Bldg.,  San   Francisco. 
Figures   are   being   taken    for  a   gen- 
eral   contract. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $ 

MERCBD  COUNTY    near  Merced. 
One-story   frame   and   plaster  residence 

(Ranchhouse)    about    18    rooms. 
Owner — ^Louia    Titua. 
Architect — Benj.     G.     McDougall,     Sh»i. 

don   Bldg.,   San   Francisco 


BUILDING   AND   ENGINEERING   NEWS 


ORLAND,  Glenn  Co..  Cal. — The 
Chamber  of  Commerce  has  appointed  a 
committee  consisting  of  John  J.  Flah- 
erty of  the  First  National  Bank,  lidgar 
King  of  the  Bank  of  Oiland  and  Allen 
Moors  to  report  on  the  ofri?f  of  Cutler. 
Vermore  &  Bateman  of  Sacramento,  for 
the  erection  of  ten  dwelling  houses  to 
cost  $3,000  each. 

The  proposition  is  for  the  banks  to 
to  lend  60  per  cent  of  the  money  on  the 
first  mortgage  and  have  local  cap- 
italists advance  the  remainder  on  a 
second  morigage. 


SCHOOLS 


Plans  Being   rreparcd. 

SCHOOL  Cost.    ?4i;,000 

BEND.  Oregon. 

One-story    (third    unit)    brick    school. 

Owner — Bend   School    District. 

Architect — ^Lee   A.  Thomas,   Bend.  Ore. 


Plans  Being  Figured.  Bids  Close  Jan. 
17,   1920. 

SCHOOL  Cost,    $40,000 

YREKA,  Siskiyou   Co.,   Cal. 

One-story  brick  and  concrete   school. 

Owner — Yreka  Grammar  School  Dis- 
trict. 

Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  San  Francisco. 


Ready  for  Figures  in  About  a  Week. 

SCHOOL  '  Cost,   $40,000 

SAN  ANSELMO,  Marin  Co.,  Cal. 

One-story  and  basement  brick  elemen- 
tary school  (10  rooms  and  an  audi- 
torium.) 

Owner — San  Anselmo  School  District. 

Architect — J.    W.    Dolliver,    Royal    In- 
surance  Bldg.,   San   Francisco. 
Bonds  have  been   voted. 


MADERA,  Madera  Co.,  Cal. — Bids 
will  be  received  by  G.  M.  Shedd.  Sec- 
retary of  the  Madera  High  School 
Board  up  to  January  19th,  7:30  P.  M.. 
tor  the  construction  of  a  Tieating  sys- 
tem in  the  high  school,  from  plans  pre- 
pared by  Mr.  Hudson,  engineer  for  the 
B.  A.  Newman  Co.,  1927  Merced  Street, 
Fresno. 

Centrified  check  of  10%  payable  to 
Secretary  Madera  High  School  District 
must  accompany  each  bid. 


Plans  Being  Figured.      Bids   Closp  Jan- 

uray   31,    1920,   R   P.   M. 
SCHOOL.  Cost.    $90,000 

ANTIOCH.   Cantra  Costa  Co..  Cal. 
One-story  brick   school. 
Owner — Antioch   School   District. 
Architect — W.    H.    Weeks.    75    Post    St.. 
San   Francisco. 

Plans  may  be  obtained  from  the  Ar- 
chitect's office,  or  from  M.  D.  Field. 
Clerk  of  the  Board  of  Antioch. 

A  deposit  of  $20  is  required  for  the 
plans. 


Cisco,  at  $21,393.  The  same  firm  was 
also  awarded  the  contract  for  car- 
pentry work  at  $43,387.  The  sheet 
metal  work  and  plumbing  contracts 
have  been  awarded  to  Robert  Dalziel, 
San  Francisco,  at  $2J55  and  $5,747  re- 
spectively. 

The  structure  will  be  a  two-story 
and  basement  concrete  high  .school. 
Plans  were  prepared  by  Architect  W. 
H.    Weeks.    75    Post    St.,    San    Francisco. 


Plans  Being  Prepared. 

SCHOOL  Cost,   $18,000 

ELVERTA.  Sacramento  Co.,  Cal. 

One-story  hollow  interlocking  tile  and 
plaster  school  (2  rooms  and  'audi- 
torium.) 

Owner — Elverta  School  District. 

Architect — Geo.  C.-Sellon.  1005  Sth  St.. 
Sacramento. 


CHANDLER,  Arzi.  — All  bids  re- 
ceived by  the  Board  of  Trustees  of 
Chandler.  Arizona.  High  School  Dis- 
tract were  ordered  rejected  on  account 
of  being  in  excess  of  the  amount  avail- 
able fur  the  new  buildings.  The  plana 
and  specifications  will  be  revised,  one 
of  the  buildings  will  be  omitted  and 
new  bids  called  for.  Addition.','  )ionds 
will  also  be  voted  to  provide  extra 
funds  for  the  increased  cost  of  the 
school.  Allison  &  Allison,  1495  Hi- 
bernian Bids.,  Los  Angeles,  are  the  ar- 
chitects. 


CLOVIS,  Fresno  Co..  Cal.— The  Trus- 
tees of  the  Clovis  High  School  District 
have  awarded  the  contract  for  concrete 
and  excavation  work  in  connection 
with  the  new  high  school  to  Del  Pavero 
iind  Basori.  110  Jessie  street;  San  Fran - 


HEMET.  Riverside  Cal. — All  bids 
for  the  erection  of  the  proposed  in- 
termediate high  school  building  at 
Hemet  were  rejected.  Carl  M.  Thomp- 
son submitted  the  lowest  bid  on  the 
general  contract  at  about  $72,000. 
There  is  about  $60,000  available  for 
the  building.  Further  action  was 
postponed  until  after  January  1.  G. 
Stanley  Wilson  of  Riverside,  prepared 
the   plans. 


SAN  MATEO.  Cal. — Bids  are  invited 
for  laying  waterproof  composition 
flooring  (about  50  square  yards).  For 
further  information  address  W.  L. 
Glasscock.  Principal  of  San  Mftteo 
Union  High  School.  San  Mateo.  Cal. 


STORES  AND  OFFICXS 


Preliminary   Plans  Being  Prepared. 

OFFICE   BLDG.  Cost.  $ 

SAX   FRANCISCO.      SW   Montgomery  & 

Bush  Streets. 
Clftss  "A"  office   building. 
Owner — Burke  Estate. 
Architect — Lewis  P.     Hobart,     Crocker 

Bldg..    San    Francisco. 


Plans   Being   Prepared. 

FUNERAL  PARLORS  Cost,  $25,000 

FRESNO,   Fresno  Co..  Calif.     Coast  and 

Belmont  Avenues. 
One-story   frame     and   stucco     Funeral 

Parlors. 
Owner — Powell  Undertaking  Co.,   R.    A. 

Powell,    Pres.,   1459   Van   Ness  Ave.. 

Fresno.  Calif. 
.\rchitect — Not    given. 


Corp.,  A.  G.  Wishon.     General  Man- 
ager.   Fresno.    . 
Architect — E.    Matthcwson.    Cory   Bldg., 
F"resno. 
Erection  of  building  depends  on  per- 
mission  to   increase  capitalization   now 
pending   before    Railroad   Commission. 


Contract   Awarded. 

DEPT    STORE  Cost.   $ 

BAKERSFIELD.  Kern  Co..  Cal. 
Six-story    Class    "B"    department    store 

building. 
Owner— E.    W.    Hopkins. 
.Architects— Bliss      &      Faville.      Balboa 

Bldg..   San   Francisco. 
Contractor — Lindgren    Co.,    Monadnock 

Bldg.,  San  Francisco. 
Sub-figures  will  be  taken  by  the  con- 
tractors In  a  few  days. 


Plans   Being   Prepared. 

STORE   AND   OFFICES        Coat.    $90,000 

SALINAS.   Monterey  Co..  Cal. 

Two-story  and  mezzanine  floor  rein- 
forced concrete  store  and  office 
building. 

Owner — Farmers  Mercantile  Co. 

Engineers  and  Contractors — Wallace  & 
Bush.  Bank  of  San  Jose  Bldg..  San 
Jose. 


Plan.s    Being   Completed. 

STORES  Cost,   $35,0011 

SEATTLE,    Wash.      SE    Eighth   Avenue 

,Tnd   Olive   Street. 
Dim -story    brick     and     terra    cotta     (8) 

stores,    120x120. 
Owner— H.    C.    Hibbard. 
Architect — John    Graham,    L.    C.    Smith 

Bldg.,   Seattle. 

I'lans    Being    Prepared. 

OFFICES,    ETC.  Cost,   $ 

FRESNO,  Fresno  Co.,  Cal.  Fresno 
and   "O"   Streets. 

Six-story  and  basement  fireproof  of- 
fices, garage  and  machine  shop, 
150x225  and  other  minor  structures 

Owner — Fresno    City    Water    Company. 

Lessee — San    Joaquin    I^ight    &    Power 


Ready  for  Segregated  Figures  January 

2nd.    1920. 

ALTERATIONS  Cost.    | 

SAN   FRANCISCO.      No.    615   Market   St. 

near   Second  Street. 
.\lter    three-story    and    basement   (Jlass 

"A"  building  for  stores  and   offices 

or  lofts.    (Install  new  front,  marble 

wainscot,    stairs,    elevator,    etc.) 
Owner- Eisenbach    Co..    Flatiron    Bldg.. 

San  Francisco. 
Architect — A.    H.    Knoll.    Hearst    Bldg.. 

San   Francisco. 


Contract    Awarded. 

AUTO  SALES   ROOM  Cost.   $20,000 

SAN  FRANCISCO.  Twelfth  and  Mis- 
sion  Streets. 

One-story  reinforced  concrete  auto 
sales   rooms. 

Owner — McKee   Company. 

Architect — Albert  W.  Burgren,  661 
Phelan  Bldg.,  San   Francisco. 

Contractor— J.  E.  Beck.  110  Jessie  St.. 
San  Francisco. 


Plans  to  be  Prepared. 

ALTERATIONS  Cost.    $ 

SAN  FRANCISCO.     Nos.  931-933  Market 

Street. 
.Mter   restaurant. 
Owner — John    H.    Schmidt.    931    Market 

St..  San  Francisco. 


ENGINEERING 

BRIDGES,    DAMS    &    HARBOR 
WORK 


PHOENIX.  Ariz— The  State  Water 
Commission  has  issued  permits  to  Par- 
adise Valley  Water  Users  Association 
to  construct  three  dams  that  will  di- 
vert 451.000  acre  ft.  of  water  from 
Verde  and  New  rivers  to  irrigate  200.- 
000  acres  adjacent  to  Phoenix,  com- 
prising a  strip  20  miles  wide  north  of 
the  Arizona  canal.  One  dam  im- 
pounding water  from  New  river  will 
cost  $800,000;  another  impounding 
water  from  Verde  river  at  Camp  Verde 
will  cost  $3,000,000.  and  a  third  at 
Horseshoe  reservoir  site  on  Verde  river 
wi)l  cost  $n.ooo,oon, 


BUILDING   AND   ENGINEERING   NEWS 


UKIAH,  llenaocinu  Cu.,  (Jal. — W.  A. 
Kraner.  Balboa  BIdg.,  San  Francisco, 
has  l>*tn  awarded  a  contract  by  the 
Snow  Mountain  Water  &  Power  Com- 
pany for*  the  construction  of  a  dam  at 
Gravelly  Valley,  Mendocino  County. 
The  dam  will  be  ICK)  feet  high,  650  feet 
long  and  approximately  109  feet  wide 
at  the  top.  Kraner's  contract,  when 
completed,  will  represent  an  expendi- 
ture of  more  than  $1,000,000. 


cmcO.  Butte  Co..  Cal.— The  sum  of 
$1,000  has-been  left  by  the  will  of  the 
late  Morris  Oser  for  use  in  the  con- 
struction of  a  municipal  swimming 
pool.  It  is  probable  that  additional 
funds  will  be  secured  and  a  pool  con- 
structed in  Bidwell  Park. 

Figures   to   be  Called  For  Shortly. 

BULKHEADS  Cost,  « 

SAN  FRANCISCO.     Piers  Xoa.  27  and  29 

Bulkheads. 

Owner — State  Board     of  Harbor     Com- 
missioners. 

Engineer — Frank  G.  White,  Ferry  Bldg: 
San   Francisco. 
Plans    are    also    being   completed    for 

fender  line   repairs. 


MODESTO,  Stanislaus  Co.,  Cal. — Bids 
will  be-  received  by  H.  Benson.  County 
Clerk,  up  to  January  14th,  10  a.  m.,  for 
the  construction  of  one  reinforced  con- 
crete bridge  over  Lateral  No.  5  of  the 
Turlock  Irrigation  District  Canal.  2 
miles  south  and  one  mile  east  of  the 
city   of   Turlock. 

Certifield  check  of  lO^i  must  accom- 
pany  each  bid. 


VISALIA,  Tulare  Co.,  Cal.— Until  2 
P.  M.,  Jan.  6,  bids  will  be  received  by 
supervisors  of  Tulare  Co.,  for  con- 
structing bridges  and  culverts  on  the 
road  between  WoodviUe  and  Poplar. 
Certified  check  for  o%  requred.  Geo.  R. 
Prestidge,  clerk. 

FLORENCE,  Ariz.— Until  2  p.  m., 
January  19,  bids  will  be  received  toy 
the  Pinal  County  Highway  Commission 
for  constructing  a  reinforced  concrete 
bridge  at  Ray,  consisting  of  two  100 
feet  clear  arches,  constructing  130  feet 
concrete  retaining  wall,  taking  down, 
shipping  and  re-arrecting  1  200-foot 
steel  span  near  Winkelman  and  erect- 
ing 200  feet  additional  to  the  steel 
structure,  with  piers,  abutments  and 
wings.  Plans  may  be  obtained  from 
W.  W.  Lane,  County  Engineer,  at  Flor- 
ence, on  payment  of  $10.  Only  bide 
from  responsible  and  experienced  con- 
tractors will  be  considered.  E.  G. 
Dentzer,  Secretary. 


FLORENCE,  Ariz. — Until  4  p.  m., 
January  12,  bids  will  be  received  by 
the  Pinal  County  Highway  Commission 
for  constructing  a  reinforced  concrete 
arch  bridge,  45  feet  clear  span,  on  the 
Kelvin-Hayden  road  near  Ray  Junc- 
tion. Plana  may  be  obtained  from  W. 
W.  Lane,  County  Engineer,  at  Flor- 
ence, on  payment  of  $10.  E.  G.  Dent- 
zer,  Secretary. 


SEATTLE,  Wash.— The  bid  of  the 
Union  Dredging  Co.,  Oakland,  Calif.,  for 
dredging  1,500,000  cubic  yards  of  rock 
and  earth  from  the  Wlllapa  river  and 
harbor  channel,  will  be  forwarded  to 
Washington,  D.  C,  for  approval.  Al 
$17.95  per  cubic  yard,  this  being  the 
only  bid   received,   it   is   probable   that 


the  contract  will    li< 
laud  firm. 


irUed   Uie  Oak- 


SAN  FRANCI-SCO.— The  following 
bids  were  received  December  29th  by 
the  Board  of  State  Harbor  Commis- 
sioners for  furnishing  materials  and 
constructing  bulkhead  wharf  in  front 
of  Pier  5.  connecting  the  existing  con- 
crete bulkhead  wharves  at  Piers  No.  3 
and  No.  7,  and  constructing  a  timber 
depressed  track  extension  along  the 
south  side  of  Pier  No.  5,  on  the  water 
front   of  San   Francisco. 

A.  S.  Kitchen  (1)  $59,970;  (2)  $46,000; 
(3)    $13,970. 

S.  F.  Bridge  Co.,  (1)  $59,409;  (2)  $44,- 
760;    (3)    $16,149. 

Healy    Tibbitts    Constr.    Co 
248;    (2)    $39,470;    (3)    $15,183. 

Hannah    Bfos.    (1)    $59,295 
000;    (3)    $17,295. 

A.    H.    Vogt     (1)     $59,470;     (2)     $ ; 

(3)    $ . 

Clinton  Constr.  Co.  (1)  $61,355;  (2) 
$46,630;    (3)   $17. ISO. 


(1)  $54,- 

(2)  $44,- 


ARCADIA,  Los  Angeles  Co.,  Cal. — 
Kluseman  &  Elser.  Cucamonga.  were 
warded  the  contract  at  $27,434  for 
constructing  a  reinforced  concrete  res- 
ervoir for  the  municipal  water  system. 
The  reservoir  will  be  oval-shaped  220 
feet  long.  150  feet  wide  and  12%  feet 
deep,  and  will  require  10.500  cu.  yds. 
excavation,  720  cu.  yds.  concrete,  32 
tons  reinforcing  steel,  3S,200  sq.  ft. 
floor  mesh,  and  66,000  ft.  B.  M.  lumlier 
for  roof.     O.  A.  Gierlich,  City  Engineer, 


IRRIGATION   PROJECTS 


COUCORA.^:.  Kings  Co..  Cal.— The 
$760,000  bond  issue  with  which  to 
finance  construction  of  the  Corcoran 
Irrigation  District  has  been  approved 
by  the  California  Irrigation  District 
Bond  Commission.  according  to  the 
State   Engineer  W.   F.  McClure. 


WILLOWS.  Glenn  Co.  —The  County 
Supervisors  have  sent  plans  to  the 
State  Engineer's  office  for  its  approval, 
for  the  organization  of  the  proposed 
Glenn-Colusa  Irrigation  District  under 
which  it  is  planned  to  form  a  district 
comprising  80,000  acres  of  land  in 
Glenn  and  Colusa  Counties.  The  sum 
of  $150,000  has  been  subscribed  to  go 
ahead  with  the  enlargement  of  the 
canal  and  the  installation  of  additional 
pumps. 

C.  F.  Lambert  of  Wllows  is  handling 
details  for  the  district. 

GRASS  VALLEY,  Nevada  Co.,  Cal. — 
H.  L.  Adams  has  been  selected  by  the 
State  Department  of  Engineering  to 
make  a  reconnaissance  survey  of  the 
proposed  irrigation  project  in  Nevada 
County. 

It  is  planned  to  place  2.S00  acres  of 
land  in  Nevada  County  west  of  Wheat- 
land and  in  Yuba  County  under  irri- 
gation. 


OROVILLE.  Butte  Co.,  Cal. — A  peti- 
tion for  the  organization  of  Drainage 
District  No.  2  of  Butte  County  has 
ben  filed  for  approval  with  the  County 
.Supervisors. 

The  territory  which  is  asked  to  be 
included  in  the  district  comprises  5.- 
345  acres  west  of  Nelson  and  Richvale. 
The  petitioners  are:  Arvilla  A.  Brad- 
ford,   Esther   M.    Craig,   Celia    A,    Curtis 


SAVES  YOU  MONEY 


New  and  re-newed  screw  casing 
and  standard  pipe  for  every  re- 
quirement;  tested  and  guaranteed 
for  130  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  ELxtensively  used  by 
orchardists  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  US  save 
you  money. 


^ 


PACIFIC  PIPE  CO., 

231  Howard  SI.  Su  Fr««citc« 


aiul   the  Union   Enterprise  Company. 

The    attorney    for    the    petitioners    is 
.1.   D.  I'eters  of  Chico. 


MARYSVILLE.  Y'uba  Co.,  Cal.— The 
State  Reclamation  Board  at  its  meet- 
ing January  6th  will  consider  the 
plans  of  Reclamation  District  No.  784, 
comprising  several  thousand  acres  of 
farming  land  along  the  Feather  River 
in  Yuba  Count.v.  Completion  of  the 
district's  levee  system,  extending  from 
a  point  near  Marysville  to  Bear  River, 
and  necessary  "work  of  general  mainte- 
nance for  a  period  of  five  years,  are 
among  the  proposed  accomplishments 
in  the  application. 

To  meet  the  expense  of  the  many  im- 
provements and  extensions,  the  dis- 
ti-iot  ])roposes  to  levy  an  assesment  of 
about  $1,000,000.  About  half  of  this 
sum  is  needed  to  pay  off  debts  already 
incurred. 


MACHINERY 

SANT.\  CKUZ.  Santa  Cruz  Co.,  Cal. — 
nids  will  be  received  by  S.  A.  Evans, 
City  Clerk,  up  to  January  13th,  9:30  A. 
M,,  for  furnishing  and  delivering  to  the 
City  of  Santa  Cruz  one  street  tractor. 
Tlie  price  named  in  the  bids  must  be 
f    n,  h.  Santa  Cruz. 


D.\LY  CITY.  San  Mateo  Co.,  Cal. — 
The  Simonds  Machinery  Co..  117  New 
Montgomery  St.,  San  Francisco,  has 
lieen  awarded  a  contract  by  the  City 
Trustees  for  furnishing  and  delivering 
a  Triplex  booster  pump  for  the  muni- 
cipal water  works.     The  bid  was  $4,387. 


SEWERS.    STREET    WORK, 

ROADS    AND    WATER 

SYSTEMS 


NAPA,    Napa      Co..      Cal— The      City 
Council  has  invited  the  Advisory  Board, 


IS 


BUILDING  AND   ENGINEEEING   NEWS 


The  N'apa  Chamber  «f  Commerce  and 
the  Thtcrchants'  Association  to  appear  at 
the  next  meeting  to  work  out  plans  foi 
connecting  the  city  streets  with  tlie 
Slate    liighway    units. 


LOS  AXGELES.  Los  Angeles  Co.,  Cal. 
—Geo.  H.  Curtis.  2440  K.  26th  St.,  Los 
Angreles,  was  awarded  the  contract  on 
December  29  at  $139,910.01  for  paving 
Temple  St.  between  Vermont  Ave.  and 
Wilton  Place  and  constructing  a  storm 
and  sanitary  sewer,  work  to  be  done 
under  the  1913  Improvement  Bond  Act. 
The  contract  involves  341,023.11  sq.  ft. 
grading  for  Warrenite  paving  at  5M;0 
sq.  ft.;  341,023.11  sq.  ft.  Warrenite  pav- 
ing at  25M!C  sq.  ft.;  1275  sq.  ft.  asphalt 
paving,  including  grading,  at  35c  sq.  ft.; 
S010.6S  sq.  ft.  rough  grading  on  Hobart 
Place  at  5c  sq.  ft.;  9010.68  sq.  ft.  finish- 
ing grade,  oiling  and  rolling  at  5c  sq. 
ft.;  9,369.73  lin.  ft.  cement  curb  at  50c  ft. 
26,013.21  sq.  ft.  cement  sidewalk  at  18c 
sq.  ft.;  11,054.62  sq.  ft.  concrete  gutter 
at  26c  sq.  ft.;  2376  sq.  ft.  granite  block 
gutter  at  60c  sq.  ft.;  *500  for  sanitary 
sewer;  210  ft.  house  connection  sewers 
at  $2.50  ft.;  $16,000  for  storm  sewer  in 
Temple  St.;  $1350  for  storm  sewer  in 
Ardmore  Ave.;  $790  for  catchbasins  and 
drains.  Other  bids  were:  Fairchild- 
Gilmore-Wilton  Co.,  $143,290.58;  Bryant 
&  Austin,  Inc.,  $181,407.79;  L.  A.  Paving 
Co.,    $187,259.56. 


SAN  LEAN'DRO,  Alameda  Co.,  Cal.— 
Bids  being  too  high  the  City  Trustees 
have  ordered  the  improvement  of 
Thornton  street  done  by  day  labor  un- 
der the  .Superintendent  of  Streets  J,  F. 
Peralta 


OAKLAND,  Cal. — L.  W.  Cummings, 
City  Clerk,  will  receive  bids  up  to  12  M.. 
January  15th,  for  the  improvement  of 
portions  of  Porter,  Suter,  Octavia  and 
Abbey  streets  by  grading;  constructing 
concrete  curbs  and  gutters;  cement 
sidewalks  and  paving  with  an  oil  ma- 
cadam pavement;  construction  of  vit- 
rified pipe  conduits:  concrete  walls; 
brick  manholes,  etc. 


MODESTO,  Stanislaus  Co.,  Cal. — The 
City  Engineer  has  been  instructed  by 
the  Council  to  submit  estimates  for  cast 
iron  pipe  requirements  for  water  main 
extensions.  On  approval  of  the  esti- 
mates a  call  for  bids  will  be  issued. 


MODESTO,  Stanislaus  Co.,  Cal.— The 
City  Clerk  has  been  instructed  to  call 
bids  for  the  purchase  of  $7,465  street 
improvement  bonds  for  paving  Four- 
teenth and  Grand  streets. 

The  City  Engineer  was  instructed  to 
prepare  plans  for  the  construction  of 
concrete  sidewalks  on  Second  and  "I" 
streets.  There  will  be  35.5  feet  on 
Second  street  and  25  feet  on  "I"  street. 


CHICO,  Butte  Co.,  Cal. — The  City 
Council  has  commenced  new  proceed- 
ings providing  for  the  improvement  of 
the  following  streets: 

Fourth  street  to  the  Bidwell  park 
entrance;  Second  street  from  Salem  to 
Chestnut;  Broadway  from  North  to  Del 
Norte;  South  Salem  from  Little  Chico 
creek  to  Academy  street. 


BAKERSPIELD.  Kern  Co.,  Cal  — 
I'ntil  5  P.  M..  January  12,  bids  will  be 
received  by  City  (Uerk  V.  Van  Riper 
for  paving  N  St.  between  Truxtun  Ave. 
and  Twentieth  St.,  and  Twentieth  St. 
between   M   and   N   Sts.,    with   3-in.    as- 


plialtic  concrete  base  and  IMi-in.  War- 
renite surface  and  constructing  ce- 
ment curb  and  gutters.  Work  will  be 
done  under  Improvement  Bond  Act  of 
191."..     R.   H.   Hulybard.  City  Engineer. 


BAKERSFIELD,  Kern  Co.,  Cal.— The 
City  Council  has  adopted  a  resolution 
of  intention  to  pave  with  3-in.  as- 
phaltic  concrete  base  and  H4-in.  War- 
renite surface  and  construct  cement 
curb,  gutter  and  sidewalks  on  Twenty- 
fifth  street  between  1  St.  and  Chester 
.\ve..  Twenty-sixth  and  Twenty- 
seventli  Sts.  between  I  and  K  Sts.,  and 
the  alley  through  Block  486  in  District 
No.  50,  work  to  ije  done  under  Improve- 
ment  Bond  Act  of  1915. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
Bids  will  be  received  by  S.  A.  Evans, 
City  Clerk,  up  to  January  12,  5  P.  M., 
for  the  construction  of  a  sewer  in  a 
portion  of  Fourth  avenue:  same  to  be 
6-inch  vitrified  salt-glazed  with  2  brick 
manholes  with  cast  iron  tops;  12  Y 
branches  each  with  a  4-inch  opening. 


NAPA,  Napa  Co.,  Cal. — Following 
bids  were  received  by  the  County  Su- 
pervisors for  unloading  sand  from  cars 
on  delivery  of  same  to  be  used  for 
highway  and  bridge  construction: 

R.  J.  Blanco,  28  cents  per  ton. 

Frank  A.  Burge,  23  9-10  cents  per  ton 

J.  H.  Hein  and  A.  R.  Sittig,  49  cents 
per  ton. 

Harry  Thorsen,  33  cents  per  ton. 

The  contract  was  awarded  to  Frank 
A.   Burge. 

Bids  for  building  the  new  spillway 
between  Napa  and  the  Metcalf  bridge 
for  the  protection  of  the  concrete  side- 
walk were  opened  as  follows: 

Frank  Gaggero.  $21  per  cubic  yard. 

George  Errington.  $19  per  cubic 
yard. 

Simon  Lenz,  $12,45  per  cubic  yard. 

The  contract  w.as  awarded  to  Simon 
Lenz. 

SACRAMENTO,  Cal.— S.  W.  Ctirtis, 
for  three  years  with  the  State  Engi- 
neer's Office,  lias  resigned  to  take  up 
private  practice  in  San  Francisco. 


OROVILLE,  Butte  Co.,  Cal. — The  City 
Trustees  have  outlined  the  following 
program  for  street  paving: 

Montgomery  Street  from  Oliver 
Avenue  to  Bridge  Street. 

Montgomery  Street  from  Fourth 
Avenue  to  the  Marysville  Road. 

Robinson  Street  from  Lincoln  Street 
to  the  Marysville  Road. 

Center  portion  of  the  Marysville 
Road  from  Montgomery  street  to  the 
State  Highway. 

Myers  Street  from  High  Street  to 
city  boundary. 

Bridge  Street  from  the  Feather 
River  bridge  to  the  high  school. 


SAN  LUIS  OBISPO,  San  Luis  Obispo 
Co..  Cal. — Following  is  a  summary  of 
the  road  projects  provided  for  under 
the  $1,500,000  bond  issue  of  San  Luis 
Obispo  County: 

For  grading  and  graveling  San  Mi- 
guel-Estrella   road,    7    miles,   $6000. 

Grading  and  graveling  Paso  Robles- 
Estrella  road,   8   miles,   $8000. 

Grading  and  graveling  Paso  Robles- 
Creston    road,    15    miles,    $15,000. 

Paving  with  5- in.  concrete  20  ft.  wide 
state  highway  through  city  of  El  Paso 
de   Robles,   $50,000, 


Grading  and  graveling  Paeo  Roblea- 
Cambria   road,   $8000. 

Grading  and  graveling  Mustang 
Spring  road,,  $2000. 

Grading    and    graveling    San    Miguel- 
Lynch   road,   $3000. 
-  Improving      Old    Creek      road.      Paso 
Robles   to   Cayucos,   $5000. 

Paving  with  concrete  highway  from 
San  Luis  Obispo  north  to  town  of 
Cambria  through  Morro  and  Cayucos, 
$545,000. 

Grading  and  graveling  Morro-Atasca- 
dero  road,   $15,000. 

Grading  and  graveling  San  Luis 
Obispo-Los  Osos  road,   $20,000. 

Paving  with  concrete  streets 
through  city  of  San  Luis  Obispo,  con- 
necting state  highway,  $85,000. 

Paving  with  crushed  rock  and  oil 
macadam  Oceano  and  Arroyo  Grande 
roads,  3->4    miles,  $30,750, 

Paving  with  crushed  rock  and  oil 
macadam  surface  Arroyo  Grande  and 
Husana    road,    13  Vi    miles,    $112,750. 

Paving  with  crushed  rock  and  oil 
macadam  road  from  Nipomo  to  Guada- 
lupe  bridge,   8.5   miles,   $69,700. 

Paving  with  crushed  rock  and  oil 
macadam  road  from  Ontario  house  to 
Avila,  $16,400. 

Paving  with  crushed  rock  and  oil 
macadam  road  from  San  Luis  Obispo  to 
Edna,    $32,800. 

Grading  and  graveling  and  culverts 
on  Arroyo  Grande  to  Edna  road,  $5000. 

Macadam  pavement  in  town  of  Pismo. 
$5000. 

Improvement  of  Arroyo  Grande- 
Berros  road,  $5,000. 

Paving  with  crushed  rock  and  oil 
macadam  Corbit  Canyon  road,  $12,600. 

Paving  with  concrete  state  highway 
through  city  of  Arroyo  Grande,  $28,000. 

Rock  macadam  pavement  on  Santa 
MargaritarPozo    road,    $100,000. 

Grading  ,  and  culverts  on  Pozo-San 
Juan  Grade  road,  $85,000, 

Grading  and  graveling  road  from 
Templeton  west  14  miles,  $24,000. 

Grading  and  graveling  road  from 
Templeton  east  14   miles,  $16,000. 

GBading  and  graveling  and  rock  ma- 
cadam on  Morro-.4tascadero  road,  $25.- 
000. 

Rock  macadam  on  Traffic  Way  In 
town  of  Atascadero,  24  ft.  wide  and 
4S0O   ft.    in   length,   $12,000. 

An  appropriation  of  $115,000  is  made 
for  constructing  a  reinforced  concrete 
bridge  over  Salinas  river  east  of  San 
Miguel;  also  an  appropriation  of  $44,- 
000  for  reinforced-  concrete  bridge  over 
Estrellft-ereek  near  Shandon. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— D.  L.  Gaskill,  236  Hermosa  Ave.,  Long 
.Beach,  was  awarded  the  contract  at 
$114,730  for  grading  roadways  and  con- 
structing 5x9xl27in.  cement  curb  and 
3%-in.  by  3  and  5  ft.  walks  and  5-in. 
by  3  and  5  ft.  walks  in  8.5  miles  of 
streets  in  Graham  known  as  Road  Dis- 
trict Improvement  No.  151.  The  work 
includes  19,200  cu,  yds.  excavation;  88,- 
450  ft.  cement  curbs;  438.100  sq.  ft.  ce- 
ment walks. 


SAN  RAFAEL,  Marin  Co.,  Cal. — The 
Supervisors  have  approved  the  petition 
for  the  Stinson  Beach  Boulevard  Dis- 
trict. It  is  planned  to  vote  bonds  with 
which  to.  finance  the  improvement  of 
roads  in.  the  district. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
-Until  3  P,  M.,  January  9,  bids  will  b« 
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feceived  by  the  Board  of  I'ubln;  Ser- 
vice. Knickerbocker  Bldg.,  tor  70  miles 
o(  No.  10  B.W.G.  or  W.G.M.  extra  or 
double  salvanized  iron  wire  of  either 
K.B.B.  or  B.U.  grade  to  conform  to 
specifications  of  American  Steel  &  Wire 
Co.'s  1910  handbook,  price  to  be  quoted 
i.  o.  b.  Laws.  Caif.  Jaa.  P.  Vroman, 
Secretary. 

GRIDLEY,  Butte  Co..  Cal.— Bids  will 
be  received  by  James  Ownby,  City 
Clerk,  up  to  January  12th,  S  P.  M..  for 
furnishing:  the  following  cast  iron  pipe 
with    fittings,    f.    o.    b..   Gridley; 

2400  linear  feet  of  six  inch  cast  iron 
pipe  Class  "C"  130  lbs.  pressure.  16  foot 
lengths. 

12  Reducers  4  inch  by  2  inch,  same 
type. 

8  Crosses,  four  inch  diameter,  same 
typ». 

8  Crosses,  six  inch  by  four  inch  dia- 
meter,  same   type. 

16  Tees,  four  inch  diameter,  same 
type. 

5  Tees,  six  inch  by  four  inch  diame- 
ter,   same   type. 

3   Plugs,   four   inch  daimeter. 

31    Gate    Valves,    four-inch   diameter. 

2   Gate   Valves,    six    inch  diameter. 

1  Cast   Iron   90   degree   elbow. 

2  fire  Hydrants,  four  inch  connection. 
1875    pounds    of   lead   for   joints. 

200   pounds   of   oakum. 

5400  feet.  4-inch  Cast  Iron  pipe.  Class 
"C",   130   lbs.   pressure,   16   toot  lengths. 

600  feet.  4  inch  Cast  Iron  pipe.  Class 
"C",   130   lbs.  pressure,   12   foot  lengths. 

John  Felleman  is  City  Engineer  of 
Gridley. 


S.^N'TA  BARBARA,  Cal.  —  Wm.  S. 
Spaulding  of  Boston,  has  purchased 
through  the  Alexander  &  Redington 
realty  agency.  30  acres  at  San  Ysldro 
road  and  the  coast  highway  and  will 
subdivide  it  into  high-class  residence 
sites.  Construction  of  paved  roads  in 
the  property  will  be  started  early  in 
the  new  year.  Robert  S.  Hyde  will  be 
manager  of  the  property  for  Mr. 
"Spaulding. 


NEWPORT  BEACH,  Orange  Co.,  Cal. 
— Because  of  errors  in  the  legal  pro- 
ceedings C.  D.  Soteras  of  Los  Angeles, 
has  been  released  from  his  contract  for 
the  construction  of  the  proposed  city 
sewer  system.  The  work  is  being  done 
under  the  Imp.  Act  of  1911.  The  pro- 
posed septic  tank  is  located  outside  the 
city  limits  and  attorneys  have  held  that 
the  original  proceedings  cannot  apply 
to  this  work.  The  city  will  take  steps 
to  annex  the  district  and  will  start  new 
proceedings. 


SACP^MENTO.  Cal. — Resident  Engi- 
neer C.  G.  Gillespie  of  the  filtration 
staff  reported  to  the  City  Commission 
that  S.  N'.  Whitman  of  St.  Louis,  who 
on  December  4  was  appointed  ofTlce  en- 
gineer, had  asked  to  be  relieved  as  the 
company  with  whom  he  is  employed 
had  Incrased  his  salary.  Upon  the 
recommendation  of  Commissioner  J.  Q. 
Brown,  the  City  Commission  filled  the 
vacancy  by  the  appointment  of  Paul  A. 
Swafford   of   Berkeley. 


I'HICO.  Butte  Co..  Cal. — W.  J.  Locke. 
Attorney  and  Secretary  of  the  Califor- 
nia League  of  Municipalities  has  been 
retained  by  the  Chico  City  Trustees  as 
special  counsel  in  street  work  which 
the  city  will  undertake  in  the  near  fu- 


ture.     About    twenty    hlock;;    of    streets 
will   be   improved. 

SAN'TA  BARBARA.  Cal.— Until  12 
nooii.  January  l.j.  bids  will  be  received 
by  City  Clerk  S.  B.  Taggart  for  im- 
proving Micheltorena  street  between 
Bath  and  San  Andres  streets  by  grad- 
ing .and  paving  the  roadway  witli  4- 
inch  concrete  base  and  1M:-Inch  War- 
fenlte  surface  and  laying  certain  strips 
of  Warrenlte  5'.2  Inches  thick;  con- 
structing combined  cement  curb  and 
gutter,  concrete  gutter,  cement  cross 
walks,  new  stone  curb  and  resetting 
old  stone  curb  and  constructing  6- 
Inch  vitrified  pipe  sewers  and  house 
connections.  Work  will  be  done  under 
Improvement  Act  of  1911. 


SAN  DIEXK),  Cal. — More  than  $25,000 
of  the  $37,000  needed  to  grade  the  pro- 
posed road  from  Brawley,  Imperial 
County,  to  Julian,  San  Diego  Co.,  by 
way  of  San  Felipe  Narrows,  has  been 
raised  by  the  San  Diego-Imperial 
northern  highway  committee,  of  which 
Supervisor  Beal  of  Imperial  Co..  is 
president.  The  road  is  about  70  miles 
in  length.  The  committee  expects  to 
start  the  grading  in  the  next  two 
weeks.  The  Imperial  County  Highway 
Commission  has  agreed  to  pave  that 
portion  of  the  road  in  Imperial  County 
If  San  Diego  County  will  pave  Its  por- 
tion. 


DIXON.    Solano    Co.,    Cal.— The      City 
Trustees   have  granted  a  petition    p 
viding  for  the  paving  of  several  stecets 
on    the    west    side    of   the    town. 

Stuart  Grady  Is  City  Clerk. 


FIvORBNCE.  Ariz. — Until  10  a.  .m.. 
January  13.  bids  will  be  received  by 
the  Pinal  County  Highway  Commis- 
sion for  30  miles  of  light  grading  be- 
tween Florence  and  Casa  Grande.  In- 
volving approximately  100,000  cu.  yds. 
light  earth,  and  900  cu.  yds,  concrete. 
Plans  may  be  obtained  from  W.  W. 
Lane.  County  Engineer,  at  Florence,  on 
payment  of  $10.  Only  bids  from  re- 
sponsible and  experienced  contractors 
will  be  considered.  E.  O.  Dentzer, 
Secretary. 


BBRKELE?,  Alameda  Co..  Cal. — The 
City  Council  Is  contemplating  the 
widening  of  Shattuck  avenue  between 
AUston  and  Bancroft  Ways,  the  cost 
to  be  between  $5  and  $5.50  per  foot. 


OAKLAND.  Cal— The  City  Council. 
L.  W.  Cummings.  City  Clerk.  has 
awarded  a  contract  to  A.  H.  Kopperud. 
2030  High  St..  Oakland,  for  the  Im- 
provement of  Lynde  street  from  Per- 
alta  avenue  to  a  line  631  feet  south- 
east therefrom  by  grading;  construct- 
ing concrete  curbs  and  gutters:  10-in. 
pipe  conduit  and  laying  an  oil  ma- 
cadam pavement. 


VENTURA.  Ventura  Co..  Cat. — The 
contract  of  Pairchild-GIlmore-Wllton 
Co..  of  Lob  Angeles,  for  paving  on  the 
NordhotT  road  east  of  OJai.  amounts  to 
about  $17,300  per  mile.  The  county 
will  pay  $1.81  per  bbl.  net  to  the  Cali- 
fornia Portland  Cement  Co.  for  50.000 
bbls.  of  cement  to  be  used  In  construct- 
ing county  roads. 


.Vvenu'-  botwecM  Firs-I  and  Eiglilli 
Streets,  a  distance  of  approximately 
5000  feet.  West  Coast  Construction  Co. 
submitted  a  bid  at  $84,875  and  South- 
western Contracting  Co.  a  bid  at  $84,- 
053.77.  Messrs.  White  and  Miller  for- 
merly operated  as  the  O.  &  C.  Construc- 
tion  Company. 


FRESNO,  Fresno  Co.,  Cal. — According 
to  an  application  filed  with  the  Rail- 
road Commission  by  the  Fresno  City 
Water  Corporation,  a  new  company 
formed  to  take  over  the  business  of  the 
Fresno  City  Water  Company,  a  new  of- 
fice building  has  been  planned  to 
bouse  the  new  corporation.  The  appli- 
cation to  the  Commission  asks  for  au- 
thority to  issue  $250,000  of  bonds,  the 
money  to  be  used  to  provide  additions 
and  betterments  to  the  water  system, 
reimburse  the  treasury  for  expendi- 
tures already  made  and  to  provide 
funds  to  defray  cost  of  constructing  the 
proposed  new  building. 


MENTONE.  San  Bernardino  Co.,  Cal. 
— -The  South  Mesa  Water  Co.  will  com- 
plete its  water  system  at  a  cost  of  $30,- 
000  to  $50,000.  Water  Co.  No.  1  of  the 
Yucaipa  valley,  will  spend  about  $50,- 
000  extending  pipe  line  and  sinking 
wells.  Capt.  P.  S.  Hasbrouck  is  in 
charge  of  the  work.  The  Dunlap 
Ranch  Co.  will  spend  about  $150,000 
sinking  wells,  laying  pipe  lines  and 
constructing    reservoirs. 


VENTURA,  Ventura  Co.,  Cal. — Until 
January  20.  bids  will  be  received  by  the 
Supervisors  of  Ventura  County  for 
paving  the  Santa  Paula  caynon  road. 
The  cost  of  the  improvement  within  the 
corporate  limits  of  Santa  Paula  will  be 
paid  by  the  city  and  the  balance  by 
the  county  from  highway  bond  funds. 


WHITTIER.  Los  Angeles  Co.,  CW. — 
Until  7:30  P.  M..  January  19.  bids  will 
be  received  by  Clarence  O.  Trueblood. 
City  Clerk,  for  about  ISO  gate  valves 
and  33  fire  hydrants.  Specifications 
may  be  obtained  from  the  City  Clerk  or 
from  J.  B.  Lippincott,  Engineer.  Cen- 
tral Bldg..  Los  Angeles.  Certified 
check    for   5%   required. 


LOS  ANOELES.  Los  Angeles  Co..  Cai. 
— Geo.  H.  Oswald.  O.  ""  Johnson  Bldg., 
Los  Angeles,  was  awarded  the  contract 
December  24,  at  $17,030  for  paving- 
Maple  Ave.  between  Jefferson  St.  and 
Woodlawn  Ave.  Other  bids  received  by 
the  Board  of  Public  Works  were;  Geo. 
U.  Curtis.  $18,511.84;  Fairchild-Gilmore- 
Wilton  Co..  $18,549.32;  L.  A.  Paving  Co.. 
$22,859.36.  and  Bryant  &  Austin.  Inc.. 
$22,988.29. 


BENICIA.  Solano  Co..  Cal. — The  War 
Department  lias  appropriated  $46,000 
for  the  construction  of  about  6  miles  of 
road  in  the  Benicia  Arsenal  grounds 
The  roads  will  be  used  to  connect  the 
different  departments  of  the  arsenal. 
Three  types  of  construction  are  to  be 
used:  concrete,  water  bound  macadam 
and  dirt. 

The  work  will  be  done  by  days  labor. 

Colonel  E.  P.  O'Hern  is  Commanding 
Officer  at  the  Benicia  Arsenal  and  is 
in  the  market  to  purchase  all  neces- 
sary  materials. 


YUMA,  Ariz. — L.  M.  White  and  C.  M. 
Miller  of  Yuma,  were  awarded  the  con- 
tract   at    $76,161.33    for    paving    Second 


FRESNO,  Fresno  Co..  Cal. — Thomp- 
son Bros.,  1514  "H"  St..  Fresno,  have 
been    awarded   a   contract    by    the   City 
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Council  fur  llifc  impruveiiieiiL  of  La 
^^<^ll^.  mriia.-  Iioni  the  west  line  of 
l;hirksiuiie  lu  ilie  west  line  of  (Jlenn 
rivenuc  by  grading;  constructing  con- 
crete curbs,  and  sidewalks;  corrusateil 
iron  culverts.  12  and  18  inch,  and  oil- 
ing. 

Thompson  Bros,  were  also  awarded 
the  contract  for  the  construction  of 
artificial  stone  sidewalks  in  Fresno 
avenue  between  South  Belmont  and 
Divisadero  stree^t;  they  being  low  bid- 
ders at  lf.lS2a.per  square  foot.  Chas. 
Dillon   is   City   Clerk. 

S.W  FTl.\.\CISCO. — The  following 
ibforni.il  bids  were  opened  December 
lililh  by  the  State  Board  of  Harbor 
f'omniiSsioners  for  paving  the  Deck  of 
Pier  Xo.   D: 

P.    li.    Ritchie $2,557.60 

Plynn    &    Treacy 2,594.00 

Itaisch     Imp.     Co 2.642.00 

\'':\y    Imp.    Co 2,700.95 


CIllCO.  lUitte  Co..  Cal.— The  Chico 
I'haniber  of  Commerce  will  meet  with 
llu-  City  Trustees  in  the  near  future  to 
d:scuss  the  purchase  of  the  private 
water  syslems  in  this  city  with  a  view 
to  improving"  same  and  extending  the 
system   in  all  parts  of  the  city. 

Frank  B.  Durkee  is  Secretary  of  the 
Chamber   of   Commerce. 

« 

STOCKTON,  San  .Toaquin  Co..  Cal. — 
The  City  Council  has  allowed  the  fol- 
lowing^ amounts  to  be  incorporated  in 
the     1920    budget     for    improvements: 

Street    Repair    $26,336 

Street    Cle.inins    &   Sprinkling.  $41,000 

Sewnse    Oisiiosal    $44,318 

Bridge    Improvements    $28,426 

.Vew    streets    $11,950 

K.    L     Banks    is   City  Clerk. 

SA.V  FK.ANCISCO — Plans  have  been 
ai)proved  and  bids  will  be  received  by 
the  Board  of  Public  Works  up  to  Jan- 
uary 14th  for  the  improvement  of  the 
C.reat  Highway  from  Balboa  to  Ful- 
ton  street. 

« 

S.\X  BRUNO.  San  Mateo  Co..  Cal. — 
The  City  Trustees.  Nettie  A.  Willits, 
City  Clerk,  have  passed  a  resolution  ol 
intention  providing  for  the  installation 
and  construction  in  San  Bruno  Park 
and  in  First  Addition  to  San  Bruno 
Park,  pipes,  hydants  and  appliances 
pertaining    to      the    installation       of    4 


TU.\f:V.  San  .Joaquin  Co.,  Cal.— The 
Citj*  .Xttorney  has  been  instructed  to 
prep;ire  resolutions  of  intention  pro- 
viding for  the  grading;  graveling  and 
curbing  of  Fourth   street   for   its  entire 


cth. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
O'Brien  Bros.,  have  requested  the  City 
Trustees  for  permission  to  improve  by 
contract    the   following    streets: 

Main  street  from  Pine  to  Willow; 
Willow  from  Main  to  Green;  Green 
fi'om  Pine  to  Oo'^  ■  *^^h  from  Green  to 
Melius;  Thompson  from  Pine  to  Oak; 
and  Melius  from   Pine   to  Oak   street. 

The  reriuest  has  been  laid  over  for 
further  consideration. 


HANFORD.  Kings  Co..  Cal. — At  the 
last  meeting  of  the  City  Council  peti- 
tions asking  the  improvement  of  two 
miles  of  streets  were  accepted  and  pro- 
ceedings started  to  have  the  work 
done.      Improvments    will    be    made    in 


I'urter  strifet  between  North  Irwin  and 
the    Santa    Fe    Railway    tracks,    Douty, 
West    Eighth   and   Phillips   streets,   etc. 
D.   C.  AVilliams  is  City  Clerk. 


FLORKNCE,  Ariz.— Until  2  p.  m.. 
January  12,  bids  will  be  received  by 
the  Pinal  County  Highway  Commis- 
sion for  constructing  a  highway  from 
Oracle  to  Mammoth.  12  miles,  requir- 
ing approximately  80,000  cu.  yds.  ex- 
cavation and  600  cu.  yds.  of  concrete. 
Plans  may  be  secured  from  W.  W. 
Lane.  County  Engineer,  at  Florence, 
on  payment  of  $10.  Bids  from  respon- 
sible and  experienced  contractors,  only 
will  be  considered.  E.  G.  Dentzer. 
Secretary. 


niXON.  Solano  Co.,  Cal.— The  Ran- 
some-Randle  Co..  of  Sacramento  at 
$151,508  submitted  the  lowe.st  bid  to 
the  City  Trustees  for  the  paving  of 
twenty-three  hlocks  in  Dixon  and  was 
awarded  the  contract.  Eight  other  bids 
were   submitted. 


SACRAME.NTO.  Cal. — The  City  Com- 
missioners. M.  J.  Desmond.  City  Clerk 
has  awarded  a  contract  to  J.  W.  Ter- 
rell, for  the  improvement  of  the  alley 
bet.  27th  and  28th  sts..  from  the  south 
line  of  "Y"  St..  to  the  south  end  of  the 
alley  by  constructing  an  eight  inch 
vitrified  ironstone  pipe  sewer  with  20 
six-inch  vitrified  ironstone  Y  branches 
and  1  flusher  branch  attached,  one  con- 
crete manhole  and  cover.  Improve- 
ment of  the  casement  at  the  east 
boundary  of  Urban  Court  from  Lot  43 
to  Lot  47  by  constructing  an  eight  inch 
vitrified  ironstone  pipe  sewer  with  19 
six-inch  vitrfiied  ironstone  Y  branches 
attached  and  constructing  2  concrete 
manholes  with  C.  I.  curbs  and  covers. 
Improving  the  alley  first  north  of  2nd 
avenue  from  the  west  end  of  said  alley 
to  2Sth  St..  by  constructing  10-inch 
vitrified  pipe  sewer  with  four  six-inch 
vitrified  ironstone  Y  branches  attached 
and  the  improvement  of  28th  St..  from 
the  alley  first  north  of  2nd  avenue  to 
the  sewer  in  place  in  2nd  avenue  by 
constructing  10-inch  vitrified  iron- 
stone pipe  sewer  with  three  six-inch 
vitrified  ironstone  Y  branches  attached 
and  constructing  1  concrete  manhole 
with  C.  I.  curb  and  cover. 


SANTA  ROSA.  Sonoma  Co..  Cal. — Bids 
will  be  received  by  W.  W.  Felt.  Jr.. 
County  Clerk,  up  to  January  14th,  12  M.. 
for  the  construction  of  Petaluma-Sono- 
ma  Highway.  Section  B.  and  for  the 
construction  of  New  Occidental  Road  in 
Second    Road    District. 


SACRAMENTO,  Cal. — The  City  Com- 
missioners. M.  J.  Desmond.  City  Clerk, 
has  passed  resolutions  of  intention  pro- 
viding for  the  following  improvements: 

Improvement  of  easement  opposite 
list  St..  from  the  south  line  of  Folsom 
Boul.,  to  the  north  line  of  the  S.  P. 
right-of-way  by  constructing  a  vitri- 
fied ironstone  pipe  sewer  and  3  con- 
crete manholes  with  C.  I.  curb  and 
covers. 

Improvement  of  41st  St..  from  the 
south  line  of  S.  P.  right-of-way  to  a 
point  20  ft.  south  by  constructing  vitri- 
fied ironstone  pipe  sewer  and  1  con- 
crete manhole  with  C.I.  curb  and  cover. 

Improvement  of  R  St..  from  the  cen- 
ter line  of  43rd  St..  to  the  center  line 
of  the  alley  first  west  of  40th  St..  by 
constructing  a   vitrified   ironstone   pipe 


sewer  with  3  concrete  manholes  with 
C.   I.  curbs  and  covers. 

Improvement  of  the  alley  first  east  of 
3itth  St..  by  the  construction  of  1  con- 
crete manhole  with  C.  I.  cur  band  cover. 

The  Commissioners  have  also  passed 
a  resolution  providing  for  the  improve- 
ment of  33rd  St..  from  the  south  line  of 
4th  ave..  to  the  north  line  of  9th  ave.. 
by  constructing  concrete  curbs  and 
gutters  and  eight  concrete  manholes 
with  C.  I.  curbs  and  covers,  placing  la 
C.  I.  gutter  drains  with  6  six-Inch  vit- 
rified ironstone  sewer  pipe  elbows  at- 
tached, constructing  8-inch  vitrified 
ironstone  sewer  pipe  drains  connecting 
manholes  to  sewer  and  laying  a  hy- 
draulic concrete  foundation  4  inches 
thick  with  a  bitulithic  wearing  surface 
1  \'2    inches   thick. 


BRAWLET,  Imperial  Co.,  Cal. — ^David 
M.  Ryan  of  San  Diego,  submitted  the 
lowest  bid  and  was  awarded  the  con- 
tract at  $128,377.29  for  paving  with  con- 
crete portions  of  East  and  West  Main 
street  and  Eighth  street.  Other  bids 
received  by  the  City  Trustees  were:  E. 
Schelling.  Los  Angeles.  $128,927;  Geo. 
Daley.  San  Diego.  $134,000;  John  En- 
gebretsen.  San  Diego.  $176,178.  The 
w-ork  embraces  about  316.000  sq.  ft.  of 
6-in.  and  7-in.  concrete  paving.  1:2:4 
mix.  unsurfaced.  G.  R.  Wade,  City  En- 
gineer. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
City  Engineer  W.  S.  Farley,  at  the  last 
meeting  of  the  City  Trustees  submitted 
plans  and  specifications  for  the  paving 
of  the  Court  street  section  including 
Pine,  Las  Juntas.  Pacheco  Boulevard 
and  intersecting  streets.  Minor  changes 
were    ordered    in    the    specifications. 

The  Trustees  have  adopted  the  plans 
of  Engineer  Farley  for  the  paving  of 
Talbert.  Main  and  Smith  streets.  The 
new  plans  call  for  a  four  inch  black 
base  and  a  two-inch  AVarrenite  top  on 
the  main  traveled- streets  and  a  three 
inch  base  with  a  two  inch  top  and  one 
and  one-half  inch  top  on  the  residence 
streets. 


BAILROADS 


NAP.A../  Napa  Co.,  Cal. — Engineer  D. 
It.  Morgan  of  Berkeley  and  L.  M.  Mac- 
Dermott  of  Oakland  have  been  recent 
visitors  in  Napa  County  investigating 
the  feasibility  of  promoting  a  railroad 
to  tap  Chiles  and  Pope  Valleys.  The 
line  would  extend  on  into  Lake  County 
with  a  branch  into  the  Berrycssa 
Valley. 


VALLEJO.  Solano  Co..  Cal. — The  San 
Francisco.  Napa  and  Calistoga  Rail- 
way Company,  Chas.  E.  Brown.  Gen- 
eral Manager,  has  applied  to  the  Val- 
lejo  City  Council  for  the  abandonment 
of  its  lines  in  Georgia  and  Sonoma 
streets  and  asks  that  it  be  permitted 
to  construct  a  new*  line  along  the 
waterfront  and  through  the  Sacra- 
mento Northern  cut  to  the  point  where 
its  present  line  intersects  Mississippi 
street,  near  the  city  limits. 

Alf  E.  Edgcumbe  is  City  Clerk  of 
Vallejo. 


FIRE  EQUIPMENT 


MODESTO,  Stanislaus  Co..  Cal. — The 
City  Electrician  has  been  instructed  by 
the  Council  to  secure  estimates  of  cost 
for  installing  a  three-signal  light  police 
alarm  system  in  the  business  district. 
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Official  Proposals. 


fSTATK    OK    CAI-IFORMA. 


DEPARTME>T    OF    EXGIMiERI.VG. 
L'ALIFORMA   HIGHAVAY  COMMISSION 


MOTICE  TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
eeiVBci  at  the  office  of  the  California 
HlBhway  Cuiiimission,  515  Forum 
Biiiltliiif;-,  .Sacramento,  Cal.,  until  ^ 
oVioolc  P.  M.,  on  January  1»,  lOSU,  at 
which  time  they  will  be  publicly 
opened  and  read  for  construction  in  ac- 
cordance with  the  specifications  there- 
ror,  to  which  special  reference  is  made, 
portions    of  State    highway    as    follows: 

Fresno  County,  between  Oil  King 
School  and  Huron  Road  ( VI-Fre-10-E). 
fibout  12  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 
',  Inyo  County,  between  Indian  Allot- 
fnent  and  Division  Creek  (VI-Iny-23- 
A).  about  7.5  miles  in  length  to  be 
graded. 

Riverside  County,  between  XE  Cor. 
Sec.  6,  T.  7  S..R.  8  E.,  S.  B.  B.  &  M., 
and  Southerly  Boundary  (VII-Riv-26- 
G),  about  143  miles  in  length  to  be 
paved    with    Portland    cement   concrete. 

Imperial  County,  between  Gravel 
Wash  and  Northerly  Boundary  (VII- 
Imp-26-E),  about  S3  miles  in  length  to 
be  paved  with  Portland  cement  con- 
crete. 

Imperial  County,  between  Tule  Wash 
and  Gravel  Wash  (VII-Imp-26-D), 
about  6.5  miles  in  length  to  be  paved 
witii   Portland  cement  concrete. 

The  last  three  sections  are  contigu- 
ous to  one  another  and  bids  for  them 
may  be  submitted  separately  or  jointly. 

l*lans  may  be  seen,  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained,  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  wilt  he  received  unless  it  is 
made  on  a  blank  form  furnished  l)y  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  Ije  done,  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interest  of  the  State. 

CHARLES   A.    WHITMORE, 
GEO.   C.    MANSFIELD, 
California   Highway   Commission. 
GEO.    R.    WINSLOW, 
1st  Ass't  Highway  Engineer. 
WILSON   R.   ELLIS, 

Secretary. 
Dated  December  22,    1915. 


NOTICE    TO    CONTR.\CTORS. 


K-lamatll  River  Road  <  Happy  Camp- 
Somes  Bar  Section  > ;  Salmon  River 
Road  (Somes  liar- Humboldt  County 
Line    Section). 


SEALED  proposals  for  construction 
or  improving  the  above  named  sections 
of  the  National  Forest  Road  Projects, 
located  within  or  partly  within  the 
Klamath  National  Forest,  State  of  Cal- 
ifornia, County  of  Siskiyou,  will  be  re- 
ceived by  the  District  Engineer,  Bu- 
reau of  Public  Roads,  U.  S.  Department 
of  Agriculture,  at  S86  Mills  Building, 
San  Francisco,  California,  until  2 
o'clock  p.  m.  on  the  19th  day  of  Jan- 
uary, 1920,  at  which  time  and  place 
they  will  be  pulilicly  opened  and  read. 
The  right  is  reserved  to  reject  any  and 
all  bids,  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained to  be  experienced  and  respon- 
sible. 

Bids  will  be  received  on  alternate 
propositions  as  follows: 

Klamath  River  project  8.8  miles. 
Salmon  River  project  0.7  miles,  a  total 
of  9.5  miles;  and  Klamath  River  proj- 
ect 15.9  miles,  Salmon  River  project 
0.7  miles,  a  total  of  16.6  miles. 

The  principal  items  of  \\ork  are  ap- 
proximalely  as  follows; 


Clea'ring  and  grubbing.  9.5  miles,  500 
stations:  16.6  miles,  S77  stations. 

Excavation,  unclassified,  9.5  miles, 
13it,700  cu.  yds.;  '16.6  miles,  284,000  cu. 
yds. 

Dry  Rubble  Masonry,  9.5  miles,  600 
cu.   yds.;    16.6   miles.   871   cu.  yds. 

Log  Cribbing,  9.5  miles,  970  sq.  ft.; 
16.6  miles,  4,760  sq.   ft. 

Timber  Bridging,  9.5  miles,  258  lin. 
ft,;    16.6  miles,   766  lin.   ft. 

Corrugated  Metal  Pipe,  9.5  miles,  2,- 
328  lin.  ft.;  16.6  miles,  4.750  lin.  ft. 

Finishing  Earth  Road,  9.5  miles,  9.5 
miles;  16.6  miles,   16.6  miles. 

The  work  embraced  in  this  contract 
shall  be  started  within  ten  days  after 
notice  of  award  has  been  given  the 
contractor,  and  shall  be  completed 
within  225  weather-working  days  after 
starling,  for  the  9.5  mile  alternative, 
and  l.'iO  weather-working  days  after 
starting  for  the  16.6  mile  alternative 
(page   6). 

The  contract  form  and  the  maps, 
jilans,  specifications  and  estimate  of 
(luantities  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses;  886  Mills  Building,  San 
Francisco,  Calif  After  Jan.  1,  1920. 
District  Ranger,  Orleans,  Calif.;  after 
Jan.    1.   1920,   H.  F.   Ferrill,   Eureka,  Cal. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer,  Bu- 
reau of  Public  Roads,  and  in  accord- 
ance with  instructions  forming  a  part 
of  specifications  abo\'e  referred  to. 
C.  H.  SWEETSER, 
District   Engineer. 


NOTICE       I.WITI.NG       SE.\l,ED       BIDS 

FOR   CONSTRICTION    WORK   FOR 

CORDIW    IRRIGATION 

DISTRICT. 


SEALED  BIDS  or  proposals  are  here- 
with invited  for  the  construction  of 
that  portion  of  the  irrigation  works 
of  the  Cordua  Irrigation  District  gen- 
erally  descrilied   as   follows; 

1.  One  semi-circular  metal  flume, 
approximately     Thirty      One      Hundred 

(3100)  feet  long  and  approximately 
76.4  inches  in  diameter,  supported  on  a 
wooden  substructure  on  concrete 
footings  with  reinforced  concrete  in- 
lets and  outlets  for  the  same. 

2.  One  semi-circular  metal  flume, 
approximately  Ten  Hundred  and  Fifty 
(1050)  feet  in  length  and  approximate- 
ly 76.4  in.  diameter,  supported  on  a 
wooden  substructure  on  concrete 
footings  with  reinforced  concrete  in- 
lets and  outlets  for  the  same;  more 
definite  particulars  concerning  which 
can  be  obtained  from  the  plans  and 
specifications  therefor  on  file  with  the 
Secretary  of  the  Board  of  Directors  of 
said  district  at  the  office  of  said 
Board  in  the  Ellis  Block  in  the  City  of 
Marysville,  County  of  Yuba,  State  of 
California. 

Such  proposals  and  bids  will  be  re- 
ceived by  the  Secretary  of  said  Board 
of  Directors  at  the  said  office  of  said 
Board  up  to  the  10th  day  of  January, 
1920,  at  the  hour  of  Ten  o'clock  A,  M., 
at  which  time  and  place  said  proposals 
will    lie   opened. 

Eacli  l>id  must  be  accompanied  by  a 
certified  check  in  the  amount  of  ten 
per  cent  of  the  bid,  conditioned  that  if 
the  bid  be  accepted  the  Bidder  will 
with  said  District  enter  into  a  Bond 
with  good  and  sufficient  sureties  to  be 
approved  by  said  Board  of  Directors, 
payable  to  the  District  for  its  use,  for 
Twenty-five  per  cent  of  the  amount  of 
the  contract  price,  conditioned  for  the 
faithful    performance    of   such   contract. 

By  order  of  the  Board  of  Directors 
of  said   District. 

Dated  this  18th  day  of  December, 
1919. 

WARREN  STEEL, 
Secretary  of  Said   Board  of  Directors. 

(tf) 


NOTICE       INViriNG       SE.\LED       BIDS 

FOR   CONSTRl  CTION    WORK    FOR 

COBDi;.\    IRRIG.VTION 

DISTRICT. 


SEALED  BIDS  or  proposals  are  here- 
with invited  for  the  construction  of 
that  portion  of  the  irrigation  works 
of  the  Cordua  Irrigation  District  gen- 
erally described   as  follows; 

A  main  irrigation  canal  approxi- 
mately six  miles  in  lengtth  requiring 
approxmately  35.000  cubic  yards  of 
excavation  and  10,000  cubic  yards  of 
embankment,  together  with  the  instal- 
I.Ltiim    of    necessary    drainage    culverts. 

More  definite  particulars  concerning 
which   <-an    be  obtained    from   the   plans 


and  specifications  theiefor  on  file  with 
the  Secretary  of  the  l;oard  of  Directors 
of  said  District  at  the  office  of  said 
Board  in  the  Ellis  Block  in  the  City  of 
-MarysvilK  County  of  Yuba,  State  of 
California. 

Such  proposals  and  bids  will  be  re- 
ceived by  the  Secretary  of  said  Board 
of  Directors  at  the  said  office  of  said 
Board  up  to  the  10th  day  of  January, 
1920,  at  the  hour  of  Ten  o'clock  A.  M., 
at  which  time  and  place  said  proposals 
will  be  opened. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  amount  of  ten 
per  cent  of  the  bid,  conditioned  that  if 
the  bid  be  accepted  thd-  -Bidder  will 
with  said  District  enter  into  a  Bond 
with  good  and  sufficient  sureties  to  be 
approved  by  said  Board  of  Directors, 
payable  to  the  District  for  its  use,  for 
Twenty-five  per  cent  of  the  amount  of 
the  contract  price,  conditioned  for  the 
faithful    performance    of  such   contract. 

By  order,  of  the  Board  of  Directors 
of  said   District. 

Dated  this  18th  day  of  December, 
i;tl9. 

WARREN  STEEL, 
Secretary  of  Said  Board  of  Directors. 

(ft) 


SECOND-H.\ND      LIMBER      WANTED. 


LUMBER  suitalile  for  rough  con- 
ruction,  quantities  of  3x4,  R.  W.,  12  to 
I  feet  lengths,  2x6  pine,  4  feet  and 
ultiples  thereof,  and  1x6  and  1x4  va- 
ous  lengths.  Address  C.  L.  Rake- 
raw,  240  Montgomery  street,  care  U. 
Engineer  Office,  San  Francisco. 
Dec.   26,   1919. 


NOTICE   TO    BIDDERS. 


SEPARATE  SEALED  PROPOSALS 
will  be  received  at  the  oflice  of  the 
Hoard  of  Trustees  of  the  Modesto  High 
.School  District  of  Stanislaus  County, 
California,  at  the  High  School  Build- 
ing, Modesto,  California,  l>etween  7i30 
P.  M.  and  8::i0  P.  M.,  January  l»th,  1930, 
for  the  General  Work  of  the  Science 
Wing  Addition  and  the  Manual  Arts 
Building  Addition  to  the  present  High 
School  Building,  and  for  the  Plumbing 
for  the  (Cafeteria  Wing,  the  Science 
Wing  Addition,  and  the  Manual  Arts 
Building  Addition  to  the  present  High 
•School  Building.  Bids  will  be  opened 
at  the  end  of  the  latter  hour,  and  pub- 
licly   announced. 

The  heating  and  electrical  work  are 
not  included  in  the  general  worK  of 
the  Science  Wing  Addition  and  the 
Manual  Arts  Building  Addition,  but 
will  be  let  under  separate  contracts 
later. 

Plans  and  specifications  for  both  di- 
visions of  the  work  may  be  seen  at 
the  Office  of  the  Board  or  at  the  Office 
of  the  Architect,  John  J.  Donovan,  414 
13th  Street,  Oakland,  California.  A  de- 
posit of  $20.00  will  be  required  as  a 
guarantee  of  the  return  of  the  plans 
and  specifications  taken  from  either 
office  and  will  be  refunded  to  the  Con- 
tractor when  the  plans  and  specifica- 
tions are  returned   in  good  condition. 

B.dders  will  take  special  notice  that 
under  no  circumstances  will  proposals 
i)e  received  after  the  hour  specified  in 
this  advertisement. 

Accompanying  each  pri  posal  shall 
be  a  statement  stating  the  maximum 
number  of  working  days  the  bidder 
will  agree  to  fully  complete  the  work 
of  this  contract.  Time  is  the  essence 
of  the  contract  and  the  least  maximum 
time  stated  to  complete  the  work  by 
bidders  will  receive  full  consideration 
by  the  Board  of  Trustees  in  awarding 
the  contract. 

In  awarding  the  contract,  bidders 
shall  understand  that  it  will  be  neces- 
sary to  file  two  bonds  with  the  con- 
tract; One,  to  the  extent  of  50  per 
cent  of  the  amount  of  the  contract  for 
faithful  performance  of  the  work;  the 
other,  for  50  per  cent  of  the  amount  of 
the  contract  called  a  lien  bond  for 
labor  and  material.  The  form  of  all 
bonds  shall  comply  with  the  State 
Laws  governing  same  and  is  subject 
to  the  approval  of  the  district  at- 
torney. 

Proposals  shall  be  delivered  to 
Kathleen  G.  Prewett.  Clerk  of  Board  of 
Trustees,  High  School  District,  Mo- 
desto, California.  enclosed  in  an 
opaque,  sealed  envelope  addressed  to 
the  Board  of  Trustees,  Modesto  High 
School  District  of  Stanislaus  County, 
California.  Place  on  the  envelope  the 
name   of   the  bidder,     and   the     words: 


II 

"Bid  on  General  Work  For  High  School 
Additions." 

A  certified  check  of  10  per  cent  o( 
the  amount  of  the  proposal,  payable  to 
the  High  School  District  of  Stanislaus 
County.  California,  must  accompany 
each  proposal  Should  a  bidder  fail  to 
obtain  a  bond  and  sign  a  contract  for 
the  amount  of  his  proposal,  his  check 
will  be  forfeited.  •  All  checks  will  be 
returned  to  the  bidders  on  application 
at  the  office  of  the  Clerk  of  the  Board 
after  the  contract  has  been  signed  and 
bond  furnished  by  the  Contractor 
whose  bid  has  been  accepted. 

The  competency  and  responsibility  of 
bidders  will  be  considered  in  making 
the  award.  The  Board  of  Trustees  re- 
serves the  right  to  reject  any  or  all 
bids. 

Dated  this  2nd  day  of  January,   1920. 
KATHLEEN    G.    PREWETT, 
Clerk,   Board   of   Trustees      of  the     Mo- 

d.-st()    High    School    District.  (tf) 


BUILDING   AND   ENGINBBliiNG   NEWS 


Huge  Building 
Wave  Strikes 
San  Francisco. 


lunrd  of   Pulillc   Workx  l»Nur!i   Monthlj 

nnd    yearly    lliilldine   Ilrport   Shon- 

liiK  rrirntr  CnnKtrui-llon  on  thr 

Increasr. 


That  San  Krancisco  is  facing  a  huge 
building  program  during  the  year,  192(1, 
Is  Indicated  by  the  increased  activities 
of  the  present  day  and  the  favorable 
comment  of  architects  and  engineers 
who  are  rushing  to  completion  plans 
for  various  projects. 

Despite  the  high  costs  and  scarcity  of 
building  materials,  statistics  from  all 
sections  of  the  country  indicate  a  re- 
newed activity  in  the  building  business 
and  San  Francisco  stands  out  as  the 
Paciflc'Coast  city  to  head  the  list. 

Construction  of  projects  which  in  the 
past  were  "laid  over  for  further  con- 
sideration" have  been  decided  upon  for 
the  prospective  builder  has  commenced 
to  realize  that  each  day  of  delay  means 
a  financial  loss  and  that  prices  will  not 
take  a  downward  course,  but  on  the 
contrary    go    higher. 

Based  on  the  number  of  building 
permits  approved  by  the  Board  of 
Works  during  December,  Chief  In- 
Hl>ector  John  P.  Horgan  estimates  tliat 
during  the  month  of  December  $1,368.- 
827  were  expended  in  building  con- 
struction, of  which  $1,036,037  was  for 
new  Ijuildings  and  $332,790  for  repairs, 
alterations  and  additions  to  standing 
structures.  Horpan  segregated  the  fig- 
ures as  foUoves: 

Xo.    of 
Class  Bldgs.  Amt. 

"A"  I  $       70.000 

1  4.000 
20  446,790 
S6                461,807 

:i.ll  332,790 

2  a3,,440 


^'rame 

Alterati 

Harbor 


Total  461  $1,368,827 

Covering  tlie  same  period  during  the 
year  1918.  Chief  Inspector,  Horgan's 
figures  .'how  a  total  of  222  permits  is- 
sued rnpresenting  a  tjlal  valuation  of 
$4-7.002. 

Covering  the  twelve  months  uf  1919. 
the  Building  Bureau  reports  the  is- 
suance of  .'),362  permit*  with  a  Krand 
tot;il   of   ?!.'.. lfi:|. 242. 


The  excess  of  American  exports 
over  imports  has  grown  out  of  houndB. ' 
in  the  opinion  of  Philip  B.  Kennedy, 
whose  first  annual  report  as  Director 
of  the  Bureau  of  Foreign  and  Domes- 
tic Commerce,  Department  of  Com- 
merce,  was   made   public   recently. 

"There  is  no  question  about  the  de- 
mand for  American  goods  abroad," 
says  Jlr.  Kennedy.  "Europe  is  still  ex- 
periencing an  acute  shortage  of  food, 
raw  materials,  and  all  kinds  of  manu- 
factured goods.  Lacking  imports  to 
balance  our  exports,  the  iiertinent 
questiDii  is  the  extent  to  which  we  can 
safely  take  future  promises  to  pay 
Whatever  one's  views  about  the  proper 
nature  of  the  peace  settlement,  all  may 
readily  see  and  agree  that  foreign  cred- 
it arrangements  are  being  delayed 
awaiting  a  more  stabilized  condition. 
Unless  certain  reasonably  adequate 
credits  arc  soon  made  to  foreign  coun- 
tries, our  exports  may  be  expected  to 
fall  off  on  account  of  depreciated  for- 
eign  exchange. 

"It  is  easy  to  magnify  or  minimize 
unduly  the  real  signflcance  of  our 
trade  gains,"'  continues  the  report. 
"Tile  observer  who  ignores  the  chang- 
ing value  of  the  dollar  and  leaves  out 
of  consideration  the  unusual  demand 
and  the  lack  of  competition  may  con- 
clude that  the  gain  is  much  more  sub- 
stantial than  it  really  is.  On  the  other 
hand  there  is  no  lack  of  writers  who 
argue  that  the  whole  apparent  gain  is 
illusory.  They  emphasize  the  peculiar 
advantages  that  Iiave  been  enjoyed  by 
our  exporters  without  allowing  for  the 
serious  difficulties  that  have  had  to  be 
overcome.  Our  trade  has  unquestion- 
ably been  retarded  by  lack  of  shipping, 
by  the  trade  restrictions  that  still  per- 
sist, and,  above  all,  by  inadequate 
means  of  financing  trade.  The  real 
situation  is  midway  between  these  two 
extremes.  The  gain  in  value  of  ex- 
ports in  1919  over  1918  was  not  due 
solely  to  an  advance  in  prices,  even 
though  there  was  little  or  no  gain  in 
quantity.  It  is  due  more  to  a  change 
in  the  c'ass  of  goods  exported.  For 
instance,  we  shipped  4,500,000  tons  less 
of  coal  in  1919,  but  we  shipped  5,000.000 
tons  more  of  wheat  and  cotton  and 
meat  and  miscellaneous  goods.  This 
substitution  of  a  higher  class  of  goods 
has  had  much  to  do  with  the  gain  in 
\alue   of  exports." 

.s.-arcity  of  Mm  with   Korclsn   Hnnlnmii 
TralninK. 

In  discussing  the  future  of  the  Bu- 
reau's work  the  report  calls  attention 
to  the  fact  that  it  must  compete  with 
private  concerns  for  men.  There  is  a 
great  scarcity  of  men  with  foreign 
business  training  and  experience.  The 
Bureau  is  constantly  losing  some  of  its 
most  effective  men  to  private  concerns. 
Other  men  are  remaining  in  the  service 
with  the  hope  that  provisions  will  be 
made  that  will  enable  them  to  make 
it    a  career. 

Director  Kennedy  believes  tliat  if  the 
foreign  commercial  service  of  our  Gov- 
ernment is  to  be  on  as  high  a  plane  as 
it  should  be,  it  needs  public  encour- 
agement and  support.  "The  kind  of 
men  who  will  find  their  way  into  our 
foreign  service."  he  says,  "are  usually 
liri-|i:ire(l  to  work  for  less  compensation 


than  they  would  expect  in  private  buBi- 
ness,  provided  some  recognition  is 
given  of  their  public  service.  It  is 
very  discouraging  to  these  men  to  feel 
that  there  is  lack  of  understanding  of 
foreign  problems  at  home  or  lack  of 
appreciation  of  the  work  that  they  are 
doing.  The  foreign  representatives  of 
the  Bureau  of  Foreign  and  Domestic 
Commerce  tour  the  United  States  be- 
fore going  to  their  posts  and  on  re- 
turning from  their  posts,  in  order  to 
have  the  closes!  possible  contact  with 
business  men.  The  encouragement  and 
approval  given  by  business  men  have 
done  more  than  anything  else  to  put 
heart  and  energy  into  this  .service. 
The  business  men  of  the  country  are 
Cuming  to  meet  our  men  more  than 
halfway.  There  is  no  reason  why  the 
foreign  commercial  service  of  the  Gov- 
ernment should  not  have  the  same  con- 
fidence and  standing  that  have  been 
accorded  to  the  military  and  naval 
services.  It  should  also  have  the  same 
permanency.  The  time  has  come  when 
the  foreign  commercial  service  should 
not  be  incidental,  but  a  real  factor  in 
the  safety  and  well-being  of  this  coun- 
try. There  is  much  still  to  be  done  to 
place  the  service  on  a  basis  that  will 
be  permanent  and  progressive.  The 
time  when  this  prohlem  should  be  se- 
riously considered  is  not  in  the  future. 
but    during    this    present  ■  year." 

TInip    (u    I/ay    Fonndation*    (or   Pprma- 
nent   Poreisn   Trade. 

"American  export  firms  should  real- 
ize that  now  is  the  time  to  lay  foun- 
dations for  permanent  foreign  trade." 
declares  the  report.  "At  this  time, 
when  the  pulse  of  foreign  business  con- 
ditions is  uncertain  and  subject  to 
rapid  changes,  policy  must  he  formu- 
lated on  the  basis  of  most  recent  and 
autlientic  information.  World  trade 
adjustment  is  going  on.  It  is  often 
diflieult.  however,  to  distinguish  real 
development  from  unfounded  rumors. 
Many  ambitious  projects  have  little  be- 
hind them.  American  firms  should  test 
every  proposition  for  trade  develop- 
ment  very  carefully." 

"The  character  of  our  foreign  busi- 
ness today  will  determine  our  oppor- 
tunities of  tomorrow.  If  American  ex- 
ports are  made  to  assist  in  restorinr 
essential  production  abroad  and  lead 
to  sound  world  economic  conditions, 
the  resulting  security  will  enable  trade 
to  then  go  ahead  with  confidence.  The 
United  States  is  at  present  the  world'e 
principal  producer.  It  is  especially  im- 
portant that  we  face  the  general  ques- 
tion of  our  export  trade  in  a  farsight- 
ed  Inisiness  manner.  We  have  a  big 
stalie  in  the  stability  of  world  eco- 
nomic conditions.  Our  future  as  an  ex- 
porting nation  depends  to  a  large  de- 
cree i.pon   our  policy  in   the  immediate 


TU.*DE  LITE R.% TURK    \VA.\TED. 


Max  R.  Cook.  Farmstead  Engineer 
for  the  State  I^and  Settlement  Board. 
Delhi  Colony.  Turlock.  Cal..  desires  to 
receive  all  trade  literature,  particular- 
ly of  farm  building  ma'..erials  and 
e^iuipment. 

Engineer  Cook  states  that  the  colony 
covers  8,000  acres,  6  miles  south  of 
Turlock,  on  which  it  is  intended  to 
build  approximately  lion  farms  within 
Dif    iifxt    two    year^ 
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BUILDING   CONTRACTS 
San  Francisco  County 


2SU 

Figone 

Devencenzi 

25000 

2842 

Altvater 

Nelson 

600 

2S13 

JlcConaghy 

Owner 

1000 

2844 

Uhl 

Owner 

1000 

2845 

Osborn 

Monson 

3500 

2S46 

Hmbldt   Bk 

Cal   Art   Mtl 

2700 

2S47 

Freeman 

Bufano 

2000 

2848 

Hamburger 

Lawson 

66500 

2S49 

U.  S.   Metal 

Schell 

4500 

2850 

Berendson 

Ingraham 

5000 

2851 

Johnson 

Owner 

6000 

2852 

Matson 

Lindgren 

SOOOO 

2853 

Empress 

Brumfield 

500 

2X54 

Kleiber 

Zimmerman 

2000 

2855' 

Crocker 

Samuelsort 

5800 

2856 

Soc    ot    Pioneers       O'Neill 

900 

2S57 

McCain 

Hansen 

7889 

2858 

Chevra 

Cohn 

15420 

2S59 

McKee 

Beck 

19990 

2860 

Butcher 

Mealey 

5250 

2S61 

Same 

Carillon 

1525 

1 

San    Christina 

Grace 

900 

Sullivan 

Smith 

1615 

•> 

Wasligtn    Inv 

Amer.   Cone 

25000 

4 

H.    K.    H.    Silk 

Co        Mullen 

2000 

5 

Smith 

Owner 

25011 

6 

Marian  i 

Turner 

3696 

7 

Same 

Parafflne 

1427 

8 

Berendsen 

Ingraham 

5000 

(( 

McConaghy 

Wegner 

1507 

10 

Ginsberg 

Kragen 

lOOn 

11 

Bodley 

Ross 

900 

12 

Lepetich 

Owner 

700 

13 

lieillv 

Owner 

25000 

14 

Ortiz 

Arnott 

3900 

15 

Gallagher 

Owner 

3950 

16 

Hirsh 

Petersen 

1000 

17 

Bercovich 

Home 

3380 

IS 

Rosseter 

Gibberd 

500 

lU 

Born 

Born 

7000 

20 

Lange 

Lange 

3000 

21 

Lagomarsino 

De    Benedetti 

13500 

PERMITS. 

TEXEMEXT8 

(2S41)      SE       BAKER      AND       GREEX. 
Three-story    and      basement       frame 
(12)    tenements. 
Owner — A.    Figone.    2631      Baker,      San 

Francisco. 
Architect — Thomas    Bros.,     Russ    Bldg., 

San    Francisco. 
Contractor — Devencenzi        Bros.,        1071 
Union  St.,  San  Francisco. 

COST.    $25,000 


REPAIRS 

(2S42)      NE      CORTLAXD      AVE.       and 
Mission.      Repair      plaster,      concrete, 
foundation  and  floor. 
Owner — Mr.     Altvater,       2565       Mission, 

San   Francisco. 
Arcliitect — None. 

Contractor — Emil     Xelson,     3'.i     Delmar, 
San  Francisco. 

COST,     J600 


.\t>TERATIOX 

(2843)      XE     GRAXT    .-WE.     and       Pine. 

Change  front,  new  flooring,    etc. 
Owner — John    McConaghy,    425    Kearny 

San  Francisco. 
Architect — W.    H.    Crim,    Jr..    425    Kear- 
ny,  San    Francisco. 

COST,   $1000 


ALTER.A.TIOX 

(2844)      XO.    25.:    GEARY.       Alterations 

for  store. 
Owner — A.  Uhl,  38  O'Farreil,  San  Fran- 
cisco. 
Architect — None. 

COST,   $1000 


ADDITION 

(2845)      S    MISSION    100    E    6th.      Addi- 
tional story  for  packing  house   (con- 
crete). 
Owner — E.    T.    Osliorn,    519    California, 

San   Francisco. 
Architect — D.  C.  Coleman,  20  Montgom- 
ery. San   Francisco. 
Contractor. — Monson    Bros.,    110    Jessie, 
San  Francsico.  ..  . 

POST.  $n.'.iio 


RECORDED. 

ALTER.\TIOX     '  ' 

(2846)      XO.    783    M.\RKET.      All    work 
of  -taking    down      present      vestibule, 
erection   of  wrought   iron  and   bronze 
entrance      and      screen      to      banking 
room. 
Owner — Hiunboldt  .Savings  Bank.  Prem. 
Architect — Smith    O'Brien,    Bankers    In- 
vestment  Bldg'.,   San   Francisco. 
Contractor — California    Artistic      Metal 
&  Wire  CO.,  349  7th,  San  Francisco. 
Filed    Dec.    29.    '19.      Dated    Dec.    22.   '19. 

Completed    and    accepted    $2025 

Usual    35    days    ..; 675 

TOTAL  COST,  $2700 
Bond.  Sureties,  '  Xone.  Forfeit,  $10. 
Limit.  60  days.  Plans  and  specifica- 
tions  filed. 


<-LAV    MODEL 

(2.S47)      TUCSO.X.       .\UIZOXA.    .\        clay 
model    for    sculptured    panel,    186    in. 
long  by  30   in.   high,   for  Merrill  Pen- 
gree    Freeman    Memorial. 
Owner — Dr.    H.    W.    Fenner,    Leo    Gold- 
schmidt   and   Selim   Franklin,    trus- 
tees Est.  Merrill  Pengree  Freeman, 
deceased. 
Architect — B.    R.    Maybeck,    Lick    Bldg., 

San  Francisco. 
Contractor — B.   Bufano. 
Filed    Dec.    29,    '19.      Dated   Dec.    16.   '19. 

Completed    and    accepted    $1500 

Usual    35    days    500 

TOTAL  COST,  $2000 
Bond,  Sureties,  Forfeit,  none.  Limit. 
60  days  after  Dec.  15,  1919.  Plans  and 
specifications    filed. 


FACTORY 

(2848)      XE    CLARA    and    6th.    N    SOxE 
137-6.       All    work    for    a    three-story 
brick   factory  building. 
Owner — David        Hamburger,  Betty 

Kaufman,    Daisy     Hamburger,      130 
Sutter,    San    Francisco. 
.\rcliitect — T.    Patterson    Ross,   310   Cal- 
ifornia,  San   Francisco. 
Contractor — A.   W.   Lawson,    180   Jessie, 
San    Francisco. 
On-  1st   and   15th   of   each  month  75% 

Usual   35   days 25% 

TOTAL  COST,  $66,500 
Bond.  Sureties.  none.  Forfeit.  $25. 
Limit,  120  days.  Plans  and  specifica- 
tions filed. 


PERMIT.S. 

SHOl' 

(2849)      E  jr.XIPBR  250  S  Folsom.  One 

story  brick   shop. 
Owner — U.    S.    Metal    Products    Co.,    555 

10th.  San   Francisco. 
.\rchitect — None. 

Contractor — S.    Schell.     180    Jessie,    San 
Francisco. 

COST,  $4500 


FIIAME   DWELLING 

I2N50)      W    FIFTFENTH      AVE    175      S 
Judab.        One-story      and       basement 
frame   dwelling. 
Owner — Julius    Berendson,    749    Divisa- 

dero,   San   Francisco. 
Arcliitect — Xone. 

Contractor — Mark      C.      Ingraham,      450 
Duboce  Ave.,  San  Francisco. 

COST,    $5000 


FIIAME   DWELLINGS 

(2851)  W  PLYMOUTH  200  and  225  X 
Grafton.  .  Two  one  and  one-half- 
story  and   basement  frame  dwellings. 

Owner — Nets  P.  Johnson,  223  Louis- 
burg,  'Sah  Francisco. 

.\rchitect — None. 

Day's  work.  COST,  $3000  each 


RESIDEXCB 

(2852)      XO.      191S    J.\CKSOX.        Three- 

storv  and   basement    frame   residence. 

Owner— Mrs.      Lillie      B.    Matson,      1824 

Jackson.  San  Francisco. 
Architfct — Bliss      &      Faville,      Balboa 

-Bldg..  San   Francisco. 
Contractor — Lindgren     Co..     Monadnock 
Phis:     S;ni    Frrinrisco. 

COST.  $SO,000 


.\LTERATIOXS 

12853)      XO.    957      ilARKET.        Remodel 

marquee. 
Owner — Empress    Hammam    Baths,    957 

Market,  San  Francisco. 
Architect — Xone. 

< 'on tractor — P.rumfleld  Elec.     Sign     Co., 
Ix    7th,   San   Francisco. 

COST.    $500 


FOUXDATIO.N" 

C2S54)      SW    JUXIPER    AXl)     FOLSOM. 
Erect  foundation  only  for  shop  build- 
ing. 
Owner — Kleiber   &    Co.,    Inc.,    1480    Fol- 
som, San  Francicso. 
Engineer — Richard    turn      Suden,       1480 

Folsom.  San   Francisco. 
Contractor--L.   Zimmerman,    180   Jessie, 
San    Fia. 'Cisco. 

COST,    $2000 


DWELLIXGS 

(2855)      E  XAPLES  175  and  225  N  Gen- 
eva.     Two   one-story     and     basement 
frame  dwellings. 
Owner — Crocker    Estate       Co..    Crocker 

Bldg..  San   Francisco. 
.Architect — Xone. 

Contractor — A.       M.       .Samuelson,        290 
Rolph,  San  Francisco. 

COST,   $2900   each 


ALTIiRATIOXS 

(2856)      SW    FOURTH    AND    PIO.NEER 
Place.      Remodel    entrance    to    dining 
room. 
Owner — Society  of  Pioneers. 
.\rchitect — Xone. 

Contractor — Daniel    O'Xeill,    273    Minna, 
.San   Francisco. 

COST,    $900 


RECORDED. 

BUNGALOW 

(2.X57I  LOT  1  BLK  3189,  Westwood 
I'ark.  All  work  for  one-story  and 
basement  frame  bungalow  and  SSl- 
rage. 

Owner— Ida   F.  McCain,  31S  Kearny  St., 
San   Francisco. 

Architect — Ida    F.    McCain,    31S    Kearny 
St.,   San   Francisco. 

Contractor — H.    J.    Hansen,      1327      20th 
Ave..   San    Francisco. 

Filed  Dec.  30,  '19.  D  ated  Dec.  22.  '19. 

Frame   up   and  enclosed $1972.25 

Brown  coated    1972.25 

Completed    and    accepted 1972.25 

Usual    35    days 1972.25 

TOTAL  COST,  $7889.00 

Bond.    $3944.50.      Sureties,    E.    V.    Lacey 

and  Albin   Warden.       Limit,     90     days. 

Forfeit,     none.       Plans     and     specifica- 
tions filed. 


CIl.M'liL.   ETC. 

(2S58)  W  BUCHANAN  87-6  X  Golden 
Gate  .-Vve  W  110  N  25  W  27-6  N  25  B 
137-6  S  50.  All  work  for  two-story 
frame  and  brick  veneer  chapel  and 
undertaking  parlor. 

Owner — The  Chevra  Kadisha,  Inc.,  La- 
guna  and  Grove.  San  Francisco. 

Architect — S.  Heiman,  57  Post,  St.. 
San   Francisco. 

Contractor — Louis  J.  Cohn.  Merchants 
National   Bank   Bldg,,   S,   F. 

Filed  Dec.  30,  '19.     Dated  Nov.  24.  '19-,. 

Frame   up    ■ $3855 

White  coated    3855 

Completed   and   accepted 3853 

Usual   35   days 3855 

TOTAL  COST,    $15,420 

Bond,    $7710.      Sureties,    Geo.    Cohn    and 

Lou    H.    Silberman.        Limit,      100    days. 

Forfeit,  none.     Plans  and  specifications 

filed, 

NOTE: — Permit     reported    November 

26,    1919,    No,    2588. 

CONCRETE   BUILDING 

(2859)  W  TWELFTH  AND  OTIS  SW 
66xNW  100.  All  work  for  one-story 
reinforced   concrete   building. 

Ownf-r — The    McKee   Co. 

Architect — Albert  W.  Burgren.  661 
I'lielan   Bldg.  San    Francisco. 

I'viitiactor — John    IC.    Beck,    110    Jessie, 
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.San  Francisco, 
filed  Dec.   30.  '19.     Dated   Dec.  22,  '19. 
<'oiicrete    walls    poured    to    truaa 

line    $5000 

Lathing  done   5000 

Completed  and  accepted ^4990 

Usual  35  days 5000 

TOTAL  COST,  $19,990 
Bond.  $9995  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  daya. 
Forfeit,  $in.  Plane  and  specifications 
filed 


AUTO  REPAIR  SHOP 
»2860)-  NE  ELEVfcXTH  25  NW  Na- 
toroa.NW  100  NE  100  SE  125  SW  25 
XW  25  S"W  75.  Brick  work,  cement- 
ing tops  of  firewalls  and  setting 
seven  iron  lintels  over  door.*i  for  one 
story  brick  auto  repair  shop. 
Owner— Thos.    \V.    P.utcher,    ISO    Jes.xio, 

San    Kninciseo. 
Architect — .\I.    \'.    I'olileo.    I9t    National 

Baiik   Bldg..   San    Francisco. 
Contrattoi  —  Mealey   &   Collins,    180   .Jes- 
sie.  San   Francisco.   . 
Filed   Dec.    30,    '19.      Dated    Dec.    30,    '19. 
.Walls  readv  for  roof  trusses.  $2600.00 

Brick     work    done 1437. .50 

Ueual    35    days 1312.60 

TOTAL  COST,  $5250.00 
Bond.  none.  Limit,  30  days.  Forfeit, 
$10.      Plans   and    speciflcationa   filed. 

N'OTE: — I'ermit     reported     December 
23,     1919,    No.    2S05. 

(2861)      CONCRETE  FLOORS  AND  PIT 

on   above. 
Contractor — Chas.  A.   CariUon,   180  Jes- 
sie,   San    Francisco. 
Filed  Dec.  30,  '19.     Dated  Dec.  30,  '19. 

Completed   and  accepted $1143 

Usual    35  days 382 

TOTAL  COST,  $1625 
Ikjnd,  none.  Limit,  15  days  after  noti- 
fied. Forfeit.  $10.  Plans  and  specifl- 
calions  filed. 


PKRMITS. 

RKPAIRtf 

(I)      S   CLAY   123-10    AV   Polk.      liepairs 

und    alterations    for    garage. 
Owner — San    Christ  inia    Inv.      Co.,       l.st 

National    Bank    Bldg..    S.F    . 
.Architect — None. 

Contractor — Grace      &      Bernieri,   Claus 
Spreckels  Bids:-.  San   Francisco. 

COST,    $900 


AI.TIiR.VTIONS 

(2)      N    F.VLCON    37-,S    SE    Mono.      Move 

dwelling   42   feet   and   alter   same. 
Owner — Nora    and    .leremiah      Sullivan. 

■'29    Falcon    Ave.,   San    Francisco. 
.\rchitecl — Lewis  M.   Gardner,   942   Pine. 

San    l-'ranciseo. 
Conlraelor- -Herbert       \V.      Smith.      77T 

Ciirliett    Ave..    San    Francisco. 

COST,    $1«1.-. 


GARAGE 

(3t      N    WASHINGTON    ii.S-9    \V      .) 
Two-story      reinforced      concrete 


ga 


;>wner— Wasliington      Investment      Co.. 

7S5   Alarket,   San    Francisco. 
Architect — Henry    C.     Smith,     7Sr.    Miu- 

ket.  San  Francisco, 
"'oiitractor — American  Concrete  Co..  7S.") 

Market.    San    Francisco. 

COST.   $2.-.,niio 


.M.TERATION 

I  4)      NO.    112    KEAliNY.      Alter    for    of- 
fices,   partitions,    etc. 
Owner — H.     IC.    H.    Silk    Co..    of    N.    V., 

Inc.,    Premises. 
.\rchitect— None. 

Contra. .tor — Mullen         .Mfg.         e'o..         H4 
Raiisch.    San    Francis. -o. 

COST.    $2000 

I  >\Vi: IDLING 

'51      W    fMjRTES    4S-l:.    S    Rolph.      One- 
-lory    and    basement    frame    dwelling 

Uwn<.r Martin    Siniili.       Ill       Girard. 

.'^an   l-'i'anciHco. 
.\r...hite.t— Non... 

COST.   $250(1 

HKfORDEI) 

(«l  \V  MISSION  263-0%  S  29th  S  66-2 
W  74  S  42-9  W  25-9  S  14-10  AV  60-3 
N  123-9  E  160  and  strip  8  feet  wide 
adj.  on  E  and  NE  bdy.  and  right-of- 
way  over  8  feet  along  N  side.  All 
\vork  for  plumbing  for  theatre 
building. 
t>wner-  Stephen    Mariani,   28S1   23rd  St., 

San   Francisco. 
Architect — Reid     Bros.,     103     Montgom- 

er.v,    .San    Francisco. 
Conlraclor — The     Turner   Co.,   272      Na- 
If.mri,   Sap   Frnncisco. 


Filed   Dec.   31,  '19.     Dated  Dec.  4,  '19. 

On   7th   of  each  month 76% 

Usual    35    days 25% 

TOTAL    COST,    $3696 

Bond,    $1850.     Sureties,    D.    Turner   and 

S     D.    Allen.      Jtimit,      without     delay. 

Forfeit.   $20.     Plane   and   specifications 

filed. 


(7)      ROOFING  ON  ABOVE. 

Contractor — The     Paraffine    Companies, 
40  First,  San   Francisco. 

Filed  Dec.  31,  '19.     Dated  Nov.  22,  '19. 
Completed    and     accepted.;...,      75% 

Usual    .35     days 25% 

TOTAL    COST.    $1427 

Bond,     $7,".0.       Surety,     .       Limit, 

without    delay.      Forfeit,      $20.        Plans 

anrl    specifications    filed. 


DWELLING 

(8)  W  FIFTEENTH  AVE  175  S  "J" 
(Judah).  All  work  for  six-room  and 
basement    frame    dwelling. 

Owner — Julius    Berendsen,    749    DIvlpa- 
dero,   San   Francisco. 

.Architect— None. 

Contractor — Mark      C.    Ingraham,      430 
Duboce   Ave.,   San   Francisco. 

Filed  Dec.  31,  '19.     Dated  Dec.  29,  '19. 

Frame    up    $1250 

Brown    coated    1250 

Completed    and    accepted 1250 

Usual    35    days 1250 

TOTAL    COST,    $5000 

Bond,    none.      Limit,    90    days.      Forfeit, 

$1.      Plans   and  specifications  none. 
.VOTE: — Permit     reported     December 

31.    1919.    No.    2850. 


ALTERATIONS 

(9)      NE    PINE   A.ND   GRANT  AVE.   A^ll 

work  for  alterations  and  additions  to 

a    Class    "C"    building. 
Owner — John    McConaghy. 
Architect — W.    H.  Crim  Jr     425   Kearny 

St..   San   Francisco. 
Contractor. — Wegner   &   Blob.    593    Mar- 
ket. San   Francisco. 
Filed  Dec.   31.   '19.      Dated  Dec.   29,  '19. 

Completed  and  accepted $1130 

Usual    35    days 377 

TOTAL  COST,  $1507 
Bond,  $754.  Sureties,  R.  E.  Guererian 
and  Johan  Jory.  Limit.  25  days.  For- 
feit.  $5.     Plans  and   specifications  filed. 

NOTE; — Permit      reported    Dec.      30, 
1919,   No.   2843. 


ALTERATIONS 

(10)      NO.    2524    jnSSION.      Alter 

windows. 
Owner — Ginsberg      Millinery,     Fillmore 

near  Eddy,  San  Francisco. 
Architect — None. 

Contractor — Louis    Kragen,    743   Gough, 
'San   Francisco. 

COST,    $100« 


ADDITIO.V 

(11)      NO.    2524    MISSION.      Add   22    feet 

to  present  store. 
Owner — L.  W.  Bodley,  68  Post,  S.  F. 
.Architect — None. 

Contractor— D.    W.      Ross,    ISO      Jessie, 
San  Francisco. 

COST.    $900 


ALTERATIONS 

(12)      NO.   79S  MARKET.   Enlarge   store 

doors. 
Owner — Milton    K.   Lepetich,   Premises. 
-Architect — None. 
Day's   work.  COST,   $700 


GAR.\GE 

(13)      N  ELLIS   122-6  W  Larkin 

storv   concrete    garage. 
Owner — P.    F.    Reilly.      180    Jessi 

Francisco. 
Architect — None. 
Day's  work.  COST.  $25,000 


Two- 
San 


(14)      W   MIRAMAR     200     N  Holloway. 
One   and   one-half-story     and      base- 
ment  frame   dwelling. 
Owner — .F.    Ortiz.      22nd      and      Cha,tta- 

nooga.  San   P'rancisco. 
.\rchitcct — None. 

Cuntractor-. — I.    .\.    Arnott    i    Son.    2223 
19th  .\ve..  San  Francisco. 

COST,  $3900 


FRA.ME    DWELLING 

(15)      N  ULLO.X   107-6  W  32d  Ave.     One- 
story  and  basement  frame  dwlg. 
Owner — E.    J.    Gallagher,    112    Lyon    St., 

San   Francisco. 
.\rchitect — None. 
Day's  work.  COST,  $3950 


front  and  erect  mezzanine  floor. 
Owner — Hirsh  Millinery,     971     Market, 

San   Francisco, 
Architect — Non«. 

Contractor — ^Antone   Petersen,  2722  San 
Bruno  Avr..  San  Francisco. 

COST,   $1000 


FIXTLRES  &   FITTINGS 
(17)      NW    SACRAMENTO    and    Embar- 
cadero.     Fixtures  and  fittings,  etc.,  for 
cigar   store. 
Owner — H.    Bercovi.h    Cigar    Co., 
.\rchitect — Alfred    Henry      .lacobs.      UO 

Sutter.   San    Francisco. 
Contractor — Home     Manufacturing    Co.. 

543    ilrannan,    San    Francisco. 
Filed   Jan.   2,   '20.      Dated  Jan.    2,   '20. 

Completed   and   accepted    75% 

Usual  35  days 25% 

TOTAL  COST,  $3380 
Bond,  Sureties,  None.  Forfeit,  $20, 
bonus,  $20.  Limit.  Feb.  2.  1920.  Plans 
anil  specifications  filed. 

NOT'E.      Permit   also    applied    tor    to- 
day. 


ALTERATIONS 

(18)     NO.  1701  TAYLOR.     Extend  poreh. 

for  bath  room. 
Owner — J.  H.  Rosseter,  Premises. 
Architect — None.  • 

Contractor — F.    M.    Gibberd,    Powell   St. 
near  Sutter,  San  Francisco. 

COST,    $600. 


RESIDENCE 

(19)      SW   FUNSTON  AVE  AND  ANZA. 
Two-story  and  basement  frame  resi- 
dence. 
Owner— .S.  A.  Born  Bldg.  Co.,  37th  Ave. 

and  Shoreview,   S.  F. 
Architect — Geo.  A.   Born,   37th  Ave  and 

Shoreview,  San  Francicso. 
Day's    work.  COST,   $7000 


FACTORY 

(20)      SW  BRYANT  .VND  THIRD.    One- 
story  brick  factory. 
Owner — Lange  &  Bergstrom,  207  Shar- 
on Bldg..  San  Francisco. 
Architect — None. 
Day's   work.  COST,   $3000. 


BRICK  BUILDING 

(21)  NW  MISSIO.N  70  S  Ocean  Ave  NW 
87.53  W  15.5%  SW  51-5  W  SE  100  NE 
53-1%.  All  work  except  electric  sign 
tor  one-story  brick  building. 

Owner — George  Lagomarsino,  5571  Mis- 

,       sion  St..  San  Francisco. 

.\rchitect — Paul     F.     De     Martini,     212a 
Powell  St.,  San  Francisco. 

Contractor — Andrew    De    Benedetti,    20 
Cotter   St.,   San   Francisco. 

Filed  Jan.  3,  '20.     Dated  Dec.  26.  '19. 
Brick  work  up  to  line  of  trusses.  $2500 

Brick  work  completed 2500 

Roof    finished   and    cement    floors 

in     2500 

Completed   and   accepted 2625 

Usual  35  days 3375 

TOTAL   COST,   $13,5P0 

Bond,    $6750.      Sureties,    G.    Cavagnaro 

and  A.  Conti.     Limit,  65  days  after  Jan. 

1,   1920.     Forfeit,   $5.     Plans  and  speci- 
fications filed. 

NOTE — Permit  reported  December  16, 

19)3,   No.   2736. 


L,EIASES. 
San  FranelMeo  County. 


I>ee.  aO.  1919— NO.  1962  FILLJiIORE. 
•Hamilton  V.  Bryan  et  al.  to  J.  Spaiios 
and  L.  Lozopoupos;  3  years;  $2700.  . 

Dec.  30.  1919 — NO.  505  Devlsadero.  Maf- 
cus  D.  Wedrin  to  Samuel  and  R. 
Weisman;   3  years;   $570. 

Dec.  31,  1919— S  TURK  57-6  E  Polk  E 
;!"xS  85.  Salvador  A.  Pacheco  to 
Caroline  Haus;  5  years;  $150  a  montfl. 

Jan  :,  1920— NOS  134-140  SACRAJklEN- 
■to  and  135-141  Commercial.  Sophie 
Lutgen  to  International  Co.  of  Bal- 
timore;   5   years;    $24,000. 


tRCinTEC'T'.S    rKRTIFIC-*TK, 


*Ie\>.   A\".   Kelham   has   been    granted 
Certificate  of  Architecture. 


COMPLETION  NOTICES 


San  Frmndioo  Conntr 

.■c.     27,     1919 — W.     22nd    AVE.    75    S 
Anz.n   S  ir.nW  r.'T-i;.     Ceorse  A,    Ber- 


tram  to  Theodore  G.  Meyer 

Dec.  26.  1919 

Dee.     27.    1919—101     WALNUT    S      W 

Cor.    Walnut    and    Jackson.      J.    H. 

Polhemus  agent  for  Jane  W.  Polhe- 

mus -to  L.  J.  Neal   Nov.  17,  1919 

Dec.   27,    1919 — ALL   OF  LOTS  22  and 

24    in    Blk.    2981,    Merrltt    Terrace. 

Geo.  N.  Me'rr'ilt  to  Harvy  E.  Morris 

Dec.  26,  1919— N  GEARY  90,  W '37th 
Ave  W  30  X  N  90  Lot  48  Lyon  & 
Hoag's  Lot  Sub.  Lincoln  Manor. 
Carl  R  Spooner  to  whom  it  may 
concern Dec.    27,    1919 

Dec.  27,  19r.i— .S  \V  IL'tll  AND  ASZA 
S  25xW  !!.">.  Johnson  &  Johnson 
to  whom  it  may  concern.  .Dec.  26,  '19 

Dec.   29,    1919 — NO.   25  FIRST.      Buck-    . 
ingham  &  Hecht   to  Ira  AV  Coburn 
Dec.    24.    1919 

Dec.  29,  1919. — NE  BUSH  &  TAYLOR 
E  45-lOxN  100.  Arthur  F  Rous- 
seau to  whom  it  may  concern... 
Dec.     27.     1919 

Dec.  29,  1919— S  MAYNARD  75  W 
Grant  W  25xS  85 -Ptn  Lot  21  DIk  4, 
College  Hd.  Ass'n.  Waina  L  Her- 
manson  to  whom  it  may  concern.. 
Dec.     29,     1919 

Dec.  29,  1919 — NO.  57U  MISSION  ST. 
D  N  &  E  Walter  &  Co  to  Grace  & 
Bernieri Dec.    20,    1919 

Dec.  30,  1919 — NO.  102  LAKE.  Aveli- 
ra  O.  De  Watson  to  Maas  &  McGa- 
hey    Dec.    30,    1919 

Dec.  30,  1919 — LOTS  18  &  19  BLK.  26. 
St.  Francis  Wood  Extension  No.  2. 
Garden  Homes  Company  to  John 
Morton    Dec.    27,    1919 

Dec.  31,  1919 — LOTS  26  &  27,  BLK. 
3175,  Westwood  Park.  Herman  C. 
Baumann  to  Robt.   Black. Dec.   31.  '19 

Dec.  31.  1919 — N  FELL  82-6  W 
Gough  27-6x120.  Albert  Korn- 
sthoeft  to  P.  Hurley  &  F.  Cro- 
thers    Dec.    31,    1919 

Dec.  31,  1919— E  TWENTY-NINTH 
Ave.  237.203  S  Lake  S  25xE  120. 
Harry  B.  Allen  to  whom  it  may 
concern    Dec.    29,    1919 

Dec.  31,  1919 — E  TWENTY-NINTH 
Ave.  162.203  S  Lake  S  25xE  120. 
Harry  B.  Allen  to  whom  it  may 
concern    Dec.    23,    1919 

Dec.  31,  1919 — E  TWENTY-NINTH 
Ave.  1S7.203  S  Lake.  S  25xE  120. 
Harry  B.  Allen  to  whom  it  may 
concern    Dec.    23,    1919 

Dec.  31.  1919 — S  GEARY  53-9  E  Polk 
E  58-9x8  120.  Rowena  H.  De  Pue 
and  Correnah  De  P.  Neville  to  F. 
.\.    Kales    Dec.    10.    1919 

Dec.  31,  1919 — NE  GOLDEN  G.'VTE 
Ave  and  Gough.  Oscar  H.  Curtaz 
to    wliom    it    mav    concern 

Dec.  31,  1919— W  SIXTH  AVE.  200  S 
Judah  W  120.  N  25,  E  120.  Fred 
.Anderson   to   whom    it   may   concern 

Dec.    31.    1919 

♦ 

LIBNS    FILED. 
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San    Francis 


County. 


Dec.  27.  1919 — NW  EDINBURGH  175 
NE  France  Ave.  NE  25x.NW  100. 
ptn.  lot  6.  blk.  39,  Excelsior  Home- 
stead. Thos.  Skelly  vs.  John  Ryan 
$246 

Dec.  29,  1919— -S  OAK  105  E  Masonic 
Ave  32-6  S  125  W  27-6  N  25  W  5  N 
100.  Patrick  J  Sullivan  vs  Pauline 
Claiborne     {SO 

Dec.  31.  1919 — N  SADOWA  400  W 
Capitol.  Greater  City  Lumber  Co. 
vs.   Lill'e   Dunbar    J47.97 

Dec.  31.  1919- N  CVLIFORNIA  ^4-4% 
N  Buchanan  W  40xN  132-6.  Fuller 
.St  Ooepp  vs.  D.  J.  Patterson,  Mrs. 
Helen    B.    Detriek ..$174.75 


DECKMBKH     BIII.DI\G     PERMIT    TO- 

T.vi.s   SHO-4V  (oxx'rnrcTiON 

OX    IXCRK.4SE. 

Building  permits  issued  by  the 
Board  ot  Public  Works  during  the 
month  of  December  amounted  to  $1.- 
.'i89.S87.  Covering  the  same  period 
during  the  year  191S  thfe  total  was 
$477,002. 

A  segregated  list  of  the  permits  is- 
sued during  the  past  month  will  be 
published  in  the  Sainrd.ny  issue  of  the 
ruiilder. 


Ever   since   the  Daily  Pacific  Builder 
was    founded,    30    years    ago,    accurate 

statistics  of  all  building  operations 
have  beeji  carefully  recorded,  and  pre- 
served. 

The   foUowing   totals  of  private  con- 
str'Hction      make':     interesting     redding 

Yearlj-  Totals.  San  Francisco. 
matter: 

1890. $   6,452,175 

1891 7,534,926 

1892    5,369,423 

1893    5,365,610 

1S94    5,I81,8S0 

1895 5,639,912 

1896    5,621,442 

1897 1,203,900 

1898 ., 3.490,603 

1899    4,732,748 

1900  ...  . 6.390,705 

1901  ,....-;... 7,437.562 

1902 14.289.938 

1903 14,984.514 

1904    1S.91G.11S 

1905    20.111,861 

1906    39,254.467 

1907    50,496,499 

1908    35,128.651 

1909    30,411.196 

1910    22,873,942 

1911    , 24,431,268 

1912    26,179,116 

1913 21,517,108 

1914    17.385,736 

1915    15,735,325- 

1916 17,044.268 

1917  13,936,990 

1918   8,042,979 

.    1919 , 18,157,940 

JUbXTHLV  TOTALS,  .SAIV  FR.\XriSCO 
Month  1918  1919 

January     $     764,466  $       407,485 

February     521. 8S0  618,004 

.March      1,144,090  sn9,337 

.\pril      868.720  1,201.753 

May      703.446  1.117,088 

.luno      921.083  1.146.018 

.Inly      1.140,263  1.795,660 

-August      690,911  2.729,017 

September     570,403  2.097,610 

October     276.098  1.973.906 

.November     170.972  2,018,624 

December      268,243  1,943.438 


Total     $8,042,979      $18. Ir 


',940 


BUILDING   CONTRACTS 


Alampda   Couiitf 


1135 
4162 
4163 
1164 
4165 
4166 
4167 
4168 
4169 
4170 
4171 
4172 


Trahan 

Fuller 

Hollenbeck 

Shell 

Idora 

Lakesboi'e 

Broderick 

Foulkes 

Lewis 

Haley 

Gschwind 

Merrill 
H73      Burgess 
-  1      Hendrickson 

2  Martin 

3  Dolan 

5  Shirk 

6  Ko.ski 

7  Morris 

8  .Nicholson 

9  Aluminum    F 

10  Shaw 

11  Kronenberg 

12  Lloyd 

13  Lee    Yuen 

14  Pfrang 

15  Pfaltzgraft 

16  Mattern 

17  Wilson 

18  Baths 

19  Field 

^0  Hetland 
21  Tribune 
32     Holme.s 


Vaughn 

Kulchar 

Owner 

Outleben 

Raymond 

Strang 

Stolte 

Foulkes 

Randlett 

Fish 

.Noble 

Allen 

Owner 

Irish 

Martin 

Dolan 

Scammon 

Koski 

Cal    Bldrs 

Tupper 

Pedgrifl 

Malley 

Walker 

Owner 

Thornalley 

Pfrang 

Charleston 

Taylor 

Wilson 

Baths 

Field 

.lohnson 

Pedgrift 

Holmes 


15000 
18300 
2000 
4000 


400 

750 

2500 

800 

13000 

500 

2800 

3000 

4000 

3000 

1600 

4900 

5000 

400 

400 

1500 

2400 

2950 

3000 

3000 

22735 

3850 

2000 

3000 

5000 

13765 

3100 


ALTERATIO.VS 

(4162)      NO.    469    ELEVE::TH.    Oakland. 

Alter  cafe   into  store. 
Owner — Mrs.    J.    H.    Fuller,    306    Euclid 

Ave.,   Oakland. 
Architect — None. 

Contractor — ^^S.  Kulchar  &.Co.,   8th  Ave 
and  E-lOth  St.,   Oakland. 

COST,  $15.00" 


DWELLINGS 

(4163)      E    FILBERT    165,    120,    205,    245 
and   285  N  26th,   Oakland.     Five  one 
story  6-room. dwellings. 
Owner— G.   B.    Hollenbeck,    966  26tk   St 

Oakland. 
.Architect — None. 
Day's   work. 

COST   (IJ    $3300;   (4>   $3000   eacl 


SJOUVICIC  STATIO.N 

(4164)      SW   THIRTEK.NTH  AND   FAL- 

lon.   Oakland..    Steel   service  station. 
Owner — Shell  Oil  Co.  of  California.  San 

Frencisco. 
.Architect — None. 

Contractor — Gutleben     Bros.,  New     Call 
Bldg.,  San  Francisco. 

COST.   $2000 


All 


NOAH'S  ARK 

(4165)      IDORA     PARK,     Oakland. 

work   for  .Noah's  Ark. 
Owner — Idora    Park    Co..    Oakland. 
.Architect — None. 

Contractor — Le    Roy    Raymond.    Venice. 
Calif.  COST,  $4000 


DWELLING 

(4166)      N  LONGRIDGE   ROAD  50   from 
Rosemont    Road.    Oakland.   Two-story 
7-room  dwelling. 
Owner — Lakeshore    Highland    Co.,    Syn- 
dicate   Bld^.,    Oakland. 
.Architect — None. 

Contractor — F.'  N.   Strang.    1405   Central 
Ave.,   Alameda. 

COST,   $7500 


mvELLING 

14167)      E    AVILSON    AVE    170    S    Hop- 
kins.   Oakland.      One-story    flve-room 
dwelling. 
Owner — W.    F.    Broderick,      3106       13th 

Ave..   Oakland. 
.Architect — None^ 

Contractor — F.    .C.    Stolte,    3449    Laguna 
Ave..   Oakland. 

COST,  $2985 


ALTERATIONS 

(4168)  NO.        1141        TWENTYrTHIRD 
Ave..  Oakland.     Alterations. 

Owner— Mrs.    Edward   Foulkes,   2610   fi- 
ll th.    Oakland. 
Architect — None.  ^   „„ 

Day's  work.  COST,   $400 

.ALTERATIONS 

(4169)  NO.   1625   CENTRAL  AVE.  Ala- 
meda.    Alterjitions  and  additions. 

Owner — Mrs.  Lewis,  Premises. 
.Architect — None.    . 

Contractor — p.  A.  Randlett,  1534  Chest- 
nut,  Alameda.  .    .„ 
COST,   $750 


DWELLING 

(4170)  NO.   1201   HIGH.  -Alameda.     One 
story   o'-room   dwelling. 

Owner— Haley   &   Co.,   2315   Santa  Clara 

Ave..-  Alameda. 
.Xrchiteqt — None. 
Contractor — M.  H.  Fish,   1340   \  eraaillea 

Ave..  Alameda.  _    

COST,  $2500 

-ALTERATIONS  .  ,^„ 

(4171)  NO.    1233    VERSAILLES      -AVE., 
Alameda.     Alterations. 

Owner — R.   W.    Gschwind,    Premises. 
Architect — None. 

Contractor— G.   H.      Noble,    2205     Santa 
Clara   Ave.,   -Alameda. 

COST,    $800 


DWELLINGS  ..      ,„-         ., 

(4172)      B    MOSSWOOD    ROAD    486   and 

110-6   S  Orchard  Lane.  Berkeley.  Two 

two-story    7-room    dwellings. 

Owner — The  Merrill  Co.,   121  Second  St., 

San   Francisco.  -      ,    „      , 

Architect— Harris    Allen,    Central    Bank 

Bldg.,  Oakland. 


Day's  work. 

REPAIRS 
(4173)  ,   NO, 

Repairs. 
Owner — W.     W 

Berkeley. 
.Archit«ct^N'on 
Day's    work. 


COST,  $6500  each 

1503       EDITH.       Berkeley. 
W.   Burgess,   1245     Spruce. 


COST.    $500 


ALTERATIONS 

(1)      NO.     1915       ilAIUUSON, 


BUILDING   AND   ENGINEERING   NEWS 


Alter    dwelling    into   apartments. 
Owner — R.  L.  Hendrickson,  Premises. 
Architect — None. 
Contractor— H.  K.   Irish. 

COST.  $2800 


DWELLING 
(2)      N       PENNIMAN 
Eastman.    Oakland, 
room  dwelling. 
Owner — C.   Martin. 
Architect — Non«. 
Day's  work 


AVE.       100       W 
One-story    flve- 


COST.    $3000 


DWELLING 

(?■     X    MANDAXA    BLVD.    150    W   Cal- 

mar.      Oakland.        One-story      6-room 

dwelling. 
Owner — Leo    .L    Dolan.    22.'">9    K-16th    St.. 

Oakland. 
Architect — Xoiu'. 
Day's    work.  COST.    $1000 

DAVELLING 

(5)  N  HEARST  AVE  50  E  McGee.  Ber- 
keley.    One-Story  6-room  dwelling. 

Owner — Mrs.    W.    H.   Shirk.    1719    Hearst 

Ave..  Berkeley. 
Architect— None. 
Contractor — R.       R.      Scaramon.        171!) 

Hearst  Ave.,  Berkeley. 

COST,   $3000 

DWELLING 

(6)  S  RAMONA  AVE  245  E  Tiedmont 
Ave..  Oakland.  One-story  4-room 
dwelling. 

Owner — Matt    Koski.    35    Ramona    Ave., 

Oakland. 
Architect — None. 
Day's    work.  COST,    $1600 

DWELLING 

(7)  S  PROSPECT  38  W  Capell,  Oak- 
land.     One-story   6-room  dwelling. 

Owner — H.   Clay   Morris,    1534   Franklin, 

Oakland. 
Architect — Xone. 
Contractor — California      Builders'       Co., 

1534    Franklin,   Oakland. 

COST,  $4900 

(S)      SW    EL   CEXTRO   &    EDGEWOOD, 

Oakland.      One-story    6-room   dwlg. 
Owner — J.    W.  NichoLson,      1534      Spring 

Berkeley. 
Architect— Xone. 

Contractor — Thad  M.  Tiipper,  2310  Rus- 
sell,  Berkeley. 

COST,    $5000 

BOILER  HOUSE 

(9)  S  E-ELEVEXTH  bet.  Second  and 
third  Ave.,  Oakland.  One-atory  con- 
crete boiler  house. 

Owner — Aluminum  Products  Co.,  201  B- 

lUh,  Oakland. 
.\rchitect — Xone. 
Contractor — Jas.    H.    I'edgrift,    565    16th, 

Oakland. 

COST,   $400 

GARAGE 

(10)  W  COLBY  150  S  Sixty-second, 
Oakland.     Garage. 

Owner— J.  S.  Shaw,  6111  Colby,  Oakland 
Architect — Xone. 

Contractor — H.  Malley,  2947  West,  Oak- 
land. COST,  $400 

ADDITION 

(11)  XO.  2215  E-FOURTEEXTH.  Oak- 
land.    One-story   brick  addition. 

Owner — Jos.    Kronenbcrg,    2508    E-15th, 

Oakland. 
Architect — None. 
Contractor — S.   E.   Walker,   3237   Boston 

Ave.,   Oakland. 

COST,   $1500 

DWELLING 

(12)  S  SAXTA  RITA  SO  W  Thirty- 
eighth  Ave.,  Oakland.  One-story  4- 
room  dwelling. 

Owner — W.    F.    Lloyd,  3720    Boulevard,  , 

Oakland. 
Architect — Xone.  _. 

Day's  work.  COSl^  $2400 

ALTERATIOXS 

(13)  SW  TWELFTH  AXD  WOOD, 
Oakland.     Alterations. 

Owner — Lew    Yuen,    Care    Pacific    Can- 
ning Co. 

Architect — Xone. 

Contractor — W.   G.  Thornallcy,  565   16th 
St.,  Oakland. 

COST,   $2950 

DWELLING 

(14)  S  BEVERLY  PLACE  175  E  Mon- 
terey, Berkeley.  One-story  5-room 
dwelling:. 

Owner — H.  C.  I'frang,  5659  Qcean  View 
Drive,   Oakland. 


.\rchitect — None. 

Day's    work.  (rOST,    $3000 

DWELUXG 

(15)  6  AL\PLE  COURT  140  E  Daten 
Ave.,  San  Leandro.  One-story  5-room 
dwelling. 

Owner— L.    Pfaltzgraff,    5339   Grove   St., 

Oakland. 
Architect — Xone. 
Contractor— C.      B.      Charleston.      5627 

Genoa  St  ,   Oakland. 
Filed  Jan.  2,  '20.     Dated  Dec.   30.    19 
Owner  pays  all  bills  when  due.... 

TOTAL  CX)ST.  $3000 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  tiled. 

DWELLING 

(16)  LOTS  6  AX-^D  7,  Oak  Ridge,  Ber- 
keley. Brick  work,  concrete  work, 
Ijateni  flues,  carpenter,  mill  work, 
plumbing,  electric  work,  lathing  and 
plastering,  iron,  sheet  metal,  glaa.s 
and  glazing,  tile  work,  etc.,  for  two- 
story  and  basmeent  dwelling. 

Owner — G.  A.  Mattern.  2701  Regent  St.. 

Berkeley. 
.Xrchitect — Louis    M.   Upton    and   Milton 
Latham,    452    Montgomery   St.,   San 
Francisco, 
Contractor — Chas.    L.    Taylor   and    Wm. 
H.    Jackson    (Taylor     &      Jackson) 
Call  Bldg.,  ^an  Francisco. 
Filed  Dec.   31,   '19.      Dated   Dec.  29,  '19. 

Rafters     up     $3000 

Ready   for   lath 4500 

Plastered    2600 

(Completed   and  accepted 7035 

I'sual    35   days 5'709 

TOTAL,  COST,  $22,735 
Bond,  $22,735.  Surety,  American  In- 
demnity Co.  Limit,  90  days  after  Jan. 
5,  1920.  Forfeit,  none.  Plans  and 
specifications  filed. 


Dated  Jan.  2,  '20. 


DWELLIXG 

(17)  SE  WARD  AXD  ELLSWORTH, 
Berkeley.   One-story  6-room   dwelling 

Owner — Leslie    D.    Wilson.    2216    Blake. 

Berkeley. 
.Architect — Xone. 
Day's   work.  COST,   $3850 

.ALTERATIONS 

(18)  TWENTY-FOURTH  AXD  BAY 
Place,  Oakland.  Alterations  and  re- 
pairs. 

Owner — Piedmont   Baths,    Premises. 

.\rchitect — None. 

Day's   work.  COST,   $2000 


DWELLIXG 

(  19)  N  SIXTY-THIRD  200  E  Shat- 
tuck  Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner — John  Field,  590  63rd,  Oakland. 

.\  rch  i  tect — None. 

Day's   work.  COST,   $3000 


DWELLING   AND    GARAGE 

(L'li)  LOT  33  BLK  9  Map  Fourth  Ave. 
Heights.  Oakland.  All  work  tor  six- 
room  dwelling  and   garage. 

Owner — Theresa    E.    Hetland,    Box    421, 
liay  Point.  Cal. 

-^  rchitect — None. 

Contractor — H.    Elmer    Johnson,    Bkly. 

Fik-d  Jan.   2,   '20.      Dated  Nov.   15.  '19. 

Frame    up    V* 

Brown    coated    % 

Completed  and  accepted Vt 

:!«  days  after V4 

TOTAL    COST,    $5000 

P.ond.    none.      Limit,    90    days.      Forfeit. 

$1.      rians  and   specifications,   none. 


EXCAVATION',    ETC. 

(21)  LOTS  10  AXD  11  BLK  134,  Kel- 
lersbergers  Map  Tract.  Oakland.  Ex- 
cavation, reinforced  concrete  work 
for   garage. 

Owner— Tribune  Publishing  Co.,   13th  & 

Franklin   Sts..  Oakland. 
Architect — Edw.   T.      Foulkes.      Crocker 

Bldg.,  San    Francisco. 
Contractor— Jas.    11.    Pedgrift.    565   16th. 
Oakland. 

Filed  Jan.  3.  '20.     Dated  Xov.  . 

5th    day   after    1st   and    15th   day 

of    each    month 75% 

Csual     35     days 25% 

TOT.\L  COST,  $13,765 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans  and   specificationa  filed. 

DWELLING 

(22)  LOCATION  NOT  GIVEN,  Ala- 
meda. All  work  for  one-story  dwell- 
ing. 

Owner — Raymond      Holmes,       Lockslcy 

Hall  Apts..  San  Francisco, 
Architect — None.  _ 

Contractor— A.  S.   Holmes.    117i»   Regent 
St..   .Alameda. 


Filed  Jan.  L,    _.. -. 

Frame  up   % 

Plastered     % 

Completed    % 

Usual   35  days W. 

TOTAL  COST,  $3100 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications,  none. 

NOTE:— The  above  building  will  be 
located  at  1500  Union  St.  Permit  re- 
porleC  December  27,  1919,  No.  4157. 


OOMPLETION  N0TI0E8 


AlMuete  Oonntr 


Dec.  27.  1919— N  WESTERN  PACI- 
FIC MOLE.  Oakland.  Western  Pa- 
cific Railroad  to  Hyde.  Harjes  & 
Co     Dec.    13,    1919 

Dee. '27,  1919— CENTER  DOCK,  West- 
ern Pacific  Mole,  Oakland.  West- 
ern Pacific  Co.  to  Hyde.Harjes  & 
Co      Dec.    23.    1919 

Dec.  30,  1919 — Lot  1,  Diamond  Vista, 
Oakland.  Walter  A  Dahl  to  Edward 
Olsen Dec.     26.    1919 

Jan.  2,  1920— (1)  NE  50  LOT  6  BliK 
14,  Broadmoor;  (2)  NE  50  Lot  7 
lilk  14,  Broadmoor;  (3)  NE  50  Lot  9 
Blk  14.  Broadmoor,  San  Leandro. 
Omcr  F  Darling  to  whom  it  may 
concern ,.  .Jan.    2,    1920 

Jan.  2.  1920 — BOUNDED  BY'  FOOT- 
hill  Blvd.  Hillside  St.,  72nd  Ave., 
Garfield  St.  and  69th  Ave.,  Okd. 
Chevrolet  Motor  Co.  of  Calif,  by  P 
J  Walker  Co  to  James  &  Drucker. . 

Dec.     29,     1919 

Jan'  '  '  2.  1920— S  THIRTY-FOURTH 
125.6  W  Elm  S  111  E  39-6  X  107  W 
39-10.  Okd.  Joseph  A  Saliger  to 
California  Builders  Co.. Dec.  29,  .1919 

Jan  2,  1920 — LOTS  16  AND  17  BLK  1 
Map  Auseon's  Moss  Tract,  Okd.  R 
J  Paver.s  Inc  to  whom  it  may  con- 
cern   I>ec.   29,   1919 


I>IBNB   FIL,KD. 


Alameda  Conntr 


,\ov.  17,  1919 — S  CHABOT  ROAD  40 
W  He«rn  W  40x3  100.  Okd.  Hogan 
Lumber  &  Mill  Co  vs  R  H  Shultz 
and    W    Je.-iperson    &    A    Dlppo .  $611.90 

.Vov  IS.  1919— S  E-TWENTY-THIRD 
100  E  7th  Ave  E  50xS  150,  Okd.  W 
P  Fuller  &  Co  .'s  Henry  R  Vail  and 
L    V    Dixon     $131.23 

Dec  29  1919— SE  ELEVENTH  40  NE 
E-24th.  Okd.  E  K  Wood  Lumber 
Co  vs  A   E  and  R  W  Farmer.  $1050.49 

Dec  29,1919 — W  STANTOX  50  S  Ash- 
bv  Ave.  Bkly.  E  Lightfoot  and  R 
G'  Goebbels  (Standard  Art  Glass 
Works),  $66.55:  Redwood  Mfg.  Co., 
$400.06  vs  H  Nielsen  and  Milton 
Schroeder     


SI  :>IM-*HY  O.IKI.AXD  BlILDINCf 

PIIRMITS     FOR    THE    MOXTH    OF 

neCRMBBK.   1919. 


Classification     of             No.     of 

Buildings                      Permits 

Costs 

1-story     dwellings 57 

$157,685 

IV. -story     dwellings.  .  ..        1 

4.000 

2-story    dwellings 11 

104.253 

2-story     apartments....        3 

15,900 

2-story   office   &    stores.        1 

7.000 

250 

1-story     warclKiuse 1 

500 

4,000 

1-bt    photograph    studio        1 

250 

1 -story    rest    room 1 

700 

4-st    concrete    garage..         1 

100,000 

1-st  concrete   boiler  hsc        1 

400 

l-8t    tile   boiler   house..        1 

400 

I -story    brick    garage..        1 

11.500 

1-st   brick   and  concrete 

fruit    packing    plant.        1 

230,000 

2-st    brick      store      and 

loft     huilding 1 

9,900 

1-st     transformer       house 

400 

l-storv    brick    shed I 

900 

1-story     brick     addition        1 

1.500 

1 -story       steel       service 

BUiLDmo  anJ)  engineering  news  ai 

KounUation    for    wrelise        I                 5,000  DWKLl.ING   AND   aARAGE  Owner— O,       D.       Alkiiis.       ^3^8      L(0\7e, 

1   «t    E-ara^pa  *   «hPds          «7               11077  LOTS  33.  34,  NORTH  PARK  TERRACE.  u-."  ."°V 

1-st  garages  &   Sheds.,      b.              11.077  presno.     Frame  dwelling  and  garage.     •  Architect— None. 

Tank    frames 2                  700       Owner Hawson   Ash.  Day's   work.                                COST,   $3600 

Electric    signs S               1,700  Architect — None. 

Additions                                    31              13  711  Contractor — T.    L.    Berg   &    Son.    Fresno.  DWELLINGS.   ETC. 

Aaaiiions oi              t/ltt  COST.   $6000  LOTS  26.  27,  30,  31.  BLK.  S,  LA  SIERRA 

Alterations   &    repairs..      7a              66,023  Tract,  Fresno.     Two  frame  dwellings 

DWELLING  '^"'^   garages. 

Totals     272          $782,648  LOTS  42,  43,  BLK  4,  BELRIDGE  PARK,  9^^"^r— ?■  ?.•  L  &  Improvement,  Fresno. 

SUMMARY  Fresno.     Frame  dwelling.  A'"<=f"'<'';'~^S"*'.^    t,,     ,        ,,    ono  n> 

SUMMARY.              __^_  Owners-Cutting  &   Parker    Fresno.  Contractor— R.  C.  Blackwell,  202  Trust 

New     construction 197          $7o6.626        Architect None  '  °-    Bldg..    Fresno. 

Alterations  &   repairs.  .      75             66,022  bay's  work*.                                COST.   $3000  COST,   $5000   each 

To-al.s     ^■■.    m          $782,648  DWELLING^^     ^^^       ^       MARKLEY-  Eot'^o'T'bSk.    4,    HAZELWOOD,    Pres- 

♦ Vincent  Tract,  Fresno.     Frame  Dwlg.  ^  no.     Frame  dwelling^^ 

Owner— Mrs.      E.    A.      Ballantyne,      639  Owner— Drenth      &      Drenth,      White  s 

BUILDING  CONTRACTS.  Park.  Fresno.  Bridge   Road   near  West,   Fresno. 

\rchitcct None  Architect — None. 

Sa„  J».,ulo   county.  bontractor-L.    Smith.  Con  t^racto^r- Yarn  ell    &    Garges.    1026    S 

v,vjai,   ♦....  COST,    $4500 

REMODEL  r»TVT?T  i  Tvr;    AMD   rJARAGR 

NO.    529    E-MAIN    ST.,    Stockton.      Re-  xcyAi&2    BLK    35    BELMONT  ADD  DWELLING  &  GARAGE 

model.  lS?sno    Frame^dwelling  and   gaV^^  LOTS    7,    8,    BLK.      7,      NORTH    PARK, 

Owner-Meads  Co.,  Inc.,  34  N  Eldorado.  ownl?— DA     Wakefield     ?43''    White  Fresno.      Frame      dwelling     andga- 

Stockton.  Fresno  rage. 

Architect — None.  ArphitPc-f-JNone  Owner — .1.    S.    Canham,      1355      Wishon, 

Day's  work.                                COST,   $5900  nay's  w^ork                                 COST,   $2500  Fresno. 

ALTERATIONS  DaysworK.         i.uai,   *  Architect— None. 

EL  DORADO  AND  NORTH  STS.,  Stock-  pwELLING   AND   GARAGE  Contractor— G.    H.   Stivers,   1600   Poplar, 

ton.      Remodel    building.  tv-it^    is    *    10     RLK     1     SUNSET   TCT .  Fresno. 

^^•"^^r^-  ^,-  'IT''*'''   ■"  ^-  ^  *'■  ^'"'^  "Frlsno.Fram?  dwelling   and   garage!  ^^  ^  ^^^^                                COST,  $14,000 

Bldg.,    Stockton.  Owner— E     S     Rosenbeie     Fresno.  DW^BLLINO 

Architect— None.  Aj^cht^ect— None                        r  resno.  ^^_^^    ^^   ^^^    ^^      ^^^    ^     ^^^^^      ^^^ 

Day's   work.                               COST,    $5000  oav^s  work                                  COST    $2000  Benford  Tract,  Fresno    Frame  dwell- 
'                          '  ing  and  garage. 

PORCH  .r,,x,T^T  T  TVT^c,  Owner— O.    V.    Cobb,      1836      Kern      St., 

FLORA    AND    SUTTER      STS.,      Sacra-  DWELLINGS      _                     atattfwan  Fresno, 

mento       Build   porch  LOTS  4.  5,  6  &    i.  BLK.   2.  MATIKWAaN         Architect None 

Owner— R.    E.      Wilhoit,      201      Wllhoit  Add.   Fresno.      Two   frame  dwellings.  rontractor- H.  Dickey,  150  Howard  St.. 

Bldg..   Stockton.  Owner— W  m.  Lambert.  1211    I,     Fresno.  Fresno 

Architect— None.  Arcliitect--None.  '                                    COST.   $4000 

Day's   work                                COST.   $1800  Day's  work.                      COST.  $3700  each  

^,,,_^  ,  ,„„  FRAME  DWELLING 

COMPLETION    N0T1CB8.  Eot'J^'^mTpLE   PARK.   Fresno.  Frame  ^,?^,fi' ^^'^  '  "^"^  "•  ^^'<'°'>'^*"'  ^^^""^ 

.s„n   Joa,»ln   C«„nty.  Owne'r-J^- F.    Bates,      1264      Roosevelt,  "-"|,!^-j;'o"-    '''°^''    «''"'    "^    °-    ^'^ 

,  Fresno.                                                                                Arnhitcr't ^Nnne 

Recorded                                            Accepted  Architect— None.  nav'i   work                                COST    $2000 

Dec.     26.      1919— STOCKTON       HIGfH  Day's  work.                                 COST.  $3500  Day  s   work.        i.v.>oi,   ♦ivuu 

Dls?rict^toAl!r?dN'rve"lfe''c.^^3*!°?9L9  FRESNO  BUILDING  TOTALS. 

Dec.   24,  1919— LOT  4,   BLK.  — ,  Over-  DWELLING  AND  OARAGE  

shiner  Addition    to   city   of  Mante-  LOTS   5    &    6.    BLK. 2,    SAFPORD   TCT.,  The      following      is   a   report     of   the 

ca.     E.  Lupton   to   H.   E.   Vickroy. .  Fresno.   Frame   dwelling  and   garage.  h.-nHine-      nnerations    of    the     City      of 

Dec.     15.    1919  Owner- John       Bergquist,       Valentine,  building      operations    oi    tne  ^"^      " 

Dec.  22,  1919— LOT  4.  BLK.  2,  MIKE-  Fresno.  Fresno    for    the     month    of    December, 

sell    Addition    to    Manteca.      F.    A.  Architect — None.  1919: 

Harris  to  E.  L.  Anderson. Dec.  18.  '19  Day's   wrok.                               COST,    $1700  ^,^     permits,      136;      new      buildings, 

♦ CTORF  $501,505;    total    for    year,    $3,705,125. 

BUILDING   CONTRACTS.  NO     455-59      FRESNO      AVE.,      Fresno.  No.    permits.    44;    alterations    and    re- 

Frame  store.                              '  paris,   $68,t60;  total   for  year,  $426,159. 

Sacramento  C4>unty.  Owner — Dow  &  Cannon.  Fresno.                                            a 

Architect — None.  _ 

RESIDENCE  Day's  work.         COST.  $5000  BUILDING  CONTR.\CTS. 

NO.    2815    "Q"   ST.,   Sacramento.      Two-  

story   office   and   residence.  REPAIRS         „_      _                  t,        •»  Santa    Clam    t-ounty. 

Owner— J.  A.  McCullough,  1016  23rd  St.,  NO.    927    "I"    ST..    Fresno.      Repairs.  

Sacramento.  Owner— W.    Parker      Lyon.       1136      I.  „_„.^^ 

Architect Nona  Fresno.  COTTAGE                                   _      „ 

Day's    work                                COST.    $3000  Architect-None.       ^               ,^^      ^^  NO.    68    S-FIF-TEENTH    ST..    San    Jose. 

'                        Contractor— F.    J.      Stone.      304     Mason  Six-room  cottage. 

RESIDENCE  Bldg..  Fresno.  Owner— F.  O.  Nelson,  34  S-lSth  St..  San 

NO.    3109    "T"    ST..    Sacramento.      One-  CObl.  Jviouo  jose.         „„-.,„„,.   o  ,c,h  Rt 

story  5-room  frame  residence  and  ga-  Contractor— F.  C.  Nelson.  34  S-15th  St.. 

ra.er6  SOHOOL  Sa.n  J  ose. 

Owner— L.  M.  Miller.   2811   "T"  St..  Sac-  MARKS    SCHOOL      DISTRICT.    Fresno  Contractor— F.  C.  Nelson. 

ramento.  County.     School  building.  wvai.  ♦ouvu 

Architect — None.  Owner — Marks    School    District. 

Contractor— R.   Powell,  1   The  Del  Mar,  Architect— None.  POTTAGES                                       „.       . 

Sacramento.  Contractor— W.   J.   Ochs.    246   W   Cedar.  pALM    HAVEN,    San    Jose.      Six    flve- 

OOST,  »4200  Coalinga.  room  cottages. 

Filed    Dec.    20.   '19.      Dated    Nov.    22,   '19.  Owner— Palm  Hav«n  Investment  Co. 

COMPLETION    NOTICE.  .  Rafters   V«  completed   Vi  Engineer — Wallace     &  Bush.     Bank     ol 

ITsual    35    days    %  San  Jose  Bldg.,  San  Jose. 

Saeramento  County.  _TOTAL   COST,    $2585  Cont,actor_Wanacc.^|.^  Bush.    Bank    of 

DWELLING  COSH,   $17,780 

Recorded                                            Accepted  ^        ,  ^^-  .,   rtt^  15    Hazelwood.  Fres- 4 — 

Dec     22     1919-SEVEN'rEE.NTH    and  ^  „^=. '^^.Tame  dwelling  and  ga?age.  ,mx-4MERIC*N     CONGRESS     OP 

"R"  streets,  Sacramento;  spur  track  owner— C.   E.  Curtis.      1527   White     St..  V„rHlTECTS 

(paving).      Director    General    of    R.  wr^mnn  AUlHJifci  i^. 

R..   S.    P.    R.    R.   Co.     to     Clark      &  Architect-^None  

Henery  Co Nov.  18,  1919  contractor-^.     P.   Cain.   709     Mlldreda  pemonstrations  of     American    archi- 

BUILDING  CONTRACTS.  ^*'  ^■■""°-                           COST,    $4000  teciural    advancement    and    the    promo- 

{ion    of    professional    solidarity   are    ine 

Frcano    County.  DWELLING                                            „  chief      purposes      of      the      first      Pan- 
^  LOT    19    North    Hill    Addition,    Fre.sno.  ^^^.j^an   Congre.ss  of  Architects  to   be 

CHURCH                                                    „  nwn?r*"RD^  Randolph    Fresno  held    at    Montevideo    on    March    1,    1920. 

^^cILih"^  *■  '''^'^-  '"■  ^'''"°-                "  A^chlt^t-Non'^            '^   ■            "            „;  Architects   of   all    the     Americas     have 

Owne?-Fresno  Buddist     Church,     1340  Contractor-H.  M.  Dart,  343o  Grant  St..  ^^^^    .^^.^^^   ,„   ^^^,^,^   ^nd   to    exhibil 

Kern,   Fresno.                                           ,  *  resno.         ^^         »  ^^^.^   work.     Both    practicing   and    stu- 

Architect— W.   C.   Hays,   First   National  ^„,_.,,„„  ,    r-ATjAPF  dent   architects   are    eligible    as    exhib- 

Co„t^rt?t'^orn^D"^&oTl^m^Sn=!''^?0   Jessie,  Po'^^Yg?  ^^^6^  HAZELWOOD,  ^rs,    and    prizes    wili    be    awarded    to 

San  Francisco.  Fresno.      Frame    dwelling      and    ga-  architects,  schools  or  faculties  and  In- 

COST,    $$0,900  rag^. 


Bl'lLbtNG  AND   ENGLX&ElilKG   NEWS 


dividual  students  in  accordance  with 
dfcisiiiiis  rt^ndtied  by  an  international 
juiy  cuinpoetd  of  professors  ot  archi- 
leclure. 

Kivt  classifications  of  the  work  of 
architects  for  exhibition  are  proposed, 
iKimely:  Projects  of  public  buildings 
and  monuments;  projects  of  private 
buildings  and  monumenls;  projects  of 
decoriiciun;  "details  and  motives  of  ar- 
chili-cture  an'd  works  upon  the  history 
of  itrohitecVure  in  America.  Grand 
prizes  of  honor  with  gold  medal  will 
be  awarded  for  the  best  projects  in  the 
first  three  categories  and  gold  medals, 
first  mention  with  silver  medals,  sec- 
ond ii.eniion  with  silver  medals  and 
merit  d  plomas  for  everyone  of  the  five 
categoiies.  All  exhibits  must  deal 
with  buildings  .or  monuments  already 
con.strucied  or  to  be  carried  out  in 
be  carried  out  in  America. 

The  iirujeot.s  mentioned  in  the  first 
two  classifications  may  be  presented 
with  Iheir  plans,  elevations  and  sec- 
tions and  may  or  may  -not  correspond 
lo  ooniiileled  buildings.  Photographs 
of  lUf  e.xleriors  and  interiors  ot  fin- 
ished buildings  may  be  presented  to 
complete  the  e.thibitor's  idea.  Details 
and   perspectives    will    be   admitted. 

No  doubt  the  best  work  of  architects 
in  the  f.  S.  will  have  a  place  in  the  ex- 
hibits and  it  is  essential  that  the  best 
be  shown  if  any  of  the  honors  are  to 
come  to  this  country.  South  America 
lias  developed  splendid  architecture, 
especially  in  the  monumental  class. 
and  many  buildings  which  any  section 
nf  the  1'.  S.  would  feel  proud  to  claim, 
are  to  be  found  in  the  states  below  the 
isthmus.  At  any  rate  northern  archi- 
tects are  not  likely  to  run  away  with 
all  the  honors.  'They  will  have  plenty 
t.r   real    eompetitioK. 


built  the  first  concrete  ships  for  Great 
Britain  during  the  war.  Livingston 
and  his  family  was  winter  visitors  in 
I'asadena. 

"Development  ot  the  possibilities 
is  in  its  infancy,"  he  said.  "Reinforced 
concrete  railroad  cars  arc  not  a  suc- 
cess. Refinement  and  improvements 
may  be  expected,  however,  which  will 
permit  ot  construction  with  lighter 
weight. 

"But  development  of  the  use  ot  con- 
crete is  inevitable  owing  to  the  grow- 
ing shortage  ot  the  world's  available 
timber.  Moreover,  concrete  is  fire- 
proof whereas  steel  twists  and  breaks 
under  intense  heat." 

The  Livingstons  like  Southern  Cali- 
fornia so  well  they  have  decided  to 
it   make   their  home. 


BLKrTRirAI.     KXPERTS     ARE     PKR- 
PI-R\'ED  OVER  YOITH'S  DIS- 
COVERY. 


SEATTLE,  Wash.  —  Nearly  every 
el,  ctrical  expert  In  Seattle  today  plans 
to  examine  a  ^achine  invented  by  Al- 
fred Hubbard.  '19  year  old  boy,  which 
the  inventor  claims,  generates  electri- 
cal power  from  the  air  and  can  be  op- 
erated indefinitely  without  the  appli- 
cation of  other  sources  ot  energy.  Sev- 
eral electricians  have  witnessed  dem- 
onstrations and,  although  they  cannot 
explain  the  principle  upon  which  it 
works,  they  are  certain  it  is  not  a 
fraud   or  hoax. 

Tiev  Father  William  E.  Smith,  pro- 
fessor of  physic.x  at  Seattle  College, 
who  examined  the  machine,  declared  he 
thought  it  a  practical  working  device 
to  take  the  place  of  all  existing  power 
generators. 

•I  unhesitatingly  said  that  Hub- 
bard's invention  within  a  few  years 
will  have  advanced  the  whole  theory 
and  practice  of  electricity  beyond  the 
dreams  of  present-day  scientists." 
Father  Smith  declared.  "The  boy  has 
stumbled  onto  a  principle  of  electric- 
ity never  believed  to  exist." 


THE  BIG  PROBLEM  XOW  CONFRONT. 
I.\G    THE    IXTJISTRY. 


The  greatest  problem  now  confront 
ing  the  construction  industry  are  se- 
curing materials  and  labor.  Transpor- 
tation is  a  big  factor  in  the  material 
supply  question.  Government  control 
of  the  railroads  failed  to  satisfy  .ship- 
pers. Many  believe  that  under  private 
control  the  transportation  facilities  of 
the  railroads  will  be  greatly  improved. 
Whether  this  belief  is  justified  may  be 
a  matter  of  personal  opiiiion  but  at  any 
rate  a  big  task  is  laid  out  for  the  rail- 
roads during  the  coming  year  to,  move 
the  immense  quantities  of  materials 
that  will  be  needed  for  building,  for 
highway  work  and  general  engineering 
construction. 

Labor  is  generally  occupied.  The 
period  ot  unemployment  following  the 
war  which  was  anticipated  when  hos- 
tilities ceased  was  very  short,  if  indeed, 
it  could  have  been  considered  to  exist. 
Construction  operations  absorbed  more 
labor  than  was  believed  possible.  Com- 
plaints ot  shortage  ot  labor  may  have 
been  sectional  or  local  but  they  have 
been  very  general.  There  has  been  a 
grat  scarcity  ot  skilled  mechanics  in 
the  building  trades,  and  skilled  work- 
men are  now  receiving  the  highest 
wages   ever   paid   in   this  country. 

What  is  most  to  be  desired  in  the 
construction  industry  during  the  com- 
ing year  is  stal>ilization  of  prices  and 
wages  An  €-iiB:liieer  »va»  recently 
quoted  aii  saylna  the  eountry  is  "build- 
ing' niiid."  Thin  may  not  be  the  exact 
truth  hill  it  WHS  apiinrentiy  hi.s  ivny  of 
deMoribinu  :l  condition  in  oonxtruptton 
operation.s  that  hn.H  alarmed  investon* 
und  flnnnfiem.  Construction  operations 
must  be  prosecuted  on  a  rational 
basis.  Contractors  cannot  bid  against 
each  other  for  either  labor  or  ma- 
treials  without  sowing  a  whirlwind. 
Materials  and  labor  both  have  a  cer- 
tain value  and  we  trust  that  the  great 
volume  ot  construction  work  ahead 
will  be  accomplished  with  a  due  regard 
to  economic  laws.  A  continuation  of 
the  present  great  prosperity  of  the  con- 
struction industry  cannot  be  assured 
on  any  other  basis. — Southwest  Builder 
and   Contractor. 


nothing  to  do  but  work,"  saj-s  Presi- 
dent Atholl  McBean  in  his  recent  front 
Iiage  New  Year  greeting  to  the  mem- 
bers  of   the   Chamber. 

•Remember  that  this  is  your  Chamber 
of  Commerce,  and  that  you  want  it  to 
be  a  mighty  force  for  good  in  the  com- 
munity. 

"Stand  behind  your  officers  in  their 
efforts  to  make  the  Chamber  a  force- 
ful factor  in  all  worthy  civic  endeav- 
ors. 

"And  don't  forget,  when  you  are 
asked  to  give  of  your  time,  your  energy 
•  or  your  money  for  the  public  good, 
that  your  own  business  cannot  grow 
and  prosper  unless  San  Francisco 
grows  and  prospers." 

Interesting  features  contained  in  the 
cirrrent  number  of  "Activities"  In- 
clude: 

"Our  Growing  Merchant  Marine." 
Senator  Wesley  Jones  ot  Washington: 
"Collective  Bargaining  in  the  Clothing 
Industry,"  C.  A.  Day:  "Registering 
Trade  Marks  in  China";  "Cummins  and 
Esch  Bills  Compared":  "The  Annual 
Fall  in  Cnina  Exrhange  and  Its  Re- 
sult"; "The  Smash  In  China  Exchange"; 
"First  International  Trade  Conference 
at  Paris." 


CONCRETE       STREET       CARS        PRE- 
niCTED    BY    BRITON. 

PASADENA.  Calif. — Before  we  are 
much  older  concrete  railroad  cars, 
eoncrete  ships  and  other  utilities  made 
ot  concrete  are  going  to  become  as 
eommonplace   as  concrete   buildings. 

This  was  the  prediction  of  James 
Livingston    of   Glasgow.    Scotland,   who 


'•BICK  IP  FOR  1920." 


"Buck  Up  For  192[i"  is  the  New  Year 
slogan  ot  the  San  Francisco  Chamber 
of  Commerce,  as  contained  in  this 
week's  "Activities."  the  house"  9rgan 
ot  the  Chamber. 

"We  are  facing  a  long,  dry  year  w;ith 


SACRAMEI.TO  Bl'ILDERS  FACE  N.4II- 
SHORTAGE. 


RuilderK'     Hprdnnre,     Floor     and     Wnll 

Tile  Is  Hard  to  Cet  In  the  Capitol 

City. 


In  its  is.sue  ot  December  31st,  the 
Sacramento  Union  publishes  the  follow- 
ing: 

"Contractors  and  builders  in  Sacra- 
mento are  expecting  that  because  ot  a 
shortage  in  nails,  building  will  be  se- 
riously hampered  and  in  many  cases 
may  have  to  cease  altogether  in  the 
very  near  future.  The  situation  is  be- 
coming serious.  It  affects  the  whole 
country,  according  to  the  dealers. 

"L'nless  nails  are  forthcoming  in  a 
short  time  a  whole  lot  of  work  may 
have  to  cease."  said  one  contractor  yes- 
terday. "Local  dealers  are  selling  only 
in  driblets,  and  it  is  impossible  to  buy 
a  whole  keg  of  nails.  The  greatest 
shortage  is  in  shingle  and  lath  nails. 
Dealers  say  they  are  unable  to  get  their 
orders  filled.  How-  much  stock  they 
have  on  hand   tJiey  will  hot  say." 

"Another  contractor  said  the  build- 
ers who  have  on  hand  only  a  small 
supply  of  nails  may  find  it  impossible 
to  get  nails  in  the  course  of  another 
month  or  so.  Builders  who  have  a  sup- 
ply on  hand  are  fortunate.  The  short- 
age is  attributed  by  the  builders  to  the 
strike  ot  steel  workers,  to  the  big  de- 
mand now  being  made  for  nails  and 
other  building  materials,  and  to  the 
fact  ,  that  the  steel  plants  since  the  . 
war  have  been  far  behind  with  tlieiT 
.."orders' awd  are  unable  to  meet  the,  de^j.- 
mands. 

"Not  only  is  there  a  shortage  in 
nails,  but  in  other  materials  as  well. 
'.About  all  you  find  in  the  stores  now 
are  samples.'  said  a  contractor. 

•Another  contractor  said  he  finds  it 
almost  impossible  to  secure  floor  and 
wall  tile.  'We  might  possibly  get  a 
car  through  to  you  in  tour  months.'  is. 
Builders'  hardware  is  hard  •  to  get. 
the  encouraging  word  he  received  from 
a  .manufacturing  concern. 

A  local  contractor  placed  an  order 
for  tile  in  San  Francisco  recently  with 
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;i  wholtsale  house.  Wlit-n  lie  inquired 
later  why  the  material  liad  not  been 
delivered  as  promised  he  inet  with  the 
reply  that  the  manufacturing  (inn  had 
sold  it  over  the  firm's  head,  and  he  was 
compelled  to  make  delivery  to  another 
party. 

Local  contractors  have  men  on  the 
lookout  all  over  the  state  in  an  effort 
to  locate  nails  and  other  material. 
That  builders  in  other  cities  are  doing 
likewise  is  evidenced  in  the  calls  made 
upon  local  contractors  to  know  if  they' 
have  this  and  that  material  which  they 
can    part    with. 

The  state  purchasing  affent  has' 
found  it  lmpossil.)le  to  secure  the  nail.s 
which    the   state   needs." 

Olns    WA.VTKD    FOR    PIPE. 

UOS  ANCrELES.  Los  Anpeles  Co.,  Cal. 
— l-ntll  .1  P.  M.,  Jan.  9,  bids  will  be  re- 
ceive<l  by  the  Roard  of  Public  Service, 
Knickerbocker  BlUtr .  (or  40,000  ft.  6- 
in.  riveted  sheet  steel  pipe  or  pipe  of 
equal  strength  and  carrying:  capacity 
in  accordance  with  specifications  No. 
481.     Jas.   P.  Vroman,   Secretary, 


INCOME-T.\X     PACTS     YOt     SHOULD 
KNOW. 


No.  1. 

Were  you  one  of  thousands  of  per- 
sons who  last  year,  with  unquestioned 
honesty  of  purpose,  filed  an  incorrect 
income  tax  return?  Are  you,  or  have 
you  been  a  claimant  for  refund  of 
taxes  overpaid?  Have  you  been  called 
upon  by  the  Bureau  of  Internal  Reve- 
nue for  the  payments  of  amounts 
owed  the  Government  through  Inad- 
vertence or  omissions  in  making  out 
your  income  tax  form?  To  sum  it  up 
have  you  experienced  trouble  of  any 
kind  in  filing  your  income  tax  return 
for  1918? 

If  so,  this  is  written  for  your  benefit 
and  for  the  benefit  of  more  than  3,000,- 
000  taxpayers  who,  on  or  before  March 
15,  will  file  income  tax  returns  for  the 
year  1919.  It  is  certain  a  percentage 
of  these  returns  will  be  incorrect.  It 
is  equally  certain  that  the  percentage 
of  errors  may  be  largely  reduced  if 
taxpayers  will  acquaint  themselves 
with  the  income  tax  provisions  of  the 
act  of  February  24,  1919,  known  as  the 
revenue  act  of  1918,  which  provides  for 
the  collection  of  taxes  for  fhe  year 
1919  and  subsequent  years. 

Bnrrau  Aid*  Taxpnyn*. 

As  an  aid  to  taxpayers  there  has 
been  prepared  with  the  official  ap- 
proval of  the  Buraeu  of  Internal  Rev- 
enue, a  series  of  short  articles,  of 
which  this  is  the  first,  telling  how  to 
make  out  an  income  tax  return  for 
1919,  when  and  where  to  file  it,  and 
what   to  do  in  case  you   meet  with  un- 


usual dilliculties.  By  making  note  of 
the  information  contained  therein,  it  is 
believed  tl>at  most  of  the  difllculties 
lieretofore    encountered    may    be    avoid- 


C^hnnffe  in  the  Xornuil  Kate. 

Probably  the  most  important  change 
affecting  the  average  taxpayer  is  in 
the  normal  rate,  the  exemptions  of 
$1,000  for  single  persons  and  $2,000  for 
married  persons  and  heads  of  families 
remaining  the  same  as  for  1918.  The 
normal  rate  for  1919  is  4  per  cent  on 
the  first  $4,000  of  net  income  above 
the  exemptions  and  8  per  cent  on  the 
remaining  net  income.  The  normal 
rate  for  1918  was  6  and  12  per  cent, 
respectively.  This  applies  to  every 
citizen  and  resident  of  the  United 
States.  Alien  nonresidents  receiving- 
income  from  sources  within  tlie  United 
States  are  taxed  to  the  full  8  per  cent 
on  the  income  from  such  sources. 

The  surtax  rates,  which  range  from 
1  ijer  cent  on  the  amount  of  net  in- 
come between  $5,000  and  $6,000  to  65 
per  cent  on  the  amount  of  income  in 
excess  of  $1,000,000.  remain  unchanged. 
May    Pay    In    Installments. 

The  tax.  as  in  1919,  may  be  paid  in 
full  at  the  time  of  filing  the  return,  or 
in  four  installments,  the  first  of 
which  is  due  on  or  before  March  15.  the 
second  on  or  before  June  15.  the  third 
on  or  before  September  15,  and  the 
fourtli  on  or  before  December  15.  The 
first  installment  must  accompany  the 
filing  of  the  return.  The  period  for 
filing  is  from  January  1  to  March  15. 
Heavy  penalties  are  provided  for  per- 
sons who  fail  or  "willfully  refuse"  to 
file  their  return  and  pay  the  tax  with- 
in the  time  prescribed. 

Forms  for  making  returns  may  be 
obtained  from  offices  of  collectors  of 
internal  revenue  and  deputy  collectors, 
post  offices,  and  banks.  If  your  in- 
come for  1919  was  $5,000  or  less,  ask 
for  Form  1040  A.  If  it  was  more  than 
f5,000  ask  for  Form  1040.  Returns 
must  be  filed  with  the  collector  of  in- 
ternal revenue  for  the  district  in  whicli 
the  taxpayer  lives  or  has  his  principal 
place   of  business. 


PKTALl'.UA    ROCK    COMPANY    SELLS 
PROPERTY'. 


The  Pctaluma  Rock  Company  has 
sold  all  Interest  in  its  personal  prop- 
erty in  the  Cronin  rock  quarries,  near 
Petaluma,  to  the  E.  B.  and  A.  L.  Stone 
Company.  The  latter  company  is  one 
of  the  largest  in  its  line  in  this  state, 
and  maintains  quarries  at  various 
places.  The  rock  secured  by  the  com- 
pany in  the  Petaluma  district  is  of  ex- 
cellent quality  for  street  work  and  for 
building  materials. — Santa  Rosa  Re- 
publican. 


Permutit 

Trade  ilark  Reg.   U.  S.   Pat.  Off. 

The 

Water-Softening 

FILTER 

Makes  the 

Hardest  Water 

Absolutely  Soft  for 

Your  Home. 

What  users  say  about  "Permutit" 

"I    would   not    be    without    my   Permutit 

filter  for  five  times  what  it  cost." 

".My    boy    takes    entire    charge    of    the 

Permutit   filter." 

"We    all    enjoy     the     use'   of     this    soft 

water. 

"It    is  a   great   relief   to   get   away   from 

cistern    water   and    always   'be    sure    of 

having  a  plentiful  supply  of  soft  water 

regardless  of  whether   it   is  dry  or  wet 

season." 

Pacific  Coast  Offices: 

484    Wrieht-Ciillender  Bids.  Los  AnKeles 
•£in  Sheldon  BldK.,  San  Francisco,  Calif. 


S.W   FR.WCISCO   ARCHITECT  VRGES 
VALLEJO       SCHOOL         IMPROVE- 
MENTS. 

VALLEJO,  Solano  Co.,  Cal.— lAt  a 
recent  session  of  the  Vallejo  Board  of 
Education,  Architect  W.  H.  Weeks,  75 
Post  street,  San  Francisco,  presented 
sketches  for  both  an  intermediate  or 
higli  school  building  to  relieve  the  con- 
gestion in  the  Vallejo  schools. 

Architect  Weeks  stated  that  build- 
ing suitable  for  elementary  schools  of 
the  usual  type  would  cost  per  class 
room  in  frame  construction,  $5750; 
brick  veneer,  $6250;  brick  or  concrete, 
$7000. 

.\'o  action  was  taken. 


Telephone  Douglaa  5114 

Valley  Tie  &  Lumber  Co. 

Manufatfturers  and   Wholesalers 

Pacific  Coa^  Lumber  Producfts 

General  Office:  Eugene,  Oregon  S.F.  Office:  401  Balboa  Bldg. 

F.  S.  NOLAND,  Resident  Manager 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patte  rson? 


Iron 


wopkl 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


Phone  Market  730  -  731 


IRON  WORKS 

1415  Harrison  St. 


}  CHKKKKK>C^4K5-3^3-XK><K><HXKKK><H>^KHKH><H>^^ 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 

ll<>0<HKH:-<H>lKHl<K><HJ<H><H>lKH><K>i«H><^^ 
J<H>0<H><H>0<KKHj<HKHKHliKHKH5^><HKKKHj<^^ 

Reinliart  Lumber  and  Plaining  Mill  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Yard 

Dry  Kiln  Capocily  10  Million  Feet  per  Annum 

(ipneral    Mill    and    Cabinet    AVork,    Stock 

Do(»rH,   Sash  Frames   nud   Mouldings 

<H><K><H^O-«HK^>CHKKKHKH>o<HKH>o<HK;-C-^^ 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Busti  St. 


SAN  FRANCISCO 


HARDWOOD  HEADQUARTERS 


Member 
Insurance  Brokers  Exchange 

C««H>'WH«HKHKHKKHKH«HM«H»  J 

PIERCE-BOSQUIT 


WYB/iO  VENEERED  PANEU 


WHITE  BROTHERS 


Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


ITTH  and  BRANN.AN  STREETS 


SAN  FRANCISCO.  CAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
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W.OO  Per  Tear 


Telephone  Donslas  ZSTZ 


Pablicalion  Office 
360  Mistion  Street 


San  Francisco,  Cal,  January  14,  1920      /,^en'fe[h  Y^t 


dnenlay 

No    2 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  WDl  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilornia  Trojan  Powder  Company 


Phelan  Bulldine 
.Sin  Francisco.  Cal. 


Railway  Exchanee  Building 
Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 


Frank  J.  Klimm 
PLUMBER 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


HARTSOUGH     ROTARY     DITCHER 

IRRIGATION  DITCHES.— Machine  \vill  cut  an  irrigation  ditch  to  a  true  hy- 
draulic form  and  ))y  the  simple  application  of  a  striking  board  is  enabled  to  de- 
posit the  excavated  material  on  the  bank  at  the  edge  of  the  cut  or  leave  as  much 
of  a  berm  as  is  desired.  Wide  ditches  as  well  as  narrow  ones  can  be  cut  econom- 
ically with  tills  machine. 

DRAIN  DITCHES. — Machine  will  cut  drainage  ditches  without  embankment, 
leaving  land  free  to  be  cultivated  up  to  the  edge  of  the  drain  ditch.  Capacity  of 
Machine  will  depend  largely  on  character  of  soil,  but  under  ordinary  circum- 
stances it  will  handle  from  200  to  300  cubic  yards  per  hour. 

ROAD  CONSTRUCTION.— Machine  can  be  used  by  the  Road  Contractor  in 
:iianj'  dift'eient  instances,  as  its  ability  to  kick  a  lot  of  dii't  out  of  the  way  in  a 
short  time  will  make  it  invaluable  where  cuts  must  de  disposed  of  over  the  road 
^side  whether  this  be  up  or  down ;  it  should  prove  a  great  money  saver  on  road 
di-ainage  ditches. 

OPERATING  COSTS.— Machine  uses  Gas  or  Kerosene  for  fuel  and  requires 
about  21/0  gallons  per  hour.  Cost  of  Lubricating  Oils  is  about  half  of  the  fuel 
cost.  Three  men  can  operate  the  machine,  one  must  be  a  gas  engine  man  and  the 
others  laborers,  and  Machine  can  be  operated  as  well  at  night  as  in  daylight. 

In  moving  from  place  to  place  this  machine  travels  on  its  own  power,  being  a 
tractor  in  itself  and  moving  from  one  to  two  miles  per  hour  over  ordinary  roads, 
and  Avill  cross  any  bridge  that  will  stand  the  weight  of  an  ordinary  truck. 

When  necessary  to  load  on  cars  it  will  do  so  on  its  own  power. 

One  of  the  strong  features  of  this  ditcher  is  its  light  weight  compared  to  other 
machines  designed  to  do  the  same  class  of  work  done  by  this  one.  The  weight 
ranges  fi-om  two  to  four  tons  according  to  size. 

This  ditcher  is  also  adapted  to  clean  ditches  that  have  become  fouled  with 
vegetation  oj-  filled  in  with  mud  and  sand. 


For  Full  Rartlculars  Address 


Volute  Ditching  Machine  Co. 

404    Wells  Fargo  Express  Bldg. 
SAM  FRAIVCISCO,     CAL. 
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County  Road  Improve- 
ments in  California. 


Imperial      I'ounty      tiood      Roads      Bond 
Idue. 

Year   of    issue — 
Amount  of  issue — 
Length   of   Issue — 
Miles    of    Roads    improved — 
Miles    of    oiled    concrete    roads — 
Miles    of    asphalt    on    concrete    base — 
Miles    of    Topeka    on    concrete    base — 
Miles  of  bitulithic  on  concrete  base — 
Miles   of  Topeka   on    bituminous   base 
Miles    of      bitulithic      on      bituminous 
base — - 

Miles  of  oil   macadam — 
Miles   of   water   bound    macadam — 
Bridges  built  on   part  of  bond  i.ssue — 
Any     further     information     that     will 
give  the  public  the  correct  idea  of  the 
scope,    magnitude      and      importance    of 
the  work  done — 

Brawley.  Cal. 
■Sept.  27,  1919. 
Imperial  County  but  recently  voted 
$1,500,000  for  paved  roads.  Surveys 
will  start  for  the  laying  out  of  these 
roads  shortly  after  the  1st  of  October. 
At  a  recent  meeting  of  the  Associated 
Chambers  of  this  county,  a  request 
was  made  upon  the  Highway  Commis- 
sion to  go  before  the  Board  of  Su- 
pervsiors  and'  ask  them  to  call  an 
election  to  vote  upon  an  additional 
$1,500,000.  The  total  of  proposed  work 
calls  for  about  140  miles  of  paved 
highway. 

G.    R.   WADE, 
Engineer     Imperial     County     Highway 
Commission. 


ntrn    CoHta    Co 
Bond 


od     Ro:id.>i 


Year  of   issue — .lune   22,   1919. 

Amount   of  issue — $2,600,000. 

Length  of  issue — 26  years. 

Miles    of    roads    improved — ^106    miles. 

Concrete    roads — 73. 

Miles  of  asphalt  on  concrete  ibase — 
Secondary  roads  of  type  to  be  decided. 

Miles  of  Topeka  on  concrete  base — 
33    miles. 

Miles  of  bitulithic  en  concrete  base — 

Miles   of  Topeka   on  bituminous  base 

Miles  of  bitulith.c  on  bituminous 
base — 

Miles  of  oil  maca'lam  — 

Miles  of  water   bound   macadam — 

Bridges  built  on 'part  of  bond  issue — 
8. 

Any  further  ii*  irmation  that  will 
give  the  public  tf  correct  idea  of  the 
scope,   magnitude  '  and     importance   of 


Ihe  work  dom — Concrtte  pavement.s 
will  be  18  feet  wide  and  .',  inches 
tliirk,    relnforci'd. 

R.   P.   SMALL, 
County  Surveyor. 

Engineering    Editorial   Dept.. 
ruiilding  and   Engineering  News. 
Dear  Sir: 

In  reply  to  your  request  for  informa- 
tion pertaining  to  good  roads  work 
which  has  been  done  in  Napa  County 
since  the  good  roads  movement  started 
some    ten    years  ago. 

In  May  of  this  year  Napa  County 
voted  a  bond  issue  of  $500,000.00  with 
which  it  is  expected  to  build  a  concrete 
highway  Iiet'woen  'Napa  and  Calistoga. 
The  plans  for  this  work  are  now  be- 
ing prepared,  and  the  work  of  grad- 
ing" the  section  between  St.  Helena  and 
Calistoga  will  be  begun  about  Novem- 
lier  15th.  A  roadway  thirty  (30)  feet 
in  width  with  a  paved  section  five  (5) 
inches  thick  and  eighteen  (18)  feet  in 
w'idth  is  to  be  constructed. 

Xapa  County  now  has  a  concrete 
highway  five  (5)  miles  in  length  from 
the  Xapa-Solano  County  line  northerly 
to  Greenwood  Hill,  connecting  there 
with  the  State  Highway  which  is 
built  from  Greenwood  Hill  to  the  Napa 
city  limits.  From  the  Napa  city  limits 
southwesterly  on  the  road  to  Sonoma 
the  county  has,  in  conjunction  with  the 
California  Highway  Commission,  con- 
structed a  concrete  highway  three 
miles  in  length  to  connect  with  the 
State  Highway  already  built  from 
Stanley  Lane  to  the  Napa-Sonoma 
County  line.  Both  pieces  of  work 
above  described  were  done  with 
moneys  from  the  general  county  road 
fund. 

As  the  culverts  and  bridges  now  in 
place  become  unfit  for  use  or  unsafe 
for  the  increasing  loads  which  must 
be  accommodated  they  are  replaced 
with  concrete  structures  and  about 
ten  (10)  new  concrete  bridges  have 
been  so  built  in  the  last  tew  years. 
There  are  at  present  three  (3)  new 
concrete  bridges  under  construction 
which  are  being  built  with  money  from 
the   county  bridge  fund. 

No  further  work  of  a  permanent 
nature  has  l>een  done,  but  a  program 
of  grading  and  surfacing  with  crushed 
rock  or  gravel  about  forty  (40)  miles 
of  road  is  now  being  formulated. 

Hoping  that  the  above  information 
will  be  of  use  to  you  in  your  work, 
and  assuring  you  of  our  future  co- 
operation, I  am. 

Yours  very  truly, 

HAL,    J.    SAMS, 
County  Engineer. 


^\VS     FRO.>I     \.\TI<>.V.\I,     HE.in- 
<tl  ARTF.US. 


The     ForlniKhtly     lOnKin 
Review. 


tie     Service 


A  veritable  stampede  of  buying  en- 
gineering services  characterized  the 
year  1919  as  viewed  by  the  Service  De- 
partment of  the  American  Association 
of  Engineers.  Employers  are  starting 
this  year  under  pressure  of  unprece- 
dented demand  for  technical  men  to  in- 
crease production.  The  acute  shortage 
of  specialists  in  engineering  looms 
larger  in  American  industries  just  now 
than  does  the  fate  of  the  peace  treaty. 
Information  is  received  from  many 
sources  of  professional  engineers  at- 
taining the  distinction  of  leadership, 
which  they  won  under  difficuties  of 
production,  transportation  and  labor, 
some  of  which  at  the  time  of  their  de- 
velopment   seemed    insurmountable. 

Manufacturing  has  not  attained  the 
volume  that  would  have  been  possible 
but  for  labor  and  fuel  handicaps,  but 
the  total  of  production  has  been  large 
and  the  demand  for  engineers  is  in- 
creasing steadily.  The  technical  man 
has  never  been  on  a  higher  plane  of 
esteem  or  on  a  more  satisfactory  basis 
than  at  the  present,  and  this  is  result- 
ing in  higher  professional  remunera- 
tion. 

The  anxiety  over  the  question  of  em- 
ployment for  the  large  number  of  en- 
gine,ers  returning  from  military  and 
naval  service  has  disappeared.  Condi- 
tions have  taken  care  of  them  promptly 
and  comfortably  and  without  over- 
crowding the  market  except  for  field 
engineers  and  superintendents  ot  con- 
struction. 

The  present  demand  is  tor  engineer- 
ing draftsmen,  especially  designers 
with  experinece  in  mechanical,  struc- 
tural and  concrete  work.  Location  is 
mostly  in  the  Central  States,  particu- 
larly Ohio,  Minnesota  and  Michigan. 
There  is  a  fair  demand  for  civil  engi- 
neers, experienced  in  the  problems  of 
public  utilities,  to  enter  the  field  of 
city  management.  The  demand  for 
instrument  men  is  about  equal  to  the 
supply  at  present,  but  the  outloook  is 
that  many  needed  surveys  will  be  un- 
finished this  year,  especially  in  high- 
ways and  municipalities  where  officials 
are  waiting  for  the  work  to  open  be- 
fore engaging  engineers  and  are  not 
providing  for  adequate  salaries.  Inves- 
tigations have  shown  that  from  ten  to 
thirty  per  cent  higher  salaries  are 
paid  by  employers  located  outside  of 
the  large  cities  such  as  Chicago,  New 
York  and  Philadelphia.  The  engineer 
who    accepts    a    position    in    a    smaller 
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city  has  iiol  only  ihf  udvuntaBc  of  a 
higher  salary  but  generally  enjoys 
lower  living  conditions.  Every  engi- 
neer seeking  a  new  position  should 
give  this  his  special  consideration. 

The  Service  Department  has  now- 
been  expanded  to  a  staff  of  six.  The 
department  is  referring  atoout  1500 
members  to  positions  each  month,  and 
is  filling  about  150  positions  each 
month,  A  further  increase  In  employ- 
ment service  is  contemplated  for  the 
near  future. 

The  club  rooms  of  the  Chicago  Chap- 
ter of  A.  A,  E.  have  been  made  avail- 
able for  the  use  of  employers  who 
come  to  Chicago  to  interview  appli- 
cants for  positions. 


The  recommendations  for  salaries 
for  state  highway  engineers,  pre- 
pared by  the  committee  of  the 
American  Association  of  Engineers 
on  Salaries  of  Engineers  in  Public 
Service,  which  were  endorsed  by  the 
A,  A.  S.  H.  O.  convention  in  December 
and  by  the  meeting  of  the  American 
Road  Builders'  Association,  have  been 
formally  approved  by  the  Executive 
Committee  of  the  American  Association 
of  Engineers.  Active  steps  to  have 
this  schedule  placed  in  effect  will  be 
inaugurated   early   in   19'20, 


Chapter  charters  have  been  granted 
by  the  American  Association  of  Engi- 
neers at  St,  Joseph,  Missouri;  Charles- 
ton. West  Virginal;  Oregon  State  Col- 
lege, and  club  certificates  at  Poplar 
Bluffs,   Missouri,   and   Peoria,   Illinois. 


The  Twin  City  Chapter  of  the  Amer- 
ican Association  of  Engineers  has  been 
elected  a  member  of  the  Minnesota 
Joint  Engineering  Board,  and  has  ap- 
pointed for  its  representative  for  the 
first  year  Professor  Frederick  Bass  of 
the  University  of  Minnesota.  Profes- 
sor Bass  is  chairman  of  the  National 
Committee  on  Engineering  Education 
and  a  consulting  and  advisory  editor 
of  the  ''Professional   Engineer." 

Federal  Department  Bulletin  IVo.  1. 
December  22,  1919. 
On  March  12,  1919,  Congress  passed 
an  act  appointing  a  commission  to  be 
known  as  the  Joint  Congressional 
Commission  on  the  Reclassification  of 
Salaries  (in  the  District  of  Columbia). 
This  is  the  so-called  Keating  Commis- 
sion, which  it  will  hereafter  lie  refered 
to  as  the  "Commission." 

The  following  three  Senators,  who 
are  now  members  of  the  IT.  S.  Senate, 
•were  appointed  to  this  Commission: 
A.  A.  Jones,  Democrat,  East  Las  Vegas, 
N.  Mex. ;  C.  B.  Henderson,  Democrat,  of 
Klko  Xeb.;  S.  P.  Spencer,  RepuWican, 
of  St.  Louis,  Mo.,  and  the  following 
former  Representatives  who  were 
members  of  the  65th  Congress  and  not 
of  the  present  66th  Congress:  C.  H. 
Hamlin,  of  Missouri;  H.  A.  Cooper  of 
Wisconsin,  and  Edward  Keating  of 
Colorado.  The  three  last  named  gen- 
tlemen are  continuously  engaged  on 
the  Commission  work  while  the  three 
Senators  have  been  dividing  their  time 
between  the  Commission  and  the  ses- 
sions of  Congress. 

The  Commission  established  quarters 
in  Washington,  employed  Arthur  Young 
&  Company  as  statisticians  and  tabu- 
lators, and  had  the  various  government 
bureaus  transfer  experts  from  the  bu- 
reaus to  the  Commission,  so  that  the 
Commission  now  has  a  staff  of  about 
one  hundred   people.     The   Commission 


was  sgmtwhat  slow  in  gittint  undti 
way  and  there  were  some  changes  in 
in  the  staff  originally  appointed.  The 
Commission  is  now  trying  to  make  up 
for  lost  time  and  announces  that  it 
will  have  its  report  ready  for  Congress 
as  required  on  the  12th  of  next  Jan- 
uary, The  Commission  recently  asked 
Congress  for  an  extension  of  time  to 
March  12,  but  while  this  joint  resolu- 
tion was  passed  by  the  House,  it  was 
not  acted  upon  by  the  Senate.  Possibly 
the  Senate  will  pass  it  when  it  re-con- 
venes after  January  5,  and,  if  so,  the 
Commission  will  use  the  extra  time  in 
getting  the  report  in   better  shape. 

While  this  Commission  is  classifying 
and  recommending  salaries  for  Federal 
employees  in  the  District  of  Columbia 
only,  the  report  will  undou'btedly  be 
used  by  officials  of  the  various  depart- 
ments and  bureaus  in  making  recom- 
mendations and  readjustment  of  sala- 
ries for  Federal  employees  outside  of 
Washington.  Many  of  the  Government 
bureaus  and  the  Navy  Department,  es- 
pecially, have  unofficially  announced 
that  no  recommendations  will  be  made 
until  after  this  Commission's  report  is 
received.  "While  we  do  not  know  as 
yet  just  what  the  Commission  will 
recommend,  the  report  will  undoubted- 
ly propose  a  very  great  improvement 
over  present  conditions,  and  ifor  this 
reason  the  American  Association  of 
Engineers  through  its  members  should 
lend  every  possible  effort  towards  se- 
curing favorable  action  on  the  report 
by  Congress. 


The  results  of  the  membership  drive 
held  during  December  by  the  American 
Association  of  Engineers  have  been 
finally  talbulated.  Buffalo  Chapter 
won  first  prize  for  clubs  having  of 
more  than  100  with  an  increase  of 
314. 1%.  For  the  chapter  or  club  having 
less  than  100  members  at  the  close  of 
the  drive  the  Ogden  (Utah)  Clul)  won 
first  place  with  an  increase  of  209.90%. 
The  prize  won  by  the  Buffalo  Chapter  is 
a  silk  ibanner  specially  designed  and 
indicating  that  Buffalo  is  the  banner 
chapter  of  the  Association  for  1919.  A 
special  gavel  for  chapter  use  was 
awarded  to  the  Ogden  Club.  The  three 
members  of  the  Association  obtaining 
the  highest  number  of  individual  sub- 
scriptions were  P,  P.  Obee,  an  engineer 
of  Toledo.  Ohio;  J.  W.  Shera  of  Chi- 
cago; and  Professor  Samuel  M.  P. 
Dolan  of  the  Oregon  State  College, 
who  turned  in  respectively  131.  100  and 
66  applications  for  mem'bership.  The 
prizes  awarded  these  three  gentlemen 
are  a  life  mem'bership  in  the  Associa- 
tion, a  ?100  set  of  books,  and  a  $50 
watch. 

The  captain  of  the  membership  team 
bringing  in  the  greatest  number  of 
mem'bers  on  the  Buffalo  Chapter  was 
P.  A.  Eschrich  of  Buffalo.  T.  M.  Bur- 
lingame  was  drive  commander  for  the 
Buffalo  Chapter  and  W.  F.  Turner  act- 
ed in  a  similar  capacity  for  the  Ogden 
Club. 

The  chapters  who  stood  after  the 
Buffalo  Chapter  were  Lincoln,  Nebras- 
ka, with  310%;  the  University  of  Ne- 
braska with  301.9%,  and  the  Toledo 
Chapter  with  194%.  The  largest  num- 
ber of  applicants  obtained  during  the 
drive  was  474  obtained  by  the  Chicago 
Chapter.  Of  this  number  100  were  ob- 
tained by  one  man.  The  second  largest 
chapter  in  point  of  number  of  appli- 
cations was  the  Oregon  Chapter  with 
353,      The    number   of   applications   ob- 


tained by  the  Buffalo  Chapter  wa»  i4i. 
It  is  intereesting  to  note  that  the  Lin- 
coln Chapter  and  the  University  of  Ne- 
braska Chapter  are  located  in  the 
same  city  and  that  had  they  heen  con- 
solidated, the  chapter  would  have  won 
first  place. 

The  captain  of  the  team  in  each 
chapter  and  club  which  obtained  the 
most  applications  will  receive  a  solid 
gold   watch   fob. 

The  membership  of  the  American 
Association  of  Engineers  at  the  close 
of  business  on  December  31st  was  in 
excess  of  10,400,  and  the  determination 
of  the  Association  to  obtain  10,000 
members  before  1920  has  been  achieved 
with  a  large  margin  to  spare.  There 
were  almost  7,000  applications  for 
membership  received  during'  the 
month  of  December. 


FRESNO    CHAPTER. 


Minutea    of    Meeting    of    December 
1819. 


President  Cham'berlin  called  the 
meeting  to  order,  there  being  about 
forty  engineers  present,  and  intro- 
duced Mr.  A.  G.  Wishon,  general  man- 
ager of  the  San  Joaquin  Light  &  Pow- 
er Co.,  who  gave  a  very  interesting 
address  and  later  answered  questions 
regarding  the  past,  present,  and  future 
of  hydro-electric  development  In  Cen- 
tral California. 

Mr.  Ray  Dunlap,  Pacific  Coast  Sec- 
retary of  the  A.  A.  E..  spoke  at  the 
growth  of  the  Association  and  of  con- 
ditions among  engineers  along  the 
Coast. 

Mr.  Chas.  H.  Lee  president  of  the 
California  State  Water  Board,  who  was 
present  was  asked  for  a  few  words  and 
supplemented  some  of  Mr.  Wishon'B 
statements   dealing   with    irrigation. 

The  minutes  of  Novemher  15th  were 
read  and  approved. 

Moved,  seconded  and  carried  that  a 
meeting  be  held  on  January  Srd  for 
business  purposes  only. 

Moved,  seconded  and  carried  that  a 
committee  of  three  be  appolnted^ho 
would  immediately  draw  up  a  resolu- 
tion for  adoption  by  this  body  regard- 
ing the  city  manager  form  of  govern- 
ment for  Fresno  city,  and  who  should 
do  what  might  be  necessary  in  boost- 
ing a  managerial  form  of  city  govern- 
ment.   

Messrs.  "  Kaupke,  Chelgren  and 
Rantsma  were  appointed,  and  later 
presented  the  following  resolution, 
which   was  adopted: 

"Resolved,  That  the  Fresno  Chapter 
of  the  American  Association  ol  Engi- 
neers favors  the  election  of  freehold- 
ers to  submit  a  new  charter  for  the 
city  of  Fresno. 

"Resolved  further.  That  they  place 
themselves  on  record  as  favoring  the 
commission  manager  form  of  govern- 
ment." 

Moved,  seconded  and  carried  that  a 
rising  vote  of  thanks  be  extended  to 
Mr.    Wishon. 

Meeting  the  i  adjourned. 

JEAN  L.  VINOENZ. 


EXGI.\EER.S'      iOeiETV     NOT     SATIS. 

FIBD      WITH      SELECTION      OF 

BE.'iriW.*if    TO    POSITION. 


A  resolution  j>etltioning  the  Board 
of  Supervisors  t,>  reconsider  their  ap- 
pointment of  Loji  Beauman  to  the  of- 
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flee  of  assistant  engineer  in  cliarge  of 
Iiigliway  maintenance  in  San  Joaquin 
County  was  adopted  at  the  meeting  of 
tlie  San  Joaquin  Society  of  Civil  Engi- 
neers Wednesday  evening.  The  resolu- 
tion  reads: 

Stockton,  Jan.  8,  1920. 
"At  the  regular  quarterly  meeting 
of  the  San  Joaquin  Society  of  Civil 
Engineers  held  in  the  office  of  Ohm  & 
Raab.  civil  engineers.  Yosemite  Build- 
ing, Stockton.  Cal..  last  evening,  the 
following  resolution  was  unanimously 
adopted: 

"Whereas,  A  civil  engineer  has  re- 
cently been  appointed  hy  the  Board  of 
Supervisors  as  engineer  of  road  main- 
tenance of  San  Joaquin  County;  and 

"Whereas,  In  making  said  appoint- 
ment the  said  Board  of  'Supervisors 
displaced  the  choice  of  the  County  Sur- 
veyor for  .said  position,  which  choice 
had  been  made  under  authority  grant- 
ed the  said  County  Surveyor  by  resolu- 
tion duly  passed  by  said  Board;  and 

"Whereas,  The  appointee  and  choice 
of  the  said  County  Surveyor,  in  train- 
ing, education,  experience  and  long  and 
efficient  service  to  San  Joaquin  County, 
was  and  is  eminently  fitted,  qualified 
and  entitled  to  fill  the  said  position: 
and 

"\fhereas.  The  appointee  of  the  said 
Board  of  Supervisors  while,  presum- 
ably, a  man  well  qualified  for  the  po- 
sition (of  this  we  have  no  definite 
knowledge  as  yet),  he  is  practically 
unknown  to  the  engineering  profession 
or  laymen  of  this  county,  either  per- 
sonally or  profesionally;  now,  there- 
fore, 

"Be  it  resolved.  By  the  San  Joaquin 
Countj'  Society  of  Civil  Engineers, 
that  the  action  of  the  Board  of  Super- 
visors of  San  Joaquin  County  in  this 
matter  is  deplored  as  an  act  against 
the  best  public  policy  and  against  the 
harmonious,  economical  and  efficient 
operation  of  a  department  of  our  gov- 
ernment; and  that,  while  the  members 
of  this  society,  several  of  whom  are 
ex-service  men,  are  glad  to  do  honor 
to  an  ex-soldier  and  stand  willing  to 
render  the  new  appointee  any  assist- 
ance they  may  be  able  to  give,  yet 
they  feel  that  in  this  case  an  injustice 
has  been  done  a  deserving  engineer 
and  citizen  of  this  community  and.  if 
not  too  late,  respectfully  petition  the 
said  Board  of  Supervisors  to  reconsider 
its  action  in  this  matter;  and 

"Be  it  resolved.  That  a  copy  of  this 
resolution  be  sent  to  the  said  Board 
of  Supervisors  and  the  press  of  the  city 
of  Stockton, 

"SuVN  JOAQUIN  COUNTY  SOCIETY  OF 
CIVIL    ENGINEERjS. 
"By  H.  T.   Compton,   President;   D.   F. 
Barzelotti,      Vice-President;      Henry    B. 
Budd,  Secretary-Treasurer. 

"Dated  Stockton,    Jan.    7.   ]92n." 


SACARMEXTO  CHAPTER  ELECTS 
OFFICER."*. 


Sacramento  Chapter.  American  Asso- 
ciation of  Engineers,  has  elected  of- 
ficers for  the  ensuing  term  as  follows: 
T.  E.  Stanton.  President:  F.  L,  Milne. 
First  Vice-President;  A.  J.  Wagner. 
Second  Vice-President;  George  L. 
Baxter.  Third  Vice-President;  H.  A. 
L/athrop.   Secretary-Treasurer. 

The  membership  drive  recently 
laun'ched  by  the  chapter,  according  to 
report  of  memlbers  of  the  committee, 
brought    in    thirty-eight    new    members 


during  the  past  month,  bringing  the 
strength  of  the  organization  up  to  139. 
The  drive  is  to  be  continued. 


UNITED   STATES   CIVIL   SERVICE 
EXA.MISTATIO. 


Telephone    and    Telegraph    Engineer. 
$4,000.      Naval   Communication   Service. 
January    30,    1020, 


Topographic   and   Subsurface    Drafts- 
man. 

.Innunry  37,   1»2«. 


Chief  of  Koad  Survey  Party.  $:1.800- 
$2,100.  Transitman  for  Road  Surveys. 
$1,200-$1,800.  Hig-hway       Draftsm.in, 

.?1.2(in-$i.8no. 

Pelirunry   10,   1»2«. 


Applicants  should  apply  at  once  for 
Form  1312,  stating  the  title  of  the  ex- 
amination desired  to  the  Civil  Service 
Commission,  Washington.  D.  C.  or 
Post  Office.  San  Francisco. 


SLATE. 

The  use  of  slate  for  roofing  is  ap- 
parently on  the  decline,  although  a 
part  of  the  falling  off  in  production  in 
recent  years  is  due  to  war-time  cur- 
tailment of  building,  according  to  a 
report  recently  issued  by  the  United 
.States  Geological  Sur%'ey,  Department 
of  the  Interior.  The  major  part  of  the 
slate  produced  in  this  country,  is  con- 
trary to  the  general  impression,  used 
on  the  inside  rather  than  the  outside 
of  buildings,  for  such  purposes  as  mak- 
ing stationary  washtubs,  electric 
switchboards,  and  blackboards,  and 
the  output  for  these  purposes  has  been 
fairly  constant  for  the  last  ten  years. 
The  report  may  be  obtained  on  appli- 
cation to  the  Director  of  the  United 
States  Geological  Survey,  Washington. 
D.  C. 


■ItOfOSIOn  TRADE   COXPEREXCE  IX 
MEXICO    CITY, 


The  -American  Chamber  of  Commerce 
cif  Mexico  City  has  issued  under  date 
of  November  6.  1919.  a  circular  an- 
nouncing to  all  manufacturers,  bank- 
ers, exporters,  importers,  and  mer- 
chants interested  in  trade  between  the 
I'nited  States  and  Mexico  that  there 
will  be  held  in  Mexico  City  on  the 
three  days  beginning  Wednesday,  Feb- 
ruary 11,  192n.  a  trade  conference  to 
discuss  practical  matters  arising  from 
the  commerce  between  the  United 
States  and  Me.xico.  Firms  in  the  Unit- 
ed .States  may  write  to  the  Secretary 
of  the  Chamber  for  further  details,  ad- 
dressing the  American  Chamber  of 
Commerce  of  Mexico,  Apartado  82  Bis. 
Mexico  City. 


V.    S.   WAR    1«ATERI,*L    BHIXG.S 

9700.000.000. 

NEW  YOltK.  X.  Y.— .\  total  of  $700.- 
000.000  was  realized  by  snle  of  Amer- 
ica's war  material  in  England.  France 
Belgium  and  Germany.  Edward  B. 
Parker  of  Houston.  Texas,  chairman  of 
the  United  States  Liquidation  Commis- 
sion, stated  on  his  arrival  from  Europe. 
He  said  the  commission  also  cleaned 
up  claims  due  and  against  the  United 
States  for  as  much  more.  Its  report 
will  be  ready  in  a  few  days. 

Parker    asserted    that    while    il    Ii.n.l 


taken  the  commission  only  10  months 
to  dispose  of  all  this  country's  war 
stocks  abroad,  other  allied  countries 
liad  not  yet  been  able  to  make  an  in- 
ventory. 

He  asserted  the  articles  were  sold 
for  more  than  50  per  cent  of  what  they 
cost. 


THE      AMERICAX-BRITISH-CHINESE 

CLIB        IXAUGIRATED        IN 

SHAXGHAI,    CHINA. 

The  Union  Club  of  China,  the  mem- 
bership of  which  is  composed  of 
Americans.  British  and  Chinese,  was 
recently  inaugurated  in  Shanghai. 
China,  for  the  purpose  of  providing  a 
common  meeting  ground  for  the  busi- 
ness men  and  officials  of  the  three  na- 
tionals. The  need  for  such  a  club  is 
due  to  the  fact  that  the  foreign  clubs 
c)C  Shanghai  do  not  admit  Chinese  to 
membership.  While  designed  to  be 
purely  social,  the  practical  effect  of  the 
club  will  be  to  foster  trade  through 
closer  acquaintanee  and  lietter  under- 
standing. 


MODERN      PIERS      FOR     NEW    YORK. 


NEW  YORK,  N.  Y.— New  York  City 
is  planning  erection  of  fourteen  piers 
of  the  skyscraper  type  in  Jamaica 
Bay.  Murray  Hulbert.  Commissioner 
of  Docks,  announces.  The  new  piers 
are  expected  to  outrival  those  of  Ham- 
burg, Copenhagen  and  other  European 
ports. 

The  proposed  docks  will  be  about 
2,000  feet  long  and  at  least  five  stories 
high,  the  Commissioner  said.  They 
will  be  equipped  with  elevators  and 
electric  cranes  for  lifting  cargoes. 
Their  estimated  cost  will  be  between 
$3,000,000   to   $4,000,000  each. 

The  Commissioner  said  that  the  piers 
would  be  self-sustaining  and  give  the 
city  a  fair  return  on  the  investment. 


OXE    THOISAXD    TONGUES     ARE    TO 
RE    STUDIED. 


LONDON. — The  University  of  Lon- 
don is  planning  to  build  an  institution 
of  phonetics  at  a  cost  of  i$600,000 
where  seventy  assistants  would  be  en- 
gaged in  research  work  on  the  lOOn 
languages  of  the  British  Empire.  The 
scheme,  which  originated  with  Daniel 
Jones,  head  of  the  phonetic  dep.art- 
ment  of  the  university,  calls  for  the 
expenditure    of    $2,500,000. 


COSTR.*    COSTA    VALUES. 


M.ARTIXEZ.  —  California's  assessed 
property  has  increased  $605,720,816  in 
valuation,  or  more  than  27  per  cent, 
between  the  years  1914  and  1919.  it  is 
disclosed  in  figures  made  by  the  Cali- 
fornia Tax  Payers'  Association  from 
reports  of  the  State  Controller  on  coun- 
ty assessed  valuations  and  inside  gen- 
eral taxes.  A  comparison  of  the  gen- 
eral county  tax  produced  in  fifty-eight 
counties,  as  between  1914,  19'15  and 
1919-1S20.  shows  an  increase  of  $18.- 
.'.83.894.97.  or  73.58  per  cent,  the  asso- 
ciation sets  forth.  The  increase  this 
year  over  last  year  is  shown  to  be  $9.- 
6S3.744.  or  28. 35  per  cent.  The  assessed 
valuation  in  Contra  Costa  County  in- 
creased from  $45,808,455  in  1914-1915  to 
$62,692,070  in  1919-1920.  it  is  shown  by 
the  report.  During  the  five  years  men- 
tioned the  tax  returns  iwcre.nsod  $.Tlfi.- 
"63.73,   or  98. SS   per  cent. 
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American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Offlcerg. 

W.   W.   DeBERARiD,  Western  Editor  Engineering  News-Record,  Chicago   FIRST  VICE-PRE8IDEJNT 

T.  A.  EVANS,  Structural  Engineer,  Meade-Morrison  Co.,  Chicago  SECOND  VICE-PRBSIDEJNT 

JOHN  EHICSON,  City  Engineer.  Chicago _ TRBASXTRBR 

C.  E.   DRAYER  SECRETTART 


Dtrect«n. 


W.   H.   Finlay,   President,   C.   &   N.   W.   Ry.,  Chicago, 

111.,   Past   President. 
W.   W.  K.  Sparrow,  Chief.   Eng.  C.  M.  &  St.  P.  Ry., 

Chicago. 
P.  E.  Harroun,  Consulting  Bgn.  San  Francisco,  Cal. 
R.   Burnham,   Consulting   Eng.,   Chicago,   III. 
F    D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texai. 


E.  F.    Collins,    Valuation    Eng.,    St.    L.-S.    F.    Ry., 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Alraert,   Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  Asat.  Hng.,  M.  &  St.  L.  Ry. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexander  Potter,  Civil  Eng.,  New  York  City. 
J.   N.   Hatch,  Consulting  Eng.,  Chicago. 


NATIONAL  HEADQUARTERS 


as   Eaat    Adam*    St. 


chi«Mo.  Ill- 


San  Francisco  Chapter,  A.  A.  E. 

W.  S.  WOLI.NER,  Geneial  Safety  Agent,  N.  AV.  P.  R.  R PRESIDENT 

.1.   F.  JOHNSTON.   Seivice  Manager.  Union  Coiistiuction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS.  Asst.  Division  Engineer.  S.  P.  R.  R SECOND    VICE-PR2SIDENT 

h.  R.  IvESSING,  Engineer,  State  Railroad  Commission TREASURER 

A.  G.  MOTT,  Asst.  Engineer,  S.  P.  R.  R.. SECRETARY 

COMMITTEES  A.\D  CHAIRMEN. 

Membership    D.   L.    REYNOLDS 

Qualification   L.  R-  KESSING 

Program    G.  D.  WHITTLE 

Fellowship    J.    R-   ARNOLD 

Publicity  : V.  D.  COUSINS 

Ethics  and  Compensation  E.  E.  CARPENTER 

Public   Affairs   : R.    Sachse 

Relations  with  Other  Organizations  R.  M.  BEANFIELD 

Regular  .Meetinfrs  of  »lie  Chaiiler  Monthly. 

TI.ME:     First  Thursday  of  the  Month;  7:30  P.  M. 

PLACE;      Engineers"   Club,  Mechanics   Institute   Building.  .'j7  Post  St. 


Chapter  Oftico 


700  Marston  liiiildiiiu 


•.'14  Keariiv  St.,  San  Francisfo 


CHAPTERS  &  CLUBS: 


SACRAMENTO    CHAPTER 

Lathrop,     H.    A Secretary 

1S21   Thirty-third  St., 
Sacramento       -        -         California 

LOS    .ANGELES    CHAPTER 

Harris,    A.    L Secretary 

1104    Central    Building 
Loi   Angeles       -        -        California 


PORTLAND  CHAPTER 

Barnes,   R.   W Sec.  &  Treas. 

36   Union  Station 

Tortland         -         .         -         Oregon 

FRESNO    CHAPTER 

lean    L.    Vincenz Secretary 

P.    O.    Box    922 

Fresno        -        -        -        California 

SAN  DIEGO  CHAPTER 

Grumm.    Fred Secretary 

2898  Spruce  Street 
San    Diego         -         -         California 


.SA.N    BERNARDINO    CLUB 

Wdods,    M.    A Secretary 

f08   Tenth   Street 
^ai>    liernardino        -        California 

EUREKA    CLUB 

Howard.   F.   W Secretary 

Eureka       -        -       -       California 


»l= 
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ADVAPWCE     rsJEWS 


Official  Proposals,  Etc. 


BUILDING. 


ice 


onstruction    of  a   new  school. 


APARTMENT  HOUSES. 

IMans    Being    Prepared. 

AI'AKTMEXTS  I'ust.     $ 

l^OS    A.NGELES,    Cal.      W    Alvarado    St. 

S  of  Ninth  St. 
Four-story    Class    "C"    brick    apartment 

house,    75x40    (130    rooms;    2   and    3- 

room   apts.) 
Owner — Harry  T.   Reid  et  al.   405   Story 

Bldg.,   Los  Angeles. 
Architects — Larralde     &     Barber.     1123 

Story  Bldg-.,  Los  Angeles. 
The    work    will    be    done    by    the    day 
and    sub-contract. 


Plans    Being    Figured. 

.\PARTMENTS  Cost,   $20,000 

SAN  FRANCISCO.  Golden  Gate  Avenue 
near  Fillmore  Street. 

Three-story  frame  store  and  apart- 
ments. 

Owner — Withheld. 

Architect— Mel  1.  Schwartz,  Nevada  Bk. 
Bldg..  San   Francisco. 


Plans  Prepared.  To  be  Done  by  Days 
Work. 

APARTMENTS,  ETC.  Cost.   $25,000 

SAN  FRANCISCO.  Twenty-third  Ave. 
and  Anza  Street. 

Two-story  frame  apartment  house:  4 
apts.  of  4-rooms  each  and  a  two- 
story   frame    (2)    flats. 

Owner — Hilding  Anderson.  1858  Fell 
St.,  San   Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 


Prepared.        Excavation 


!t.    $250,000 
Broadway 


Plans      Being 
Started. 

APARTMENTS  Co 

FRESNO,    Fresno    Co.,    Qal. 
and  Santa  Clara  Streets.  . 

Three-story  fireproof  store  and  apart- 
ment house,  120x140  (200  rooms 
divided  into  one  and  two-room 
apts.) 

Owner — J.    E.   Azhderian,    Fresno. 

Arc>-'tects — Swartz  &  Ryland,  Rowell 
Bldg..   Fresno. 

Contractor — Prickard  Bros..  623  Ferger 
St..   Fresno. 


BANKS 

Preliminary    Plans   Being    Prepared. 
BANK   &  STORES  Cost.  $50,000 

CAMPBELL,  Santa  Clara  Co.,  Cal. 
One-story      reinforced      concrete      bank 

and   stores. 
Owner — Growers'         Nationtil  Bank. 

Campbell,   Cal. 
Architects — Wolfe  &   Higgins,   Auzerais 

Bldg..  San  Jose. 
The  present  Board  of  Directors  in- 
cludes W.  C.  Bohnett.  B.  O.  Curry.  E. 
K.  Clendening.  Ernest  Barry.  J.  E 
Weisendanger.  L.  Woodard.  Frank  Nel- 
son. Ralph  Hyde  and  J.  Turner. 


BONDS 


rUPE7;TINO,  Santa  Clara  Co.,  Cal. — 
'i'lU'  $75,000  bond  issue  of  the  Cupertino 
Union  High  School  District  has  been 
sold.  The  proceeds  of  tlie  sale  will 
Ihiance  construction  of  a  new  school 
building,  plans  for  which  are  being 
prepared  by  Architect  Chas.  S.  Mc- 
Kenzie.  Bank  of  San  Jose  Bldg..  San 
Jose. 


DINUBA.  Tulare  Co.,  Cal. — Feburary 
9th  is  the  date  set  by  the  Trustees  of 
the  Dinuba  Union  High  School  Dis- 
trict to  decide  the  question  of  issuing 
and  selling  bonds  of  $120,000  with 
which  to  finance  construction  of  a  new 
manual  training,  gymnasuim  and  ad- 
ditional class  rooms  to  the  present 
structure. 


CASTELLA,  Shasta  Co..  Cal. — Bonds 
of  $3,500  have  been  voted  in  the 
Castella  School  District.  Preceeds  of 
the  sale  of  the  bonds  will  finance  con- 
struction  of  a   new  school   building. 


FRESNO,  Fresno  Co.,  Cal. — The  Su- 
pervisors have  rejected  bids  received 
for  the  purchase  of  the  $15,000  bond 
issue  of  the  Claremont  Grammar  School 
District  and  have  decided  to  purchase 
(he    bonds   from    the    county   treasury. 

Proceeds  of  the  sale  will  finance 
construction  of  an  addition  to  the 
present  school  building.  D.  M.  Barn- 
well   is   Fresno   County  Clerk. 

Ernest  J.  Kump,  Rowell  Bldg..  Fres 
no.  is  the  architect. 


TEMPLETON,  San  Luis  Obispo  Co.. 
Cal. — The  County  Supervisors  have 
sold  the  $19,000  bond  issue  of  th» 
Templeton  School  District 
struction  on  additional 
financed  from  the  proceeds 
will   be  started  shortly. 


and  con- 
buildings, 
f  the  sale 


FRESNO.  Fresno  Co..  Cal.— The  Su- 
pervisors, D.  M.  Barnwell.  County 
Clerk,  have  sold  the  $115,000  bond  issue 
of  the  Selma  Grammar  School  Dis- 
trict. Proceeds  of  the  sale  will 
finance  construction  of  a  new  school 
building. 

.■SACRAMENTO.  Cal. — The  $3,064,000 
bond  issue  of  the  Sacramento  City 
School  District  Will  be  sold  'by  the 
Board  of  Education  on  January  28th. 
I'roceeds  of  the  sale  will  finance  con- 
struction of  new  schools  and  additions 
to   standing   structures. 


HOLBROOK.  Ariz. — An  cleclion  will 
be  held  to  vote  on  isuing  $150,000  bonds 
for  constructing  municipal  water,  elec- 
tric light  and  sewer  systems.  Engi- 
neer A.  M.  Nicholson  submitted  esti- 
mates   for    the    improvements. 

HOLLISTER.  San  Benito  Co.,  Cal  — 
.\n  election  will  be  held  in  the  Fair- 
view  School  District  on  January  10th 
lo  decide  the  question  of  issuing  and 
s.-lling-   bonds   of   $15,000    vvilb    which    to 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
The  Chamber  of  Commerce  is  urging 
an  election  to  decide  the  question  of 
issuing  and  selling  bonds  of  $1,000,000 
or  more  with  which  to  erect  new 
schools  and  additions  to  the  present 
structures. 

C.  S.  Allen  is  President  of  the  San 
Jose  Board  of  Education. 


PIEDMONT.  Alameda  Co..  Cal. — By  a 
huge  majority  the  Piedmont  Union 
High  School  District  has  been  formed. 
It  is  planned  to  call  a  bond  election  in 
the  immediate  future  to  secure  funds 
with  which  to  erect  a  new  high  school 
building  under  the  newly  organized 
district. 


SAN  BERNARDINO.  Cal.— An  elec- 
tion will  be  held  May  4  to  vote  on 
issuing  $250,000  bonds  for  a  fireproof 
building  for  court  offices.  Architect 
Howard  E.  Jones  prepared  preliminary 
plans  and  estimates   for   the  huilding. 


FRESNO.  Fresno  Co..  Cal —The  Bank 
of  Italy  has  been  awarded  the  purchase 
of  the  $3,800,000  county  highway  bond 
issue  by  the  Board  of  Supervisors  of 
which    D.   M.    Barnwell    is   Clerk. 


CHURCHES 


Plans  Completed. 
ADDITION 
PORTLAND,     Ore. 

and  62nd  St..  S 
Frame   and   stucco 


Cost.    $25,000 
Forty-second    Ave. 


0\ 


church  (addition) 
.auditorium  and  school  rooms,  70x90 

ner — F  i  f  t  h  Church  of  Christ 
Scientist. 

ebitects — Johnson.  Parker  &  Wall- 
work.   U.   S.   Bank   Bldg..   Portland. 


Ready  For  Figures  January  12th. 


Cost.  $100,000 
No.  1931  San  Antonio  Ave. 
concrete    church     (Mission 


CHURCH 

ALAMEDA 

Reinforced 

style). 
Owner — St.     Joseph's     Catholic  Church. 

(Rev  J.  B.  Praught,  Pastor). 
Architects — W.    D.   Shea   and   Henry  A. 

Minton.   244   Kearny  St..   San  Fran- 


Bid-i 

tract. 


will  be  taken  for  a  general  con- 


PRINCETON.  Colusa  Co..  Cal.— The 
Princeton  Catholic  Church.  Rev.  Father 
Riely.  has  appointed  a  committee  to 
gather  estimates  and  secure  data  for 
the  erection  of  a  modern  church  build- 
ins.  Thf  committee  appointed  is  com- 
posed of:  .\.  P.  Rose.  Joseph  Schiemer. 
.\ntono  Machado.  M.  J.  Howe  and  M.  B. 
Fonsoca. 

FACTORIES      AND     WAREHOUSES. 

S.A.L1.\AS.  Monterey  Co..  Cal.— R.  W. 
King.  General  Manager  of  the  Caladers 
Prodnols  Co..  Atascadero.  is  seeking 
ilie  aiil  of  the  Chamber  of  Commerce  of 
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Salinas  where  he  plans  to  erect  a  de- 
hydrating plant,  costing  between  J40.- 
<inn  and  $50.noo. 

ROSEVILLE,  I'lacer  Co.,  Cal— F.  C. 
Wolf,  Manager  of  the  Pacific  Fruit  Ex- 
press Company,  announces  that  his 
company  is  planning  the  erection  of  a 
?70,000  addition  to  its  present  plant  in 
Roseville.  In  addition  to  the  buildings 
to  be  erected  it  is  planned  to  Install 
new  machinery. 


CHICO.  Uutte  Co.,  Cal.— The  Dia- 
mond Match  Company,  Chico.  has  com- 
menced work  on  the  following  struc- 
lures  at  its  plant   in  Chico: 

N'ew  office  for  retail  and  distributing 
department;         main  wood-working 

plant,  2niSx28S  feet;  sash  and  door 
warehouse  and  glazing  rooms,  90x250 
feet;  finishing  luml.>er  and  box  shook 
storage,  200x225  feet;  apiary  depart- 
ment and  two-story  building.  125x175 
feet;  rough  lumber  storage  ware- 
house. 150x400  feet;  addition  to  factory 
building  for  bench  work  department, 
40x108  feet;  additional  building  ad- 
joining for  office,  34x42  feet,  with 
basement  lunch  room  for  employes; 
loading  dock  adjoining  factory  and 
equipped  with  live  rolls  and  feed 
chains,  100x200  feet. 

W.  B.  Dean  is  manager  of  the  Chico 
plant. 


CORXIXG.  Tehama  Co.,  Cal. — S.  E. 
Field  Jr.,  local  manager  of  the  H.  .1. 
Heinz  Corporation,  is  seeking  contracts 
for  cucumbers  and  if  enough  contracts 
are  signed  states  his  company  will 
erect  an  addition  to  its  present  plant  to 
handle  the  increased  business. 


O.^KLAXD,  (_ai. — H.  E.  Woolner. 
President  of  the  Great  Western  Milling 
Co..  9th  and  Alameda  Streets.  Los  An- 
geles, reports  that  Engineers  Strong. 
Scott  Manufacturing  Co..  of  Minneap- 
olis. Minn.,  are  designing  plans  for  the 
proposed  J500.000  reinforced  concrete 
milling  plant  to  be  erected  on  the  Oak- 
land waterfront  near  the  tidal  canal 
in  East  Oakland.  The  engineer  to 
handle  construction  has  not  yet  been 
selected,   according   to   Mr.   Woolner. 


Plans        Being        Prepared.      Contract 

Awarded. 
ADDITION  Cost.   JTS.OOO 

FRESNO,    Fresno    Co..    Cal.      Broadway 

and  Mono  Streets. 
One-story   reinforced    concrete   addition 

to    bottling   plant.    85x125. 
Owner — Richter  Bottling  Works.  Prem. 
Designer   and    Contractor — Fred    Stone. 

Mason   Bdg.,   Fresno. 

Plans    Being    Figured. 

WAREHOUSE.   ETC.  Cost.   $35,000 

SAN    FRANCISCO.         Twelfth       Street 

near   Howard. 
One-story    brick    and    reinforced    con- 
crete    warehouse     and      salesroom 
(building   to   be    strong   enough   for 
2   additional   stories). 
Owner — Michelin    Tire    Co. 
Architect — .Joseph     L.    .Stewart,     Claus 
Spreckels   Bldg.,   San    Francisco. 
Figures   are   being   taken   for  a   gen- 
eral  contract. 


TjOS  AXGELBS.  Cal.— The  Austin  Co. 
of  Cleveland.  Ohio.  John  Harnish.  Dis- 
trict Sales  Manager.  Pacific  Bldg..  San 
Francisco,  has  the  contract  for  the 
erection  of  a  one-story  »teel  and  brick 
factory    building.    !)(ix400    ft.,   on   Santa 


Fe  Ave.  near  Vernon  Ave.,  for  Buttress 
&  McCIellan.  now  located  at  205  N. 
Los  Anjfeles  St.  The  cost  is  estimated 
at  $70,000.  The  site  is  now  being 
cleared  and  steel  is  being  shipped  from 
the  East.  . 


Plans  Being  Prepared. 

WAREHOUSE  Cost.    $40,000 

FRESNO.  Fresno  Co..  Cal.  Tulare  St. 
near   First. 

One-story  corrugated  iron  warehouse. 
50x600. 

Owner — California  Pine  Box  Distribu- 
tors.     Roy  Stanley.   Agent.    Fresno. 

Architect — Not   Given. 


and 


Figures   Being   Taken    For   Lumln 

Steel. 
l-OTASH    PL.\.\T  Cost.   $20,000 

DAVENPOHT.    Santa    Cruz    Co..    Cal. 
Three-story   reinforced   concrete   potasli 

plant. 
Owner — Santa     Cruz     Portland    Cement 

Co.,  Crocker  Bldg..  San   Francisco. 
Engineer — E.   Blanckenburg,    105   Mont- 
gomery iSt..   San   Francisco. 
Bids  are  now  being  taken  by  the  en- 
gineer   for    steel    and    lumber.      Work 
will  be  done  by  days  labor. 


Plans  Being  Prepared. 

COLD  STORAGE  PLANT 
Cost.  $250,000. 

0.\KLAND.  Alameda  Co.,  Cal.  N  First 
St..  bet.  Market  and  Myrtle  Sts..  1S4 
x300. 

Reinforced  concrete  ice  and  cold  stor- 
age plant. 

Owner— National  Ice  &  Cold  Storage 
Co..  Postal  Telegraph  Bldg..  San 
Francisco. 

.Architect — Eng.    Dept.    of   Owner. 


Plans   to   be   Prepared. 

FACTORY  BLDG.  ("ost.  .$ 

OAKLAND.  Alameda  Co..  Cal. 

Fireproof   factory  building. 

Owner — The    .\pex    Appliance    Co..    1723 

Broadway.  Oakland.   (C.  S.  Replogle 

Manager. ) 
.\rohitect — Not    Givtn. 


Plans   Being  Prepared. 
LOFT  BLDG. 
OAKLAND.    Alameda    C 
Class   "C"   loft  building. 
Owner- Withheld. 
.Architect — Wni.  Knowles.  He 
San  Francisco. 


Cost.   $60,000 
Cal. 


I'lans  Being  Prepared. 

r-OMMBRCTAL  BLDG.  Cost,    f45.0il0 

SAN   FR-ANCISCO. 
Fireproof  commercial  building. 
Owner — Withheld. 

.Architep(t — Ernest       Coxbead.       Hearst 
Bldg..    San    Francisco. 


Cost.    $20,000 


Plans  Being  Prepared. 
WAREHOUSE 
SAN   FRANCISCO. 
Two-story   Class  "C"   warehouse. 
Owner — Withheld. 

Architect — C.  O.  Clausen.  Hearst  Bldi 
San  Francisco. 


Contract  .\ warded. 

ADDITION  Cost,  $ 

EMERYVILLE,   Alameda  Co..   Cal.   Near 

Key  Route  Subwa.v. 
-Addition      to    present      brick      packing 

plant. 
Owner — California    Packing   Co. 
Architect — Phillip   Bush.    101    California 

St.,  San  Francisco. 
Contractor — C.  Christiansen   Xi  Son.  566 

16th  St..  Oakland. 


Steel   Contract   Awarded.      Foundations 

Being  Figured. 

KUILDINOS  \  c:ost,    $ 

^  SANTA  KOSA,  Sonoma  Co.,  Cal. 
Two    one    and      three-story      reinforced 

concrete  buildings. 
Owner — California    Packing    CpLn..    101 

Calilornia    St..    San    Francisco. 
Architect — Philip   Bush,    lol    California 

St.,  San  Francisco. 
Figures  will  be  taken  shortly  for  the 
general    construction. 

Plans  to  be  Prepared. 

PACKING   I'LANT  Cost.    $1,500,000 

SACRAMENTO.      Cal.         Location      Not 

Selected, 
lleinforced   concrete   packing   plant, 
owner — Virden     Packing     Co.,     Sacra- 
mento. 
.Architect — H.  J.  Brunnier,  Sharon  Bldg 
San  Francisco. 
The    site    has    not   been    selected    but 
will   be   in   the   near  future.     Only  pre- 
liminary sketches  have  been  prepared. 


Plans   Being  Prepared. 

WAREHOUSE  Cost,    $17,500 

SAN    FRANCISCO.      S   McAllister   W   of 

Gough. 
Two-story  and  basement     brick     ware- 

hous«. 
Owner — Mr.  Hoffman. 
Architect — M.    I.    Schwartz,    Nevada   Bk. 

Bldg.,  San  Francisco. 


GRIDLEY.  Butte  Co.,  Cal. — Palmer  & 
Peterson.  Monadnock  Bldg..  San  Fran- 
cisco, who  have  the  general  contract 
for  the  Libby,  McNeil  &  Libby  plant  at 
Gridley.  have  awarded  a  contract  to 
Bolt  &  Conrath  of  Gridley  for  the 
plumbing  work  in  connectoin  with  the 
plant  which  is  estimated  to  cost  $335,- 
000. 

Plans  for  the  building  were  pre- 
pared by  Architect  Washington  J.  Mil- 
ler.   417  Market    street.   San    Francisco. 


Steel  and  Lumber  Figures  Being  Taken 

ROCK   CRUSHING  PLANT 
Cost.  $75,000. 

DAVENPORT.   Santa  Cruz  Co..  Cal. 

Four-story     reinforced     concrete     rock 
crushing  plant. 

Owner — Santa     Cruz     Portland     Cement 
Co..   Crocker  Bldg..  San  Francisco. 

Engineer — E.   Blanckenburg.    105   Mont- 
gomery St..   San    Francicso. 
Bids    for    steel    and    lumber    are    now 

being    taken    by    the    engineer.      Work 

will   be   done   by   days   labor. 


I'lans   Being   Prepared. 

WAREHOUSE  Cost.    $120,000 

MODESTO.  Stanislaus  Co..  Cal.  North- 
ern Section   of  City. 

Brjck  j^nd  concrete  warehouse.  400x75. 

Owner — Borden  Condensed  Milk  Co. 
C.  D.  Van  Dersen,  Supt.  Modesto 
Branch. 

.Architect — Engineering  Department  of 
Owners. 


Building   Permit    Granted. 

ADDITION  Cost.   $30,000 

MODESTO,  Stanislaus  Co.,  Cal.  North- 
ern Section  of  City. 

Two-story  brick  and  reinforced  con- 
crete addition  for  milk  condensary, 
60x92. 

Owner — Borden's  Condensed  Milk  Co. 
C.  D.  Van  Dersen,  Supt.  of  Modesto 
Branch. 

.Architect — ^Engineering  iiepartment  of 
O  w  D  • .- « 
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OABAOES 


Plans  Being  Prepared. 

GARAGE.   ETC.  Cost,   J75.000 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 

West  Third  and  Rodriguez  Sts. 
One-story    brick    auto    salesrooms    and 

garage,  175x178. 
Lessee — ^Apperson  Motors  Corp. 
Architect— W.    H.    Weeks,    75    Post    St.. 

San   Francisco. 


Plans  Being  Prepared. 
GARAGE  Cost,    »18,U0« 

TULARE,   Tulare  Co..  Cal. 
One-story   concrete    garage. 
Owner— C.  R.   Russell.  Tulare. 
.Architects — Swartz    &     Ryland.     Kowell 
BIdg.,  Fresno. 


Permit   Applied   For. 

GARAGE,    ETC.  Cost,    $40,000 

MODESTO,   Stanislaus   Co..  Cal.     Tenth 

and   "K"   Streets. 
Two-story    reinforced    concrete    garage 

and   auto   salesrooms. 
Owner— L.    H.    Peterson    Co..    819    11th 

St.,   Modesto. 
Architect — Not  Given. 


Plans  Being  Figured. 

GARAGE  Cost,    $35,000 

SAN    FRANCISCO.       Western    Addition. 

One-story  reinforced  concrete  garage 
building. 

Owner — Withheld 

Architects— O'Brien  Bres..  240  Mont- 
gomery St.,  San  Francisco. 


Plans  Being  Prepared. 

GARAGE,   ETC.  Cost,   560,000 

MODESTO,   Stanislaus  Co.,   Cal.     Tenth 

St.    bet.   K    and   L   Streets,   running 

through   to  Ninth   Street. 
One-story      reinforced      concrete      and 

brick  garage,   auto   salesrooms  and 

repair  shop   (depth  of  280  ft.) 
Owner — C.  C.  Parks,  Modesto. 
Architect — Not  Given. 


Plans  Being  Prepared. 
MACHINE  SHOP  Cosl.   $13,000 

S'AN  FRANCISCO.     Post  Street. 
One-story  Heath  tile  store  and  machine 

shop  building   (2  stores). 
Owner— Withheld. 
Architect — Miss   Grace   ,Iewett.    5?    I'ost 

St.,  San  Francisco. 


Plans   to   be   Prepared. 
GARAGE  Cc 

NAPA.  Napa  Co..  Cal.     Corner 

Randolph  Streets. 
One-story    reinforced    concrete 

60x100. 
Owner — Jules   Thibaut.   Napa. 
Architect — Not   Yet    Selected. 


St.    $— 
Third 


Contract    Awarded. 

GARAGE  Cost,    $30,000 

FOAVXER,  Fresno  Co.,  Cal.  Intersec- 
tion State  Highway  and  Merced  St. 

One-story  concrete  and  brick  garage, 
87x115. 

Owner- T.  A.  Grimstad.  Fowler.  Cal. 

.Architect — Not   Given. 

Contractor — Johnson    Bros..   Kingsburg. 


FRESNO,  Fresno  Co.,  Cal.— The  San 
Joaquin  Light  &  Power  Corporation 
has  acquired  a  site  on  First  avenue  and 
Is  having  plans  prepared  for  a  garage 
and  machine  shop,  225x150  ft.,  to  be 
erected  as  soon  as  permission  is  ob- 
tained from  tlii>  Stall'  Hailrond  Com- 
mission. 


Plans  Being  Prepared.     Ready  for  Fig- 
ures in  About  a  Week. 

GARAGE  Cost,    $50,000 

SAN    FRANCISCO       N    Geary   Street    E 
of  Y^"  Ness  Avenue. 

Two-story     and     basement     reinforced 
concrete  garage. 

Owner — ^Henry  Suma   Estate  Co. 

-Architect— Joseph     L,    (Stewart.     Claus 

Spreckels   BIdg.,   San   Francisco. 

Figures  will   be   taken   for  a  general 

contract   except   plumbing   and   electric 

work    which    will    be   let  separately. 


Sketches   Being   Prepared. 
GARAGE  Cost.     $200,000 

SAN  FRANCISCO.  Down  Town  District 
Four-story  reinforced  concrete  garage 
Owner— Withheld. 

.Architect — Joseph      !>.    Stewart,      Claus 
Spreckels   Bldg.,    San   Francisco. 

GOVERNMENT  WOEK  AND 
SUPPLIES 

WASHINGTON.  1).  C. — The  Super- 
vising Architect,  Treasury  Department, 
has  approved  the  following  materials 
for  use  in  the  work  of  constructing  at- 
tendants' quarters,  kitchen  and  mess 
ball,  etc.,  at  the  U.  S.  marine  hospital, 
San    Francisco: 

Boiler,  American  Radiator  Co.;  col- 
umn and  wall  radiators.  American 
Radiator  Co.;  radiator  valves.  Crane 
Co.,  Nos.  231  and  112;  non-conducting 
covering  for  plumbing.  Plant  Rubber 
&  Asbestos  AA'orks;  non-conducting 
covering  for  heating.  Plant  Rubber  & 
Asbestos  Works;  air  valves  for  radi- 
ator and  hot  water  tank,  Hoffman 
Specialty  Co.,  Nos.  1  and  S;  do.  for  end 
of  steam  mains,  Hoffman  Specialty  Co., 
No.   i. 


SEATTLE.  Wash.— Bids  will  be  re- 
ceived by  the  Ala-skan  Engineering 
Commission,  Office  of  the  General 
Purchasing  Agent,  422  Bell  Street  Ter- 
minal. Seattle,  Wash.,  up  to  May  3rd, 
11  A.  M..  for  furnishing  and  erecting 
under  Circular  398  one  steel  super- 
structure for  Hurricane  Gulch  Bridge 
in  Alaska.  Plans  and  further  infor- 
mation may  be  had  from  C.  E.  Dole. 
General  Purchasing  Agent  of  the  Com- 
mission. 

IVOTEi— Copy  of  official  proposal  is 
on  file  in  this  office. 


WASHINGTON,  D.  C. — Bids  will  be 
received  by  the  General  Purchasing 
Officer,  The  Panama  Canal,  up  to  10:30 
.A.  M.,  January  14th,  under  Circular 
1328  for  furnishing  and  delivering 
cable,  free  of  all  charges,  on  dock  at 
either  Cristobal  (Atlantic  Port)  or 
Balboa  (Pacific  Port),  Canal  Zone. 
Isthmus  of  Panama. 


AVASHINGTON,  D.  C, — The  Erickson 
Construction  Co.,  25  Downs  Bock. 
.Seattle,  AVash  .  has  been  awarded  the 
contract  for  dredging  the  receiving- 
ship-pier  at  Puget  Sound,  under  Speci- 
fication No.  1110,  the  bid  being  90 
cents  per  cubic  yard,  time  for  com- 
pletion. 30  days. 

HALL  &  SOCIETY  BUILDINGS 

Plans  Prepared. 

COUNTRY  OLITB  Cost,  $45,000 

CULVER  CITY,  Los  Angeles  Co.,  Cal. 
Two-story    tranSe    and    plaster   country 
club,  n«xl26. 


Owner — California  Country  Club. 

.Architect  and  Supterintendent — H.  H. 
Whiteley,  42S  Story  Bldg,,  Los  An- 
geles. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,   $15,000 

OAKL.AND,  Alameda  Co.,  Cal,  Harrison 

St.   bet.   12th  and   13th  Sts, 
Alterations    to    two-story    frame    lodge 

building. 
Owner — Ahmes  Temple  Mystic  Shrine, 
.\rcliitect — Edward   T.   Foulkes,   Crock- 
er Bldg.,  San  Francisco. 

HOSPITALS 

Plans  Being   Prepared. 

HOSPITAL  Cost,     $40,000 

PORTLAND,    Ore,      Kelly    Butte. 

Two-story  hollow  tile  and  stucco  con- 
tagious  hospital. 

Owner — City  of  Portland, 

Architect — Otto  Kleeman,  Care  City 
Building  Inspector  Plummer,  City 
Hall.   Portland.   Ore. 


OAKLAND,  Cal. — Following  bids 
were  received  and  taken  under  advise- 
ment   by    the    County    Supervisors,   Geo.' 

E.  Gross,  County  Clerk,  for  furnishing 
and  installing  furniture  and  equipment 
in  the  Alameda  County  Hospital  build- 
ing: 

F,  W.    Wentworth    Co $     296,00 

c.    F,    Weber   Co 865.60 

Schleuter    Beecher    Co 5, ♦17.95 

Simmons    Co 2,620.90' 

Rucker-Fuller  Co 300.00 

Reid   Bros 8,202J1« 

Percy    Meyer    9,176.00 

Jackson    Furniture    Co 2,250.00 

The  Aluminum  Cooking  Utensil 

Co 280.00 

Albatros  Metal  Furniture  Co...    9,006.00 

Bischoff  Surgical   House 9,583,00 

California   Desk   Co 304.C0 

Eames    Co 400.40 

Hey  wood  Bros.  &  Wakefield,,.    2.762,95 


HOTELS 

K.VLI.O.N",  Nevada. — The  erection  of  a 
$150,000  hotel  and  lodge  building  in 
Fallon  is  planned  by  the  Fallon  Com- 
mercial Club,  among  whose  members 
are:  C.  W.  Foot,  George  E.  A\'illiam», 
and  Thomas  Dolf,  Officers  of  the 
Churchill  County  Bank. 


Cost,  $ 

Seventh    Street 


Lankershim 


Plans  Being  Prepared. 

ALTERATIONS 

LOS    ANGELES,     Cal, 
and   Broadway. 

K.xtensive     alterations 
Hotel. 

Owner — Col.    J.    B.   Lankershim. 

.Architect — A.    B.    Rosenthal.    407    Lank- 
ershim  Bldg.,   Los   Angeles. 

Plans  Being  Figured. 

HOTEL  Cost,    $50,000 

PASO    ROBLES,    San    Luis    Obispo    Co., 
Cal. 


ireproof  hotel, 
vner — Withheld, 
-chitect — W.    C. 
St.,  San  Jose. 


158    Pierce 


Plans  Being  Prepared. 
HOTEL    BLDG.  Cost,    $125,000 

FULLERTON,  Orange  Co.,   Cal. 
Three-story    brick       hotel       and      .stors 

building. 
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Owner — A  Syndicate  of  Fullerton 
Citizens. 

Architects — Walker  &  Eisen,  1402  Hi- 
bernian  BIdg:.,  Los   Angeles. 

POWER  PLANTS 

Plans    Being    Completed. 

POWER    PLANT  Cost,    $183,000 

OLYMPIA.        Wash.  State        CapitoJ 

Grounds. 

Granite  and  stone  power  plant,  in- 
cluding  tunnels,   piping,   etc. 

Owner — State  of  Washington. 

Architects — -Wilder  &  White.  New 
York  City.  New  York. 


PUBLIC    BUILDINGS 

VALLEJO.  Solano  Co..  Cal. — The  Val- 
lejo  Electric  Light  &  Power  Co.,  Val- 
lejo.  has  been  awarded  the  contract  at 
?800  for  furnishing  and  installing  elec- 
tric light  fixtures  in  the  new  Y.  M.  C.  A. 
building  on  Sonoma  street. 


SAX  JOSE.  Santa  Clara  Co.,  Cal. — C. 
Y.  Pitman.  County  Assessor,  at  the  last 
meeting  of  the  County  Supervisors  re- 
quested the  Board  for  permission  to 
purchase  furniture  for  his  office. 

The  matter  was  referred  to  the  com- 
mittee of  the  whole.  Henry  A.  Pflster 
is  County  Clerk. 


Cost.   J- 


Plans  Approved. 

MEMORIAL  BLDG. 

CARjSON  CITY.  Nevada. 

Two-story      and       basement      fireproof 

Memorial  Building. 
Owner — State  of  Nevada. 
Architect — F.  J.  De  Longchamps.  State 

Architect.   Carson   City.   Nevada. 
Building  will  contain  general  library, 
law   library,   offices,   etc. 


Plans  Being  Prepared. 

ALTERATIONS  Cost.    } 

WATSONVILLE.  Santa  Cruz  Co..  Cal. 
Alterations   for   women's   rest   room. 
Owner — Merchants'    Ass'n.    of    Watson- 

ville.   Frank   Rodgers,  Chairman  -ot 

Committee. 
Architect — Ralph      Wyckoff.      Watson- 

ville.  Cal. 


Contract  Awarded. 

AUTO  STAGE  DEPOT  Cost,  $40,000 

FRESNO.      Fresno   Co..      Cal.      "J"    and 

Mono   Streets. 
One-story     concrete       building"       (auto 

stage  depot). 
Owner — J.  M.  Rustigian.  Fresno. 
Architects — Swartz   &     Ryland.   Rowell 

Bldg.,  Fresno. 
Contractor — Prichard  Bros..  623  Ferger 

St.,   Fresno. 


Plans  Being  Figured.  Bids  Close  Jan. 
29,  1920,  10  A.  M. 

ADMINISTPuVTION  BLDG. 
Cost.  $588,000. 

OLYMPIA,  Wash.  Water  Street  bet. 
13th  and  14th  Streets. 

Three-story  "Index"  granite  and  "Wil- 
kesone"  store  administration  build- 
ing, 75x219  (2nd  unit  of  State 
Capitol  group). 

Owner — State  of  Washington. 

Architects — Wilder  &  White.  New  York 
City,  New  York. 


Contract  Awarded. 

ALTERATIONS  Cost.    $2,880 

•JROVILLE.  Butte  Co.,  Ca). 


Alterations    for    Superior    Court    Room 

in  Court   House. 
Owner — County  of  Butte. 
Architect — Chester      Cole,      Waterland- 

Breslauer   Bldg..   Chico. 
Contractor — L.   E,   Hight,   Chico. 

The  only  other  bid  was  chat  of  Hib- 
bard    Bros,    at    $3,237. 

Plans  Being  Prepared. 

POLICE  STATION.    ETC.        Cost,   $5,000 

MODESTO,  Stanislaus  Co.,  Cal.  Tenth 
Street  bet.  F  and  G  Streets.  . 

Two-story  brick  police  station  and 
City   Engineer   Quarters,   40x30. 

Owner — City   of   Modesto. 

Architect — Geo.  H.  Freitas,  City  En- 
gineer, Modesto. 


I'lans  Being  Figured.  Bids  Close  Jan- 
uary 26,  1920. 

.\DMINISTRATION    BLDG. 
Cost,   $ 

TURLOCK,  Stanislaus  Co.,  Cal.  Delhi 
Colony  near  Turlock. 

Hollow  tile  or  frame  with  metal  lath 
and  stucco  finish  administration 
building,  30x60  (5  offices,  store- 
rooms, vault,  etc.) 

Owner — Land  Settlement  Board  of  the 
State   of  California. 

.Architect — Max  E.  Cook,  Farmstead 
Engineer.   Turlock. 


SAN  FRANCISCO. — Mr.  and  Mrs.  A. 
B.  Spreckels  have  donated  $320,000  to 
the  San  Francisco  Park  Commission  for 
the  construction  of  a  Class  "A"  mem- 
orial building  to  be  erected  in  Alta 
Plaza  Park,  bounded  by  Jackson,  Clay, 
Steiner  and  Scott  Streets. 

It  will  be  a  replica  of  the  famous 
French  Palace  of  Legion  of  Honor  in 
Paris. 

Mr.  and  Mrs.  Spreckels  will  also  pre- 
sent to  the  city  some  of  their  famous 
statuary,  paintings,  etc..  amounting  to 
$650,000. 

RESIDENCEa 

Contract  Awarded. 

RESIDENCE  Cost,    $30,000 

LOS    ANGELES.    Cal-       Eighth    St.    and 

Westerly   Drive. 
Two-story    and    basement      frame      and 

plaster   residence    (13   rooms   and   3 

bathrooms). 
Owner — Dr.      W.    S.    T.      Smith,      545    S- 

Manhattan   Place,  Los  Angeles. 
Architect    and     Contractor — Milwaukee 

Bldg.,  Co.,   318  Wright  &  Callender 

Bldg.,  Los  Angeles. 


Contract  Awarded. 

ALTERATIONS  Cost,    $10,000 

MOUNTAIN     VIEW,     Santa     Clara     Co. 

Calif. 
Extensive   alterations    and   additions   to 

residence. 
Owner — Arthur  E.  J.  Nuhn. 
,\rchitect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,   San   Francisco. 
Contractor — L.  F.   Fischer,   206   Clement 

St.,  San  Francisco. 


$12,000 


Plans    Being   Prepared. 
UESIDENXTE 
TI'LARE.   Tulare  Co.,  Cal. 
One-story  tile  residence   (7   rooms). 
Owner — C.  R.  Russell.  Tulare. 
Architects — Swartz    &     Ryland.    Rowell 
Bldg..   Fresno. 


Contract  Awarded. 

RESIDENCES  Cost.     $7,000    each 

WOOPLAND.  Yolo  Co.,  Cal,     Vicinity  of 


College   Avenue   and  Clover   Street. 
Nine   one-story   residences. 
Owner — P.   J.   Prien.   Woodland. 
.Architect — Not  Given. 
Contractor — W.   Patterson.    Woodland. 


COST,    t 

Cal.      Clare- 


Plans  Being  Figured. 

ADDITION. 

OAKLAND.    Alameda    Co., 
mont  District. 

Two-story  addition  to  present  two- 
story  frame  residence  (5  rooms  and 
sleeping  porch,  also  separate  ga- 
rage.) 

Owner — Mr.  McDuffle,  of  Mason-Mc- 
Duffie  Company. 

.Architect — Henry  H.  Gutterson,  278 
Post  St.,  San  Francisco. 


Plans  Being  Prepared 
RESIDENCE 
SAN   FRANCISCO. 
Large  residence. 
(Jwner — Withheld. 
.Architect — Ernest       Coxhead 
Bldg.,  San  Francisco. 


Cost,  $30,000 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $3,000 

BERKELEY,  Alameda  Co.,  Cal. 
Alter  residence. 
Owner — John  French. 

Architect — AVm.  Knowlcs,  Hearst  Bldg.. 
San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $10,000 

MAYFIELD.  Santa  Clara  Co..  Cal. 

One-story  7-room  resdience. 

Owner — F.  M.  Frederick. 

Architect — E.    L.    Norberg.    742    Market 

St..  San  Fracnisco. 
Contractor — C.    Bessett.    343    29th   Ave.. 

San   Francisco. 


Plans   Being  Prepared. 

REJSIDENXTES  Cost.     $8,000     to 

$12,000   each. 
.SAN  FRANCIS(X).     St.  Francis  Wood. 
Ten    two-story    and      basement      frame 

residences    and     garages     (6     to     8 

roon«5). 
Owner — St.   Francis   Home   Bldg..  Co.  & 

Garden  Homes  Bldg.  Company. 
Architect — Henry      H.      Gutterson.      278 

Post  St..  San  Francisco. 


Plans  Being  Figured. 

RESIDENCE  Cost.   $50,000 

SAN  FRANCISCO.     SW   Pacific  Avenue 

and  Lyon  Street. 
Two-story  ,   basement   and   attic   frame 

and  plaster  residence. 
Owner — Leo.  J.  Clayburgh. 
Architects — AVillis    Polk    &    Co..    Hobart 

Bldg.,    San    Francisco. 
Figures   will   be   taken   for  a   general 
contract.      Entirely  new   plans  have  be 
made. 


Plans   Being  Figured. 

RESIDENCE  Cost.  $10,000 

YUBA  CITY.  Sutter  Co..   Cal. 
One-story    and    basement      frame      and 

stucco     residence    (8     rooms:     Tay 

plumbing  fixtures). 
Owner— J.  H.  Lehner. 
Architect — Chester      Cole.      Waterland- 

Breslauer   Bldg..   Chico. 


Completing  Plans. 

RESIDENCE  Cost.    $10,000 

SANT.A    CLARA.    Santa    Clara    Co..    Cal. 

Two-story  and  basement  frame  and 
plaster  residence  (8  rooms)  sepa- 
rate garage,  etc. 

Owner— W.  B.  Weston.  Santa  Clara 
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.Vichitect — Warren      (;.    Perry,      Newall 
Bldg.,   San   Francsico. 
NOTE; — Work   will   be   done   by   days 
labor    under     the     supervision     of     the 
owner. 


Figures  to  be  Called  For  in  About  Two 
Weeks. 

FRAME  RESIDENCE  Cost.  $60,000 

PALO  ALTO.  Santa  Clara  Co.,  Cal. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — -Mr.  J.  Henry  Meyer. 

Architects — Bakewell  &  Brown,  251 
Kearny  St.,  San  Francisco. 


Commissioned  to.  Prepare  Plans. 
RESIDENCE,    ETCr-  Cost,    $60,000 

SAN  FRANCISCO.        St.   Francis     Blvd. 

from  Santa  Clara  Ave  to  San  Buena 

Vista  Way. 
Large  residence  and  garage. 
Owner — -Nathan  C.   Wolf,  of  Holland  & 

Batavla. 
Architects — Chas.  F.  Masten  and  Lester 

W.  Hurd,  1st  Trust  Bldg.,  Oakland. 


Plans  Being  Prepared. 

RESIDENCE  Cost,   $10,000 

SAN  MATEO,  San  Mateo  Co.,  Cal. 

Two-story  and  basement  frame  and 
plaster  residence  (studio  type,  7 
rooms  and  separate  garage.) 

Owner — M.  L.  Marx. 

Architect — Joseph  L.  Stewart,  Glaus 
Spreckels  Bldg.,   San   Francisco. 


SCHOOLS 


SEATTLE,  Wash. — Larson  &  Belling, 
Seattle,  at  $147,480  submitted  the  low- 
est bid  to  School  District  No.  1  for  the 
construction  of  the  proposed  Green- 
wood school  building  and  they  will 
probably  be  awarded  the  contract. 
Other  bids  ranged  as  high  as  $179,970. 


MADERA,  Madera  Co.,  Cal. — From 
plans  prepared  by  Architects  Swartz  & 
Swartz,  Rowell  Building,  Fresno,  the 
following  bids  were  received  for  the 
construction  of  an  addition  to  the 
present  Madera  Union  High  School 
building; 

R.    W^    Brown,    Madera $65,745 

W.    M.    Brown,    Madera 72,286 

Barkelew    &    Gould,    Fresno 76.540 

T.   B.   Goodwin,   S.   F 82,286 

E.  Etherton  Co.,  S.  F 92,545 

Contract  was  awarded  to  R.  W. 
Brown  at  $65,745.  Addition  will  be 
three  stories  in  height  of  brick  con- 
struction and  will  contain  six  class 
rooms  and  auditorium. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Archbishop  Edward  J.  Hanna,  1100 
Franklin  St.,  San  Francisco,  has  been 
in  Santa  Rosa  gathering  details  for 
the  proposed  new  school  building 
which  it  is  planned  to  erect  in  this 
city.  Rev.  J.  M.  Cassin  and  Rev.  F.  V. 
Long  of  Santa  Rosa  are  seeking  suit- 
able Bites  for  the  proposed  building. 


Plans    Being    Completed. 
INDUSTRIAL   ARTS   BLDG. 

Cost,  $32,000. 
CHICO,  Butte  Co.,  Cal. 
Industrial      arts      building      for      State 

Normal    School. 

State    Normal   School,   C.    M.    Osen- 
Owner — State       of      California.       Chico 

liaugh.  President. 


Architect' — Geo.    E.    McDougall.      State 
Architect,  Sacramento,  Cal. 


Working  Drawings  Being  Prepared. 
Ready  for  Figures  in  2  Months. 

ANNEX   TO   SCHOOL  Cost,    $ 

SAN  FRANCISCO.  Eddy  St.  bet.  Polk 
and  Van  Ness  Avenue. 

Two-story  Class  "B"  annex  to  Adams 
School   (6  class  rooms). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Morris  M.  Bruce,  Flood  Bldg 
San  Francisco. 


SCHOOL  Cost.   $52,000 

ORANGETHORPE,   Orange   Co.,   Cal. 
Hollow    tile   school. 

Owner — Orangethorpe    School    District. 
Architect — J.   Flood   Walker,    1st   Nat'l. 
Bank  Bldg.,  Anaheim. 


Preliminary  Plans  Being  Prepared. 
SCHOOLS  Cost.  Not  Yet  Decided. 

TURLOCK,   Stanislaus  Co.,  Cal. 
Two    two-story      and    basement      brick 

Schools  (14  or  16  rooms  each). 
Owner — Turlock  School  District.     Chas. 

Lindahl,  Clerk,  Turlock. 
Architect— W.    H.    Weeks.    75    Post    St., 

San  Francisco. 
Bonds,     of    $89,000    voted      for      both 
structures. 


Working  Drawings  Being  Prepared. 
Ready   for  Figures   in   3   Months. 

SCHOOL  Cost,   $200,000 

SAN  FRANCISCO.  Broadway.  bet. 
Broderick  and  Baker  Sts.  Grant 
Grammar  School. 

Two-story  reinforced  concrete  school. 
(IS  class  rooms.) 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — John  Reid  Jr.,  First  Na- 
tional   Bank   Bldg.,   San    Francisco. 


Working  Drawings  Being  Prepared. 
Ready   for   Figures    in    2    Months. 

SCHOOL  Cost,    $500,000 

SAN  FRANCISCO.  Van  Ness  Avenue 
and  Bay  Street. 

Two,  three  and  four-story  reinforced 
concrete  school  (North  Beach  High 
School). 

Owner — City  and  County  of  San  Fran- 
cisco,      a 

Architect — J.    Reid    Jr.,    First      National 
Bank  Bldg..  San  Francisco. 
Building  will  contain  an   auditorium, 

two    gymnasium.'i,    shops,    18    academic 

rooms,   etc. 


Plans   to   lie   Prepared. 

SCHOOL  Cost,  $200,000 

TURLOCK.    Stanislaus    Co..    Cal. 

Fireproof  high  school. 

Owner — Turlock      Uni«n     High      School 

District. 
Architect— W.    H.    Weeks,    75    Post    St., 

San  Francisco. 


Figures  to  be  Called  for  About  January 
20th. 

SCHOOL  Cost,   $125,000 

MARTINEZ,    Contra   Costa    Co.,   Cal. 

Two-Story  brick  or  reinforced  concrete 
High  School  (16  rooms  and  an  as- 
sembly hall). 

Owner — Alhambra  High  School  District 

Ar.-hitect — A.    A.    Cantin,     68    Post    St., 
San    Francisco. 
Figures  will  ibe  called  for  both  brick 

and   reinforced   concrete   construction. 


Commissioned    to   Prepare   Plans. 

SCHOOL  Cost,  130,000 

TRACY,   San   Joaquin   Co.,   Cal.     Loca- 
tion Not  Selected. 

One-story    reinforced    concrete    school 
(building. 

Owner — Tracy     Grammar    'School     Dis- 
trict. 

Architects — Wright    &    Sala,    Bank      of 
Italy  Bldg.,  Stockton. 
Bonds  to  the  amount  of  $34,000  have 

been  sold. 


Plans  Being  Figured.     Bids  Close   Jan. 

24,    1920,    7    P.    M. 
SCHOOL  Cost,   $65,000 

S.A.N    BERNARDINO    CO.        Mt.    Vernon 

School   Site. 
Reinforced  Concrete  school  (12  rooms). 
Owner — San  Bernardino  School  District 

(B.  R.  Crandall,  Secretary). 
.Architect — F.  T.  Harris,  205  Katz  Bldg., 

San   Bernardino. 


Figures  to  be  Called  for  in  About  A 
Month. 

SCHOOL  Cost,    $34,000 

DU.NSMUIR,    Siskiyou    Co.,    Cal. 

One-story  frame  and  plaster  school 
(12  rooms). 

Owner — Dunsmuir  Grammar  School 
District. 

.Architects — Woollett  &  Lamb,  Phy- 
sicians Bidg.,  Sacramento. 


CORNING,  Tehama  Co.,  Cal. — The 
lime  for  receiving  bids  for  the  con- 
struction of  the  new  Corning  Gram- 
mar school  building  has  been  extended 
from  January  2,  1920,  to  January  22, 
1920,    S   P.   M. 

Plans  for  the  building,  a  one-story 
reinforced  concrete  structure,  were 
prepared  by  Architects  Geo.  C.  Sellon 
&  Co..  Mitau  Bldg.,  Sacramento. 

A.  J.  Symonds  is  Clerk  of  the  Corn- 
ing Grammar  School   District. 

Bonds  of  $46,000  have  been  voted  to 
finance   construction. 


Plans  Being  Figured.     Bids  Close  Feb. 

10,  1920,  at  4;15  P.  M. 
SCHOOL  Cost,    $400,000 

BERKELEY,  Alameda  Co.,  Cal.     Grove, 
Milvia.   Channing     Way  and     Ban- 
croft Way. 
Three-story    reinforced    concrete    high 
school   building,  28  rooms(academic 
and  administration  building). 
Owner — City  of  Berkeley. 
.Architect — Wm.    C.    Hays,    1st    National 
Bank   Bldg.,   San   Francisco. 
Figures  will  be   taken  as  follows; 
Excavation:    concrete;    masonry;   car- 
pentry;   plumbing;      heating;       electric 
work;  roofing;  painting  and  lockers. 


STORES   AND   OFFICES 


PI. ins   Being  Prepared. 
.ALTERATIONS  Cost,   $30,000 

FRESNO,  Fresno  Co.,  Cal.     In  Forsythe 

Building. 
.Alterations   to   present  saloon   quarters 

for    cafeteria.       (Seating    capacity 

800). 
Owner — Forum  Cafe,   H.  Harris,  Prop. 
Architect — Not   Given. 


Contract  Awarded. 

BAKERY   &   GARAGE.         Cost,   $60,006 

approximately. 
SAN  FRANCISCO.     NW  Buchanan   and 

Eddy  Streets. 
One-story    reinforced    concrete    bakery 


1ft 


BUILDING   AND    ENGINEERING    NEWS 


and    garage    building.    120x200. 

Owner — E.  B.  De  Golia. 

Architect — J.  H.  Powers,  460  Mont- 
gomery St.,  San  Francisco. 

Contractor — CahlU  &  Vensano.  lio  Sut- 
ter St.,  San  Francisco. 


Contract  Awarded. 

STORiJS  Cost.    J19,000 

PORTlx.'VND,       Ore.         Sixth       St.,     bet. 

Flanders  and  Glisan  Sts. 
One-story    brick    stores.    100x100. 
Owner — A.  F.  Wheeler  and  H.  W.  Mon- 

nasters. 
Architect — C.    W.    Ertz,    Pittock    Block. 

Portland. 
Contractor — Ertz    &     Wegman.    Pitlock 

Bldg.,    Portland. 


Ready  For  Figures  Next  Week. 
ALTERATIONS  Cost,   $15,000   to   J20,000 
OAKUAND,    Alameda   Co.,    Cal.        Ninth 

and    Broadway    (Water   Company's 

Building). 
Alter  building   into  large  butcher  shop 

(deepen  basement,  lower  first  floor 

to    street    level,    tile,    marble,    plate 

glass  work,  etc.) 
Owner — Withheld. 
Architect — A.    A.    Cantin,    68    Post    St.. 

San  Pranclsco. 


Plans   to   be   Prepared. 

BANK  *  OFFICE  Cost,  $150,000 

BERKELEY.    Alameda    Co..    Cal.      NW 

Shattuck  Ave.  and  Addison  St. 
Five-story     reinforced     concrete     bank 

and  office  building. 
Owner — College   National   Bank. 
Architect — Warren    C    Perry,    Newhall 

Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

CIGAR  STAND  Cost,   $5,000 

SACRAMENTO,    Cal.      Tenth    and    "K" 

Streets. 
Install  cigar  stand  in  Hotel  Land. 
Owner — F.  E.  Butler. 
Architect— E.    C.    Hemmlngs,    1203    "J" 

St.,  Sacramento. 


Working  Drawings  Being  Prepared. 

OFFICE    BUILDING  Cost,    $450,000 

SAN  FRANCISCO.  SW  Montgomery  * 
Bush  Streets. 

Thirteen-story  Class  "A"  office  build- 
ing. 

Owner — Crocker  Estate  Co. 

Architect — ^Lewis  P.  Hobart,  Crocker 
Bldg.,  San  Francisco. 


Contract  Awarded. 

STOKE.    ETC.  Cost.    $2,500,000 

LOS  ANGELES.     Cal.     Sixth  Street  and 

Grand   Avenue. 
Twelve-story   and   basement   Class    "A" 

store  and  office  building,  218x170. 
Owner — Pacific  Mutual  Life  Ins.  Co. 
Architects — W.    J.    Dodd    &    Wm.    Rich- 
ards,   905    Brack-Shops    Bldg.,    Los 
Angeles. 
Contractor — Pacific      Marine      &      Con- 
struction Co..  510  Wright  &  Callen- 
der  Bldg..  Los  Angeles. 
The  structural    steel    is    being   fabri- 
cated   by    Llewellyn    Iron    Works    and 
the    terra      cotta     contract      has      been 
awarded  to  Gladding,  McBean  &  Co.  of 
San   Francisco.     The  excavating  is  be- 
ing completed   by  J.   A.   Hill   and  work 
will    be    commenced    on    the    foundation 
at  once. 


Plans  Being  Prepared. 

FRAME  STORES  Cost.  $10,000 

SAN    FRANCISCO.      Mission    District. 


One-story  frame  building  (2  stores). 
Owner — Withheld. 

.\rchitect — C.  O.  Clausen.  Hearst  Bldg., 
San  Francisco. 


Plans  Being  Figured. 

STORE    BLDG.  Cost,    $7,BO0 

SA.\  FRANCISCO.  W  Mission  146  N 
23rd  Street. 

Two-s'ory    frame   store   building. 

Owner^Skaller  Realty  &  Trading  Co., 
Phelan   Bldg.,   San  Francisco. 

.\rchitects — ■O'Brien  Bros.,  240  Mont- 
gomery   St.,    San   Francisco. 


Plans   Being    Prepared. 
STORES  &  OFFICES  Cost.  $36,000 

HEND,   Oregon.     Bond  and  Oregon  Sts. 
Two- story    brick      stores    and      offices, 

'100x140. 
Owner — H.    H.    de    Armond    and    N.    H. 

Gilbert,  Bend,  Oregon. 
.Vrcbitect — Lee  A.  Thomas,   Bend,   Ore. 


Commissioned  to  Prfepare  Plans. 

STORE   &    OFFICE   BLDG.,    ETC. 
Cost,   $1,500,000. 

lyOS  ANGBLDS,  Cal.  SW  Seventh  and 
Broadway. 

Twelve-story  Class  "A"  theatre  store 
and  office  building,  110x160  (450 
offices.) 

Owner — S.  Harris  and  Irving  C.  Acker- 
man. 

.\rchitects — Weeks  &  Day,  Phelan 
Bldg.,  San  Francisco,  &  Reld  Bros., 
105  Montgomery  St.,  San  Franclaco. 
Associated, 


Ready  For  Figures  This  Week. 
ALTERATIONS  Cost,  $3,000 

HAN    FRANCISCO.      No.    352    Post  St. 
.Vlteration's    to    store    (office    partitions, 

etc.) 
Owner — ^Cosgrave     Cloak      &   Suit      Co., 

Premises. 
Architect — S.   Heiman,    57    Post  St.,  San 

Francisco. 


Plans   Being  Figured. 

STORE  BUILDING  Cost,   $18,000 

SAN    FRANCISCO.      E   Mission      125      S 

18th  Street. 
One-story  brick  store   building. 
Owner — Lotta    P.    Rossier.    1775    Golden 

Gate  Ave..  San   Francisco. 
.Architects — Weeks      &      Day,       Phelan 

Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

OFFICE   BLDG.  Cost,   $16,000 

REDWOOD   CITY,   San   Mateo   Co.,   Cal. 

Broadway  Street. 
One-story   frame    (pressed   brick   front) 

with  mezzanine  floor  office  building 
Owner — Pacific  Gas  &  Electric  Co.,   445 

Sutter  St.,  San   Francisco. 
Architect — Engineering   Department   of 

Owner. 
Contrcator — Gus  Waller.   Redwood  City 


Plans  to  be  Prepared. 

DBPT.   STORE  Cost,   $250,000 

OAKLAND,  Alameda  Co.,  Cal.  Broad- 
way  N    of   14th   Street. 

Three-story  reinforced  concrete  de- 
partment  Store   building. 

Owner — Manheim  &  Mazor.  1314  Clay 
St..  Oakland.  Jacob  Samuels,  Mills 
Bldg.,   San    Francisco,    Attorney. 

Architect — Not  Selected. 


Contract    Awarded. 

ADDITION  Cost,    $86,500 

HOLLYWOOD,   Los  Angeles   Co..  Cal. 
Three-story    and    basement    brick    ad- 
dition to  sub-station. 


Owner— Pacific  Tel.  &  Tel.  Co.,  1487 
North   Gower  St.,  Los  Angeles. 

Architect — Eng.    Dept.     of    Owner. 

Contractor — J.  A.  Mathis.  336  W-81»t 
St.,,  Los  Angeles. 


Plans  Being  Completed. 

STORE  AND  LOFTS  Cost,  t 

.'SEATTLE,  Wash.  SE  Seventh  Ave  aad 
Pine  Street. 

Seven-story  Class  "A"  reinforced  con- 
crete store  and  loft  building  (terra 
cotta  or  Tufalun  (Oregon)  Bt««e 
exterior.) 

Owner — Geo.  E.  Seibert,  Seattle. 

.Architect — A.  Warren  Gould,  American 
Bank  Bldg.,  Seattle. 


Contract     Awarded     On     a     Percentage 

Basis. 
DEPT.    STORE.  Cost,    $90,000 

.MODESTO,   Stanislaus  Co.,   Cal.     Tenth 

St.   bet.   "K"   and   "L"   Sts. 
Two-story    and      basement      reinforced 

concrete      department      store      (aU 

work  except  elevators,  terra  cotta, 

foundations  and  excavation). 
Owner — The    Thompson    Co. 
APChitectb — Wailker   &    Eisen,    1402    Hl- 

'bernian  Bldg.,   Los  Angeles. 
Contractor — Geo.    J.    Ulrich,    City    Hall, 

Modesto. 
The  excavating  and  concrete  foun- 
dation work  have  been  completed  by 
Ernest  Green  of  Modesto.  The  build- 
ing will  cost  $90,000.  The  Stephens 
Manufacturing  Co.,  1026  S.  Grand  Ave.. 
Los  Angeles,  has  the  contract  for  the 
plumbing,  steam  heating  and  ventilat- 
ing system. 


Contract    Awarded. 

MERCANTILE  BLDG.         Cost,   $200,000 

LOS  ANGELES,  Cal.  NE  Sixth  Street 
and  Broadway. 

Five-story  and  basement  Class  "A" 
mercantile  building.  77x119. 

Owner — F.  B.  Silverwood. 

Architects — Walker  &  Eisen,  1402  Hi- 
bernian   Bldg.,   Los   Angeles. 

Contractor— <:.  J.  Kubach  Co..  701  Mer- 
chants National  Bank  Bldg.,  tioa 
Angeles. 


Granite   Contract   Awarded. 

BANK  AND  OFFICES         Cost,  $500,000 

SAN  FRANCISCO.     NW  Eddy  &  Powell 

Streets. 
Six-story  Class  "A"  bank  and  offlcei. 
Owner — Bnak   of  Italy. 
Architects — Bliss     &      Faville,      Balboa 
Bldg.,   San  Francicso. 

Granite    work   awarded    to   The   CJall- 
fornia   Granite    Co.,    1S5   Stevenson   St 

The     steel,     grading    and    foundation 
contracts  have  also  been  awarded. 


Figures   Being  Taken  For  Granite  and 

Stone  Work. 
BANK  BLDG.       Cost,  $300,000  or  mar* 
SAN   FRANCISCO.     W  Montgomery  St. 

bet.  Pine  and  Sutter,  adj.  First  Na- 
tional Bank  Bldg. 
Two    and    three-story     and     basement 

Class  "A"  bank  and  office  building. 
Owner — First    Federal    Trust    Co.    and 

First  National  Bank. 
.Architect — C.      E.      Gottschalk,     Phelan 

Bldg..  San  Pranclsco. 
Contractor — J.    E.    Scully,    Flood    Bldg.. 

San  Francisco. 


HANFORD,  Kings  Co.,  Cal.— L.  O. 
.Vieson  of  Hanford  will  erect  a  two- 
story  brick  building.  37M!rlB0  ft.,  on 
W.    Eighth  St.      W.  C.  Gallaher  and  H. 
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M.  Btriistein  also  o£  Hanlord  will  erect 
one  or  two  buildings  on  a  site  75x150 
ft.  on  Eighth  St.,  in  addition  to  the 
one  now  being  started  by  Mr.  Galla- 
lier.  Other  property  owners  in  the 
aame  block  have  agreed  to  erect  busi- 
ness buildings,  the  construction  plan- 
ned to  aggregate  in  cost  $12'5,000. 


erection    of    a    four-story    building:;    ar- 
L-hitect   not  selected. 


Plans  Being   Figured. 

ADDITION  Cost.  ?25,000 

SAN  FRANCISCO.  NW  Pine  and  Front 
Streets. 

Two-story  addition  to  present  two- 
story  Class  "C"  building. 

Owner — A.  L.  O'Brien. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Prancsico. 


Plans  Being  Prepared.     Ready  for  Fig- 
ures  in  About   Two   Weeks. 

STORE  Cost,     J20.000 

SANTA  MARIA,  Santa  Barbara  Co..  Cal. 

One-story   tile   and   plaster   store. 

Owner — Withheld. 

Architect — W.    C.      Hays,    1st     National 
Bank  Bldg.,  San  Francisco. 
Figures    will    be    taken       from      San 

Francisco  and  Santa  Maria  contractors 


Plans    Being    Prepared. 

CLASS  "A"  BLDG.  Cost,  $ 

SAN  FRANCISCO.     N  Golden  Gate  Ave 

137-6  W  Taylor  St..  55x137-6. 
Class  "A"  building. 
Owner — Sanation   Army,      417      Market 

St.,  San   Francisco. 
Architect — Not  Selected. 


Plans  Being  Prepared. 

MARKET  BLDG.  Cost,  $40,000 

SAN  FRANCISCO.     N  Clay  Street  near 

Sansome. 
Two-story    and      basement      reinforced 

concrete     wholesale     meat     market 

building.    44x120. 
Owner — Isabella   M.   Cowell. 
Lessee — Baumgarten    Bros..    1495    Ellis 

St.,  San  Francisco. 
Architect — ^Henry       H.     Meyers,       Kohl 

Bldg.,   San    Francisco. 
Plans    will    be    ready    for    figures    in 
about  three  weeks. 


Contract    Awarded. 

STORE  BLDG.  Cost,    $25,000 

FRESNO,  Fresno  Co.,  Cal.  "J"  St.  bet. 
Inyo  and  Mono  Streets. 

One-story  brick  store  building.  . 

Owner — Martha  and  Geo.  Brocks  and 
A.   Halemeler. 

Leasee — Eyemann  Hardware  Co. 

Architect  and  Contractor — Anton  John- 
son,  Kingsburg,  Cal. 


THEATRES 

SAN  PEDRO.  Los  Angeles  Co.,  Cal. — 
F.  O.  Adler.  proprietor  of  the  Victoria 
Theatre,  San  Pedro,  has  purchased 
four  lots  on  the  north  side  of  Sixth  St. 
between  Palos  Verdes  and  Center  Sta., 
San  Pedro,  and  contemplates  the  erec- 
tion of  a  three-story  theatre  and  office 
building  on  100  ft.  of  the  property, 
having  a  depth  of  125  ft.  The  theatre 
auditorium  will  seat  1700  people.  The 
upper  stories  wlil  contain  about  ten 
-offices  each.  Mr.  Adler  states  that  he 
has  not  selected  an  architect  yet.  The 
contract  for  grading  the  property  has 
been  awarded  to  Dodson  &  Butterfleld. 
Ramon  Sepulveda.  who  owns  the  corner 
of  Sixth  and  Center  Sts..  has  also  let 
the  contract  for  bringing  hie  property 
down    to    grade    and    contemplites    the 


SACRAMENTO,  Cal.— Articles  of  in- 
corporation have  been  filed  with  the 
Sacramento  County  Clerk,  Harry  W. 
Hall,  by  the  Lafayette  Investment 
Company  with  a  capitalization  of 
JIOO.OOO. 

The  company  proposes  to  deal  in 
theatres  and  other  places  of  public 
entertainment.  The  directors  are 
Horita  Kaiichi.  Notosuke  Iria  and  L. 
T.   Freitas. 
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BRIDGES,    DAMS   &   HABBOB 
WOBK 

FRI3SNO.  Fresno  Co..  Cal. — ^The 
County  Board  of  Supervisors.  D.  M. 
Barnwell.  County  Clerk,  has  awarded 
a  contract  to  Jap.  E.  Mitchell,  206 
Strauther  St.,  Fresno,  at  $3«,272.»1  for 
the  construction  of  the  following 
bridges: 

Concrete  bridge,  one-half  mile  north 
of  Sanger,  across  the  Fowler  Switch 
canal,   $6,036.86. 

Reconstruction  of  a  bridge.  1.75 
miles  southeast    of   Tranquillity.   $t,t4ft. 

Repair  of  two  bridges,  one  and  two 
miles   north    of   Tranquillity        $4,424. 

Concrete  bridge  on  Mount  Whitney 
avenue,  one  mile  east  of  Riverdale, 
$2,800. 

Concrete  bridge  on  Adams  avenue 
three   miles  east  of   Fowler,  $3,431.25. 

Repairing  bridge  across  Fresno 
slough.  1.86  miles  west  of  San  Joa- 
quin. $6,405. 

Concrete  bridge.  1.75  miles  south- 
west of  Tranquillity.  $988.20. 

Repair  of  three  bridges.  1.75.  S.l« 
and  3.30  miles  north  of  San  Joaquin, 
on  the  road  to  Kerman,  $10,147. 


MADERA,  Madera  Co.,  Cal. — Plans 
and  specifications  presented  to  the 
County  Supervisors,  W.  R.  Curtin, 
County  Clerk,  for  the  proposed  Ash 
Slough  bridge  in  Supervisor  District 
No.  2,  were  adopted  and  bids  ordered 
received  for  construction  up  to  Feb- 
ruary   2nd,    2    P.   M. 

HOLLISTEiR.  San  Benito  Co..  Cal.— 
B.  J.  .Sparling  &  Son.  Hollister.  were 
awarded  contracts  at  the  last  session 
of  the  County  Supervisors  for  the  con- 
struction of  two  bridges  on  the  new 
Pacheco  Pass-Hollister  Road: 
Bridge  No.  1. 

W.     I.     McReynolds $3,883 

Ed w.    H.    Martin S.884 

E.    J.    Sparling   &   Son 2.999 

Bridge  No.  2. 

Edw.    H.    Martin $5,249 

W.    I.    McReynolds 4,777 

E.   J.   Sparling  &  Son 3,995 

Elmer  Dowdy  is  County  Clerk. 


Without  power,  $3^56.  California  Hy- 
draulic Engineering  Supply  Company 
will  furnish  outfit  complete  for  $5,- 
629.40;  without  power,  $4765.  Bid  of 
Byron  Jackson  Iron  Works:  Bid  A— 
Digging  and  casing  well,  $2650;  bid  E 
—Supplying  pump  and  installing  the 
same  with  direct  connected  motor.  $2.- 
275;  bid  C — -Supplying  pump  and  in- 
stalling the  same  and  connecting  same 
to  power  furnished  by  county,  $1443. 
The  Layne  &  Bowler  Corp.:  Bid  A — 
$3766.20;  bid  '3— $2280.50;  bid  C — $1,- 
338.52.  Garden  City  Electrical  Com- 
pany: Bids  $4125  for  boring  well  and 
installing  one  12-inch  turbine  pump 
with  a  total  head  of  50  feet,  and  in- 
stalling motor.  $684. 

The    bids    were    taken    under    advise- 
ment. 


IRRIGATION  WORK 

SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
Following  bids  were  received  by  the 
County  Supervisors,  Henry  A.  Pflster. 
County  Clerk,  for  digging  the  well  and 
installing  pump  and  motor  at  the 
County  alms  house: 

Surveyor's  estimate:  Bid  A — well. 
$2351;   bid   B— Complete,   $4926;  bid  C — 


COLUSA,  Colusa  Co.,  Cal. — Engineer 
Charles  de  St.  Maurice  has  been  noti- 
fied by  the  State  authorities  that  the 
drainage  project  of  the  Upper  Colusa 
Basin  will  be  known  as  Reclamation 
District  No.  2047. 

The  plans  are  nearing  completion 
and  as  soon  as  the  district  is  voted 
into  official  existence  this  month  the 
work   on   it    will   start. 


MADERA.  Madera  Co.,  Cal. — The 
proposition  to  organize  the  Msdera  Ir- 
rigation District  carried  by  a  big  ma- 
jority at  the  special  election  on  Jan- 
uary 2.  The  district  comprises  350,000 
acres.  The  campaign  for  the  org-anira- 
tion  of  the  district  was  started  about 
4^  years  ago.  Quinton,  Code  &  HIU, 
HoUingsworth  Bldg..  Los  Angeles, 
were  retained  as  consulting  engineers. 
The  project  includes  the  building  of  a 
dam  OB  the  San  Joaquin  river  jutt  east 
of  Friant.  to  impound  water  for  the 
summer  season,  diversion  of  w»ter 
during  flood  season,  pumping  of  water 
by  plants  operated  by  the  district  l« 
the  lower  lands  and  provision  for  an 
adequate  drainage  system. 


NORD.  Butte  Co..  Cal. — James  F. 
King.  Gridley,  has  been  awarded  a  con- 
tract by  the  Gianella  Land  Company  of 
.Vord.  to  make  4.000  feet  of  18-inch  con- 
crete pipe  to  he  used  in  the  construc- 
tion of  a  pumping  line  from  the  Sacra- 
mento river  to  the  company's  lands  for. 
irrigation  purposes. 


MADERA.  Madera  Co.,  Cal. — The  elec- 
tion held  for  the  formation  of  the  pro- 
posed Madera  Irrigation  District  car- 
ried by  a  large  majority  and  steps  will 
now  be  taken  to  call  an  election  to 
vote  bonds  with  which  to  finance  con- 
struction of  an  irrigation  system,  plans 
for  which  are  being  prepared  by  En- 
g-ineers  Quinton.  Code  &  HIU.  Los  An- 
gles. 

Attorney  A.  L.  Cowell  of  Stockton  is 
handling  the  legal  business  for  the 
District. 


WILLOWS,  Glenn  Co..  Cal.— The 
Shattuck-Edlnger  Co.,  525  Market  St.. 
San  Francisco,  has  been  awarded  a 
contract  by  the  Glenn-Coluaa  Irriga- 
tion District,  which  purposes  to  pur- 
chase the  canal  system  of  the  Sacra- 
mento West  Side  Canal  Company,  for 
enlarging  the  canals  of  the  system  by 
dredging,  etc.  The  contract  will  run 
in  the  neighborhood  of  $1,000,000  when 
all  the  work  has  been  completed. 

Fred  H.  Tib*etts.  Alaska  Conimerclal 
Bldg..  San  Francisco.  Is  the  Engineer. 


u 

Oi;OVlLLIi.  r.uUc  <'u..  Cal.  — Deflnltc 
st«pa  have  been  taken  for  the  forma- 
i;on  of  aiiuilier  Biilie  county  irrigation 
ii:sn-iot.  euibrac.ng  20,u00  acres  in  the 
Thermalito  and  Table  Mountain  dis- 
tricts,  between   Oroville   and   Chlco. 

At  a  meeting  held  in  Oroville.  back- 
ers of  the  scheme  decided  to  canvass 
property  owners  in  the  district  to 
determine  how  many  would  support  the 
project.  H,  W.  Campbell.  C.  F.  Wicks 
ahd  James  Williams  will  send  out 
lett'ers  to  all  property  owners  in  the 
district  explaining  the  plans  for 
launching    the    irrigation    district. 


LIGHTING    SYSTEMS 


STuCKTo.N'.  San  Juaquin  Co.,  Cal. — 
TliL-  C.ly  C'Ainoil  ha.s  irassed  a  resolu- 
tion of  intention  providing  for  the  in- 
Kiullation  of  electroliers  at  the  inter- 
secliun  of  (3rant  and  Market  streets 
iuul  on  two  corners  at  Aurora  and  Mar- 
ket .itreeis.  where  not  already  in  place. 


MALHIXEBY. 

S.AN  JOSE.  Santa  Clara  Co.,  Cal. — 
The  Federal  Construction  Co.,  Call 
Bldg..  San  Francisco,  was  the  success- 
ful, bidder  before  the  Board  of  Super- 
visors tor  the  purchase  of  two  Kelly- 
Springfleld  steam  road  rollers  at  $1,500 
and   $1,600   respectively. 
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awarded    to   Scatiso    &     Co..    170S      22nd 
Avenue  South,  Seattle,   at  $13,460.05. 


EL,  SUGU.XDO.  Los  Angeles  Co..  Cal. 
— The  Kuffalo-SprinKfleld  Holler  Co., 
422  E.  Third  St..  Los  Angeles.  ha» 
b.een  awarded  a  contract  by  the  City 
Trustees  for  furnishing  and  delivering 
a.  self-propelled  road  roller  and  all 
accessoMes.  Bids  were  received  as 
follows: 

United  Machinery  &  Supply  Co.,  795 
Brannan    St..   San    Francisco.    $1,850. 

Austin-Western  Road  Machinery  Co.. 
!20  S.  Los  Angeles  St..  Los  Angeles. 
$4,900  and  $2,600. 

Buffalo-Springfield  Roller  Co..  422  E. 
Third  St..  Los  .\ngeles.  $4,250.  $4,150 
and   $1,800. 


MOXTErtEY.  Monterey  Co..  Cal. — 
B;ds  received  by  the  City  Council. 
Archie  Kay.  City  Clerk,  for  furnishing 
and  delivering  a  street  grader  have 
been  taken  under  advisement.  Prices 
ranged  from  $350  to  $521.  «i 

SIWI.KS.  STKEET  WORK.  ROADS 
AMI  WATKR  SYSTEMS. 

.MAMTI.VKZ,  Contra  Costa  Co.,  Cal. — 
The  Supervisors  have  rejected  the  bids 
of  the  Cowell  Lime  &  Cement  Com- 
pany and  the  Pacific  Portland  Cement 
Co..  for  furnishing  and  delivering  ce- 
ment for  use  on  the  county  highway 
system  and  County  Surveyor  R.  R. 
Arnold  has  been  instructed  to  see  what 
price  per  barrel  for  the  material  can 
be  secured   in  the  open  market. 


SEATTLE.  Wash.— The  Board  of 
Public  Works  has  awarded  a  contract 
to  the  Willamette  Iron  &  Steel  Works 
of  Portland.  Oregon,  for  furnishing  and 
delivering  2000  feet  of  78-inch  steel 
pipe  to  be  used  in  the  Cedar  Falls 
Power  extension  project,  the  bid  being 
J174.447. 

The  contract  for  watermains  in  24th 
avenue    South    .Tnd    other    streets    was 


MO.NTEREY.  Monterey  Co..  Cal.— 
The  City  Council  has  instructed  the 
City  Eng-ineer  to  prepare  plans  for 
the  improvement  of  portions  of  Spence 
and  Foam  streets  and  a  portion  of 
Tyler  street  between  Franklin  and 
Perry    streets. 


MARYSVILLE.  Yuba  Co..  Cal.— The 
Yuba  County  Chamber  of  Commerce 
will  co-operate  with  the  Sutter  County 
Chamber  in  the  matter  of  securing  an 
adequate  road  and  bridge  across  the 
t'utter  by-pass  into  reclamation  dis- 
trict   1500   in   Sutter  County. 

The  two  counties  agreed  to  give 
aid  to  the  road  if  the  reclamation  dis- 
trict will  build  the  bridges  and  ap- 
proaches to  put  the  road  in  first  class 
condition.  Wm.  M.  Strief  is  County 
Clerk  of  Yuba  County  and  Albert 
Brown.    Clerk    of   Sutter    County. 


VISALIA.  Tuare  Co..  Cal. ^Concrete 
Pipe  &  Construction  Co.,  Porterville. 
-V.  F.  Ball,  manager,  submitted  the 
lowest  bid  at  $65,909.36  for  construct- 
ing 6  miles  of  concrete  highway  be- 
tween Popular  and  Woodville  involving 
5922.4  cu.  yds.  concrete  paving  at  $8.90 
cu.  yd.  and  13.200  cu.  yds.  grading  at  $1 
cu.  yds.  Geo.  S.  Benson  &  Sons  of  Los 
Angeles,  bid  $9.30  cu.  yd.  for  concrete 
paving  and   $1   cu.  yd,  for  grading. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
The  Supervisors  at  the  last  meeting 
received  only  one  bid  for  the  construc- 
tion of  the  county  highway  stretch 
between  Watsonville  and  Chittenden 
and  returned  this  to  the  bidder  un- 
opened. Specifications  did  not  furnish 
sufficient  information  which  hindered 
others  from  bidding  on  the  work. 

At  its  next  meeting  the  Board  will 
adopt  a  standardized  se*  of  specifica- 
tions on  which  to  base  a  request  for 
bids  on    the  work. 

H.   H.  Miller  is  County  Clerk. 


RIVERSIDE.  Cal— R.  T.  Shea  &  Co.. 
of  Riverside,  submitted  the  only  bid  at 
$16,876.25  for  paving  1%  miles  of  road 
on  Route  1-8.  Division  B.  of  the  coun- 
ty highway  in  the  Indio  permanent 
road  division.  The  bid  was  considered 
too  high  and  it  was  rejected  hy  the 
Supe.rvisors  and  the  work  will  be  done 
by  day  labor.  The  work  will  involve 
1217.2  cu.  yds.  excavation;  9391.31  lin. 
ft.  shaping  roadbed,  and  89.451.79  sq 
ft.  oil  macadam  5  in,  thick. 


aRIDLEY.  Butte  Co..  Cal. — The  City 
Trustees  have  awarded  a  contract  to 
the  Clark  &  Henery  Construction  Co.. 
Ochnser  Bldg..  Sacramento,  for  the 
paving  of  Sycamore.  Virginia  and. 
Spruce  street,  they  being  low  bidders 
at    $165,286.79. 

Two  other  bids  were  submitted  as 
foaio-ws: 

Federal  Constructoin  Co..  San  Fran- 
cisco.   $-76.65il.l7. 

Paul    &   Sayles.   Martinez,    $183,569.13. 

John  Fellman  is  engineer  in  charge 
of  the  work. 

SALINAS,  Monterey  Co..  Cal. — Prop- 
erty owners  in  North  Main  street  have 
been  granted  permission  by  the  City 
Council  to  lay  cement  sidewalks,  ac- 
cording to  specifications  recently 
adopted. 

The  Council  has  adopted  a  resolution 


SAVES  YOU  MONEY 


New  and  re-nevired  screw  casing 
and  standard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  130  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardists  and  farmers,  water, 
works,  mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requiretnents  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howard  St.  S«n  Frtocitcs 


^b 


^ 


providing  for  the  issue  of  street  im- 
provement bonds  for  the  improving  of 
North  Main  street. 

City  Engineer  Davies  made  a  report 
on  the  storm  sewer  question,  favorine 
the  construction  of  25  per  cent  of  the 
proposed  work  each  year,  according 
to  the  plans  of  C.  E.  Grunsky.  who 
made  a  preliminary  survey  some  time 
ago.  Davies  said  that  the  work  should 
start  on  Capitol  street  and  that  it 
should  be  followed  by  work  on  Pajaro 
street.    ~M.    R.    Keet    is   City    Clerk. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
The  City  Trustees.  C.  E.  Daley,  City 
Clerk,  have  adopted  plans  and  specifi- 
cations providing  for  the  improvement 
of  the  Court  Street  section  of  the  city. 
This  unit  includes-  Las  Juntas.  Court 
and  Pine  streets  as  far  as  Susana  and 
the  Pacheco  boulevard  as  well  as  all 
of  the  cross  streets.  Asphaltic  con- 
crete base  will  be  used  with  Warrenite 
bitulithic  surface.  Bids  for  this  work 
will  probably  be  opened  about  the 
middle    of   February. 

City  Engineer  W.  S.  Farley  also 
.■submitted  tentative  outline  of  work 
in  the  Frazer  addition.  This  will  in- 
clude all  of  the  streets  in  that  sec- 
tion of  the  city  west  of  the  Pacheco 
boulevard   and   south   of   Susan    street. 


FRESNO.  Fresno  Co..  Cal. — The  City 
Council.  Chas.  A.  Dillon.  City  Clerk. 
has  awarded  a  contract  to  E.  C.  Moran 
for  the  construction  of  artificial  stone 
sidewalks  in  the  west  side  of  College 
avenue  from  the  N  line  of  Hedge  ave- 
nue to  the  S  line  of  Floradora  avenuf. 


LONG  BEACH.  Los  Angeles  Co..  Cal. 
—Fred  Hoffman.  Ill  E.  Twelfth  St., 
Long  Beach,  was  awarded  the  contract 
at  $14,021.25  for  paving  Perris  Ave.  be- 
tween Seventeenth  St.  and  Willow  St.. 
involving  93.80.S.32  sq.  ft.  4-in. 
crushed  rock  and  oil  pavng.  his  unit 
price  being  15c  sq  .ft.  Other  bids  re- 
ceived were:  P.  A.  Thomas.  $14,821.71. 
unit  price,  15.8c;  Fairchild-Gilmore- 
Wilton   Co.,    $19,699.75,    unit    price    21c; 
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James   L.    Praser,    $21,482.11.    unit    price 
::2V2C. 


FRESNO.  Fresno  Co.,  Cal. — Bids  will 
be  received  up  to  January  mth,  8  P.  M., 
by  Chas.  Dillon,  City  Clerk,  for  the  im- 
provement of  Wishon  avenue  from  the 
south  side  of  Van  Xess  Boulevard  to  a 
point  10  feet  north  of  the  south  line  of 
Block  5,  AVishon's  North  Fresno  Tract 
on  the  west  side  of  the  Fresno  Trac- 
tion Company's  track  and  a  point  29 
feet  north  of  the  south  line  of  Block  4 
of  Wishon's  North  Fresno  Tract  on  the 
east  side  of  the  Fresno  Traction  Com- 
pany's track  by  grading:  constructing 
cement  concrete  curbs  and  gutters; 
corrugated  iron  culverts;  culvert  man- 
holes, and  paving  with  a  4-inch  cement 
concrete  base  with  a  Warrenite  'bitu- 
lithic  wearing  surface.  1  Vi  inches 
thick. 

Separate  bids  will  be  received  for  the 
improvement  of  Merced  street  from  the 
southwest  line  of  G  street  to  the  south- 
west line  of  H  street,  by  grading;  con- 
structing cement  concrete  curbs  and 
gutters;  corrugated  culverts;  side- 
walks and  paving  with  a  4-inch  cement 
concrete  base  with  a  Warrenite  bitu- 
lithic  wearing  surface  l\i  inches  thick. 


SACRAMENTO.  Cal.— The  City  Com- 
missioners have  awarded  a  contract  to 
J.  \V.  Terrell,  1111  29th  St.,  Sacramento, 
for  the  improvement  of  San  Fernando 
Way  from  a  point  20  feet  south  of  Y 
street  to  the  sewer  in  place  in  Second 
avenue,  by  the  construction  of  an  !I-In. 
vitrified  ironstone  pipe  sewer  with  34 
6-in.  Y  branches  and  1  S-in.  vitrified 
Ironstone  flusher  branch  attached:  con- 
structing 2  concrete  manholes  with 
cast  iron  curbs  and  covers..  M.  J. 
Desmond   is   City  Clerk. 


VAIjLEJO.  Solano  Co..  Cal.. — Thos.  F. 
McGill.  714  Marin  St..  Vallejo.  has  been 
granted  permission  by  the  City  Council 
to  grade  and  pave  Branciforte  street 
between  Louisiana  and  Alabama 
streets,  under  private  contract.  Alf. 
E.  Edgcumbe  is  City  Clerk, 


SANTA  BARBARA.  Cal.— The  Red- 
wood Manufacturing  Co.,  822  E.  Third 
St..  Los  Angeles,  has  been  awarded  the 
contract  at  $10,771.74  for  about  2000 
feet  of  continuous  stave  redwood  pipe 
to  be  laid  from  the  chlorination  tunnel 
to  the  surge  chamber  site  at  the  south 
portal  of  Mission  tunnel.  City  Man- 
ager Craig  has  been  authorized  to  buy 
steel  pipe  in  the  open  market  no  bids 
having  been  received  on  a  call  recently 
iasvied. 


BHAWLET.  Imperial  Co..  Cal. — New 
liroceedings  will  be  started  for  the 
paving  of  East  and  West  Main  Sts.  and 
portions  of  E  and  G  Sts.  Technical  ir- 
regularities in  the  proceedings  under 
which  a  contract  was  awarded  to  David 
H.  Ryan  of  East  San  Diego,  make  this 
action  necessary.  New  proceedings  will 
be  hurried  so  that  the  paving  may  be 
started    in    February. 

ARCADIA.  Los  Angeles  Co,  Cal. — 
City  Engineer  O.  A.  Gierlich  has  been 
Instructed  to  prepare  plans  and  speci- 
fications for  6-in.  pipe  lines  on  Cali- 
fornia, El  Dorado  and  Genoa  Sts.  from 
Second  St.   to   the   city  limits. 


paving  Norton  Ave.  between  First  and 
Third  Sts..  involving  68,455  sq.  ft. 
grading  at  3 '4c  ft.,  68,455  sq.  ft.  asphalt 
paving  at  lihic  ft.;  171  ft.  cement 
curb  at  d5c  ft.;  146  sq.  ft.  cement  side- 
walk at  18c  ft.;  2400  sq.  ft.  concrete 
gutter  at  25c  ft.;  $2  ft.  house  connec- 
tion sewers  and  $700  for  storm  drain. 
Other  bids  received  by  the  Board  ot 
Public  Works  were:  Fairchild-Gil- 
more-Wilton  Co.,  $18,818.55;  Los  An- 
gelas  Paving   Co..  $21,379.20. 


I'h  I'ALI'MA.  Sonoma  Co.,  Cal. — Pro- 
ceedings providing  for  the  permanent 
improvement  of  Webster  street,  where 
not  already  improved,  have  been 
started    by    the    City   Council. 

The  proposed  improvement  of  Main 
and  Third  streets  was  discussed  by  the 
C-ouncil  at  its  last  session,  but  no 
action  was  taken.  The  purchase  of 
cement  required  for  the  work  was  also 
laid  over  for  further  consideration 
Lyman  Green  is  City  Clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Word  has  been  received  from  the  State 
Highway  Commission  that  plans  are 
being  prepared  for  the  completion  of 
the  state  highway  from  Glenwood  to 
Los  Gatos,  the  work  to  be  started  this 
Spring. 


.SAN  JOSE.  Santa  Clara  Co  .  Cal —The 
County  .Supervisors.  Henry  A.  Pfister, 
County  Clerk,  have  instructed  the 
County  Engineer  to  prepare  specifica- 
tions for  graveling  Cahalan  avenuejj.be- 
tween  Dowling  and  AValker  avenues. 


TPLAND,  San  Bernardino  Co..  Cal. — 
Until  7:30  P.  M..  January  12,  bids  will 
be  received  by  City  Clerk  Chas.  P. 
Fuller  for  improving  Euclid  Ave.  be- 
twetn  Tenth  and  Twenty-fourth  Sts. 
The  e:<st  roadway  will  be  paved  30  ft. 
wide  with  4  in.  of  concrete  and  the 
we."=t  roadway  will  be  surfaced  with 
Vj-in.  oil  and  rock  screenings.  The 
work  will  be  done  under  the  Improve- 
ment .\et  of  1911.  A  contract  was 
previously  let  for  this  work  to  W.  C. 
Clint  of  Uplands,  at  $96,465.  but  an 
error  in  the  proceedings  made  it  neces- 
sary to  concel  the  contract.  F.  C. 
Froedhe.   City  Engineer, 

TRACY.  San  Joaquin  Co..  Cal. — The 
improvement  of  We-it  Fourth  street 
will  probably  he  delayed  for  some 
time  owing  to  the  protest  ot  the 
Southern  Pacific  Company,  who  owns 
one-half  of  thti  frontage  of  that 
thoroughfare  and  who  asks  that  the 
work  he  postponed  until  the  return  of 
the    railroads    to   private    ownership. 


SEASIDE.  Ore. — The  City  Council  has 
instructed  the  city  engineer  to  draft 
plans  for  the  new  bulkhead,  board- 
walks, pier  and  at  the  same  time  bids 
will  he  called  for  the  paving  of  Roose- 
vel  drive.  The  estimated  cost  of  this 
work    will    oe   close    to    $250,000. 


LOS  ANGELES,  Cal.— Geo.  R.  Curtis. 
2440  E.  26th  St.,  Los  Angeles,  was 
a'\varded   the   fonLr^ct   at    $17,480.42   for 


WOODLAND,  Yolo  Co.,  Cal. — A.  G. 
Proctor,  City  Engineer,  at  the  last 
meeting  of  the  City  Trustees  sub- 
mitted a  report  on  the  water  supply 
question  which  was  taken  under  ad- 
visement   until    the    next    session. 

Engineer  Proctor  recommended  that 
the  old  pumps  be  replaced  with  turbin 
ur  bore-hole  pumps,  costing  approxi- 
mately $4,400:  the  construction  of  a 
gjomul    reservoir    at    $»,000,    and     the 


raising  ot  the  old  steil  storage  tank  at 
the  East  Woodland  plant  at  a  cost  ot 
$4,500. 

.MAKTl.VEZ.  Contra  Costa  Co..  Cal.-^ 
.\  campaign  to  secure  ?15.U0U  with 
which  to  finance  construction  ot  a, 
municipal  swimming  pool  will  be 
started  in  Mart  nez  wilh.n  the  next 
few  days,  according  to  Judge  A.  S. 
Ormsby.  Chairman  of  the  Municipal 
Playground  Commission,  C.  E.  Daley 
is  City  Clerk. 


CI 


M.VUTINEZ.    Contra    Costa    Co.,    Cal. 

The  City  Trustees,  C.  E.  Daley.  City 
ave  passed  a  resolutiqn  of  in- 
i-iition  providing  for  the  improvement 
f  portions  of  Talbart,  Main.  Escobar, 
loward.  Castro.  Smith  and  HcrrellehJi 
I  reels  and   intersectioi..^. 


VKNTURA.  Ventura  Co..  Cal— Until 
11:30  A.  M..  January  20,  bids  will  be  re- 
ceived hy  Supervisors  of  Ventura 
County  for  improving  approximately  S 
miles  ot  the  Santa  Paula-Ojai  road,  of 
which  4  miles  is  to  be  paved  with  con- 
crete. The  contract  will  involve  86,- 
000  cu.  yds.  excavation;  4125  cu.  yds. 
Class  A  concrete  paving:  368  cu.  yds. 
Class  B  concrete  in  culverts  and 
bridges  and  other  work.  Plans  and 
specifications  may  be  obtained  from 
County  Surveyor  Clhas.  Petit.  Certified 
check  for  lO^t  required.  1-.  E.  Hallo- 
well,   Clerk. 


S.VN  DIEGO.  Cal. — The  City  Council 
has  approved  plans  for  paving  A  St. 
from  Fifth  to  Eleventh;  .\sh.  Beech  and 
Cedar  Sts..  from  Fifth  to  Tenth  and 
Seventh  and  Eighth  Sts.  from  B  St. 
to  Balboa  Park.  A  5-in.  concrete  pave- 
ment will  be  laid.  Estimated  cost, 
$100,000.      F.   A.   Rhodes,  City  Engineer. 


OAKLAND,  Cal. — Hutchinson  Co..  444 
17th  St..  Oakland,  has  been  awarded  a 
contract  by  the  City  Council.  L.  W. 
Cummings.  City  Clerk,  for  the  improve- 
ment of  Abbey  street  from  the  north- 
east line  ot  Allendale  avenue  to  the 
southwest  line  ot  Penniman  avenue  by 
grading,  construction  of  concrete  curbs 
and  gutters;  concrete  s'dewalks  an^' 
paving  with  an  oil-macadam. 

VKNTI'RA.  Ventura  Co..  Cal — Until 
II  A.  .M..  January  20.  b'ds  will  be  re- 
ceived b.v  the  Supervisors  of  Ventura 
I'rMMii.v  for  improving  pn-fins  "f  Ven- 
ii'-a    and    S  gnal    Sts..    in    ■'■'>    l"wn    of 

Djai.     involving     approx' 'ely     29.000 

sq.  ft.  4-in.  asphaltic  iiavements.  Plans 
and  specifications  may  be  obtained 
from  County  Surveyor  Chas.  Petit. 
Certified  check  for  10<"f  required.  L. 
E.  Hallowell.  Clerk. 

NAPA.  Napa  Co..  Cal. — No  bids  hav- 
ing been  received  by  the  County  Su- 
pervisors for  gravel  spreadng  and 
rolling  on  a  portion  of  the  county  high- 
way on  the  east  side  of  Napa  Valley 
lietween  Yountville  and  Rutherford, 
the  work  was  ordered  done  under  the 
supervision    of    the    Countv    Kne;'neer. 

Jas.   A.   Daly   is  County  Clerk. 


YUMA.  Ariz.— Until  8  P.  M..  January 
20.  bids  will  be  received  hy  C-ty  Re- 
corder S  F  Stanley  for  constructing 
.ihnut  13  miles  of  sanitary  sewers,  in- 
volving 37.760  ft.  4-in.  pipe  included 
in  944  house  service  connections:  10.- 
370  ft.  6-in  ;  11.030  ft.  Il-in  :  6190  ft. 
Iil-ln,;    :l^o    n     i:   ill  .    ,iiii    fi,    |<;-i|i  ;    I'llO 


If 
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18-in.;  2580  ft.  20-in.  pipe;  52  man- 
holes; 8  flush  manholes;  one  concrete 
pump  lunise:  one  sewage  pumping  unit 
complete  and  a  concrete  outfall  sewer 
Bids  will  be  taken  for  both  vjtriflea 
clay  and  cement  sewer  pipe.  Plans  and 
specifications  jnay  be  seen  at  office  of 
City  Engineer  F.  S.  Ingalls.  Certified 
check   for  1100  required 


FTiESN'O.  Fresno  Co  .  Cal — The  Fres- 
n6.  County  Supervisor  asre  considering: 
fHe  construction  of  a  road  which 
would  give  easy  access  to  the  mountain 
districts  wherein  lie  the  scenic  lakes. 
Shayer.  KerBkoft,  Huntington  and  Pine 
flats.     D.  M|  Barnwell  i.i  County  Clerk. 


SACK.VMEN'TO.  Cal. — Strret  improve- 
nirntR  costing  J25U.000  will  be  under- 
taken ill  lhl»  city  during  ttie  year.  192(1. 
For  the  Improvement  of  the  Y  street 
levee  the  City  Commissioners  have  pro- 
vided $26,000. 

Among  the  street  improvements  will 
be  the  paving  of  Twenty-first  street 
from  Y  street  to  Second  avenue.  From 
.Second  avenue  the  curbs,  gutters  and 
sidewalks  will  be  extended  to  the 
Western  Pacific  crossing.  X  street 
from  Tenth   to  Twentieth  street. 

K  street  from  Twenty-first  to 
Twi^nty-eighth.  L  from  Fifteenth  to 
Twenty-eighth,  and  Q  from  Tenth  to 
Twenty-eighth. 

Wlien  this  work  is  completed  all 
the  streets  from  I  to  Q.  inclusive,  will 
be  paved  :..■>  far  as  Twenty-eighth 
street. 


SAN  -FRANCISCO — The  Board  of 
Public  Works  has  awarded  a  contract 
to  the  Raisch  Improvement  Co.,  46 
Kearny  St..  for  the  improvement  of 
Ma.rket  street  from  (Collingwood  to 
Ord  street,  the  bid  being  J36.64". 

SACRAMENTO.  Cal.  —  The  State 
Highway  Commission  is  preparing 
plans  for  the  stretch  between  El  Por- 
tal and  Yosemite  National  park,  a 
length  of  about  1.28  miles.  The  work 
will  be  promptly  prosecuted  by  day 
labor  in  order  that  connection  may  bp 
made  with  the  park  road,  which  is 
already  constructed,  so  that  the  pub- 
lic may  have  the  use  of  the  .same 
iliiring   the   s^'ason    nf    1<)2.) 

FIRE  EQUIPMENT 

lllLLSBOItOL'CH,  San  Mateo  Co..  Cal. 
■  -r.id."  will  be  received  by  John  A. 
lioey.  Town  I'lerk.  up  to  January  20th. 
.'i  P.  M.,  for  furnishing  and  delivering 
one  piece  of  motor-driven  fire  appara- 
tus, consisting  of  l)oo»ter  pump,  chem- 
ical tank  and  hose  engine,  with  ap- 
purtenance.'. 

Further  information  may  be  had 
from  the  Town  Clerk,  who  maintains 
omos  at  4  10  Holbrook  Bldg..  San  Fran- 
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■\OTKK   TO    COTn.VCTORS. 


opened  and  read  for  construction  in  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is  made, 
portions   of  "State    highway   as   follows: 

Fresno  County,  between  Oil  King 
School  and  Huron  Road  (VI-Fre-10-E), 
about  12  miles  in  length  to  be  paved' 
with  Portland  cement  concrete. 

Inyo  County,  between  Indian  Allot- 
ment and  Division  Creek  (VI-Iny-23- 
A),  about  7.5  miles  in  length  to  be 
graded. 

JRiverside  County,  between  NE  Cor. 
Sec".  6.  T.  7  S..R.  8  E..  S.  B.  B.  &  M.. 
and  Southerly  Boundary  (VII-Riv-26- 
G).  about  143  miles  in  length  to  be 
paved    with    Portland    cement    concrete. 

Imperial  County,  between  Gravel 
Wash  and  Northerly  Boundary  (VII- 
Imp-26-E).  about  ,s.;i  miles  in  length  to 
be  paved  with  Portland  cement  (jon- 
crtte. 

Imperial  County,  between  Tule  Wash 
and  Gravel  Wash  ( VII-lmp-26-D). 
about  6.5  miles  in  length  to  be  paved 
with   Portland  cement   concrete. 

ffhe  last  three  sections  are  conligu- 
ou.'j  ,10  one  another  and  bids  for  them 
may  be  submitted  separately  or  Jointly. 

Plans  may  be  seen,  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained,  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interest  of  the  State. 

CHARLES   A.    WHITMORE, 
GEO.   C.   MANSPnELD, 
California    Higliway   Commission. 
GEO.    R.    WINSLOW. 
1st  Ass't   Highway  Engineer. 
WILSON   R.    ELLIS. 

Secretary. 
Dated  December  22.    I'.ll'.*. 


\OTICE   TO    t'0\TR.\CTOKS. 


SKALKK  PROPOSALS  will  be  rc- 
•"•■ived  at  the  office  of  the  California 
HiKhwny  Commimlon,  SI.'  Fomm 
BulldlnR,  Kaemmrnto.  I'nI.,  until  :: 
■i-elork  V.  M..  on  .Inniinry  10.  I»ai>,  at 
whic))       time       ibiv      will      lu.     ipiiblicly 


Kliiuiath  Itlver  Rniid  (Hnpiiy  Ciiuip- 
KunifM  liar  Section ) :  Salmon  River 
Road  (SomeH  Bnr-Huinbuldt  County 
Line    Section). 

SEALED  proposals  for  construction 
oi-  improving  the  above  named  sections 
of  the  National  Forest  Road  Projects, 
located  within  or  partly  within  the 
Klamath  National  Forest.  State  of  Cal- 
ifornia, County  of  Siskiyou,  will  be  re- 
ceived by  the  District  Engineer,  Bu- 
reau of  Public  Roads.  U.  S.  Department 
of  Agriculture,  at  S86  Mills  Building. 
San  Francisco.  California.  until  2 
o'clock  p.  m.  on  the  19th  day  of  Jan- 
uary, 1920.  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 
The  right  is  reserved  to  reject  any  and 
all  bids,  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained to  be  experienced  and  respon- 
sible. 

Bids  will  be  received  on  alternate 
propositions  as  follows; 

Klamath  River  project  8.8  miles, 
Salmon  River  project  0.7  miles,  a  total 
of  9.5  miles;  and  Klamath  River  proj- 
ect 15.9  miles,  Salmon  River  project 
0.7  miles,  a  total  of  16.6  miles. 

The  principal  items  of  work  are  ap- 
proximately as  follows: 

Clearing  and  grubbing,  9.5  miles,  500 
stations;  16.6  miles.  S77  stations. 

Excavation,  unclassified,  9.5  miles, 
130,700  cu.  yds.;  16.6  miles.  284.000  cu. 
yds. 

Dry  Rubble  Masonry,  9.5  miles,  600 
cu.   vds.;    16  6   miles.   871    cu.   yds. 

Log  Cribbing.  9.5  miles.  970  sq.  ft.; 
16.6  miles.  4.760   sq.   ft. 

Timber  P.ridging.  9.5  miles.  25.S  lin. 
ft.;    16.6   niilis.  766   lin.   ft. 

Corrugated  Metal  Pipe.  9.5  miles.  2.- 
328  lin.  ft.;   16.6  miles.  4.750  lin.  ft. 

Finishing  Earth  Road,  9.5  miles.  9.o 
miles;  16.6  miles.  16.6  tniles. 

The  work  embraced  in  this  contract 
shall  be  started  within  ten  days  after 
notice  of  award  has  been  given  the 
contractor,  and  shall  be  completed 
within  225   weather- working  days  after 


starting,  for  the  9.5  mile  alternative, 
and  450  weather-working  days  after 
starting  for  the  16.6  mile  alternative 
(page  6). 

The  contract  form  and  the  maps. 
plans,  specifications  and  estimate  of 
quantities  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses:  8S6  Mills  Building.  San 
Francisco.  Calif  After  Jan.  1.  19?0. 
District  Ranger.  Orleans.  Calif.;  after 
Jan.   1,   1920,  H.   F.   Fcrrill.   Eureka,  Cal. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer.  Bu- 
reau of  Public  Roads,  and  in  accord- 
ance with  instructions  forming  a  part 
of   specifications  above   referred   to. 

c.  H.  sweb;tser. 

District   Engineer. 


\OTICE   TO   BIDDERS. 


SIOl'AKATE  .SEALED  PROPOSALS 
will  be  received  at  the  office  of  the 
Board  of  Trustees  of  the  Modesto  High 
School  District  of  Stanislaus  County. 
California,  at  the  High  School  Build- 
ing. Modesto.  California,  between  Ti3« 
P.  .M.  and  8:30  P.  M..  January  loth,  1920, 
for  the  General  Work  of  the  Science 
Wing  Addition  and  the  Manual  Arts 
Building  Addition  to  the  present  High 
School  Building,  and  for  the  Plumbing 
ror  the  Cafeteria  Wing,  the  .Science 
Wing  Addition,  and  the  Manual  Arts 
Building  Addition  to  the  present  Higli 
School  Building.  Bids  will  be  opened 
at  the  end  of  the  latter  hour,  and  pub- 
licly  announced. 

The  heating  and  electrical  work  are 
not  included  in  the  general  work  of 
the  .Science  Wing  Addition  and  the 
Manual  Arts  Building  Addition,  but 
will  be  let  under  separate  contracts 
later. 

Plans  and  specifications  for  both  di- 
visions of  the  work  may  be  seen  at 
the  Office  of  the  Board  or  at  the  Office 
of  the  Architect,  John  J.  Donovan,  414 
13th  Street,  Oakland.  California.  A  de- 
posit of  ?20.a0  will  be  required  as  a 
guarantee  of  the  return  of  the  plans 
and  specifications  taken  from  either 
office  and  will  be  refunded  to  the  Con- 
tractor when  the  plans  and  specifica- 
tions are  returned  in  good  condition. 

Bidders  will  take  special  notice  that 
under  no  circumstances  will  proposals 
be  received  after  the  hour  specified  in 
this  advertisement. 

Accompanying  eacli  proposal  shall 
be  a  statement  stating  the  maximum 
number  of  working  days  the  bidder 
will  :igree  to  fully  complete  the  work 
of  this  contract.  Time  is  the  essence 
of  the  contract  and  the  least  maximum 
time  stated  to  complete  the  work  by 
bidders  will  receive  full  consideration 
by  the  Board  of  Trustees  in  awarding 
the   contract. 

In  awarding  the  contract,  bidders 
shall  understand  that  it  will  be  neces- 
sarv  to  file  two  bonds  with  the  con- 
tract: One.  to  the  extent  of  50  per 
cent  of  the  amount  of  tlie  contract  for 
faithful  performance  of  the  work;  the 
other,  for  50  per  cent  of  the  amount  of 
the  contract  called  a  lien  bond  for 
labor  and  material.  The  form  of  all 
bonds  shall  comply  with  the  State 
Laws  governing  same  and  is  subject 
to  the  approval  of  the  district  at- 
torney. 

Proposals  shall  be  delivered  to 
Kathleen  G.  Prewett,  Clerk  of  Board  of 
Trustees,  High  School  District,  Mo- 
desto. California.  enclosed  in  an 
opaque,  sealed  envelope  addressed  to 
the  Board  of  Trustees.  Modesto  High 
School  District  of  Stanislaus  County. 
(California.  Place  on  the  envelope  the 
name  of  the  bidder,  and  the  words: 
"Kid  on  General  Work  For  High  School 
.Additions." 

A  certified  check  of  10  per  cent  of 
Ihe  amount  of  the  proposal,  payable  to 
the  High  School  District  of  Stanislaus 
County  California.  must  accompany 
each  proposal.  Should  a  bidder  fail  to 
obtain  a  bond  and  sign  a  contract  for 
the  amount  of  his  proposal,  his  check 
will  be  forfeited.  All  checks  will  be 
returned  to  the  bidders  on  application 
a  I  the  office  of  the  Clerk  of  the  Board 
•ifier  the  contract  has  been  signed  and 
bond  furnished  by  the  Contractor 
whose  bid  has  been  accepted. 

The  competency  and  responsibility  of 
bidders  will  be  considered  in  making 
the  award.  The  Board  of  Trustees  re- 
serves   the    right    to    reject    any    or   all 

Dated  this  2nd  day  of  January.   1920. 
KATHLEEN    G.    PREWETT. 
Clerk.  Board  of  Trustees     of  the     Mo- 
desto  High   School   District.  it)) 
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CONXRAeXS    AWARDED 

I-.iens,  Acceptances,  Etc. 


BUILDING   CONTRACTS 


San  Francisco  County 

Baker 

Demarais 

3750 

Liurie 

Barrett 

12000 

S.  V.  Hall  Clul 

)           Bate  man 

7000 

Knox 

Fink 

1500 

Moller 

Owner 

750 

Rossier 

Owner 

18000 

Gildea 

Owner 

700 

Morris 

Owner 

500 

Schleef 

Owner 

3000 

Schmidt 

Drake 

500 

Coffey 

Lawson 

900 

Hill 

Hill 

50000 

Madison 

Vogt 

22750 

Sweeney 

Owner 

L'SOO 

Skaller 

Owner 

7500 

McDonoiigh 

Owner 

300 

Agnew 

Owner 

500 

Dimmer 

Owner 

1000 

Bass 

Foundation 

1500 

Scully 

Drake 

500 

St.    Francis    Hi 

sptl     Petersen 

39231 

Same 

Same 

17124 

Same 

Mission  Cone. 

91000 

Same 

Coburn 

71260 

Same 

Lawson 

8750 

Same 

Gordon 

9100 

Same 

Monarch 

3650 

Same 

Guilfoy 

2500 

Butt  . 

Capell 

■1760 

R.   C.   Asylum 

Knittle 

1144 

United  Cigar 

EUingson 

4250 

Stoff 

Owner 

10000 

Anderson 

Owner 

6000 

O'Neill 

Martin 

900 

Levy 

Fulton 

XOO 

McCarthy 

Arnott 

2630 

Loustau 

Loustau 

2866 

Sullivan 

Smith 

1615 

Colien 

ToUhunler 

500 

Cramer 

Owner 

500 

Zellerbacli 

Hoin 

3000 

Smooke 

Owner 

950 

Costelio 

Owner 

SOOO 

Schulz 

Owner 

985 

Bass   

...    Foundation 

3600 

Pacific    Forge 

GompertE 

960 

Marron 

McSheehy 

2900 

Parkside 

Standard 

■6600 

Power 

McSheehy 

22500 

Hill 

Wegner 

14062 

Same 

Carlin 

3000 

Same 

Lyden 

8210 

■Same 

Anderson 

7146 

Same 

Zelinsky 

2650 

Renalda 

Montgomery 

600 

Rosenthal 

Britt 

2000 

O'Brien 

Owner 

25000 

Wahlgrcen 

I'lumnier 

12500 

Madison 

VoBt 

21433 

I'KRIMITS. 

DWELLING 

(22)      S    BRYANT    80    E   Gilbert.      Tw« 
story    and      basement    frame      dwell 
ing. 
Owner — Mr.s.       rfusannali       Baker,       ST 

Bryant,   San   Francisco. 
Ar.-hitect — None. 

Contractor — W.    B.   Demarais,   732   Pag 
San    Francisco. 

COST.    $37.1 


ALTERATION 

(23)      NE    BAKER  and   McAlli.ster.      Al- 
ter present   buildins  into  aiiartment.s. 
Owner — Owen  McHugh,  710  Baker,  San 

Francisco. 
Architect — None. 

Contractor — Jack   Wrenn,    Fillmore   Ho- 
tel, San   Francisco. 

COST,    $2."iOO 


GARAGE 

(241      NE     COLUMBIA       SQUARE 

Harrison.      One-storv      concrete      ga 
rage. 
Owner — Louis    R.      Lurie,      Mills    Bldg, 

San  Francisco. 
Architect — Ward    ,>v-    Blolinie, 

fornia,   San    Franciscc*. 

Contractor — Barrett      fi      Hilp, 

Bklg.,   San   Francisco. 

COST,   $12.0110 

ALTTRATIONS 

(25)      N^\      FIFTKENTH     :,u.\     \'^iI.-ii,m 
Kxli-nsions    i..  sratid    styn.l.x 


)id 


454    Call- 
Sliaron 


cuviur--.--     P.    l;;isc    Ball    Clnh.    Pi  c;ir 
Architect — None. 

Contractor    and      Superintendent — J.    C. 
Bateman.    Preniis.'.-;. 

COST.    $711011 

ltK:\IOI)KL 

i-'i;i      M),     :,1     OltANT     AVI-:.        il.-iHocl.l 
sliou-    uiiulmv.    r-emove    iliviiliiiK    pu  i- 
titiun  :uul   erect  stairway. 
Ownei-— The    Knox   Siiop.    J'reniise.s. 
.\rchltei-t — None. 

Conti-actor— The    Fink    &   SchuuHi'r   Co.. 
2--VS    13th.   San    Franci.Kco. 

COST,    $1.'.00 

ALTEKATItlNS  ^ 

(271      SE  MISSION 

on   store   front 
Owner — R.    W.    I.To 
San    Francis-    . 
Architect — None. 
Day's   work. 


25Ul.   Alteration 
lilt    Call    Bids., 

COST.    $7.".0 


(28)      E     MISSION     125     S     ISth.       One- 
story  brick  store. 
Owner— Lotla    P.    Ro.fsier.    1775    Golden 

Gate   Axe.,    San    Francisco. 
Architect— Weeks  &   Day,  Phelan  Bldg., 
San    Francisco. 

COST,   $!,><. 000 

DWELLING 

(29  1      N  SOCTH    I'ARK   99    K   :!rd       Oric- 

story    and    basement    frame    dwellin-' 

Owne-r- Peter    .J.      Gildea.       li;.:       Soutli 

Park,   San    Francisco. 
-Architect — None. 


COST,     .$7111) 
DWELLINi; 

(30)    .W    TWELFTH    AVE.    250    N    Ful- 
\'^"-,pne-story   and    basement    frame 
dwelling. 
Owner— .A.     T.     Mcrrl.s,     501     llth      \ve 

ban   Francisco 
Architect — .N'one 
Day's    work. cOST.    $,-,0O0 

ALTERATIONS 

*^y  NE  LAKE  AND  SEVENTEEITOH 
flatus       ^'^'"°'3«''    residence    into     two 

(3wner— Mrs.  Schleef,  Premises 

Architect — None. 

Day's  work.  COST,  $3000 

ALTERATIONS 

(32)  NE  BRYANT  AND  SECOND.  Un- 
derpin with  brick  north  wall  of 
present   building. 

Owner — Schmidt   Lithograph   Co 
Constr.     Manager— Frederick     Whitton, 

Exchange   Blk.,    San   Francisco 
contractor— H.     E.     Drake.     180    Jessie, 

San   Francisco. 

COST,    ?500 

ALTERATIONS 

(33)  S  BUSH  SO  E  Powell.  Underpin 
north  wall  of  present  building  and 
sidewalk. 

Owner — Mr.  Coffey. 

Architect— A.  Coffey.     Humboldt     Bank 

BIdg.,   San   Francisco. 
Contractor — A.    W.    Lawson,    ISO    Jessie, 

San  Francisco. 

COST,    $900 

RESIDENCE 

(34)  SE  BROADWAY'  AND  WEBSTER 
Three-story  and  basement  frame 
residence. 

Owner — Harry    Hill,    2530    Webster    St., 

San  Francisco. 
Architect — Kenneth       MacDonald,       234 

Pine  St.,  San  Francisco. 

COST,    $50,000 

BKICK    STOKES 

(35)  SW  HARRISON  AND  LANGTON 
Two-story   brick    stores. 

Owner — ^^Jamcs  Madison,  112  Market  St., 
San'Francicso. 

Architect — Nathaniel  Blalsdell,  255  Cal- 
ifornia St..  San  Francisco.- 

Contractor — Alfred    H.    Vogt,     185    Ste- 
venson   St.,   San   Francisco. 

COST.  $22,750 

i'i-;it>HT.»i. 

s'i-ipki-:,   I'/i'c 


r%rw>T<T»-T.<T,*T*<T-orfT,o,fT,rvT.ru-l./-i,^U-u-l.,rW 

iaiKHKHKH>0<HKHKHK«rtKK«H3- 

i::i;i       I-;     .MI.SSIiiN     7..     S     G'-lloa.       Oae- 

.stor.\-    frame    store    and    living    rooms. 

Owner — T.    Sweeney,      130         Pope,    Sani 

Francisco. 
Arehitect^L.    .1.    Montgomerv.    1X1    -.'Oth, 
San     Krii.u-rsc". 

cii.sT.s  ::\vii 

STORI':S 

(37  1       \V     MISSION     Mil    N    23nl.       Two- 

slory    ami    baseuient    fiaiiu-    sluies. 
Owner — Skaller      Kialtv      and      Trading' 
Co..   Phelan    HIdg..   San    l'"r:uu-isco.  ' 
.\rchitect — O  Brien     Bros.,       2J0       Moiil- 
gomcry.    San    Francisco. 

COST.   $7.-,"n 

i>\vi-:lling 

i:;si  NW  riOME^TK.Vl)  and  2.".t:i.  One 
and  one-half  story  and  Ijaseinent 
frame   dwelling;. 

Owner — McDunuugh  .>;•  Costelio.  90  St. 
Mary's   Ave.,   San    Francisco. 

Architect — None. 

Day's   work.  COST,    $3000 


ALTERATIONS 

(39)      NO.901    GEARY.       install      parti- 
tions   and    change    store    front. 
Owner — A.   H.   Agnew,   Premises. 
Architect — None. 

COST,    $500 

ALTERATION 

MOI      NO.    ITl--,    POLK.      Alter   store    in- 

ierior. 
Owner — Dimmer    Hardware      Co..      10(15 

Polk,    San    Francisco. 
.\reliitt>ct — None. 


COST.    $11100 
il   241  h.   Erect 


PLKTFORM 

141  )      KANSAS  lit.  23rd 

wood    platform  .. 
Owner — Bass-Heutcr    Paint      Co.,      24tli 

Kansas.    San   Francisco. 
Architect — None. 

Contractor— The    Foundation    Co.,       424 
Holbrook    Bldg.,    San    Francisco. 

COST,   $1500 

UNDERPIN 

(42)      E    VAN    NESS    AVE..    90    N    Turk. 

I  nderpin  rear  wall   of  building 
Owner— J.   C.  and   I.   W.  Scul'v. 
AreliitPCt— Mathew      O'Brien,'     Foxcroft 

Bldg.,  San    Francisco. 
Contractor— H.    T.    Drake,      ISO      Jessie, 
San    Francisco. 

COST,    $500 

RECORDErj, 

^  DDITION 

(43 )_   NE    BUSH    AND    HYDE    E    193    N 

13,-6    W   57-6    N    10    W    137-6  S    147-6. 

Sewering,    plumbing,    gas    and    fitting 

for  addition   to  hospital   building. 

Owner — .SI.   Francis  Hospital   Co.   Prem 

A  rchrtect— Alfred     I.   Coffey,    Humboldt 

Lank  Bldg.,  San  Francisco 
Contractor— C.    Petersen    Co.,    730    Lar- 

kin    St.,    San    Francisco 
Filed   Jan.   6,   '20.      Dated    Dec.   16,  '19. 

On   1st  of  each  month 75% 

Usual     35     days 25% 

,,      ^  TOTAL  COST.   $39,231 

Lond,   none.      Limit,    100   days.      Forfeit, 
$.iO.     Plans  and  specifications  filed. 

(44)      HIGH      AND       LOW    PRESSURE 

steam  work,  radiators,  etc.  on  above 

Contractor — C.    Petersen    Co.,    730    Lar- 

kin  St.,  San  Francisco 
Filed   Jan.   6,   '20.      Dated   Dec.    16,   '19. 

Payments    same    as   above 

COST,  $17,124 
Bond,  none.  Limit,  100  days.  Forfeit, 
$jO.      Plans    and    specifications    filed. 


(45)      CONCRETE   WORK.   STEEL  RE- 

Inforcing    on    above. 
Contractor — Mission    Concrete    Co.,    ISO 

Jessie    .St..    San    Francisco. 
Filed  Jaji.   6.   '20,      Dated   Nov.   25,  •19. 

Paj'ments   same   as   above 

TOTAL  COST,  $91,000 
Bond,  $45,300.  Sureties.  John  Cassaretto 
J.  S.  Guerin  and  Edwin  T.  Peterson. 
Limit,  100  days..  Forfeits  $30.  Plans 
and    specificalion.s' 'Hied.  •' 


(46)      CAKPE-\'TEr;,         Mil, I., 


JIAKli 
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wood,  roofing  and  glazing^  on  above. 
Contractor — Ira   W.   Coburn.    180   Jessie 

St..  San  Francisco. 
Filed  Jan.   6.   '19.      Dated   Dec.    IL'.   '19. 

Payments    same    as    above 

TOTAL  COST,  $71,250 
Bond.  $35,61'5.  Sureties,  V.  Fassio  and 
Jas.  Cantley.  Limit.  125  days.  Forfeit, 
S50.     Plans  and  specifications  filed. 

(47)      BRICK    WORK.    TERRA    COTTA. 

.^tc.    on   above. 
Contractor — A.    W.    Lawson,    180    Jessie 

St  ,  San   Francisco. 
Filed  Jan.   6.  '^B.     Dated  Dec.   1.  '13. 

Payments    same    as   above 

TOTAL  COST,  $8750 
Bond.  J4375.  Sureties.  Maurice  Dillon 
and  D.  J.  Sullivan.  Limit,  75  days. 
Forfeit,  J25.  Plans  and  specifications 
filed. 


EX- 


(48)  PAINTING,    VARNISHING. 
ameling,   etc..   on   above. 

funtractor- — C.    E.    Gordon.    1C12      loth 

Ave..   San   Francisco. 
Filed   Jan.    6.   '^O.     Dated   Deo.    1.   '19. 
Payments   same   as   above....... 

TOTAL  COST,  »9100 
Bond,  $4750.  Sureties,  Harrison  Barto 
and  S.  E.  Rhodes.  Limit,  120  days. 
Forfeit,  $50.  Plans  and  specifications 
filed. 

(49)  FIRE  ESCAPES,  ELEVATOR 
sills,  post  and  rails  for  inside  stairs 
on  above. 

Contractor — Monarch    Iron   Works,   1159 

Howard  St..  San  Francisco. 
Filed  Jan.    6,   '20.      Dated   Dec.   1.   '19. 

Payments    same   as   above 

TOTAL  COST,  $3650 
Bond,  $li25.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  50  days.  Forfeit, 
$25.      Plans    and    specifications    filed. 


(50)      GALVANIZED  IRON,  SKY 

lights,  vents,  etc.,  on  above. 

Contractor — Guilfoy    Cornice    AVks.,    269 
F'otrcro  Ave.,   San  Francisco. 

Filed    Jan.    6,    '20.      Dated   Dec.    1,    '19. 

Payments    same    as   aubove 

TOTAL   COST,    $2500 

Bond,  $1250.     Sureties,  Jas.  Guilfoy  and 

Howard    C.    CJastle.        Limit,      60    days. 

Forfeit,    $2(t.      Plans    and    specifications 

filed. 


ALTERATIONS 

(51)      SW    TWENTY-FOURTH    AVE    & 
Clement.      All    work    for    alterations 
to    store. 
Owner — Peter    W.    Butt,    2239    Clement 

St.,   San   Francisco. 
Arcliitect — None. 
Contractor — Oliver  Capell      and      Henry 

C.  Rogers.  876  31st  Ave.,  S.  F. 
Filed  Jan.   6,   '20.      Dated  Dec.   19,  '19. 

Front    ready    for    marble $440 

Inside     partitions     up    and    con- 
crete   finished    440 

Completed    and    accepted 440 

I'sual     33    days 440 

TOTAL  COST,  $1760 
Bond.  none.  Limit.  45  days  after  Jan. 
1,  1920.  Forleit,  plans  and  specifica- 
tions,  none. 


STEAM    I"OWER    BOILER 

(52)  N  THOR.\TON  125-2  W  Flora  W 
1271  NW  845  NB  545  NW  415  NE 
227-S',4  NE  154-0>4  NE  509-4  SE  46 
SE  50  S  53  d^  53  min  NE  100  SE  125 
SW  236-1  SE^457-7%  SE  103-3%  SE 
73>5-7%  —  13  deg  5  min  W  151-2% 
SE  143-3  SW  759-6  SE  242-4^  SW 
199-53,  ptn  Eernal  Ranch.  All 
work  for  one  steam  power  boiler  for 
asylum     building. 

Owner — Tlie    Roman      Catholic     Orphan 
.\syluni  of  San  Francisco. 

Architecl — Chas.     J.     I.     Devlin,     Pacific 
Rldg.,   San    Francisco. 

Contractor — Knittle    Cashel     Co.,     1S20 
Ellis  St..  San   Francisco. 

Filed   Jan.   6,   '20.      Dated   Jan.   3,  '20. 

Completed    and    accepted $858 

I'sual    35    days 286 

TOTAL  COST.  $1144 

Bond.    $6011.      Sureties.    John    L.    Knittle 

and    W.    I>.   Cashel.        Limit,      20     days. 

Forfeit,    $1".      Plans   and    spccifieations 

filed. 

i"KH>i;'rs. 

RIvPAII.S 

(52>      NO.    7.%o    fHi;Ni;UV.      Utijuii'    lire 

damage    t'>   dwelling. 
Owner — E.    Viltori.    ,s01i    forthuul     .\ve.. 

San    Franciscoo. 
ArehiK-ct— None. 

(•'<1ST.     <.".»o 


iter 


ALTERATION 

(53)      SW   K1.,LIS    and    Pow 

partitions,,       new    fronts      for      tlirt. 
stores. 
Owner— United     Cigar     Stores     Co.,     55.'. 

Howard.  San  Francisco. 
Architect— C.    E.    Jones,      555      Howard, 

San  Frarncisco. 
Contractor— E.    Elllngson,      110      Jessie 
C5an   Francisco. 

COST,    $4250 
SHOP 
(SO      W    POLK    60    S    OFarrell.      One- 

.••■tory    brick    machine    shop. 
Owner—L.    d.    Stoff,      845      Hyde,      .San 

Vranctaco. 
Architect— C.  O.   Clausen,  Hearst  Bldg., 
San  Francisco. 

COST,    $10,000 

I'RHMIT.S. 

PL.VTS 

(55)  NE  ANZA  AND  TWENTY- 
thiiil  Two-.<itory  and  basement  frame 
14)    flats. 

Owner — Hllding      Anderson.      IS.'s    Fell 

San   Francisco. 
Architect— p.       O.         Clausen,         Hearst 

Bldg.,  San   Francisco. 

COST.    $10,000 
FLATS 

(56)  E  TWKNTY-THIRI)  AVE.  75  N 
Anza.  Two-story  and  basement 
trame    flats. 

Owner — Hlldlng      Ander.son,      IS.'.S    Fell 

San    Francisco. 
Architect— C.       O.         Clausen.         Hearst 

Bldg.,  .San   Francisco. 

COST,    $6,000 

STORK    FR(>NT 

(57)  SW    .STEVENSON    AN1> 
.New   stor«   front. 

(jwiier— O'Neill    &    Lallv.      :;  I 

San    Francisco. 
.Vrchitect — None. 
Contractor— W.    Martin     1  In   J 

Francisco. 


SIXTH. 

litli,    .San 

isie,   San 


COST,    $9(1(1 

ALTER.\TION 

(5S1      NO.    200    WASHINGTO.N.      Install 

•■skylight   and    build   office. 
'^?"'''<;!"— I-evN -Zentner  Co.,   Premises. 
.-Architect — None. 

Contractor^-G.    M.       Fulton      Co        -^oi 
Front,  San  Francisco. 

COST.    $S0ii 


COTTAGE 

(59)      LOT    3    ELK    "C"    Lakeview.      All 

work    tor   one    four-room   and   partly 

finished  attic  cottage. 

'^"■^T7"2'''^   M<^Cajthy    Co.     (a    corp.), 
31b   Bush   St.,   San   Francisco. 

.\rchitect — ^None. 

Contractor — James  Arnott   &   Son,   2223 
I9th   Ave.,   San   Francisco. 

Filed    Jan.  -S,    '20.      Dated    Dec.    2,    '19 

30   days  after  frame   up 25% 

30    days  .after    brown    coated..      25% 

Completed   and   accepted 25% 

Usual    35    days "f 25% 

r,       ,  TOTAL   COST,    $2630 

Bond,    none.      Limit.    90    davs.      Forfeit. 

$1    per   week.      Plans   only    filed. 


RECORDED. 

ALTEit.VTIONS 

(60)  No.  3654  SACRAMENTO.  All 
work  for  alterations  and  additions  to 
building. 

Owner — L.   Loustau,    Premises. 

Architect — Fabre   &   Thayer,   110   Sutter 
St.,    San    Francisco. 

Contractor — A.   Loustau,    28S5    Bush  St 
San  Francisco. 

Filed  Jan.  S.  '20.     Dated  Jan.  2.  '20. 

Hoofing  on    $1073 

Completed  and  accepted 1073 

Usual    36    days 720 

TOTAL   COST,    $2866 

Bond,   none.     Limit,  none.     Forfeit,  $30 

Plans    and    specfiications    filed. 


RE.SIDENOE 

(61)  N  MARKET  ST.  Extension  37-8 
SE  Mono;  .No.  229  Falcon  Ave.  Ptn 
Lol  3  Blk  10,  Market  St.  Hd.  Ass'n. 
Moving,  raising,  foiindation.s,  new 
liasenicnt,  grading,  steps,  etc.,  for 
one-story  and  basement  frame  resi- 
dence. 

Owner — Jeremiah  and      Nora     Sullivan, 
229   Falcon  Ave.,  San  Francisco. 

.\rchitect — ^Lewis  M.  Gardner,  942  Pine, 
San    Francisco. 

Contractor — Herticrt     W.       Smith,       777 
Corbett    Ave..    .San    Francisco. 

Filed  Jan.    S.   '20.      Dated  Dec.   26.  '19. 
Building    moved    and      basement 

fully     enclosed      $807 

':ompl»tPd     and     aceeptort 80,S 


TOTAL  COST,  $1615 
Bond,  $880.  Sureties,  Mary  L.  Smith 
and  H.  G.  Knowton.  Limit,  40  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

Permit  reported  January  2,   1920,  No. 


PERMITS. 

ADDITIONS 

(62)      NO.       2037      FIFTEENTH.     Minor 

additions  for  residence. 
Owner — B.   CoHen,  Premises. 
Architect — No  ■•-. 

Contractor — Geo.      C.       Todhunter,      442 
291  li   Ave.,  San   Francisco. 

COST,    $500 


.^LTERATIO.N 

103)      NO.     1734     (iOLDEN    GATE     AVE. 

.\lter  for  3-room  cottage. 
Owner — J.    M.      (^ramer,       1732      Golden 

Gale   .\ve.,  San    Francisio. 
.\ic-liitepi — None. 

COST.    $500 

REPAIRS 

m;ii  N  GEARY  1U7-G  W  First  Ave. 
(Jeueral    repairs    for    present    Bld^. 

Owner — Zellerbach-Levison       Co.,      1540 
(California.    San   Francisco. 

Architect — Jos.   W.   Rowell.      511      Claus 
Spreckels  Bldg..  San    Francisco. 

Contractor — Theo.  Hoin.   1739   Washing- 
ton, San  Francisco. 

COST.   $3000 

TANK    HOUSE 

1(15)      E    MINNESOTA    200    S 
stoTy   frame   tank    house. 

Owner — J.   .Sniooke,   Premises. 

Arcliiteet — None. 

COST,   $950 

DWELLl.NGS 

(6(1)  S  NEY  9-9,  29-9,  59-9  and  84-6  E 
Mission.  Four  one-story  and  base- 
ment  fr.ime   dwellings. 

(Jwner — Costello    Bros..    1567      Alabama. 
San   Francisco. 

.\reliitect — None. 

Day's  work.  COST.  $2(100  each. 


Srd.   One- 


ALTERATIO.V 

167  1  NE  PAGE  AND  ST.\NYAN.  Al- 
ter restaurant  into  two  three-room 
apartmpnt.s. 

Owner — Henry  Schulz.   Premises. 

.\rciiitect — L.  M.  Wiseman,  1955  Mar- 
ket,  San   Francisco. 

Day's    work.  COST,    $985 


REP.UR.S' 

t«S)      W  RHODE  ISLAND  133-4  N  24th. 
General    repairs      and      additions    for 
receiving   plant. 
Owner — Bass-Hueter     Paint     Co..       24th 

and  Kansas,   San   Francisco. 
.\rt  liitect — None. 

'C"iUr.ictor — The    Foundation    Co.,    Uol- 
hrook    IlUlg.     San    Franelsco. 

COST,     $3,600 


HUf 


C    WALLS.   ETC. 
I      -NO.    224      SPEAR.       End       brick 
alls  and  mezzanine  floor, 
ner — I'acific    Block    &    Forging    Co., 
Premises, 
liitect — None. 

triiclOr — (^has.       W.      Gompertz,    110 
Jessie.    San    Francisco. 

COST,    $960 


.Vl.TKKATIO.V 

I  7(11      SE     JESSIE     .\ND     SIXTH.        Lay 

maple   Hoor  and   alter   for  dance   hall. 

Owner — Edward     Marron.     2258       Bush, 

P'an    Francisco. 
.■Architect — None. 

Contractor — Jas.    McSheehy.      1147      Do- 
lores.  San    Francisco. 

COST.    $2900 


DWICLLLNGS 

(71)  ^V  THIRTY-THIRD  AVE.,  200 
and  175  N  Ulloa.  Two  one-story  and 
Itast.-inent    frame   dwellings. 

Owner— I'M  lUside    Realty    Co..      of      San 
Francis. o.    111    Crocker    Bldg..    San 

Architect — None. 

(■onlr:ietor — Standard    Construction   Co., 
1390    9th    Ave.,    San    Francisco. 

COST.    $3300    each. 
RKCORDED. 
UKICK    STORES 

(72)  .V  TURK  96  E  Van  Ness  Ave  E 
f.3-5  N  137-6  W  20-3%  N  1-1  W  14- 
in%  N  16-2ii  W  1-3  N  1-6  W  23  S 
S8-6  W  4  S  68  m  or  I.  All  work  for 
one-slor.v   brick   building    (stores.) 

Owner — Power    Rubber    Co.,    Premises. 

I'lans  by  Contractor. 

Contractor — Jas.       B.    McSheehy,      1147 

Dolores   St..   San    Francisco. 
Filed   Jan.   9.   '20.      Dated   Dec.   20.   '19. 
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Payments     not     given 

„  ,,...,  TOTAL  COST,  $22,500 
Bond,  limit,  forfeit,  none.  Plana  and 
-specifications  filed. 

NOTE: — Permit   also   applied    for    to- 
day. 


WOODWORK 

'('Zt  SE  BROADWAY  AND  WEB- 
ster.  All  work  for  -n'oodwork  ex- 
cept hardwood  floors  for  3-story 
brick  veneer  and  plastered  residence 
with  basement  and  garagr. 
Ownr — Harry    Hill.    2550    Webster.    San 

Francisco. 
.\rchitect — Kenneth  Macdonald.  Jr..   234 

Pine.    San    Francisco. 
Contractor — Wegner    &    Blob.    593    Mar- 
ket. San   Francisco. 
Filed    Jan.    9.    '20.      Dated    Dec.    30,    '19. 
No  payments  given. 

TOTAL  COST.  $14,0«2 
Bond.  Sureties.  Forfeit.  Limit,  none. 
No  plans  or  specifications  filed. 

NOTE:       Permit      reported      Jan.       6. 
1920,     No.   34. 


EXCAVATING 

(74)      EXCAVATING  O.N  ABOVE. 
Contractor — The      Carlin      Grading    Co. 
(Farrar  &  Carlin,  co-partners).   110 
Jessie.  San  Francisco. 
Filed  Jan.   9.   '20.     Dated  Dec.   31,   '19. 

On     completion     75% 

Usual    35    days    25% 

TOTAL  COST,  $3000 
Bond,  Sureties,  Forfeit,  none.  Limit, 
JO  days.  No  plans  or  specifications  filed. 


PLASTERING 

(75)      PL.VSTERING    ON    ABOVE,    with 

exception    of    ornament    around    front 

door. 
Contractor — Lyden    &    Bickel,    269    Fell, 

San    Francisco. 
Filed    Jan.    9,    '20.      Dated   Dec.    27,    '19. 

First    of    each    month     75% 

Usual     35     days     25% 

TOTAL  COST,  $8210 
Bond,  Sureties,  Forfeit,  none.  Limit,, 
i5  days  after  notification.  No  plans  or 
specifications   filed. 


MILL    WORK 

176)      MILL   WORK  ON  ABOVE. 
[Contractor — Anderson      Bros.      Planing 
Mill    &   Mfg.    Co.,    2399    Powell,    San 
Francisco. 
Filed  Jan.   9.  '20.     Dated   Dec.  23.  '19. 

Every    30    days    75% 

Usual    35    days    25% 

TOTAL  COST.  $7146 
Bond.  Sureties.  Forfeit.  Limit,  none. 
Vo  plans  or  specifications  filed. 


PAINTING. 

(77)      PAINTING  WORK  ON  ABOVE. 

Contractor — D.    Zelinsky    &    Sons,    Inc.. 

422  Turk,  San  Francieco. 
Piled    Jan.    9.    '2(i.      Dated    Dec.    19.    '19. 

Monthly     75% 

Usual   35    days    25% 

TOTAL  COST,   $2350 

Bond.    Sureties,      Forfeit,    none.      Limit. 

23    days    after    notification.       No    plans 

jr  specifications  filed. 


FRAME  G.\RAGB 

(78)      ADJOI^^NG    NO.    71    BERNARD. 

One-story  frame  garage. 
Owner — A.     Renalda.     71     Bernard     St.. 

San  Francisco. 
Architect — None. 

Contractor — E.     J.     Montgomery.     1320 
Broadway.  San  Francisco. 

COST.  $600 


ALTERATIONS 

(79)      .\0.    120    ELEVENTH.      Alter    for 

storage  room. 
Owner — J.     Rosenthal.     49    Battery    St., 

San  Francisco. 
Architect — None. 

Contractor — O.  W.  Britt,    1115  Scott  St.. 
San  Francisco. 

CX>ST.   $2000 


ADDITION 

'80)  NW  PINE  &  FRONT.  Add  two 
stories  to  Class  "C"  building. 

Owner — A.  L.  O'Brien.  240  Montgomery 
St.,  San  Francisco. 

Architect — O'Brien  Bros..  240  Mont- 
Montgomery   St..    San   Francisco. 

Day's   work.  COST,    $25,000 

DECORATIONS 

rSI)  EXPOSITION  AUDITORIUM. 
Civic  Center.  All  work  for  decora- 
tions for  Pacific  Auto  Show. 

Owner — G.  A.  Wahlgreen.  Chronicle 
J'.ldg..   San  Francisco 


Architect— Ward    &    Blohme.    454    Cali- 
fornia St.,  San  Francisco. 
(Contractor — W.     A.  Plummer*    Mfg.  Co.. 

37  Front  St..  San  Francisco. 
Filed   Jan.   10.   '20.      Dated   Jan.   7.  '20. 
Materials   ready  for   erection.  $4687.50 

Completed    and    accepted 4687.50 

36   dnys   after 3125.00 

TOTAL  COST.  $12,500.00 
Bond.  none.  Limit.  Feb.  21.  1920.  For- 
feit, none.  Plans  and  specifications 
filed 


CLASS    "C  "    STORE    BLDG. 

(S2)  SE  H.ARRISON  75  SW  Langton 
SE  100  NE  75  SE  100  NE  75.  Removal 
of  old  work,  excavation,  concrete 
work,  brick  work.  carpentry'  and 
mill  work,  roofing,  sheet  metal  work, 
stairs,  glazing,  rough  and  trimming 
hardware  .and  finishing,  but  not  in- 
cluding plumbing,  wiring  or  paint- 
ing for  two-story  Class  "C"  store 
building. 

Owner— James  Madison.  112  Market  St.. 
San  Francisco. 

.Vrchitect — Nathaniel  Blaisdell.  255  Cal- 
ifornia .St.,   San  Francisco. 

Contractor — Alfred    .H   Vogt.    185    Stev- 
enson St..  San  Francisco. 

Filed  Jan.   10.  '20.     Dated  Jan.  5.  '20. 

2nd  story  joists  in  place $8000 

Completed  and  accepted 8074 

Usual   35   days 5350 

TOTAL    COST.    $21,433 

Bond,  $10,717.     Sureties.   Emil  Hogberg 

and    C.    S.    Hoffman.       Limit.     35    days. 

Forfeit.    $20.      Plans    and    specifications 

filed. 

Permit  reported  Jan.  6.  1920.  No.  35. 


COMPLETION  NOTICES 


San  Francisco  County 


Jan.  .1.  1920— N  TWENTY-FIFTH  25 
W  Homestead  W  50x.N'  85.  JIcDon- 
ough  &  Costello  to  McDonough  & 
Costello Jan.    2.    1920 

Jan.  3.  1920 — W  FLORIDA  102-6  S 
Army  S  25xW  100.  P  A  Zwissig  to 
McDonough  &   Costello.  .  .Jan.   2,   1920 

Jan.  2.  1920— SE  HOWARD  45-10  NE 
Main  SE  137-6xSW  45-10.  Paynes 
Bolt  Works  to  Healy  Tibbitts  Con- 
struction   Co Jan.    2.    1920 

Jan.  6.  1920— SW  SAN  BRUNO  AVE 
109  NW  Burrows  N  W25xSW  120; 
Ptn  Lot  3  Blk  3.  Univ.  Md.  Harry 
Eidelstein  to  Harry  Abrahams... 
Jan.    5.   1920 

Jan.  6.  1920— E  TWENTY-SECOND 
Ave  50  S  Anza  S  25xE  57-6.  Fred- 
erick   Huelter    to   David   Leigh 

Jan.   3.    1920 

Jan.  6.  1920 — SE  TWE.NTY-SECOND 
Ave    and   Anza   S    25xE    57-6.      Gus- 

tave    Moeller    to    David    Leigh 

Jan.    3.    1920 

Jan.  6.  1920 — E  TWENTY-SECOND 
Ave  25  S  Anza  S  25xE  57-6.  David 
Leigh  to  whom  it  may  concern... 
Jan.   3,   1920 

JiUi.  6.  1920 — LOT  7  and  S  half  Blk  6. 
Blk  3106.  Westwood  Park.     Elise  P. 

Brlden    to    H.    J.    Hansen 

Nov,    12.    1919 

Jan.  6.  1920— SE  O'FARRBLL  AND 
Van  .Ness  Ave  S  60xE  109.     A  Stein- 

berger    to    Thos    A    Cavanagh 

Jan.     5.     1920 

Jan.  6.  1920— S  GREEN  68-9  E  Fill- 
more E  35-9x137-6.  Mary  E 
Keneally  to  whom  it  may  concern 
Jan.    5.    1920 

Jan.  6,  1920 — W  TWENTY-SE}COND 
Ave  25  S  Anza  S  2SxE  57-6.  Gustave 
Moeller   to   David  Leigh.. Jan.   3.    1920 

Jan.  7.  1920 — NW  MORAGA  AND 
18th  Ave  N  90xW  84.  Geo  E  and 
Nettie  H  Hart  to  Louis  Johnson... 
Jan.    5.    1920 

Jan.  8.  1920 — LOT  3  BLK  3133  AVest- 
wood  Park.  Hans  Nelson  to  Hans 
Nelson    Bros Jan.    6.    1920 

Jan.  9.  1920— E  STOCKTON  49-6  N 
Sutter  24x56-9.  Heine  Piano  Co 
to   H  L  Peterson Dec.  30.  1919 

Jan  9.  1920 — S  TWENTY-FIFTH 
2S0  E  Douglass  E  40x114.     Oscar  W 

Lind   to   whom  it  may  concern 

Dec.     31.     1919 

Jan.  9.  1920 — NW  LAUREL  AND 
Washington  N  82-6xW  100.  •  C  J 
Hlllard  to  H  L  Petersen;  Chas  S 
\msler  (as  The  Amsler  Sheet  Metal 
Works  I     Jan.    7.    1920 

Jan.  9.  1920- SE  TWENTY-SIXTH  & 
Folsom.  Cogswell  Polytechnic 
College  to  Fredk  W  Snook. Jan.  6.  '20 

Jan  9.  1920 — NO.  145  GUERRERO. 
.VT/irv's  llel)i  IL.spilal  to  A  H  Kumsi 


Jan.     9.     1920 — N 
Leavenworth. 
Hansen,    Inc.  . . 


Jan. 

PINE  199-1 
r  F  Dunn  to 
Jan. 


LIENS   FILED. 


San   Fraticlsco   County. 


Jan.  3.  1920— LOT  6  BLK  3197.  West- 
wood  Park.  Nels  P  Johnson  vs 
Mary  A  and  JoUn  Doe  Houston,  her 
husband.  Baldwin  &  Howell.  Mor- 
tg:agee.  John  Doe  and  Richard  Roe 
$197.9 

J.ui.  ."..  1920 — .Nl.i.  1112  D(JLOUl';S. 
Kiiiuan  and  r)olores.  c.  L.  Has- 
lorf    v.-^.    Julia    .VI.    Hillv.trd    ifii 


LE.VSES. 


!Sun   Frauoiseo   County. 


J;in.  5.  1920- NE  CLAY  and  Front  N 
L'7-6xE  120.  Elsie  A.  Drexler  to 
William  A.  Curtis  Co.;  5  years;  $18,- 
nOO. 

Jan.  5.  1920 — NO.  4:J91  TWENTY- 
fourth  St.  Robert  Ingenlath  to  Jno. 
Weichel:   5   years;   $ri2u. 

■Jan.  5,  1920 No.  13J  PARK  bet.  Tay- 
lor and  Jones.  .Alexander  MeCone. 
executor  -Alicia  McCone.  deceased,  to 
K.  Barsi  and  A.  Propper,  as  Barsi  & 
Prupper;   2   years;   $1200. 

Jan.  6,  1920 — NO.  3922  TWENTY-SEC- 
ond  .\  line  100  W  Castro.  Wm  Bar- 
rett to  H  C  McCormick.     2  years.  $660 

Jan.  6.  1920— NO.  1025  POST.  A  E  and 
wife  Etta  Green  to  -Anna  Farrisee. 
5  years.     $30,000. 

.Ian.  0.  1920 — N  SUTTER  102-6  E  Fill- 
more; No.  1970.  Cavalry  Estate  Co. 
to  E.  and  L.  Lavezzoli;  3  years; 
$1410. 

Jan.  7.  1920— NE  FOURTH  and  Natoma. 
Morris  and  Max  Lew  to  Walter 
CHne   and  wife;    5    years;    $12,858. 

Jan.,  8.  1920 — NE  FULTON  &  ATALAYA 
Terrace  No,  1850  Fultofi,  Julia  Peters 
to  Hugh  L  Smith,  17  months,     $680, 

Jan,  7.  1920 — NO,  2524  MISSIO.N  W  side 
bet,  21st  and  22nd,  Lvdia  W  and 
Homer  S  Bodley  (husb)  to  Robert  A 
Ginsberg,      5    years,      $20,000, 

Jan,  9.  1920 — NE  GOLDEN  GATE  AND 
Franklin  No.  686  Golden  Gate  Ave, 
Stockholm  &  Allyn  Co  to  Albert  C 
Schmidt,      5    years,      $4500, 

Jan,  9.  1920— NO,  331  SUTTER,  E  L 
Doherty  to  L  Levene,  11  years  6 
months,       $38,400. 

Jan.  9.  1920 — W  LEAVE.NWORTH  77-10 
N  Sutter.  George  W  E  and  Nicholas 
W  Schneider  tr  Tillie  Bauer.  5 
years.    $36,000. 


NOTICE      OF      NON-RESPONSIB.LITV. 


San   Frunclsco  County. 


Jan,  8.  1920 — .\  GE.ARY  137-6  E  Ma- 
son E  25xN  137-6.  The  F  Chevalier 
Co  as  to  improvements  on  leased 
property     

Jan.    5.    1920— W    MISSION    92   N    23rd 
N    54\W    12"),      Mission    Lodge    M.t 
sonic    Hall    .Ass'n,    as    to    improve- 
ments   on    leased    property 


BUILDING  CONTRACTS 


Alameda  Coniitr 


Goranson 

Owner 

2950 

Oracle 

1  loranson 

4900 

Hillen 

Hillen 

3000 

City   of  Okd, 

Thomsen 

1460 

Bright 

Okd   Ref.  Co, 

1500 

Goranson 

Owner 

2950 

Woolsey 

Owner 

4000 

Cal,    Peanut 

Power 

7500 

Same 

Same 

8000 

Hillen 

Hillen 

3000 

Lakeshorc 

Strang 

750(1 

Noble 

Noble 

30011 

Kniesf 

Basset  t 

1430 

Mc.Manus 

.Mc.Manus 

1200 

Hutchinson 

Corbett 

400 

West 

West 

500 

ScarpuUa 

Perona 

2000 

Newman 

Schwalm 

9797 

Jantsen 

Owner 

30011 

Engler 

Owner 

5000 

Sevente 

Owner 

2000 

Corheisier 

Spenoe 

900 

Safe   RIty 

Short 

;;Mii(i 
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Rogers 
MacGregor 

Schroder 

Nichols 

Hemstalk 

Humphrey 

Wallace 

Juderquist 

Wethern 

Lloyd 

Kosdy 

Jackson 

Glantz 

Breed 

Guile 

Hotel  Claremont 

Baker 

Westlund 

Lamb 

Shirk 

■Warner 

Church 

Lannon 

DiiKon 

City  of  Okil. 

same 

Saiiif 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Get 

McCajthy 


Clouser 

Owner 

Murdock 

Nichols 

Hemstalk 

Owner 

Sheridan 

Hoerl 

Owner 

Lloyd 

Owner 

Jackson 

Owner 

JJarquis 

Pedgrlft 

Dawson 

Owner 

Owner 

Owner 

Scammon 

Owner 

Ahnefeld 

Ahnefeld 

Stanley 

Faulkner 

Same 

Same 

«ame- 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Minakata 

Pratt 


1500 
4950 

950 

3000 

coon 

10000 

810 
3500 

800 
3O0O 
2000 
7500 
3500 
4500 

451) 
2500 
4900 

650 
•5000 
2000 
3001) 
5«00 
{1000 
2500 
2740 
2140 
1370 
1370 
137U 
4110 
2740 
1370 
1370 
1370 
1370 
1700 

500 


DWELLING  „„..„.<, 

(23)  N  EL  CENTRO  AVE  65  W  San 
Sebastian.  Oakland.  One-story  five- 
room   dwelling. 

Ovncr— H.      Goranson.      343o      Peralta 

Ave..    Oakland. 

.\rchitect — None.  „„_    ,„„./> 

Day's   work.  COST.   $29o0 

STORE   AND   DWELLING 

(24)  SE  HOPKINS  AND  RHODA  AVE 
Oakland.  One-story  7-room  store  and 
dwelling.  ...  J 

Qwner — A.      E.      Gracie,     Hopkins     and 

Rhoda  Ave.  Oakland. 
Architect — None, 
(^ontracaor — H.    Goranson,    343p    Peralta 

Ave..   Oakland.  „     .,„„„ 

COST,    M900 


DWELLING  „       ,       ^   ,  ,       , 

(25)      E  MAVIS   lUO   N   Trask,  Oakland. 

One-storv   5-room  frame  dwelling. 
Owner— R."  C.    Hillen.    5364    Trask    St., 
Oakland. 

-.^^^'•'i'1?o7l^''""-  COST,    J3000 


(26)      SIXTY-SECOND    AVE    &    FOOT- 

hiU    Blvd..    Oakland.      Alterations. 
Owner — City  of  Oakland. 
.\rchitect — None.  .^„,    ^     . 

Contractor — John    Thomsen.    oS31   Ocoi- 
dental   St..   Oakland.       ^^    ^^^^^ 


(27  1     NO.    224    SECOND    ST.,    Oakland. 

Owner— Bright  &  Miller.  Premises. 
Architect — None.  _  .  .        „ 

Contractor — Oakland    Refrigerator    Co.. 
2766  Grove.  Oakland.  _     ..,„„ 

COST.    J1500 


ftve- 


(28)  E  SAN  SEBASTION  183 
Centre.  Oakland.  One-story 
room   dwelling.  ,,        ,, 

Owner— H.  Goranson.  343d  Peralta 
Ave..   Oakland. 

Architcct--None. 

Days  work.  cu&i.   »-3ju 

('9)  W  SECOND  AVE  60  N  Boulevard 
Place.  Oakland.  Two-story  build- 
ing  (2  stores  and  7-room  apts.) 

0„.ner — I.  K.  Woolscy.  5677  Ocean 
View   Drive.  Oakland. 

Architect— None.  ,.rY«T     «4n«n 

Day's    work.  COST.    J4000 

fso')'  N  -TWENTIETH  100  E  San  Pablo 
Ave..  Oakland.  Three-story  brick 
addition.  .  ,     , 

y,vner California   Peanut  Co.,  636  20th 

St..  Oakland. 

.\r.-liitect — .None.  ._      

Contractor- J.   J.    Power.    <.l    .JOth    St.. 

O^'^'*"'''  COST.  $7500 

mf^l^^TtvENTIBTH  100  E  San  Pablo 
A\e..  Oakland  Two-Story  brick  ad- 
dition. 


Owner — California  Peanut  Co.,  630  20th 

St..  Oakland. 
Architect — None. 
<::ontraclor — J.   J.   Powers,   774   20th   SI., 

Oakland. 

COST,    $8000 


DWEa..LING 

(32)     N  TR.ASK  80  E  Mavis.     Oakland. 

One-story   5-room   dwelling. 
Owner— R.    C.    Hillen,    5364    Trask    St.. 

Oakland. 
Architect — None. 
Day's' work.  COST,  $3000 


DWELLING 

(33)      N  XONGRIDGE      ROAD      lUO      W 
Verada    Road,    Oakland.      Two-story 
7-room   dwelling. 
Owner — Lakeshore        Highlands        Co., 

Oakland. 
.\rchitect — None. 

('ontraetor — F.  N.  Sti-ans,  1405  Central 
.VA'e..  .Alamed.a. 

COST,    $7500 

DWf^LLlNG 

1 34)  SW  n-SEVENTEENTH  AND 
29th  Ave..  Oakland.  One-story  live- 
room  dwelling. 

Owner — G.  H.  Noble.  2205  Santa  Clara 
Ave.,  Oakland. 

.\rchitect — None. 

Day's    work.  COST,    $3000 

DWELLING 

(35)      E    FIFTY-FIFTH      AVE      10 1      b 
Walnut,   Oakland.     One-story   3-room 
dwelling. 
Owner — George  J.  Knlese.  2142  8th  Ave 

Oakland. 
.\rchitect — None.  ^      ^ 

Contractor— E.      D.    Bas.-iett.      3229      E- 

14th.  Oakland.  ,,,-„ 

COST.  $1450 


ALTERATIONS  „„    ^   ,  ,       j 

(36)      NO.   771   NINETEENTH.   Oakland. 

Alterations. 
Owner — B.   McManus.   Premises. 
Architect — None.  „,  „    ,,„    , 

Day's  work.  COST.  $12oo 

ALTERATIONS  ,  ,        ,        , , 

137)      NO.   524   .NINTH.  Oakland.     Alter- 
ations. 
Owner — Hutchinson  Grocery  Co. 
Architect — None. 
Contractor — Corbett      &      Bayliss.    1110 

Franklin.  Oakland.  

COST,   $400 

f3VJ'''5/o°.-^702      SIXTY-NINTH      AVE., 

Oakland.     Addition. 
Owner — Mrs.  M.  West,  Premises. 
Architect--None. 
Day  s    work.  CObl.    iovv 

ALTERATIONS  ^   ,  ,       , 

^39)      NO.    423    THIRTEENTH.    Oakland 

Alter   store.  .        „   ,  ,, 

Owner— A.   ScarpuUa.      29o6      Telegraph 

Ave.,  Oakland. 
Architect — None.  ._     _ 

Contractor— John  Perona.  •'^^^,^'^' j^J^o*^^ 

FRAME   DWELLING 

(40)  LOT  59  Piedmont  Manor,  I  led- 
mont.  All  work  for  two-story  and 
basement   frame   ilwellmg.  . 

Cvner— Sam     .Newman.     915     \\  ashing- 

ton    St..    Oakland.  r      n., 

Architect — iSchirmer       Bugbee       Ar     Co.. 

Thayer    Bldg..    Oakland. 
Contractor— Harry    Schwalm.    <21    Mam 

St.,  Hayward.  , 

Filed  Jan.  6,  '20.     Dated  Jan.  2.    20. 

Sheathing   on    ^IHH-- 

Brown    coated     }S,''n'- 

Interior     trim    on .  . Jssi-nr 

Completed    and    accepted i??J-^n 

U.ua,    35    days^^^^.^.^.^.^.. ^5449.50 

Bond,  $489S.85.  Surety,  Globe  Indeiti- 
nlt>  Co.  Limit,  100  days'.  I'0''f/''' 
none.      Plans  and   specifications   filed. 

Ml)      W  'browning    180    N    Uaiierofl, 

Berkeley.      One-story    4-room    dwlg. 
owner— H.    Janli^n,    1014   AUsIon   Way, 

Berkeley. 
my's'woTi^''''''""' COST.  $3000 

DWELLINGS  ^  ,.   ^.  ,,., „ 

142)  W  ORDV\AY  70  and  3o  N  (jilni.in. 
Berkeley.       Two      one-story      o-rooin 

Owne'r-Louis  Ensler.  2435  College  Ave 

Berkeley. 
Duy'''s''\voHi"^""'  COST.   $250u  each 


DWEILLING  „^      ,, 

(43)  NO    831  CENTENNIAL  AVE.,  Ala- 
meda.     One-story     5-room    dwelling. 

Owner — Louis  Seventc,   Premises. 
.Vrchitect^ — None.  „„    -„„„- 

Day's   work.  COST,   J2000 

ALTERATIONS  „^        ,,  . 

(44)  NO.    1423      COTTAGE,      Alameda. 
Alterations.  _ 

Owner— F.  A.  Corbeisier,  Premises. 
Architect — None.  _,,     _     , 

Contractor— A.    T.    Spence.    641    Taylor 

Ave.,   Alameda.  „    .^.. 

COST.   1900 


DWELLING  ,..  ,,      ,      , 

(45)    -N  DELAWARE  200  %\    Maple  Ave.. 

Oakland.     One-story  5-room  dwlg. 
Owner— Safe    Realty   Co.,    Bacon    Bldg., 
Oakland. 

Architect — None.  .    . 

Contractor— C.     W.   Short.      24.>     Acton 

Place.   Oakland.  ,„„„„ 

CO.ST,  $2900 

DWELLING  .„„„     .,,,,     p 

146)      NW     NINETY-FOURTH    AVE    & 

Burr,    Oakland.        One-story      3-room 

dwelling.  „,„,    „,,,. 

Owner— Mrs.    M.    E.    Rogers,    2124    90th 

Ave..   Oakland. 
.\rchitect — None.  ^„„   „,    ^   „, 

Contractor— P.   D.  Clouser,   922   2lBt  St., 

O^^^'^^^-       '  COST.    $1500 


HY)^'t'L2KESHORE  AVE  300  N 
Windsor,  Oakland.  Two-story  seven 
room  dwelling. 

Owner— C.  M.  MacGregor.  470  13th,  Okd 

f,[^y'''^'wo;^'"'""  COST,  $4950 


Steel 


TANK   TOWER  .       ^ 

(48)      NO.    71    TENTH,    Oakland. 

tank    tower. 
Owner — Mr.  Schroder.   Premises. 

Architect — None  „.. 

Contractor — L.     >Y.    Murdock.    56j    12th. 
Oakland.  ^^^^_  ^^^^ 


DWELLING  .    .„  _ 

,49)      E    EIGHTH    220    N    Allston    Way. 

BerkeUv.      One-story    5-room    dwlg. 
Owner — Chester   S.    Nichols,    6008    Foot- 
hill Blvd..  Oakland. 

^:^^^''"'- COST.  $2000 

DWELLING  „       „       „       , 

(.Ml)      E    CALIFORNL\    loO      fe      Ward, 

l.erkeley.       One-story      5-room      tile 

Owner — C^    H.    Hemstalk,    2204    Roose- 
velt  Ave.,   Berkeley. 

^k^?^*^^""*^-  COST,    $2000 


r5n'^\"^^>927      GARBER.      Berkeley. 

Two-story      12-room      dwelling     and 

garage.  ,  „ 

Owner— A.   S.   Humphrey  Co. 
\rchitect — Henry    Gutterson,    2.8    Post, 

Dayf  wo^r^""'*'*^"-  COST,  $10,000 


Oak- 


Tsff'^Ncis.    914-916      KIRKHAM. 

land.     Fire  repairs, 
owner — T.  L.  Wallace.  Premises. 
.\rchitect— None. 

Contractor- Robt.    E.    Sheridan   Co.,   Sol 
nth,  Oakland.  ^^^^    ^^^^ 


(53)  W  FOURTEENTH  AVE  400  S 
Park  Blvd..  Oakland.  One-story  6- 
room  dwelling.  .   »     x.      .  t^-i. 

Owner— John    E.   Juderquist.   New  York 
Architect — None.  „   ,  ,    _j 

Con,raclor-J..E.   Hoerl.   Oa^nd.^^.^^ 

;V4T"No'''°?f  SEVENTH  AVE..  Oak- 
Ownl'r-G^'H^WeThern,  907  Clay.  Okd. 
$o^^,'^;rcU7^&"^.G.  Wethern^^mises. 


!5Y)^Wv^'tHIRTY-EIGHTH  AVE  ANT) 
Santa    Rita.    Oakland.      One-story    5- 

0^ne?-w'''v^Uoya.  3720      Foothill 

Blvd..   Oakland. 

.Architect — None.  ,  .,-,typ    ssfliiil 

Day's   work.  cusj-i,  s.i""" 
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ai 


DWELLING 

(56)  W  TWKNTY-FIFTH  AVE  100  S 
E-28th,  Oakland.  One-story  5-room 
dwelling. 

Owner — Wm.    E.    Kosdy,    3010    Dakota, 

Oakland. 
Architect — None. 
Day's   work.  COST,    ?2000 

DWELLING 

(57)  LOT  23  BLK  "D"  Lakewood 
Park.     Piedmont.       Two-story     frame 

,  dwelling. 

Owner — Mrs.  3.  G.  Jackson. 
.\rchitect — None. 
Contractor — S.   G.   Jackson. 

COST,    $7500 


Owner — Lannon    Bros.      Mfg.      Co.,      367 

Magnolia.  Oakland. 
.\rchltect — None.  _    .,..„ 

Day's  work.  COST,   $5000 

DWELLING  ,,„ 

(69)      W       SEVENTY-FOURTH        AVE 
1000    N    E-14th    St.,    Oakland.      One- 
story,   five-room  dwelline. 
Owner — S.    E.    Dalton,    1257    46th    Ave, 

Oakland. 
Architect — None. 

Contractor — E.   Stanley.  ,_    .„,„„ 

COST,  $2500 


FRAME    DWELLING 

(58)  "THE  OAKS."  Piedmont.  One,- 
story   frame   dwelling. 

Owner — C.   W.   Glantz,   2640   Harriet   St., 

Oakland. 
Architect — None. 
Day's   work.  COST,    $3500 

FRAME  DWELLING 

(59)  WILD  WOOD  near  Grand  Ave., 
Piedmont.  One  and  one-halt-story 
frame  dwelling.  „„.   ,.   ^   ■ 

Owner Breed   &   Bancroft,   201-5   Oak- 
land  Bank   of  Savings  Bldg.,   Oak- 
land. 
Architect — None.  .       „„_      ^ 

Contractor— E.    M.    Marquis,    2S27    Rus- 
sell. Berkeley.  ^^^^    .,-„» 
COST,  $4500 


.'ALTERATIONS 

(60)      NO.    410    BELDVUE    AVE.,    Oak- 
land.    Alterations. 
Owner — J.  J.  Guile,  Premises. 
Architect — None. 

Contractor— Jas.   H.   Pedgritt.   565  16th, 
Oakland. 

COST,  $450 


.■ALTERATIONS  AND  REPAIRS 

(61)      HOTEL    CLAREMONT,    Berkeley. 

Alterations  and  repairs. 
Owners — Hotel  Clareraont. 
Architect — None. 

Contractor — J.     Dawson,     2121     Durant 

Ave.,   Berkeley.  _    .„,„„ 

(XXST,   $2500 


DWELLING  „^   ,, 

(68)     N    LERIDA  AVE    340    W    Walla 

Vista,    Oakland.  Two-story    6-room 

dwelling.  „   ,  , 

Owner— W.  J.  Baker,  546  Mth,  Oakland 

Architect — None.  .,„„„ 

Day's  work.  COST,  $4900 


wood  Ave.,  Oakland.     One-story,  one- 
room  school. 
Owner — City   of  Oakland. 
Architect — None. 

Contractor — John    R.    Faulkes,    9828    E- 
14th  St.,   Oakland. 

COST,    $1370 


SCHOOLS  ™^^„x 

(70)      NE  BOSTON  AVE.  AND  SCHOOL 
St.,    Oakland.      Two    one-story,    one- 
room    schools. 
Owner— <;ity  of  Oakland. 
Architect — None.  „„    ^ 

Contractor— John    R.    Faulkes,    9828    E- 
14th  St.,  Oakland. 

COST,  $1370  each 


SMOKE  HOUSE 

(63)  NO.   1300   SAN  PABLO  AVE,   Ber- 
keley.    Brick   smoke  house. 

Owner — Westlund   Packing  Co.,   Prem. 

Architect--None. 

Days    work.  CObl,    $bjii 

DWELLING  AND  G.\RAGB 

(64)  NO.   817    THE     ALAMEDA,      Ber- 
keley. One-story  6-room  dwelling  and 

Owner— E.    R.    Lamb.    1126    Poplar    St., 
Oakland. 

^ay's'w^Tli'"'"^ COST,  $5000 

(^65)     S      DELAWARE    150      E      UcGee, 

Berkeley.      One-story    5-room    dwlg. 
Owner— D.    Shirk,    1719      Hearst      Ave., 

Berkeley. 
Architect — 'None. 
Contractor— R.   R.   Scammon.^^_^    ^^^^^ 


O  Q  JJ  Q  OX«S 

(71)      SW    EIGHTEENTH    AND    WEST 
Sts.,    Oakland.      Two    one-story,    one- 
room  schools. 
Owner — City  of  Oakland. 
\rchitect — None. 

Contractor — John    R.    Faulkes,    9828    E- 
14th  St.,  Oakland. 

COST,  $1370  each 


(68?°B  MAGNOLIA  150  S  5th,  Oakland. 
"Two-story  lumber   shed. 


.SCHOOL 

(72)      SW   FORTY-EIGHTH  AND  Web- 
ster,   Oakland.     One-story,    one-room 
school. 
Owner — City   of  Oakland. 
Architect — None. 

Contractor — John    R.    Faulkes,    9828    E- 
14th  St.,  Oakland. 

COST,    $1370 


SCHOOL 

(73)      FIFTY-FIFTH    AVE.    AND   CON- 
gress   St.,    Oakland.      One-story,   one- 
room  school. 
Owner — City  of  Oakland. 
.■Vrchitect — None. 

Contractor — John    R.    Faulkes,    9828   E- 
14th  St.,  Oakland. 

COST.    $1370 


SCHOOLS 

(74)      SW      FRUITVALE      AVE.      AND 
Tallant  St..  Oakland.     Two  one-story, 
one-room   schools. 
Owner — City  of  Oakland. 
Architect — None. 

Contractor — John    R.    Faulkes,    9828    E- 
14th  St.,   Oakland. 

COST,   $1370   each 


f66)^^"  M)N^IDB3   200    N    El    Centrp, 
Oakland.  One-story,  flve-room  dwell- 

Owncr S.    A.    Warner,    4606    Brookdale 

Ave.,    Oakland. 

^Ifi'tlr^^"'"'- COST,   $3000 

DWBLLrNGS  „       .  o„  j 

(67)     S    FORTY-FIFTH    ST.      180      and 
220    W    West,    Oakland.      Two      one- 
story,   flve-room  dwellings. 
Owner— Robert  B.  Church,  3101  Harper, 
Berkeley. 

Contractor— Harry  Ahnefeld,  3100  Har- 
per, Berkeley.  _  .„„„„  . 
^     '                              COST,  $3800  each 


.ADDITION 

(81)     NO.   196  SEVENTH,  Oakland.  Ad- 
dition. 
Owner — Chan    Kin    Gee,    507      Webster, 

Oakland. 
Architect — None. 

Contractor — K.   Mlnakata.    71   6th,  Oak- 
land. 

COST,    $1700 


SCHOOLS 

(75)      SE   FORTY-NINTH   AND    SHAF- 
ter   Ave.,   Oakland,      Three    one-story 
one-room  schools. 
Owner — City   of  Oakland. 
Architect — None. 

Contractor — John    R.    Faulkes,    9828    E- 
)4th  St..  Oakland. 

COST,   $1370   each 


GARAGE 

(82)     W  CURRAN   AVE.   100   S  .\rkan- 

sas,  Oakland.     Garage. 
Owner — J.    J.    McCarthy,    3095      -•Arkan- 
sas, Oakland. 
Architect — None. 

Contractor — H.  S.  Pratt,  1015  Glendora, 
Oakland. 

COST.    $500 


(76)     NW         THIRTY-EIGHTH        AND 
Penniman   Ave.,   Oakland.     Two   one- 
story,  one-room  schools. 
Owner — City  of  Oakland. 
Architect — None. 

Contractor — John    R.    Faulkes,    9828   E- 
14th  St.,  Oakland. 

COST,   $1370   each 


-SCHOOL 

(77)      THOMAS   AN^D    PROSPECT   STS.. 
Oakland.  One-story,  one-room  school. 
Owner — City  of  Oakland. 
Architect — None. 

Contractor — John    R.    Faulkes,    9828    E- 
14th  St.,   Oakland. 

(X>.ST,    $1370 


SCHOOL 

(78)      .NE    TENTH    AND    .\LICB,    Oak- 
land.    One-story,  one-room  school. 
Owner — City  of  Oakland. 
Architect — None.  „ 

Contractor — John    R.    Faulkes,    9828    E- 
14th  St.,  Oakland. 

COST,    $1370 


COMPLETION  NOTIOES 


AUmeda  Conntf 


Jan.  3,  1920.— PTN  LOTS  10  AND  11 
Blk  "G"  Map  East  Piedmont 
Heights,  Okd.  Joseph  Coward  to 
whom  it  may  concern. ..  .Jan.  2,  1920 

Jan.  5,  1920 — NO.  +166  WEBSTER  ST. 
being  E  Webster  40  S  42nd  St.,  Okd. 
G  L  and  Estella  Winn  to  California 

Builders   Co Dec.    31.    1919 

tral  Oakland  Tract,  Okd.  Califol-- 
nia  Builders  Co  to  whom  it  may 
concern Jan.  2,  1920 

Jan.  6.  1920— SB  COLLEGE  AND 
Keith  Aves,  Okd.  J  J  Stelner  by 
F  B  Anderson  to  Anderson  &  Bry- 
ant  Jan.   6,   1920 

Jan.  8,  1920— SW  V/ELD  320  SE  69th 
Ave  SE  40xSW  121.51,  Oakland. 
Hermlne   Heister   to   Chas  A   Haws 

Jan.    6,    1920 

*~t. 

LIBLNB  FILED. 


Aluneda  C<malf 


Jan  7,  1920— N  RIDGE  ROAD  247-01 
W  Euclid  Ave  W  80  th  at  right 
Angles  ISO  E  80xS  140,  Bkly.  C  H 
Hematalk  ve  Robert  and  Caroline 
Hunter     $196.20 


Bl  ILDING   CONTRACTS. 


.Santa    Clara    County. 


ADDITIO.N                              „         , 
No.  54  N-FOURTH  .ST.,  San  Jose.     Ad- 
dition to  garage.        .   .     ~ 

Owner — Pacific  Gas  &  Electric  Co.,  San 

Antonio  and  Second  Sts.,  San  Jose. 
Architect — None.  „    .,j       . 

Contractor — Morrison    Bros.,      Builders 

Exchange,  .San  Jose.       ^^^    ^^^^^ 


ADDITION  „     „         -r  .,, 

NO.  80  S-MARKET  ST.,  San  Jose.     Ad- 
dition to  equipment  room. 
Owner — Pacific  Tel.  &  Tel.  Co. 

tl^'^oT^.""'- COST.    $1300 

Ths'^ALlMBDA    AND    ST    MARY    ST.. 

San   Jose.     Alterations. 
Owner — B.  Kooser. 

Contractor— E.    E.    Weldon,    7    Hull   St., 
S.in   Jose.  ^g^    jjjgg 


(79)  SE  THIRTY-NINTH  A'ND  MAR- 
ket,  Oakland.  One-story,  one-room 
school. 

Owner — City  of  Oakland. 

Architect — ^None. 

Contractor — John  R.  Faulkes,  9828  E- 
14th  St.,  Oakland.  ^^    ^^^^^ 

f80?°*NE  TWENTY-NINTH  AND  BH^M- 


SEOOI^'aND^SAN  FERNANDO  STS., 
San  Jose.     Alterations  and  repalrS;^ 

Owner— S.  F.  Investment  Co..  617  Cal- 
ifornia St.,  San   Francisco. 

Architect— D.  C.  Coleman,  •O  Mont- 
gomery St.,  San  Francisco. 

Contractor— O.  Monson,  110  Jeesle  St., 
San  Francisco.  ^^^^    ^^^^^^^ 


(X>TTAGB 

PALM    HAVEN,    San    Jo 
cottage 


Flve-room 


Owner-^L.  D.  Bohnett,  29  .Nortrldge  St., 

San   Jose. 
C^S^ricfoT^R'A.   Bevrus,   130  Coe   St.. 

San  Jose. 


COST,  $3600 
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STOUE   KUILDIXa 

WILLIAM  ST.   n(>ar  First  St.,  San   Josa. 

Hrkk    slure   bullcHng. 
Dwiifi — c   L    Aleisierheim. 
Aichiteci — C.   W.  Klinkert,  Russ  House 

San  Jose. 
Contractor — C.      W.      Klinkert.        Russ 
House,  San  Jose. 

COST,    $3500 


WAREHOI'SE,     ETC. 

MAIL,  ROAD  from  First  to  Second  Sts.. 
San    Jose.      Concrete    warehouse    and 
L-uld   storage   plant, 
owner — Security    Warehouse      &      Cold 

Storage   Co..    San    Jose. 
Architect — Jas.  T.   Ludlow,  604  Mission, 

San   Francisco. 
Contractor — Frank     Hoyt,     556     N'-16th 
St.  San  Jose. 

COST.  $85,000 


BUILDING   CONTRACTS. 


KreNiio     County, 


MWKLLING 

LOTS  13  AND  14  BLK  20.  Arlington 
lieiylits.  Fresno.  Dwelling  and  ga- 
rage. 

Owner — A.  J.  Johnson.  1305  'I"  St., 
Fresno. 

.\  n'liitect — Xrne. 

Day's    work  COST,    $3500 


DWELLING 

LOT   12,    Park  Terrace,  Fresno.     Dwell- 
ing and  garage. 
Owner — Chas.    L.    Fink,    736    Dudley   St., 

Fresno. 
Architect — None. 

Contractor — Yarnell   &   Garges.   1026   S- 
1th   St..  Fresno. 

COST,  $5500 

Fr.AME    DWELLING 

LOTS   34   AND  35   BLK   4,  Fresno  Home 

.Addition,    Fresno.      Frame    dwelling. 
Owner — Emma    S.    Bright. 
.Vrchilect — None. 

Contractor — T.    J.    Bright.     2946     White 
St.,    Fresno. 

COST,    $3.=i00 


GARAGE 

LOTS   5   &    6   BLK    57,   Fresno.      Garage. 
Owner — Florence  Cramer. 
.Architect — None. 

Contractor — H.     Cramer,     820     "O"     St., 
Fresno. 

COST,    $12,000 


Rowell 


SCHOOL 

CENTEItVILLE      SCHOOL      DISTRICT. 
All    work       for      one-story      concrete 
school  building. 
Owner — Board      of      Grammar       School 
Tru.stees  of  Centerville  School  Dis- 
trict, Fresno. 
.\i-chiiect — Ernest      J.      Kump, 

Bldg.,   Fresno. 
Contractor — Barkelew      &    Gould.      2305 

White    St.,    Fresno. 
Filed  Dec.  29.  '19.     Dated  Dec.  26,  '19. 

Monthly    payments   of 75% 

Usual    35   days 25% 

TOTAL  COST,  $19,143 
Bond,  $9572.  Surety,  National  Surety 
Co.  Limit,  130  days.  Forfeit,  none. 
Plans  and  -specifications   filed 


GARAGE 

LOTS    5    AND    6    BLK 

rage. 
Owner — Jacob      Richter,      701 

Fresno. 
.\rchitect — None. 
Contractor — F.      J.   Stone,      304 

Bldg..  Fresno. 


sno.      Ga- 
"I"    St., 


Mason 
COST.  $11,000 


Fresno.     Install   new 


ALTERATIONS 
.NO.    1141    "J"    St 

{■"ont.  _,  , 

Owner— Thos.    Risley.    204    Cory    Bldg., 
Fresno. 

Architect — .None.  „ 

Contractor — Yarnell   &   Garges,   1026   S- 

4th  St..  Fresno.  ^^^    ,._^„„ 

COST.    $3500 

ALTERATION'S 

NOS.    1919-23      TULARE      ST.,    Fre.-ino. 

Alter  front. 
Owner — Dow  &  Puckhaber. 
Architect — ^None. 

Contractor— E.   J.   Farr,   245   Forthcamp 
St.,  Fresno. 

COST,    $3000 


DWELLING.  „ 

LOT    3    BLK    29.    Alta      Vista,    Fresno. 
Dwelling  and  garage. 


ILDIXG   AMD   EXGINEERJKG    NEWS 

owner — H.    H.  Smith,   Fresno.  Fianie    dwelling   and   garage. 

Architect — .None.  Owner — Rilla  Seaby. 

Contractor — J.   L.  Carter.   Fresno.  Architect — None, 

COST,    $5000  Contractor— Yarnell   &   Garges.   1026  S- 

Fourth  St.,  Fresno. 

DWELLING  COST,    $5500 

LOT  7  BLK  9,  Alta  Vista  Tract,  Fresno.  t^„.„,  r  tv  ^         

Dwelling  and  garage.  DWELLINGS 

Owner— E.   H.   Smith,   Fresno.  LOTS   15   AND   16   BLK    5:   Lots  31  and 

Architect — None.  32,  Markley  Vincent      Tract,     Fresno. 

Contractor — C.      E.      Buckmaster,      1712  Two  dwellings  and  g.arages. 

Lewis  St.,   Fresno.  Owner — O.   L.   Markley,   121?   Van   Ness. 

COST,   $2500  Fresno. 

DWELLING  Architect — None. 

LOTS   13   AND   14   BLK   1.  Markley  Vin-  Contractor — Yarnell    &   Garges,   1026  S- 

cent    Tract.    Fresno.        Dwelling      and  Fourth  St.,  Fresno. 

garage.  COST,  $4400  each 

Owner— J.    B.      Hart.    3667      Grant      St.,  „„,„,  ,  ,,,„         

Fresno  DWELLING 

Architect — .None.                                            '  L.OT    6    BLK    19    Wilson    Tract,    Fresno. 

Day's   work.                               COST,   $4500  Dwelling  and  garage. 

Owner— A.  P.  Wilson. 

nwRt  1  Tvc  Architect — None. 

L6ts  23  AND  24,  Temple  Park,  Fresno  ^°"'r?."°tTlnn'"''  *  ^"'^^-  ^"  ^"^"° 

Dwelling   and  garage.  A%e.   riesno.                    on<iT    »19  •;nft 

Owner — C.    L.    Sayior.    3734    Illinois    St.,  >-USi,   »i-.»uw 

Arcimect-None.  COMPLKTION    .VOTICBS. 

i>«>- ■"   «'°'-k          COST,   $3000  p,^,„„     County. 

DWELLING  Recorded                                               Accepted 

LOTS  1  AND  2  BLK  2,  Mattewan  Addi-  Dec.  31.  1919 — LOT  40  East  Elmhurst, 

tion,   Fresno.      Dwelling  and  garage.  Fresno.     J  D  Shorb  to  J  F  Neada... 

Owner — C.    L.    Sayior,    3734    Illinois    St.,  Dec    30.    1919 

Fresno.  Jan.    3.    1920 — LOTS    3,    4,    5    BLK    8. 

-Architect — None.  North  Park  Terrace,  Fresno.  Henry 

Days    work.                                COST,    $3000  S    Strattan    to    whom    it    may    con- 

cern Dec.    31,    1919 

DWELLING  Recorded                                                Accepted 

W    ',i    LOT   22,    Burlingame   Villa    Park,  Jan.   8,   1920— OIL  WEH^  NO.  247  Sec. 

Fresno       Dwelling  1,20-15,    Fresno.      S    P   Co    to    whom 

Owner — Lillian  Mclntyre,  Fresno.  't   may  concern Jan.   7,  1920 

.Architect — ^None.  " ♦ 

Day's    work.                                 COST,    $3500  Jan.   7,   1920 — LOTS  1   TO  4  BLK   7,   F 

H    B    P    V    Tract,    Fresno.      Fresno 

FRAME  DWELLl.V'G  Home    Builders    to      whom    it      may 

LO'TS      11    AND      12    BLK    16.      Fresno.  concern Jan.    6.    1920 

Frame    dwelling.  • — 

Owner — Julius  Can-dy. 

Architect — None.  BUILDING  CONTRACTS. 

Day's    work.                                 COST.    $1200  

Sacramento  County. 

REPAIRS  

NO.    448    "L"    ST.,    Fresno.      Repairs.  FRAME    FLATS 

Owner— Mrs   A.  Boettlier.  ^q.'   2830    "J"    ST..    Sacramento.      Two- 

Architect- None^  story    (4)    4-room    frame   flats. 

Contractor— J,    O.    Kerrick,    8:22      T     St  .  owner— B.    Lagomissino.    1830    59th    St.. 

Fresno.                COST,    $1090  Sacramento, 

Architect — None. 

ALTERATIONS  Contractro — W.    R.    Saunders.    2614    "S" 

-NO.    935    "J"    ST.,   Fresno.     Alterations.  St..  Sacramento. 

Owner — Kirkman  Nusery  Co..   2525  Tu-  COST,    $10,500 

lare  St.,  Fresno.  

Architect — None.  FRAME  FLATS 

Contractor— R.  Pedersen  Co.,  446  Clark  j^q     2217    "G"    ST..    Sacramento.      Two- 

St..   Fresno.  gtory    (4)    4-room    frame  flats. 

COST,    $6000  Owner— N.   Boklich,    809    "P"  St..  Sacra- 

mentfl. 

DWELLING  Architect — None. 

LOTS    23    AND    24,    Harris-Eules    Sub..  Contractor — W.    R.    Saunders,    2614    "S" 

Fresno.     Frame  dwelling  and  garage.  St..   Sacramento. 

Owner— Chas.  M.  McAllister,  417  Fresno  COST.  $10,500' 

Ave..    Fresno.  ■ 

Architect — None.  FRAME    FLATS 

Day's    work.                                 COST,    $5500  xo.    2410    "M"    ST.,    Sacramento,      Two- 

■ — story  (4)  4-room  frame  flats. 

GARAGE  Owner — W.    R.    Saunders,    2614    "S"    St., 

LOTS     29   AND   30   BLK     167,     Fresno.  Sacramento. 

Garage.  Architect — None. 

Owner — H.    H.    Holland.    204S    Mariposa  Day's  work.                             COST.  $10,300 

St..   Fresno.  

Architect — None.  FR.AME   FLATS 

Contractor— G.   C.  Cannon,   2039   Fresno  xo.    1428    EIGHTH      ST.,      Sacramento. 

Ave.,   Fresno.                       ..„„„  Two-story    (4)    4-room    frame   flats. 

COST.  $1000  Owner— JI.E.    Wheeler.      S09    "P"      St.. 

Sacramento. 

DWELLING  .Architect — ^None. 

LOT      16    BLK    32,    Alta     Vista     Tract,  Contractor — W.    R.    Saunders,    2614    "3" 

Fresno.     Dwelling  and  garage.  St.,  Sacramento. 

Owner— S.  W.  Ottingei.  '             COST,    $10,500 

Architect — None.  

Day's  work.                                   COST,  $5000  ALTERATIONS 

NO.     1914    "N"    ST.,    Sacramento.      Re- 

DWELLING                                    .       ,    ~        .  model    residence. 

LOT   7   BLK    7.   ^  ilia   Homestead   Tract,  owner— A.      Anderson,      1910      "N"    St., 

Fresno.      Dwelling    and    garage.  Sacramento. 

Owner — Dow    &   Co.  Architect — None. 

Architect— None  pay's  work.                                COST,  $1500 

Contractor — ^G.  C.  Cannon,  2039  Fresno.  •'                          

*^-««"'''          COS"^'    *^5'"'  ALTERATIONS 

r.T\-TriTTNC  -^'O.    2837    THIRTY-FIFTH    ST.,    Sacra- 

CoT   2   BLK   48,   K.   B.   Heights,   Fresno.  „^"Jf  "'°L  ^Fo"?er '  IlSo'nh   Av?^Sac- 

Prame  dwelling  and  garage.  °     ".'',;7.„,J 

Owner-K.    B.    Heights   Co.  Architect-None 

Architect— None.          „„„fc_,„3.„r       I7l'>  Contractor— Simmonds  &   Birdsall,  Sac- 
lewis  "sf'  Fresno  ramento.                                COST.    $1000 
COST,    $7500  

FRAME    REJSIDENCE 

DWELLING  NO.   2025   BURNETT  WAY,  Sacramento. 

NO     451      CALVERAS      AVE.,      Fresno.  One-story   5-room  frame  residence. 
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Owiior — <;.  K.   Join's.   Ml"   Uolnrcs  Way, 

Sacramento. 
Architect — None. 
Day's    work.  COST,    $2600 


RK.SIJ3BNCE,    ETC, 

NO.    1621    SAlVTA    YNEZ    WAY,    Sacra- 
mento.     One-story    6-room    residence 
and  garage. 
Owner— T.    H.    Watson,      1103      "O"    St., 

Sacramento. 
.Architect — None. 

Contractor — O.      W.       Harrison,      North 
Sacramento. 

COSH,  $4500 


story    5-room   dwelling   and   earage 
Owner— W.   H.   Stafford,   2217^4    "J"   St., 

Sacramento. 
Architect — None.  „, 

Contractor— C.    Valine,     2417     loth    St., 

Sacramento.  ^^^^    ^^^^^ 


ADDITION 

BUFI'\A.I.,0    PARK.    E.    L.    Kripp    Avres. 
Sacramento.         Addition       to      grand- 
stand. 
Owner — E.   L.   Kripp.   601    -K"   St.,   Sac- 
ramento. 
Architect — None. 

Contractor— I.     C.     Boss,    514     27th    Stv. 
Sacramento. 

COST,   $9000 


APARTMENTS 

NO.    fiOl    ELEVENTH    ST.,    Sacramento. 

Two-story    frame    apartment.'?    (12    2- 

room  apts.) 
Owner— W.     D.     McKay.     3029     "E"     St., 

Sacramento. 
Architect — None. 
Day's    work.  COST,    $12,000 

WARBHOUS 

NO.  1&14  NINTH  ST.,  Sacramento.    One- 
story  iron  warehouse. 
Owner — Kenyon      &   Whitman   Co.,      426 
Forum  Eldg.,  Sacramento. 

^^y'"  woTk'"'"''^ COST,    $3000 

NO.    1330    "W"    ST.,    Sacramento.      One- 
story   3-room   frame   residence. 
Owner— M,    Louts,    321     18th    St.,    Sac- 
ramento. 
Architect — ^None. 
Contractor^tout  &  Porter^^^^    ^^^^^ 


GARAGE  „  .  r^_.. 

NO.    1220    "K"    ST.,    Sacramento.      One- 
story   public   garage. 
Owner — A.  M.  Ardery,  Reno,  Nevada. 

Architect — None.  ,,,. 

Contractor — Herndon  &  Finnigan,   1714 
16th  St.,  Sacramento.  ^^^^  ^^^_^^^ 


BIH.DING   CONTRACTS. 
San    Joaquin    Countr. 

f,'^T'yilY<fD°li^STS.,   Stockton. 

oJn'e%-Jo^ph"Manuel,  341    Hampton 

St.,  Stockton. 

Architect— None.  ^         ^^ 

Days    work.  <-<jsi,   *-uvu 

FRAME  DWELiLrNG  ^    ^         . 

.\-i:\ST  ST.  bet.  Roosevelt  and  Acacia 

Sts     Stockton.     Frame  dwelling. 
Owner— A.   J.  Buthenuth. 
tAfl^'foV^'"''-  COST,    $3500 


FRAME   WAREHOUSE 
^^■ffr^en"\^^'";S?n^;oe^^S?s..    "it^ockTo^" 

0^n^%"l!j"S"Go°"/e'tt,  1205  S-Van  Buren 

St  .  Stockton. 
^ifr^oT^.''''^ COST.    $1^00 

[fs^i^EN^YN^^^YLOR    STS„    Stock- 

ton.     Frame  dwelling. 
Owner— F.    C.    Qarllck.      35    Ash      *air 

Oaks.   Stockton. 
Day's' woTk^°"'•  COST,    $1500 

FRAME  DWELLING  .,^„         ,  „_,, 

E- WASHINGTON  ST„  bet    "D'    and  "B 

Sts.,  Stockton.     Frame  dwelling. 
Owner— G.    Nonnelllni,    Stockton. 
Architect — 'None. 
Day's  work. 


(X)ST,  $2000 


I^^^Sa^'^^SW^It   sts.,    Stockton. 

Frame  residence  and  garage. 
Owner— Ramsey-Emerson    Co..     o4U     t.- 
Market   St.,   Stockton, 

^l^'^^""'-  COST,   $3060 


NO^    n05    TWENTY-THIRD    ST..    Sac- 
rameiito.      One-story    5-room    dwell- 

Ownlr^J.  ^^.'weish,  616  23rd  St.,  Sac- 

ramento. 
Architect— ^one.  „,,,    „,.     _. 

Contractor — C.    Valine,     2417     15th    bt., 

Sacramento.  ^^^    ^3^^^ 

APARTMENTS 

NO     1827    SEVENTEENTH    ST.,   Sacra- 
mento     Two-story  frame  apartments 
Owner — W.   H.   McMorry,    1701    "Q"   St., 

Sacramento. 
Architect — None. 
Contractor-J.  F.  Randal).^^^^   ^^^^^^ 


W^'loU^RTH   ST.,   bet.   Commerce, St.  & 

il^Kinley   Ave.    Stockton.     Residence 

Owner— HW.  Barto,  lS3»-«-Lincoln  St., 

Stockton. 
Architect— None.  .^j^ 

Day's  work.  <-v>.-ji,  » 


COMPLETION   NOTICES. 
Snn  Joaqnln   County. 

,    .  Accepted 

?ar■"6'^'920_LOT   4    BLK^3S   No     .20 
rh°o?n^  if'^aV°cUe^rn.^De^c"=?0,   1919 


Permutit 

Trade  Mark  Reg.  U.  S.  Pat.  Oft. 

The 

Water-Softening 

FILTER 

Makes  the 

Hardest  Water 

Absolutely  Solt  lor 

Your  Home. 

What  users  say  about  "Permutit" 

-I  would   not   be   without   my   Permutit 

filter  for  five  times  what  it  cost." 

"My    boy    takes    entire    charge    of    the 

Permutit   filter." 

"We    all    enjoy     the     use     of     this    soft 

water. 

"The   luxury    of   a   shower   or   tub   bath 

taken  in  this  water  cannot  be  described 

in  mere  words." 

San    PrunclBCO    Phont — DouB.    1539, 

Pacific  Coast  Ollices: 

4(M    Wrtsht-Callender  BldR.  Lo«  AnKeI«« 
aso  .Sheldon  BldBT.,  San  Franclitco.  Cnllf. 


NO     2307    "O"    ST..   Sacramento.      Two- 
story   4-room   (4)   flats.  ~.     o   „ 
Owner— C.  E.  Brooks.  2300  "O"  St.,  Sac- 
ramento. 
Arcliltect — None. 
Contractor-Birdsall  &  Sitnmonds,^^^^^ 


DWELLING 
NO.    2208    "D 


LIKNS  PILED. 
San  Joaqnln  CoantT. 


Amount 


ST.,    Sacramento.      One- 


Recorded  ^  29  E  of  Cen- 

Jan.  2,  If  O-S-.^OJton       Simpson-Gray 

T    F    Emerson *' 


S\N   FRA>CISCO   ARCHITECT   URGES 
VALLEJO        SCHOOL        IMPROVE- 
MENTS. 

VALLBJO.  Solano  Co..  Cal.— ^t  a 
recent  session  of  the  Vallejo  Board  of 
Education,  Architect  W.  H.  Weeks,  7o 
Post  street,  San  Francisco,  presented 
sketches  for  both  an  intermediate  or 
high  school  building  to  relieve  the  con- 
gestion in  the  ValU-jo  schools. 

Architect  Weeks  stated  that  build- 
ing suitable  for  elementary  schools  of 
the  usual  type  would  cost  P"  clas» 
room  in  frame  construction,  $5.50. 
brick  veneer,  $6250;  brick  or  concrete. 
$7000. 

No  action  was  taken. 

}.<KJ01KHKH3iWHKHKH«H>0«HW 


Telephone  Douglas  5114  ^^ 

Valley  Tie  &  Lumber  Co. 

Manufadturers  and   Wholesalers 

Pa/>ifir  Coa^  Lumber  Products 

FaClIlC  ^Oasi.   l-uiix  ^^  Office:  401  Balboa  Bldg. 

General  Office:  Eugene,  ^r,«gX^^^^,^..^,^^Ma^^ 

5H0H0H»eHWH»«H>«HKHKHKH>< 


P.riLDING    AND    EXiJINEEKlXG    NEW?; 


Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  PattersonJ 


Ipon 


wopk 


Sidewalk  Doors 

Gratings 

Fire  Escapes 

Elevator  Cars 

Railings 

Marquises 

Elevator  Enclosures 

Fences  &  Grills 

Folding  Gates 

Store  Fronts 

Tanks 

Cast  Iron  and 

Smokestacks 

Wirework 

Wrought  Iron  Stairs 

Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731 


141S  Harrison  St. 


lCHKHKK«HKHK«HK«HK«KKl      <HKKKH>1><HWHWKH><H«HKH><HKHKH>1KHW>0<^^ 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 

><H3-CH;-<H>CH><H>eHKHKHKHKHKHKHJ<H><K><KK^ 
><HKHKH>1>0<HS<HKH><HW«HKKKHKH>1KHKHKH>^^ 

Reinliaf!  Lumber  and  Plaining  Miii  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Vard 

Dry  Kiln  Capacity  10  Million  Feet  per  Annum 
•  ieneral    Mill    and    Cnblnet    ^Vo^k.    Stock 

Doors.   Saah   Frames   and    Mouldings  t> 

<h>0<hKh><kkhJ^Kk><h><h><hKhKh><hKhKk>i^^ 


HARDWOOD  HEADQUARTERS 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 

Member 
SAN  FRANCISCO  Insurance  Broken  Excbufe 

PIERCE-BOSQUIT 


BASSWOOO-Bl^H 
ATIC  RED  CEnj-~ 
NWOOO-ELM-HOL 
HERN  RED  GU 


-  QUARTERED  OA 
WYBHOCK  BENDING  ' 
POPLAR- -WALNl 


WHITE  BROTHERS 


Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


nd  BRANNAN  STREETS 


SAN  FRANCISCO,  CAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


15  Cents  Per  Copy 
W.00  Per  Tear 


Telephone  Doaslaa  23T2 


Pgblication  Office 
560  Miaiion  Street 


San  Francisco,  CaL,  January  21,  1920 


Pullitbed  Every  Wedneida) 
Twentieth  Year,     No    3 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilornia  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 


Frank  J.  Klimm    ^ 
PLUMBER 

221  Oak  Street  ^ 

Bet.  Gough  and  Octavia  San  Francisco' 


magsem 


mmgmmgmm 


HARTSOUGH     ROTARY     DITCHER 

IRRIGATION  DITCHES.— Machine  will  cvit  an  iriigation  ditch  to  a  true  hy- 
draulic form  and  bv  the  simple  application  of  a  striking  board  is  enabled  to  de- 
posit the  excavated  "material  on  the  bank  at  the  edge  of  the  cut  or  leave  as  much 
of  a  benn  as  is  desired.  Wide  ditches  as  well  as  nari'ow  ones  can  be  ctit  econom- 
ically with  this  machine. 

DRAIN  DITCHES. — jSIachine  will  cut  drainage  ditches  without  embankment, 
leaving  land  free  to  be  cultivated  up  to  the  edge  of  the  drain  ditch.  Capacity  of 
Machine  will  depend  lai-gely  on  cliaracter  of  soil,  but  under  ordinary  circum- 
stances it  will  handle  from  200  to  300  cubic  yards  per  hour. 

ROAD  CONSTRUCTION.— Machine  can  be  used  by  the  Road  Contractor  in 
many  different  instances,  as  its  ability  to  kick  a  lot  of  dirt  out  of  the  way  in  a 
shoii  time  will  make  it  invaluable  where  cuts  must  de  disposed  of  over  the  road 
>;ide  whether  this  be  up  or  down ;  it  should  prove  a  great  money  saver  on  road 
di'ainage  ditches. 

0PP2RATING  COSTS.— Machine  uses  Gas  or  Kerosene  for  fuel  and  requires 
about  21/^  gallons  per  hour.  Cost  of  Lubricating  Oils  is  about  half  of  the  fuel 
cost.  Three  men  can  operate  the  machine,  one  must  be  a  gas  engine  man  and  the 
others  laborers,  and  Machine  can  be  operated  as  well  at  night  as  in  daylight. 

In  moving  fi'om  place  to  place  this  machine  travels  on  its  own  power,  being  a 
tractor  in  itself  and  moving  from  one  to  two  miles  per  hour  over  ordinary  roads, 
and  will  cross  any  bridge  that  will  stand  the  weight  of  an  oi'dinary  tiniclc. 

When  necessary  to  load  on  cars  it  will  do  so  on  its  own  power. 

One  of  the  strong  features  of  this  ditcher  is  its  light  weight  compared  to  other 
machines  designed  to  do  the  same  class  of  work  done  by  this  one.  The  weight 
i-anges  from  two  to  four  tons  according  to  size. 

This  ditcher  is  also  adapted  to  clean  ditches  that  have  become  fouled  with 
vegetation  or  filled  in  with  mnd  and  sand. 


For  Full  Particulars  Address 


Volute  Ditching  Machine  Co. 

404    Weils  Fargo  Express  Bidg. 
SAN  FRAfVCISCO,     CAl.. 


Devoted  to  the  BneiBeeriiig,  ArclU- 
Tecluf&l,  Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress  of  March  3,  1879. 


ISSUED    EVERY    WEDNESDAY. 

L.  A.  LARSBN, 

PablUker    and    Proprietor. 


Building  {? 
Engineering 


SnbacrlptlOB  Rates — One  y*u>.  I4.M, 
payable  strictly  in  advano*.  StBVl* 
copies,  15c. 

«         

SAN  FRANCISCO  OFFICE 

560  MUaloB  Street. 
TelepboBc — Don^Iaa    aST>. 


New  5*^ 


J.   p.   FARRELL EzchanKc   Editor 


High  Prices  Fail  To  Check  Nation's  Building  Boom. 


Price  movements  in  the  building  ma- 
terial markets  of  the  entire  country, 
wirh  the  exception  of  the  extreme 
Southwest  and  north  Pacific  points, 
1  poster  the  pressure  of  excessive  de- 
mand against  diminishing  supply,  .says 
the  Dow  Service  Daily  Building  Re- 
ports. 

It  has  remained  to  be  actually  proved 
that  high  prices  do  not  stifle  construc- 
tion of  buildings.  The  year  1919  began 
with  what  were  considered  prohfbltive 
wartime  price  levels.  It  ended  with 
the  levels  of  last  January  wholly 
eclipsed  and  made  as  diminutive  as 
the  levels  of  1912  seemed  to  those  cre- 
ated by  war  conditions.  The  year  be- 
gan with  the  Federal  Government  of- 
ficially urging  the  people  of  the  United 
States  to  proceed  with  their  building 
plans.  It  ended  with  the  people  of  the 
country  ready  and  anxious  to  build 
homes,  factories,  office  buildings,  ho- 
tels, theatres,  lofts  and  docks  and  ter- 
minals, but  absolutely  unable  to  ob- 
tain materials   in    the   quantity   desired. 


although  prices  u.skcd  are  higlier  than 
the  building'  industry  has  ever  known 
them  to  lie.  The  people  have  the  money 
to  pay  for  the  materiiils  needed  even 
at  premium  b.ises,  but  the  Federal 
policy  that  placed  restrictions  upon 
the  free  production  of  building  mate- 
rials during  wartime  and  classed  them 
as  non-essential  is  now  having  its 
deleterious  effects,  not  only  upon  the 
thrifty  citizen,  but  upon  the  merchant, 
the  manufacturer,  the  railroad  and  the 
Government    itself. 

There  is  such  a  shortage  of  building 
materials  today  that  the  Federal  Gov- 
ernment ascriljes  the  inactivity  of  the 
Treasury  Department's         scheduled 

peace  time  building  program  to  a  de- 
sire not  to  further  drain  the  present 
supply  of  materials,  and  the  public 
building  work  has  been  therefore  in- 
definitely deferred  except  in  urgent 
cases.  The  railroads  are  to  be  turned 
over  to  their  owners  in  March,  and 
there  is  much  structural  material  to 
be  called  for  to  put  them  back  into 
shape,  say  the  railroad  authorities.  A» 
for  private  building  work,  it  will  prob- 


ably pass  the  highest  building  record 
the  country  has  ever  known. 

Kstimates  made  for  160  cities  on 
December  20  indicated  a' total  pledged 
for  building  construction  work  of 
$1,313,000,000.  The  best  year  the  coun- 
try ever  knew  in  value  of  new  building 
projected  was  1916,  when  it  reached  a 
grand  total  of  $1,469,000,000,  with  200 
cities  reported.  New  York  probably 
closed  the  year  with  more  than  $300,- 
000,000  pledged  to  building  work.  In 
1916  New  York  recorded  $221,000,000 
worth  of  'building  construction,  in  1917 
$103,000,000   and   in    1918   $56,000,000. 

Such  a  building  movement  never 
was  expected  or  conceived.  The  vol- 
ume of  construction  work  in  1920,  even 
at  this  early  date,  is  limited  only  by 
the  ability  of  building  material  plants 
to  produce  and  ship.  The  potential  de- 
mand is  already  expressed  in  con- 
tracts signed  and  sealed  sufficient  to 
take  the  capacity  of  plants  producing 
all  but  two  of  the  basic  commodities 
east  of  the  Ohio  River  up  to  April  1, 
1920.  The  structural  steel  shops  have 
only   31    per  cent   of   their  capacity  left. 


Federal  Railroad  Company  Proposed  In  Railroad  Bill. 


A  novelty  in  railroad  operation  in 
provided  for  in  a  bill  introduced  in  the 
Senate  on  December  15  by  Senator 
Norris  of  Nebraska,  providing  for  the 
incorporation  of  a  federal  railroad 
company  to  purchase  and  operate  the 
railroads  of  the  United  States.  The 
bill  provides  that  this  corporation 
shall  be  authorized  and  empowered  to 
lay  out,  locate,  construct,  furnish, 
maintain,  operate  "and  enjoy"  a  rail- 
road or  railroads,  together  with  the 
necessary  telegraph  and  telephone 
lines  and  all  necessary  and  useful  ap- 
purtenances, anywhere  within  the 
United  States,  and  that  the  corporation 
shall  be  vested  with  all  the  powers, 
privileges  and  "annuities"  necessary  to 
carry  into  effect  the  purpose  of  this 
act. 

The  bill  does  not  state,  however,  the 
amount  of  the  annuities  that  would  be 
necessary  for  the  proper  enjoyment  of 
such  a  railroad.  The  proposed  federal 
railroad  company  is  to  have  five  direc- 
tors appointed  by  the  President  and  to 
hold  office  during  good  behavior  and  to 
be  paid  $12,000  a  year  each.  It  wouK 
have  an  authorized  capital  stock  of 
$10,000,000,000  of  coniman  stock;  in 
addition,  an  amount  of  employees' 
stock,  not  exceeding  one-fourth  of  the 
book  value  of  the  property,  which 
would  be  issued  to  and  paid  for  by 
employees.  The  stock  would  be  free 
from  taxation  of  every  kind  except 
federal  income  and  inheritance  or  state 
taxes,  except  that  the  Income  from  an 
amount  of  stock   not   exceeding  $50,000 


would  be  exempt  from  all  income  taxes 
and  any  stock  held  by  state,  county, 
municipality  and  charitable,  religious 
or  educational  instituton  not  operated 
for  profit  woud  'be  made  exempt  from 
all   ta.xation. 

It  would  be  made  the  duty  of  the 
company  to  acquire  all  the  railroads  of 
the  United  States  as  rapidly  as  it  is 
able  to  sell  stock  for  the  purchase  of 
the  same,  and  to  build  connecting  lines 
necessary  to  co-ordinate  the  railroads 
which  it  acquires,  with  a  view  to  co- 
ordinating and  consolidating  all  the 
railroads  of  the  United  States  under 
one  management  in  order  to  reduce 
transportation  to  as  near  cost  as  pos- 
sible, and  to  eventually  retire  all 
railroad  bonds  and  indebtedness  of 
every  kind  and  of  the  common  stock  of 
the  corporation.  If  the  full  amount  of 
the  stock  offered  by  the  company  is 
not  subscribed  from  other  sources  it 
is  provided  that  the  'balance  shall  be 
subscribed  for  by  the  Secretary  of  the 
Treasury  on  behalf  of  the  United 
States,  who  would  secure  the  money 
by  issuing  Government  bonds  at  iVz 
per  cent.  The  stock  of  railroad  com- 
panies would  be  purchased  by  selling 
stock  of  the  federal  company,  and  any 
profits  that  it  might  make  would  be 
used  in  paying  off  any  bonded  indebt- 
edness of  the  railroads  so  acquired. 
The  board  of  directors  would  have 
charge  of  the  operation,  maintenance 
and  control  of  all  property  owned  by  the 
corporations  and  would  employ  all  the 
officials,   managers  and   employees  nec- 


essary to  operate  the  railroads,  pro- 
vided that  it  should  not  authorize  the 
payment  of  any  salary  for  any  official 
or  any  employee  in  excess  of  $12,000 
per    year. — Railway  Age. 


THE    CRY   rOR    RAILROADS. 

Railway  passengers  in  Rumania, 
many  of  them,  today  ride  on  the  roofs. 
Returning  Red  Cross  workers  say  that 
every  train  has  its  burden  of  hundreds 
en  route  to  their  destination  by  this 
chilly  mode  of  transportation.  And 
they  are  glad  to  get  places  on  the  roof 
even,  for  traffic  in  that  country  is  con- 
gested  beyond   belief. 

A  few  months  ago  Rumania  had  only 
eighty-four  locomotives.  She  has 
since  obtained  others,  but  needs  hun- 
dreds more.  The  present  inefficiency 
of  the  Rumanian  State  railways  Is  due 
to  the  lack  of  locomotives,  passenger 
and  freight  cars  and  to  insufficient 
trackage. 

The  most  important  state  lines  are 
single  tracked,  and  long  before  the 
war  the  government  considered  in- 
stalling a  double-track  system  be- 
tween the  principal  cities.  The  gov- 
ernment also  is  considering  the  elec- 
triflcatoin  of  the  Bucarest-Predeal  rail- 
way line,  one  of  the  most  important  in 
the  country.  The  power  will  be  sup- 
plied from  waterfalls  nearby. 

Red  Cross  men  in  the  Commission  ^o , 
Rumania  declare  that  unparalleled  op-j 
portunities  exist  in  that  country  forj 
American  railroad  men  who  desire  to.. 
enter  the  great  foreign  field.  -  .,•! 


BUlLOlNr}   AND   ENGINEERING   NEWS 
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BUILDING   AND    ENGINEERING   NEW#'' 


t»'' 


BUILDING. 


BAMKB 


Af  ABl!atEJ»T  HOUSES. 

riaiis  Beine   Figured. 

APARTMENTS  Cost,     $30,OOU 

SAN    FRANCISCO.      W   Leavenworth    S 

Sutter  Street. 
Four-story    and     basement     Class     "C" 

apartmeiil   (6  3-  and  4-room  apts). 
Owner — Ralph  Brown. 
.Architect — B.  E.  Young:.  251  Kearny  St./ 

San  Francisco. 


Preliminary    Plans    Being    Prepared. 
APARTMENTS  Cost.    $50,000 

RICHMOND,  Contra  Costa  Co,  Cal. 
Three-story  and  basement  brick  apart- 

;:  ment    house.    3    and    4-room    apts. 

'  (basement   garage). 
Owner — Withheld. 

Architects — Fabre    &    Thayer.    912,    110 
Sutter  St.,  San   Francisco. 


Segregated  Figures   Being  Taken. 

.•PAP.TMENTS  Cost,    % 

SAN    FRANCISCO.         SE      Sutter      and 

Leavenworth  Streets. 
Six-stor>-     and      basement      Class      "C" 

apartments    (33    3-room   apts). 
Owner — M.   A.   Little. 

Architect — E.    E.     Young.    251      Kearny 
.  St.,  San  Francisco. 


Plans   Being'  Prepared. 

APARTMENTS  Cost.   $50,000 

SAN  FRANOISCO.     Western  Addition. 

Fiye-story  brick  apartment  house  (15 
2  and  J-room  apartments). 

Owner — withheld. 

Architects — O'Brien  Bros.,  210  Mont- 
gomery St.,  San  Francisco. 


Plans  to  be  Prepared.     Site   Purchased. 

APARTMENTS  Cost,    $ 

REEDLEY,   Fresno   Co..   Cal.     Eleventh 

Street. 
Modern  apartment  house    (site   75x125) 
Owner — Jesse   C.    Brown.    Care'  Jesse   C. 

Brown    Hardware    Co.,    Reedley. 
Architect — Not   Yet   Selected. 

Segregated    Figures     to     be    Taken     by 

Owner. 
APARTMENT  HOUSE  Cost,   $30,000 

SAN    FRANCISCO,    S   Sacramento      bet. 

Fillmore  and  Steiner. 
Two-story    and    basement     frame     and 

plaster  Apt.   House,   8   4-room  Apts. 

Six  garages  in  basement. 
Owner — Jefferson         W.        Asher.      care 

Strand  Theatre.  965  Market. 
Architect— C.   O.   Clausen.   Hearst   Bldg. 


Cost.   $77,000 


Contract  Awarded. 
APARTMENTS 

PENDLETON.  Oregon. 

Three-story    fireproof    apartment   hoiisc 

(27   apts.   of   2   and    3    rooms). 
Owner — Withheld. 
Architect — Not    Given. 

Contractor — Parker  &  Banfleld.  I'endle- 
ton  and   Portland,  Ore. 

Robt.  Thompson  of  Pendleton  has  the 
plumbing  and  Finnigan  &  Williams. 
Portlan<i,  the  Iieating  contract. 


rrtliniinary     Dttails    Helng    Prepared. 

BANK   BLDG.  Cost.  $ 

RED  BLUFF.  Teliama  Co..  Cal. 
Fireproof  bank  building. 
Owner — Red  Bluff  National  Bank. 
Architect — Frederick    H.    Meyer,   Bank- 
ers' Invst.  Bldg.,  San  Francisco. 


Plans  to  be   Prepared. 

ALTERATIONS  Cost,    $75,000 

MODESTO.  Stanislaus  Co..  Cal.  Tenth 
and    "I"    Streets. 

General  .iterations,  changes  and  ex- 
tension   to    Banking   Quarters. 

(Jwner — Bank  of  Modesto.  J.  R. 
Broughton.  President  and  W.  W. 
Giddings.  Cashier  and  General 
Manager. 

Architect — H.  H.  Winner  Co..  San  Fran- 
cisco. 


Preliminary   Details    Being    Prepared. 

BANK  Cost.   $ 

CHICO,   Butte   Co.,  Cal. 
Fireproof   bank  building. 
Owner — First   National   Bank   of   Cliico. 
Architect — Frederick    H.    Meyer.    Bank- 
ers'  Invst.   Bldg..  San   Francisco. 


Plan.'!    Being    Prepared. 
BANK  Cost.    $15,000 

FOLSOM.   Sacramento  Co..  Cal. 
One-story      reinforced     concrete      bank 

building. 
Owner — The  Bank  of  Folsom. 
Architect — Alden    W.      Campbell.      3455 

"J"  St..   Sacramento. 


rians    Being    Prepared. 

BANK    BUILDING  Cost.    .?25.00fl 

LOS  GATOS.  Cal. 

One-story   brick   bank    building. 

Owner — First     National     Bank     of     Los 

Gatos. 
Architect — M.  G.  West  Co. 

The  present  building  will  be  torn 
down  and  some  of  the  old  brick  will 
lie  used.  Construction  is  to  start 
aliout    August    1st. 


Sketches   Being    Prepared. 

FRAME    BUNGALOW  Cost,    $7,500 

SAN  FRANCISCO.  Miramar  Ave..  West- 
wood  Park. 

One-story  and  basement  frame  bunga- 
low  (6  rooms). 

O  w  n  e  r — A\'  i  thheld. 

Architect — MisSJ  Ida  McCain.  318  Kear- 
ny St..  San  .Francisco. 


BONDS 


REDDING.  Shasta  Co  .  Cal.  — The 
proposition  to  vote  bonds  of  $90,000 
with  which  to  finance  construction  of 
a  new  school  building  will  be  sub 
milted  to  the  voters  in  the  near  future, 
probably  during  the  month  of  March. 


MODESTO,  Stanislaus  Co.,  Cal.— The 
Standard  Paving  Co..  Modesto.  l)einK 
the  only"  bidder  for  the  purchase  of  $7,- 


465  in  bonds  with  which- to  finance  the 
improvement  of  Fourteenth  and  Grand 
streets,  the  sale  was  awarded  to  that 
concern. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
February  2Stli  is  the  date  set  to  vote 
bonds  of  $1,275,000  with  which  to  erect 
new  schools  and  build  additions  to  the 
present  structures.  The  bonds,  if  voted. 
will  be  divided  as  follows: 

$950,000  for  improvements  and  addi- 
tions to  grammar  schools  and  $325,000 
for  construction  of  a  new  high  school. 

FRESNO.  Fresno  Co..  Cal. — County 
Treasurer  A.  D.  Ewing  has  been  au- 
thorized by  the  County  Supervisors  to 
purchase  the  $15,040  bond  issue  of  the 
Claremont  School  District,  proceeds  of 
the  sale  to  finance  construction  of  a 
new   school   building. 

Ernest  J.  Kump.  Rowell  Bldg..  Fres- 
no, is  the  architect. 


LONE  PINE  HIGH  S<3HOOL  DIS- 
TRIC.  Inyo  Co..  Cal.— Bonds  of  $40,000 
have  been  voted  in  the  Lone  Pine  High 
School  District  to  finance  construction 
of  a   new   high   school   building. 


HILLSBOROUGH.  San  Mateo  Co.. 
Cal. — The  $15,000  bond  issue  with 
which  to  purchase  a  motor  driven  fire 
truck  has  been  sold  by  the  Trustee^s  of 
Hillsborough  and  bids  for  the  furnish- 
ing and  delivering  of  the  truck  will  b» 
opened  January   20th. 


MILL  VALLEY,  Marin  Co.,  Cal.— An 
election  will  be  held  in  the  Mill  Valley 
School  District  February  7th  to  decide 
the  question  of  issuing  and  selling 
bonds  of  $100,000  with  which  to  pur- 
chase sites  and  erect  .a  new  school 
building. 

Carl  Symonds,  Mary  F.  Seymour  and 
Edna  M.  Boland.  Clerk,  are  Trustees  of 
the   District. 

Preliminary  plans  will  be  prepared 
by  Carl  Symonds  and  other  members  of 
the  School  Board.  Mr.  Symonds  is 
connected  with  the  office  of  Frederick 
Whitton.  369  Pine  St..  San  Francisco. 


FAIRVIEW.  San  Benito  Co.,  Cal. — 
Bonds  of  $15,000  have  been  voted  In  the 
Fairview  School  District  with  which  to 
finance    construction    of    a    new    school 

building. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
A  bond  election  will  be  called  in  the 
Uiihmond  Union  High  School  District 
in  the  near  future  to  secure  $75,000 
with  which  to  finance  construction  of 
an  additional  unit  to  the  present  higrh 
school  building. 


TRACY.  San  Joaquin  Co..  Cal. — Bids 
will  be  received  by  the  West  Side  Ir- 
rigation District,  John  C.  Chrisman. 
Secretary,  up  to  Fe^bruary  3rd.  10  A.  M.. 
for  the  purchase  of  $105,000  in  bonds 
with  which  to  finance  improvements 
and  extensions  to  the  present  IrrUu- 
tion   system  of  the  District. 
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American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

''':'.  ^•■'•".'}>i!-'  Officors.  -■:>■■:.• 

W.  W.  DeBBRAROD,  Western  Editor  Engineering  Newe-Record,  Chicago   FIRST  VXCE-PRBSIDEINT 

T.  A.  EVANS,  Structural  Engineer,  Meade-Morrison  Co.,  Chicago  SECO>fD  VTCB-PRBSIDBNT 

JOHN  BRICSON,  City  EJngineer,  Chicago _ „ TRBASDRaB 

C.  E.   DRAYER  - SBCRarTAHT 


Dlr«cU>n. 


W.   H.   Flnlay.    President.   C    &   N".   W.    Ry.,  Chicago. 

111.,   Past  President. 
W.   W.  K.  Sparrow,  Chief.   Engr.  C.  M.  &  St.   P.  Ry.. 

Chlcagro. 
P.  B.  Harroun,  Consulting  Egn.  San  Francisco,  Cal. 
R.   Burnham,   Consulting   Eng.,    Chicago,   111. 
T.  D.  Richards,  Bridge  Bng.,  City  of  Cleveland. 
A.    A.    Matthews.    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texas. 


Ry., 


E      F.     Collins.     Valuation     Eng.,     St.     L.- 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Phllk4«lphla 

Harold  Almert,  Consulting  Bng.,  Chleavo. 

F.  K.  Bennett,  Principal  Asit.  Bng.,  IC.  A  St.  L.  Rr- 
Minneapolis. 

J.  H.  Prior,  Consulting  Eng.,  Chicago. 

Alexander  Potter,  Civil  Bng.,  New  York  City. 

J.  N.  Hatch,  Consulting  Bng.,  Chisago. 


N  Kast   Adams    8t. 


NATIONAL  HEADQUARTERS 


Chleftffv,  ni. 


San  Francisco  Chapter,  A.  A.  E. 

W.  S.  WOLLNER,  General  Safety  A.§ent,  N.  W.  P.  R.  R PRESIDENT 

J.  F.  JOHNSTON,  Service  .Manager,  Union  Construction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R SECOND    VICE-PRESIDENT 

L.  R.  KESSING,  Engineer,  State  Railroad  Commission TREASURER 

A.  G.  MOTT,  Asst.  Engineer,  S.  P.  R.  R SECRETARY 


(  OMMITTEES  AM)   CH^ilRMEX. 

Membership 

Qualification 

Program 

Fellowship 

Publicity  . 

Ethics  and  Compensation 

Public   Affan^ 

Relation.s  witli  Other  Organizations 

Ke^riilar  Meefinfrs  of  the  Chaptt-r  Monthly. 

TlilE:     First  Thursday  of  the  Month;   7:30  P.  .M. 

PLACE:      Engineers'   Club.   .Mechanics   Institute   Building.  .37  Post  St. 


D     L     REYNOLDS 

L.  R.  KESSIXG 

G    D    WHITTLE 

J.    R.   ARNOLD 

V    D.  COrSINS 

E,  E    CARPENTER 

R.    Sachse 

R.   JI    BEA.NFIELD 


Chapter  Office 


7(1(1  .Miirslon   liiilliliiii; 


'2H  KeariiT  St^  Sail  Francisco 


SACRAMENTO    CHAPTER 

Lathrop.     H.     A Secretary 

1S21    Thirty-third  St., 
Sacramento  California 

LOS    ANGBI.B8   CHAPTBR 

Harris,    A.    L Secretary 

1104    Central    Building 
Los   Angeles  California 


CHAPTERS  &  CLUBS: 


PORTLAND  CHAPTER 

Barnes,   R.   W Sec.  &  Treas 

36   tJnion  Station 

Portland         -         .         .         Oregon 

FRESNO    CHAPTER 

lean    L.    Vincenz Secretary 

P.   O.    Box   922 

Fresno        -        -        -        California 

SAN   DIEGO  CHAPTER 

Grumm,     Fred Secretary 

2898   Spruce  Street 
San    Diego         -         -         California 


KAN    BBRNAROINO    CLTTB 

Woods.    M.    A Seerstary 

«08   Tenth  Street 
«an    Bernardino        -        (Tallforala 


EVRBKA    CLVB 


. Secretary 
California 
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1X>DI,  San  Joaquin  Co.,  Cal. — Bids 
will  be  received  by  H.  S,  Clark.  City 
Clerk,  up  to  February  2nd.  S  P.  M..  for 
the  purchase  of  street  improvement) 
bOBde,  one  block  for  $7,888  20  and  the 
other  for  »6.39910. 

TREKA.  SiBkiyou  Co.,  Cal. — The 
County  Supervisors,  W.  J.  Neilon, 
County  Clerk,  have  sold  the  $13,000 
bona  issue  of  the  Edgewood  school  Dis- 
trict. Proceeds  of  the  sale  will  finance 
construction  of  a  new   school   buildlne- 


Plans   Being   Prepared. 

CHURCH  <-ost,   $60,000 

DINL'BA,  Tulare  Co..  Cal. 

Twn-story  and  basement  concrete  or 
hollow  tile  church 

Owner — First  Baptist   Church. 

Architect — Xorman  F.  Marsh.  211 
Broadway  Central  Bldg.,  Los  An- 
geles. 


TCLARE,  Tulare  Co..  Cal.— Prepara- 
tions are  being  made  in  the  Buena 
VlBia  School  District  to  call  an  elec- 
tion to  vote  on  the  question  of  issuing 
hotide  of  IV2.0O0  with  which  to  build  an 
aildltion  of  brick  construction  to  the 
|ir».spnt   school   building. 


AUBURN,  Placer  Co.,  Cal.— The  City 
Trustees,  Mary  H.  Wallace,  City  Clerk, 
will  at  the  next  meeting  discuss  with 
the  Auburn  Commercial  Club  the  call- 
ing of  an  election  to  decide  the  ques- 
tion of  issuing  and  .selling  bonds  to 
finance  construction  .  of  a  concrete 
roadway  from  the  center  of  the  city  to 
connect  the  present  State  highway 
with  the  Grass  Valley  and  Auburn 
State  highway  lateral,  estimated  to 
cost  »3S,o00,  the  purchase  of  road  ma- 
chinery at  »10.00n  and  $11,000  for  the 
purchase  of  Uecreation  Park. 


TURLOCK.  Stanislaus  Co..  Cal. — 
Bonds  of  $60,000  Tiave  been  voted  to 
finance  construction  of  sewer  exten- 
sions. This  is  the  second  election,  the 
flrst  having  been  declared  illegal. 


MODESTO,  Stanislaus  Co.,  Cal. — Bids 
will  be  received  by  W.  O.  Thompson. 
'■Tity  Clerk,  up  to  February  11th  for  the 
purchase  of  $289,000  worth  of  muni- 
cipal   improvement    bonds 


CHUBCHES 


Cost,  $100,000 
No.  1931  San  Antonio  Ave. 
concrete     .  liurch      (Mission 


Plans  Being  Figu 
CHTRCH 
ALAMEDA 
Reinforced 

Ouner— St.     .loseph':5    CaUiolic    Church 
(Rev.    J.    B.    Fraught.    Pastor.) 

Architects- W.    D.    Shea    and    Henry    A 
Minton,   244   Kearny   St..   San    Fran 
Cisco. 
Bids  will  be  taken  for  a  general  con 

tract. 


General  Contract  to  Louis  Cohn,  Mer- 
chants National  Bank  Bldg..  for  $$975 

Drick  work  to  Harry  Drake.  110  Jessie 
St..  for  $4100. 


Plans    Being    Prepared. 

CHURCH    &    STORE  Cost.    $40,000 

OREGON  CITY,  Oregon. 

Two-story      brick      church      and      store 

Ijuilding,  65x120. 
y^vner — Methodist      Church    of      Oregon 

City. 
Architects — TourtcUotte       &       Hummel, 

McKay   Bldg.,    Portland. 
.VOTE: — Ground  floor  has  been  leased 
tu   Price   Bros,   of  Oregon  City. 


Plans  to  Be   Pre:ared.     Site  Purchased. 
CHURCH  Cost,    $80,000 

FRESNO.    Fresno      Co.,      Cal.      M      and 

Tuolumne    Streets. 
Fireproof   church    building. 
Owner — Pilgrim  Armenian  Church.  Rev. 

M.    G.    Papazian.    pastor,    2122    Inyo 

street,  Fresno. 
.ViH-liitect — Not   yet   selected. 


To  Ask   Architects   to  Submit  Designs. 

CHURCH  Cost,   $30,000 

MODESTO.  Stanislaus  Co..  Cal.  Elm- 
wood  and  Needham  Avenues. 

Fireproof  church   building. 

Owner— Methodist      Episcopal      Church. 

Building    Committee    Composed    of 

E.   H.  Morris.  James  L.   Robertson,  T. 

B.  Mason  and  Mrs.  Mary  Hanscom. 

Architect — Not    Decided. 


Cal. 


rehouse. 

"an    Co..    Premises 
Owner.    Ne 


Cost,  tse.ooo 


Plans  Being  Prepared 

CANNERY 

HILLSBORO.   Oregon. 

Hollow  tile  and  slow  burninr  mil!  la- 

lerior  cannery.  8«x376. 
Owner — Ray     &     Son.     Sherlock  BMg.. 

Portland.  Oregon. 
Architect — E.     E.     McClaran.      Lumber 

Exchange  Bldg..  Portland. 


Plans  to  he  Prepared.  Site  Being  Con- 
sidered. 

CHURCH  Cost    Between    $15,000 

and   $25,000. 

TUBA   CITY.   Sutter  Co..  Cal. 

Church  Building. 

Owner— Methodist  Church  of  Yuba  City 
Rev.  I...  C.  Beaaley.  Pastor.  Yuba 
City 


Contract    .\warded. 

CAN^'ERY  Cost.    $—— 

SACRAMENTO.  Cal  24th.  25th.  "R"  A 
"S"   Streets. 

Cannery  building.  100x340. 

Owner — The  Triolo  Canning  Co.  Sac- 
ramento. 

Architect — Not  Given. 

Contractor — Geo.  Hudnutt.  California 
Fruit  Bldg.,   Sacramento. 


FAnORrES     AM)     WARHBOUSES. 

Siili-Figures  Being  Taken.     To  be  Done 
by   Days  Labor. 

ADMINISTRATION  BLDG. 
Cost.   $25,000. 

EMl^RYVILLE.   Alameda   Co..    Cal.      4th 
and   Powell   Streets. 

(int-story    brick    administration    build- 
ing. 

O-.vner — Marchant    Calculating    Machine 
Co..  Premises. 

Architect— Chester    Miller,     Call    Bldg.. 
S.-n  Francisco. 

Sub-Figures    to    be    Taken    in    About    a 
Week. 

•WAREHOUSE  Cost.    $ 

SAN    JOSE.    Santa    Clara    Co..    Cal.      5th 

and  Martha  Streets. 
Two-story  reinforced  concrete  and  hol- 
low   tile    service    building   and   one- 
•story   frame    warehouse, 
(ivner — American    Can    Co. 
Architect— Eng.    Dept.    of    Owner.    New 

York. 
Siipt. — Wm.    .Nopper.       Care       American 
C'an    Co..    5th    and    Martha   Sts.,   San 
Jose  and  Mills  Bldg..  San  Francisco 
Mr.     Nopper    has    just     arrived    from 
New  York  to  superintend  the  construc- 
tion   of   these  buildings,   and   will   take 
sub-figures  on  all  parts  of  the  work. 


ig  Taken. 

Cost,  $100,000 
Santa    Fe    Ave. 


80. 
(Mvner — A.   Palodori. 
.\rchitect — S.   .Heiman, 

San   Francisco. 


Plans    Being    Prepared. 

WAREHOUSE  Cost,    $50,000 

SAN    FRANCISCO.       W       3rd      St.    bet. 
Bryant  and  Brannan. 

One-story    and    mezzanine    floor    rein- 
forced concrete  warehouse. 

Lessee — Ehrman   Bros.   &  Co. 

Architect — G.    A.    Lansburgh.    709    Mis- 
sion. San   Francisco. 

Contractor — MacDonald  i  Kahn.  Rlalto 
Bldg..  San   Francisco. 
Construction  will  be  started  in  about 

a  month. 


I'la..!    Being  Prepared. 

FACTORY  Cost.  $35,000 

Two-story  concrete  and  hollow  tile 
factory,   75x100. 

Owner — Oregon  Pipe  Organ  Co.,  John 
Taylor.    Seward    Hotel.    Portland. 

Architect — Edmund  Bergholtz.  Spald- 
ing Bldg..  Portland. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Articles  of  incorporation  have  been 
filed  by  the  California  Tractors.  Inc. 
with  County  Clerk  Eugene  D.  Graliam. 
The  company  is  capitalized  at  $500,000 
and  has   the   following  directors: 

Rollin  M.  Reed,  Andy  R.  Udall.  A.  R. 
Hathaway.  Paul  Rossler.  Bank  of  Italy 
Bldg..  Stockton,  and  Attorney  C.  M. 
(Jill.   Yosemite   Bldg..   Stockton. 

The  company  plans  the  erection  of  a 
new  plant  in  Stockton  on  a  site  al- 
ready purchased.  Construction  of  the 
plant  will  not  be  taken  up  for  aWout 
six  months. 


Sub-Figures    Be 
WAREHOUSE 
l.OS     ANGELES 

and  48th  St. 
One-story  fram 
Owner — American    Cai 
.\rchitect — Eng.    Dept. 

York. 
Supt. — Wm      Noiiper. 

Can    Co..    Preinises 


Contracts    Awarded. 

,\lTTO  REPAIR  SHOP  Cost.  $8,000 

S.\N    FRANCISCO.      S   Mission    Bet.    8th 

and   9th  Streets. 
One-story    brick    auto    repair   shop.    35x 


SAN  PEDRO.  Los  Angeles  Co..  Cal. — 
Wm.  M.  Ledbetter.  Pacific  Electric 
Bldg  .  Los  Angeles,  has  the  contract  at 
about  $16,000  to  construct  a  wharf  145 
feet  long  and  20  feet  wide  and  dolphins 
on  the  west  basin  site  of  the  Los  An- 
geles Shipbuilding  Company's  new  dry 
dock. 


The  Schultz  Construction  Co.,  48 
Kearny  St..  San  Francisco,  has  been 
awarded  the  contract  for  wood  block 
paving  in  the  Goodyear  Rubber  Com- 
pany's warehouse  now  under  con- 
struction in  Los  Angeles.  The  con- 
tract price  is  in  the  neighborh<>od  of 
$10,000. 


.'.7    Post    Street. 


SACRAMENTO.  Cal.— 'WT.  G.  McMillm. 
State  Purchasing  Agent.  co-operatlnB 
with  the  State  Board  of  Control  an- 
nounces he  is  planning!  on  estaMfshing 
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in   San   F-rancisco   a  central- warehouse 
in   which  to  store  State  supplies. 

MeMillin  said,  the  establishment  of 
the  warehouse  is  necessary  to  carry 
out  the  provisions  .of  .the  Act  passed 
by  the  last  Legislature  appropriating 
J200.tl0e' to  be  used  by  the  Purchasing 
Department   as  a  revolving-  fund. 


FIMIHOUSES    AND   JAILS 

MEKCKD.  Xlerced  Co..  Cal.— The  Su- 
pervisors have  rejected  bids  received 
for  the  construction  of  the  branch 
oounty  jail  building  at  Livingston. 
Me;-ced  County.  The  bids  range  from 
$11,720  to  $15,880.  and  were  considered 
too  high.  r.  J.  Thornto-  'S  Countv 
Clerk. 

I'lans    Being    Prepared. 

RESIDENTIAL  FLATS  Cost,   $16,000 

SAX  FRAXCISCO.  Park-Presidio  Dis- 
trict. 

Two-story  and  basement  frame  and 
brick  (2)  residential  flats.  7  rooms 
and'garage  each. 

Owner — 'Withheld. 

-Vrchitects — Fabre  &  Thayer.  Rm.  912, 
110  Sutter  St..  San  Francisco. 


GARAGES 


Owner  Taking  Figures. 

OARA(?E  Cost,    $10,000 

SAN-     FRAXCISCO.       X    Twenty-second 

St.   W   Minnesota. 
One-story    concrete    private   garage. 
Owner — Geo.    Schareig      &    Sons,      1100 
■23rd   St..   San   Francisco. 


been    awarded    to    the    York    California 

Completing  Plans, 

GARAGE  Cost,  $15,000 

TULARE,   Tulare   Co..   Cal. 

One-story     fireproof     garage      (60x140). 

Leased    to  Chevrolet   Agency. 
Owner — C.  L.  Russell,  Tulare,  Cal. 
Architect — Swartz   &      Ryland.      Rowell 

Bldg..   Fresno. 

GOVERNMENT    WORK   AND 
SUPPLIES 

Plans    Being    I'rei>art-d. 
MAGAZINE   &    SHELL  BUILDINGS 

Cost,  $35,000  and  $45,000  respectively. 
MARE   ISLAND 

Magazine  building  and  a  shell  building. 
Owner^r^U.    S.    Government. 
Architect — Public    Works      Dept.,    Mare 
Island. 

Work  will  probably  be  done  by  force 
account,  although  definite  orders  have 
not   been   received. 


SAN  FRAXCISCO.— The  following 
bids  were  received  January  12th  at  the 
office  of  the  U.  S.  Superintendent  of 
Construction,  402  Post  Oflice  Building. 
7th  and  Mission  streets,  for  an  addi- 
tion to  the  heating  system  at  the 
Marine  '  Hospital.  San  Francisco 
Presidio: 

Bur'nham    Plumbing    Co $  9,271 

California   •  Hydraulic      Eng.    & 

Supply    Co 10,497 

Ocean    Shore    Iron    Works 11,021 

Main    Iron   Works 11,218 

ROSiftvfLLE.  Placer  Co..  Cai:— Rep- 
ri-s*nflnfe  San  Francisco  capital  Rich- 
ard Lea.  S.  Catto  and  A.  J.  Laycher  are 


in  Roseville  conferring  with  the  Cham- 
ber of  Commerce  on  the  erection  of  a 
cannery  building  in  Roseville  to  cost 
$40,000.  A  site  for  the  structure  has 
already   been   sele'cted. 


STANDARD.  Tuolumne  Co..  Cal,— The 
Standard  Lumber  Co..  Standard,  has 
started  construction  on  a  sawmill,  esti- 
mated to  cost  $300,000.  The  old  struc- 
ture w:..-  recently  destroyed  by^flre. 


SEATTLE,  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission,  Bell  Street  Terminal, 
Seattle,  up  to  February  9th,  11  A.  M., 
under  Circular  .No.  400  for  furnishing 
Russell  standard  single  track  snow 
plow;  box  cars;  Gondola  cars;  flat  cars; 
and    24"    Car    Wheels    with    axles. 


SUPPLIERS  FOR  THE  NAVY— Navy 
Department,  Bureau  of  Supplies  and 
Accounts,  Washington.  D.  C. — Sealed 
bids  will  te  received  here  for  furnish- 
ing .supplies  under  schedules  as  fol- 
lows: 

Closing  date  noted  at  end  of  each 
paragraph. 

Schedule  5359.  for  Puget  Sound,  1 
towing    chock,    opening    January    30. 

Schedule  53f0,  for  Mare  Island,  250- 
000  lbs.  bituminous  enamel,  openins 
January  30. 

Schedule  5361,  for  Mare  Island,  mis- 
cellaneous padlocks  and  keys,  opening 
January  27. 

Schedule  5363.  for  Mare  Island.  4.270 
yds.  yellow  cotton  bunting,  opening 
January  27. 

Schedule  5366.  f')r  eastern  and  west- 
ern yards,  miscellaneous  electric 
water   heaters,    opening   February    10. 

Schedule  5368,  for  Mare  Island,  2,500 
lb.s.   marine  glue,  opening  February  6. 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department,   Washington,   D.   C. 


WASHINGTON,  D.  C. — The  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  has  completed  plans 
and  specifications  for  work  at  Yerba 
Buena  Island,  San  Francisco  Bay,  un- 
der Specification  No.  4116  which  pro- 
vides for  alterations  of  existing  double 
quarters,  dormitory  and  mess  hall  and 
the  construction  of  new  double  quar- 
ters at  the  naval  radio  station.  Build- 
ings are  of  wood  frame  construction 
with  stucco  and  wood  shingle  exterior 
finish,  plastered  interior  and  composi- 
tion  roofing. 

Work  is  estimated  to  cost  $23,000. 

Plans  may  be  secured  on  deposit  of 
$10.00.  While  the  work  is  not  yet 
out  for  figures  it  is  thought  that  a 
date  will  be  set  in  the  near  future. 


SEATTLE.  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission.  422  Bell  Street  Terminal. 
Seattle,  up  to  February  2nd.  for  fur- 
nishing and  delivering  the  following 
supplies  under  Circular  No.  399: 

Table  oil  cloth;  jute  carpet;  window 
glass;  Dietz  lantern  globes;  car  light- 
ing fixtures;  grinding  wheels;  drill 
grinder;  drill;  reamers;  building  hard- 
ware; carriage  bolts;  guying  clamps: 
solid  copper  wire;  galvanized  wire:  in- 
sulators; guy  wire,  thimbles;  washers: 
tie  wires;  copper  sleeves;  nuts;  ells; 
boat  spikes;  mild  steel;  and  air  brake 
parts  and  tie  plates. 


HALL  &  SOCIETY  BUILDINGS 


I'lans  to  be  Prepared.  ■     ' '     ;      '  ' 

CLUBHOUSE         Cost.  $20,1)00  tot30,'WM)' 
BERKELEY.    Alameda    Co.,    Cal..    ^B'et'-: 

keley  Hills   (165  Acres). 
Frame  clubhouse,  golf  links,  etc.     ' 
Owner — Berkeley  Country  Club,   (Weils' 

Drury,    2108    Shattuck      Aye..    Se*c.).; 

Berkeley.  ''        '' 

.\rchitect — Not    Selected.  '   ' 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— The  Board  of  Trustees  of  Shrine  Au- 
ditorium has  decided  to  erect  a  new 
auditorium  on  the  site  of  the  building 
which  was  destroyed  by  fire  a  few  days 
ago.  The  new  building  will  be  of  fire- 
proof construction  and  will  contain  an 
auditorium  to  seat  10,000  people  and 
a  banquet  room  to  accommodate  3000. 
The  cost  will  be  about  $1,000,000.  M. 
H.  Flint,  is  chairman  of  the  Board  of 
Trustees. 


HOSPITALS 

Preliminary   Plans  Prepared. 
HOSPITAL  Cost,    $150,000 

LOS     ANGELES.     Cal.       Hope    St.,     bet. 

23rd  and  Adams  Sts. 
Three-story    and    basement    Class    "A" 
reinforced   concrete    hospital    build- 
ing, 
owner — Los  .Angeles         Orthopaedic 

Foundation. 
Architect — E.  L.  Mayberry.  468  Pacific 
Electric  Bldg..  Los  Angeies. 
This  is  a  hospital  for  the  treatment 
and  education  of  crippled  children.  The. 
site  for  the  proposed  hospital  was 
presented  to  the  association  by  John 
Brockman;  Mrs.  Anita  Baldwin  has 
given  $50,000  toward  the  building  fund 
and  efforts  are  now  being  made  to  raise 
an  additional  $100,000.  The  preliminary 
plans  provide  for  ward,  school  and 
operating  rooms,  gymnasium,  shops, 
dormitories,  etc.  Geo.  Dryer,  615  Van 
Nuys  Bldg.,  is  president,  and  H.  H. 
Baskerville.  Auditorium  Bldg..  is  sec- 
retary of  the  association.  Dr.  C.  L. 
Lowman.  703  Brockman  Bldg..  is  in 
charge  of  the  raising  of  funds  for  the 
proposed    building. 


OAKLAND.  Cal. — The  County  Super- 
visors. George  E.  Gross.  CouXty  Clerk, 
have  awarded  contracts  to  the  follow- 
ing firms  for  furnishing  and  deliveMng 
furniture,  etc..  at   the  County  Hospital: 

Schlueter  &  Beecher,  Reid  Bros., 
Kucker-Fuller  Co.,  Heywood  Bros.,  and 
Wakefield.  Jackson  Furniture  Co..  and 
Percy  Meyer. 


_SANTA  BARBARA.  Santa  Barbara 
Co..  Cal. — Until  10  A.  M..  February  2. 
bids  will  be  received  by  the  Super- 
visors of  Santa  Barbara  County,  'for 
erecting  a  superintendent's  bungalow, 
laundry  and  boiler  room  at  the  county 
poor  farm  in  accordance  with  plans 
and  specifications  on  file  at  the  office  of 
the  County  Clerk.  C.  A.  Hunt.  Certified 
check  for  10%  required.  The  estimated 
cost    of   the  buildings  is  about  $50,000. 


HOTELS 


Contract      Aw.Trded      on    a      Percentage 


ADDITION  Cost.  $40,000 

MAP.ysviLLE,   Yuba  Co.,  Cal.     Xo.   200 


BUILDING   AND   ENGINEERING   NEWS 


One-story  brick  addition   (23  rooms)   to 

three-story   hotel. 
Owner — Western    Hotel   Co.,   Premises. 
Architect — August      G.   Headman.     Call 

Bldg.,  San  Francisco. 
Contractor — L.  E.  Kite,  Marysville. 


Plans  Being  Prepared. 

ADDITION"  Cost     $ 

OROVIL/E.  Butte  Co..  Gal.     Union  Hotel 
Alterations  and  changes   for   hotel   and 

addition    of    third    story. 
0«ner — S.     N.     Feldheim     and     Douglas 

Jacob.s    (Union    Hotel).    Oroville. 
Architect— Chester      Cole.      AVaterland- 

Breslauer  Bldg.,  Chico. 


I'lans  Being  Prepared. 
ALTERATIONS  Cost.  $20,000 

SAN   FRAXCISCO.      NO.    433    Powell   St. 
Extensive  alterations  to  hotel   (enlarge 

lobby,   paint   and   redecorate   entire 

hotel). 
Owner — Joseph  Cahen  et  al. 
Architect — Joseph    Cahen.    333    Kearny 

St..  San  Francisco. 


Plana  Being  Prepared. 

HOTEL  Cost.   $200,000 

VALLEJO,  Solano  Co..  Cal.  Sonoma 
and  Virginia  Streets. 

Five  and  six-story  and  basement  fire- 
proof hotel. 

Owner — Admiral      Hotel.      A      company 

composed  of  Albert  Casper.  Chairman 
of  Mare  Island  Naval  Base  -Asso- 
ciation. James  E.  Hegan.  M.  E. 
Reed.  Commander,  who  is  supervis- 
ing installation  of  machinery  in 
the  Battleship  California  at  Mare 
Island. 

Engineers — Heller  &  Wlison,  1st  Na- 
tional Bank  Bldg..  San  Francisco 
and  Geo.  E.  Perry  Jr..  Associate. 
Vallejo.  Cal. 


TURLOCK,  Stanislaus  Co..  Cal. — Ar- 
ticles of  incorporation  have  been  filed 
by  the  Yosemite  Hotel  Company  which 
plans  the  erection  of  a  $230,000  hotel 
building  in  this  city.  Tlie  directors  are: 

M.  M.  Berg,  D.  J.  Walton,  T.  R. 
Olson.  Peter  Erickson.  Arthur  V.  .Tolin- 
son,  Chas.  C.  Hall.  J.  R.  Quigley.  Chas. 
Mollard  and  A.  A.  Richards.  Attorney 
G.  B.  Hjcira  represents  the  company. 

PUBLIC    BUILDINGS 

RED  BLUFF,  Tehama  Co.,  Cal. — The 
following  is  a  list  of  Architects  and 
Engineers  Avho  submitted  bids  for  fur- 
nishing plans  and  specifications  for 
the  proposed  Tehama  County  Court 
House  to  be  erected  in   Red  Bluff: 

Edward  T.  Foulkes.  San  Francisco. 
$.:.00O;  R.  A.  Herold.  Sacramento,  6  per 
cent  of  the  construction  costs;  Chester 
H.  Miller.  San  Francisco,  for  6  per  cent 
of  costs:  George  C.  Sellon  &  Co..  Scara- 
mento.  3  per  cent  of  costs  of  building, 
for  plans  and  specifications;  John  B. 
Leonard.  San  Francisco,  made  a  like 
bid;  Weeks  &  Day,  San  Francisco.  6 
per  cent  for  plans  and  specifications 
and  the  supervision  of  construction; 
W.  H.  Weeks,  San  Francisco.  3  per 
cent  for  plans  and  3  per  cent  for  the 
supervision,  and  Edgar  A.  Mathews. 
San  Francisco.  2%  per  cent  for  plans 
and  3  per  cent  for  supervision.  All  of- 
fers were  taken  under  advisement. 

H.  G.  Kuhn  is  County  Clerk. 


bounded   by   Jackson,   Clay,   Steiner 
and  Scott   Streets. 
Class   "A"   Memorial   Building. 
Owner— Mr.  and  Mrs.  A.  B.  Spreckels. 
-Architects — G.      A.    Applcgartb,      Claus 
Spreckels     Bldg.       San     Francisco, 
an(}   Henry  Guillaume  of  Paris  As- 
sociate. 
It    will    be    a    replica    of    the    famous 
French   Palace    of   Legion   of   Honor  in 
Paris. 

Mr.  and  Mrs.  Spreckels  will  also  pre- 
sent to  the  city  some  of  their  famous 
statuary,  paintings,  etc.,  amounting  to 
fC.iO.OOO. 


Contract   Awarded. 

ALTERATIONS  Cost,    $3,237 

SAN  FRANCISCO.  Seventh  and  Mission 

Streets. 
New    partitions,      etc.,    on    second      and 

fourth  floors  of  Post  Office. 
Owner — United  States   Government. 
Architect — None. 
Contractor — Barrett     &     Hilp.     Sharon 


Plans   Approved. 

SWIMMING  POOL,  ETC  Cost,  $ 

CHICO,  Butte  Co..  Cal.     Bidwell  Park. 
Concrete      swimming      pool      and      bath 

house   buildings. 
Owner — City  of  Chico.  Ira  R.   Morrison, 

City  Clerk. 
Architect^Edwin       J.       Symmes.       1700 

Poarl  St.,  Alameda. 


Plans   Being  Figured.     Bids   Close   Feb. 

5th.    1920. 

MEMORIAL  BLDG.  Cost,   $ 

CARSON    CITY.    Nevada. 

Two-story      and       basement       fireproof 

Memorial  Building. 
Owner — State   of  Nevada. 
.Architect — F.   J.   De   Longchamps,  State 
Architect,  Carson   City,   Nevada. 
Separate    bids    will    be    received    for 
heating  and  plumbing. 


.MARTINEZ.  Contra  Costa  Co.,  Cal — 
Henry  McNamara  Post  of  the  American 
Ijcgion  has  passed  a  resolution  calling 
upon  the  Board  of  Town  Trusjtees  to 
call  a  $150,000  bond  election  for  the 
erection  of  a  mimorial  auditorium  and 
the   completion    of  a  memorial   park. 


January  16,  1920. 
WILLOWS.  Glenn  Co..  Cal. — The 
Grand  Jury  has  recommended  to  the 
County  Supervisors  the  construction  of 
a  new  county  jail  and  hall  of  records 
building,  stating  that  the  sum  of  $150.- 
000  is  now  available  for  constructing 
such  a  building.  W.  H.  Sale  is  Countv 
Clerk. 

.ALTlllAS.  Modoc  Co..  Cal. — The  con- 
struction of  a  community  hall,  for  pub- 
lic meetings,  dances,  theatre  and  gym- 
nasium, is  planned  by  the  Alturas  Park 
Comm'ssion  and  the  following  have 
been  appointed  a  committee  to  secure 
estimates  and   data  for  construction: 

C.  N.  Jackson.  Chairman;  L.  E.  Bunk- 
er.  P.  S    Dorr's    M    G.  Belli  and  others. 

A  builHing.  (iOxl20.  of  native  stone 
construction     is    planned. 


Completing  Final   Working  Drawings 
MEMORIAL  BLDG  Cost,    $350,000 

SAN    PR.\NCISCO.      Alta    PlazR     Park. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Bids  will  be  received  by  Henry  A. 
Pftster.  County.  Clerk,  up  to  February 
2nd.  1'  A.  M.  for  the  construction  of  a 
cement  concrete  floor  of  approximately 
1600  square  feet  in  the  basement  of  the 
Hall   of  Records. 


Mayor  Bartlett.  has  selected  Dr.  David 
P.  Barrows,  Chairman  of  the  Memorial 
(Committee  which  plans  to  secure  funds 
with  which  to  finance  construction  of 
3   soldiers'  memorial  in  Berkeley. 

RESIDEN0E8 

Plans   Being   Prepared. 

RESIDENCE  Cost,   t 

PORTOLA,    San    Mateo    Co..    Cal.      Por- 

tola    near  Redwood  City. 
One     and      one-half-story     frame     and 

plaster  country  residence. 
Owner — J.   A.   Talbot. 
Architect — J.      R.      Miller,      Lick     Bldg.. 

San  Francisco. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    | 

PORTOLA.    San    Mateo   Co..    Cal.      Por- 

tola  near  Redwood  City. 
One    and      one-half-story      frame      and 

plaster  residence   and   garage. 
Owner — J.  J.  Tynan. 
Architect— J.      R,      Miller.      Lick     Bldg.. 

.San   Francisco. 


Rejdy  for  Figures  January   19th. 
RESIDENCE  Cost.    $9,000 

FIERKELEY.    Alameda   Co..   Cal.      Plaza 

Drive,  Claremont   District. 
Two-story    and    basement      frame      and 
plaster    residence      and      ga'rage       (I 

rooms)   Dutch  Colonial  Style. 
Owner — S.  A.  Keystone. 
Architect — Jas.  W.  Plachek.   2014  Shat- 

tuck  Ave..  Berkeley. 


I'lans   Being  Prepared.     To  be  Done  by 

Days  Work. 
BUNG-ALOWS.  Cost,   $4,000    to  $6,000 

each. 
MILL  VALLEY,  Marin  Co.,  Cal. 
Five    one    and      one-half-story      frame 

bungalows   (4  to  7  rooms  each). 
Owner — San    Francisco   Building  Cptn, 
.\rchitects — Fabre   &   Thayer,    Rm,   912, 

110  Sutter  St.,  San  Francisco. 
SPECIFICATIONS 
Kxterior  Finish,   cement   plaster,  rus- 
tic and  shingles;  Floors,  hardwood;  In- 
terior   Finish,   hardwood. 


Contract  Awarded. 

COTTAGES  Cost,    $1,137 

TURLOCK.    Stanislaus   Co..   Cal,     Delhi 
Colony. 

Two     one-story     frame     laborers'     cot- 
tages. 

Owner — State  Land  Settlement  Board. 

Architect — Max     E.     Cook,     Farmstead 
Engineer,   Turlock. 

Contractor — Wakefield       &       Peterson. 
Turlock. 
Other  bids   were:        O.   D.      Williams, 


BERKELEY.      Alameda      Co.   Cal. — .A 
imimlttee  of  2(10  clti!cna,  appointPd  by 


FRAME   DWELLINGS  Cost.    $ 

MARYSVILLE,  Yu1)a  Co.,  Cal.  Various 
Sections  of  the  City. 

.Number  of   frame   dwellings. 

Owner — Mt.  Diablo  Building  Corpora- 
tion, D.  A.  McQudidy.  General  Su- 
perintendent, and  Yuba  County 
Charber    of    Commerce.    Marysville. 

Architect — C.  P.  Peppin,  Architect  for 
the  Mt.  Diablo  Bldg.,  Corpn. 

Contractor — Mt.    Diablo    Building    Cor- 
poration  of  Yuba  County  Chamber 
of   Commerce.   Marysvlile. 
NOTE:— A.    R.    Pedder,    who    erected 

M    number   of   dwellings   in    Sacramento 

and  Napa  is  President  of  the  Mt.  DlaWo 

Building-  Corp. 


BUEliDING   AND   ENGINEERING   NEWS 


Construction    to   Start   Shortly. 
BUNGALOWS  Cost,    $2,500,000 

SACRAMENTO,  Cal.  South  Curtis  Oaks 

Subdivision. 
340    one-story      and      lia.sement      frame 

bungalows   (5   to  7   rooms  each). 
Owjier — J.   C.   early,   Sacramento. 
Architect — Not    Given. 
Supt.    of   Construction — E.     A.      Corum, 

2533   Portola  St..  Sacramento. 


Contractors   Tal<ing  Sub-Figure.=  , 

RESIDENCE  Cost.  »80,000 

SAN  FRANCISCO.  No.  1918  Jackson 
Street. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Lillie  B.  Matson.  1S34 
Jackson   St.,   San   Francisco. 

Architects — Bliss  &  Faville,  Balboa 
Bldg.,    San    Francisco. 

Contractor — Lindgren  &  Co..  Monad- 
nock   Bldg.,   San   Francisco. 

(32522)      1st  report  Dec.   30,    1919. 


Plans    Being    Prepared. 

RE5SIDENCE  Cost.  $8,.';o0 

FRESNO,   Fresno   Co..  Cal. 

One  and  one-half  story  hollow  tile  res- 
idence   (7   rooms). 

Owner — O.   T.   Paxton. 

Architects — ^Swartz  &  Ryland.  Rowell 
Bldg.,   Fresno. 


Completing   Plans. 

RESIDENCE  Cost.  $12,500 

TULARE,   Tulare  Co.,   Cal. 

One-story  hollow  tile  and  stucco  res- 
idence   (8   rooms). 

Owner — C.   L.    Russell,   Tulare,   Cal. 

Architects— Swartz  &  Ryland.  Rowell 
Bldg.,  Fresno. 


Contract  Awarded.  Foundation  Work 
Started. 

RESIDENCE  Cost,  $20,000 

WALNUT  CREEK,  Contra  Costa  Co., 
Cal.     Ygnacio   Valley. 

Two-story  and  basement  hollow  tile 
residence,    80x20    (8    rooms). 

Owner — Philip  Bancroft,  Walnut  Creek 

Architect — John  Stafford  White,  Wal- 
nut Creek. 

Contractor — T.  P.  Bulterfield.  El  Cer- 
rito,   Cal. 

Plans    Being    Prepared. 

RESIDENCE  Cost,   $12,000 

FRESNO,    Fresno    Co.,    Cal.      Van    Ness 

bet.   Belmont  and  Olive. 
One-story  eight-room  residence. 
Owner — J.    M.    Rustigian. 
Architects — Swartz    &    Ryland.    Rowell 

Bldg.,   Fresno. 


Contracts    Awarded 

RESIDENCE  Cost,    $30,000 

SAN     FRANCISCO.       SW     Balboa     and 

14th  Avenue. 
Two-story    and    basement    frame    resi- 
dence. 
Owner — Chas.    C.    Horton.    9    Main    St.. 

San  Francisco. 
Architect — Albert    Schroepfer.     Nevada 
Bank   Bldg.,   San   Francisco. 
NOTE: — Work    will   b^;   done   by   seg- 
regated   contracts,    which    have    been 
awarded. 


Plans  Being  Prepared.     To  be  Done  by 

Days  Work. 
BUNGALOWS  Cost,  $7,500  each 

SAN  FRANCISCO.  Westwood  Park,   one 

on    Westwood    Drive   and    the   other 

on    Northwood    Drive. 
Two  one-story     and     basement     frame 

bungalows    (6   roome  each). 
Owner — H    J    Hansen. 


Architect— Miss  Ida  McCain.  318  Kear- 
ny St.,  San   Francisco. 

Contract   Awarded. 

IJU.VtiALOWS  Cost,   $ 

AViLLOWS,  Ulenu  Co  ,  Cal.  Pittsburgh 
Addition. 

Owner — Corapsuiy  Headed  by  G.  A.  Gut- 
man,   Willows,  Cal. 

Designer  and  Contractor — E.  M.  Reigh, 
r.os  Angeles. 


M.\RTINi;Z,  Contra  Costa  Co.,  Cal. — 
-Architect  O.  E.  Evans,  2569  Mission  St., 
San  Francisco,  has  submitted  a  propo- 
sition to  the  local  Chamber  of  Com- 
merce offering  to  erect  from  20  to  200 
new  homes  in   this  city. 

I'jvans  proposes  to  construct  the 
houses  and  after  they  are  built,  for 
the  local  banks  to  take  a  first  mortgage 
on  the  house  and  lot  for  sixty  per  cent 
of  the  cost  and  the  remaining  forty 
per  cent  be  taken  up  as  a  second 
mortgage  by  the  local  business  men. 


SCHOOLS 


n.\KL.ANl>,  Cnl.— Architect  C.  W. 
Dickey  of  Oakland  and  Honolulu,  has 
been  recommended  by  the  Bond  Ex- 
penditure Committee  of  the  City  of 
Oakland  to  handle  construction  under 
the  recently  voted  $5,000,000  bond  issue 
with  the  title  of  "Supervising  Archi- 
tect." It  will  be  at  least  two  or  three 
weeks  before  action  will  be  taken  on 
the    recommendation. 

Plans   Being  Figured. 

SCHOOL  Cost,    $40,000 

SAN   ANSELMO.    Marin    Co..    Cal. 
One-story  and  basement  brick  elemen- 
tary school   (10  rooms  and  an  audi- 
torium). 
Owner — San  Anselmo  School  District. 
Architect — J.    W.    Dolliver,    Royal    In- 
surance  Bldg.,   San   Francisco. 
Figures   are   being   taken   for  a   gen- 
eral   contract.      The    closing    date    will 
be   set   by   the   Board  at   their   meeting 
of   January    13th. 

Bonds  have   been  voted. 


Plans   Being  Figured.     Bids   Close  Jan. 
24,    1920,    7    P.  M. 

SCHOOL  Cost,   $40,000 

VREKA,   Siskiyou   Co.,  Cal. 

One-story    brick    and   concrete    school. 

Owner — Yreka    Grammar    School     Dis- 
trict. 

Architect — Henry    C.    Smith.    Humboldt 
Bank  Bldg.,  San  Francisco. 
NOTE: — The     date     of     opening     bids 

has    been    extended    from    Jan.    17th    to 

Jan.    24th. 


Plans   Approved. 

ARTS    BUILDING  Cost.    $32,000 

CHICO.    Butte    Co.,    Cal.      Chico    State 

Normal  School  Grounds. 
Brick    industrial    arts    building    of    the 

factory   type,  160x80   feet. 
Owner — State      of     California       (Chico 
State  Normal  School.)     C.  M.  Osen- 
baugh.   President. 
Architect — State    Department    of   Engi- 
neering,   Sacramento. 
Building  will   contain   machine   room, 
wood  working  room,   two  bench   rooms, 
electrical     appliance     room,    varnishing 
and  finishing  room,   lumber  room,  class 
rooms,    locker    room,    office   and   a    large 
room  for  demonstrations. 


Plans   Being   Figured.     Bids  Close  Jan. 

31st  s  P.  M. 

SCHOOL  AUDITORIUM  Cost,  ( 

KING  CITY,  Monterey  Co.,  Cal. 
One-story   and    basement    concrete   and 

frame  grammar  school  auditorium. 
Owner — King  City  School  District. 
Architect — H.   B.   Douglas,  King  City 

Structure  will  contain  balcony. 
operator's  rooms,  for  moving  picture!, 
mechanical    air    heating    plant,    etc. 


Contract   Awarded. 

SCHOL  Cost,  $20,990 

POTTER  VALLEY,  Mendocino  Co.,  Cal. 
One-story    reinforced    concrete     school 

(5  rooms  and  an  auditorium). 
Owner — Potter    Valley    School    District. 
Archit^t — Norman        R.      Coulter.      46 

Kearny  St.,  San  Francisco. 
Contractor — MyrI     R.    Crane.     74     Mira- 

mar  Ave..  San  Francisco. 


Plans    Being    Prepared. 
SCHOOL  Cost.   $10,000 

IGNACIO,    Marin    Co.,    Cal. 
One-story   frame   school    (2   rooms). 
Owner — Ignacio  School   District. 
Architect — J.    W.     Dolliver,    Royal    In- 
surance   Bldg..   San    Francisco. 


Plans  Being  Figured.     Bids  Close  Jan- 
uary 26. 

SCHOOL  Cost.  $ 

LONG   BEACH.   Los   Angeles  Co..  Cal. 
Two-story  hollow   tile   grade  school,   10 

rooms,   auditorium,  etc. 
Owner — Long    Beach    City    School    Dist. 
Architect — John  C.  Austin.  1125  Baker- 
Detwiler    Bldg.,    Los    Angeles,    and 
W.  Horace  Austin,  Long  Beach. 
Bids    will    be    received    separately   as 
follows:     (a)  general  work;  (b)  plumb- 
in;    (»)    painting;    (d)    electric    wiring; 
(e)    heating    and    ventilating;    (f)    pro- 
gram clock  and  bell  system. 


Plans  Being  Figured.     Bids  Close   Feb 
14.    1920. 

SCHOOL  Cost.  $ 

CHANDLER.   Arizona. 

Three    brick    and    stucco    high    school 

buildings. 
Owner — Chandler  High  School  District. 
Architects — Allison   &  Allison.   1405   Hi- 
bernian   Bldg..    Los   Angeles. 

Bids  will  be  received  separately  as 
follows:  For  general  contract  work; 
tile  roofing;  black  boards;  painting; 
plumbing,  gas  fitting  and  sew'ering; 
hardware,  and  for  the  heating. 

Plans  may  be  obtained  from  the  ar- 
chitects  on   a   deposit   of  $15. 


Plans   Being   Figured.      Bids   Close   Jan. 

29.   1920. 

SCHOOL.    ETC.  Cost,    $ 

GLENDALE,    Los      Angeles      Co.,      Cal. 

Broadway  and  Wilson  School  Sites 
Eight-room    hollow    tile    school   and    4- 

room    brick       addition     to       Wilson 

School. 
Owner — Glendale   City  School   Trustees. 

411    E-Wilson    St.,    Glendale. 
Architects — Jeffery      &      Schaefer,    1106 

Kerckhoft  Bldg.,  Los  Angeles. 
Segregated  bids  are  being  taken. 


Cost,   $- 


Bids  Opened. 

SCHOOL 

COQUILLE,   Oregon. 

Two-story    tile    school    (13    class    rooms 

and   auditorium),    76x142. 
Owner — Coquille    School    District. 
Architects — Tourtellotte       &       Hummel. 

Kothchild   Bldg..   Portland.  Ore. 
A.      E.      Sykes,   Venable      Hotel. 
Portland    .    .$49,433 
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IVl«i-8on   &   Waale,   I'ortland.  .  .  .    jb,600 

Hoover   &  McNeil,   Eugene 51,890 

11.   B.   Miller,   Portland 59,500 


SACRAMENTO.  Cal. — The  Board  of 
Education  has  decided  that  the  award- 
ing of  contracts  tor  designing  plans 
for  the  new  schools  and  additions  to 
the  present  structures  will  be  made 
through    competitive    plans. 

Chas.  C.  Hughes  will  isue  a  call  in 
the  near  future.  , 


OAKLAND,  Cal. — The  Board  of  Edu- 
cation has  officially  appointed  Marston 
Campbell,  Superintendent  of  Streets, 
afi  chief  of  construction  to  handle  the 
Oakland  school  building  campaign 
tinder  the  recently  voted  ?5, 000, 000 
bond  issue. 


FKESNO,  Fresno  Co.,  Cal. — The  Board 
ol  Education,  J.  R.  Fontaine.  Secretary, 
has  authorized  the  construction  of  the 
Washington  and  Jackson  school  build- 
ings and  a  call  for  bids  will  be  issued 
shortly. 

Trewhitt  &  Shields,  Rowell  Bldg.. 
Fresno,  are  the  superintendents  for  all 
school  construction  and  bids  will  be 
called   through   their  office. 


FRE:SN0,  Fresno  Co.,  Cal. — Bids  are 
being  received  by  J.  R.  Fontaine,  Sec- 
retary of  the  Board  of  Education,  for 
painting,  plastering,  roofing,  wiring, 
hardware,  etc-.,  for  the  Webster,  John 
Muir,  Arlington  Heights,  Kirk  and 
Longfellow   Schools. 

■  Plans  for  the  work  may  be  seen  at 
th«  office  ot  Trewhitt-Shields  Co.,  Row- 
ell Bldg.,  Fresno. 


BERKELEY.  Alameda  Co.,  Cal. — Bids 
will  be  received  by  Nellie  L.  Crowl. 
Secretary  of  the  Berkeley  Board  of  Ed- 
ucation, up  to  4  P.  M.,  February  3,  1920, 
fer  furnishing  and  installing  a  wood- 
en rolling  partition  in  gymnasium  at 
Edison  .School,  Berkeley,  in  accordance 
with  plans  and  specifications  adopted 
by  said  Board  of  Education. 

Plans  may  be  had  from  the  office  of 
Architect  W.  H.  Ratclift,  Jr.,  First  Na- 
tional Bank   Bldg.,  Berkeley. 


FRESNO.  Fresno  Co.,  Cal.— The  fol- 
lowing contracts  were  awarded  by  the 
Fresno  Board  of  Education,  J.  R.  Fon- 
taine, Secretary,  tor  the  construction 
of  the  Arlington  Heights  and  John 
Muir  School  Buildings  and  for  altera- 
tions and  additions  to  the  present 
Longfellow,  Webster  and  Kirk  Schools: 

Bids  were  taken  as  follows: 

Specification  "A,"  Excavation, 
ereta  work,  carpenter  work,  mill 
etc. 

"B"  Brick  and  terra  cotta. 

■■C"  Steel  and  ornamental  iron. 

"E"   Plumbing. 

"F"    Heating. 

.Arlln^on     Heiehts     School. 
Section    "A" — A.    D.    Collman  ....  $19,648 

Section    "B"— F.    F.    Smith 3.3S6 

Section   ■•C"— Kyle   &   Co 820 

Section     "E"— Barrett-Hicks 2,760 


;on- 
ork, 


Tolal     $26,594 

John    Mnir   School. 
Section    "A" — A.    D.    Collman.  ..  .$60,468 

Section    "B" — F.   L.   Erwin 12,480 

Section    "C" — Kyle   &  Co 4,162 

Se^lion    "E" — Barrett-Hicks    Co...    8,827 
Section   "F"— Newman  &  Co 7,294 


.\Ueratlons     and     Addition*     to     Long-, 
fellow    School. 

Section  "A" — Frederickson  &  Shan- 
non      $39,595 

Section    "B" — F.    Smith 8,295 

Section    "C" — Kyle    &    Co 1,854 

Section   "E)" — N.   Johnson 5,996 

Cection   "F" — Newman   &   Co 7,294 


Total $63,034 

.^Iteration*    and    Additions    to    AVebater 
School, 

Section    "A" — A.    D.    Collman  ....  $22,788 

Section    -B" — F.    Smith 5.419 

Section  "C"— Kyle  &  Co I,98i5 

Section   "E" — New  &   Co 324 

Section    "F" — Barrett-Hicks   Co..      5,559 


Total     $35,975 

.\ltcraHon*   and   Addltlonx    to  Kirk 
School. 

Section    "A" — A.    D.    Collman  ....  $14,154 

Section    "B" — D.    A.    Moore 1,740 

Section   "C" — Kyle  &   Co 208 

Section    "F" — Newman   &   Co 1,578 


Total     $17,680 


SONORA,  Tuolumne  Co.,  Cal. — The 
erection  of  a  gymnasium  on  the 
grounds  of  the  Sonora  Union  High 
School  Building  is  planned  in  the  near 
future  by  the  Trustees  ot  the  District. 
The  proposed  structure  will  be  two 
stories  in  height  of  fireproof  construc- 
tion and  "will  cost  about  $12,000,  for 
which  funds  are  available. 


MONTEREY,  Monterey  Co.,  Cal. — An 
election  will  be  held  in  the  Monterey 
School  District  February  5th  to  decide 
the  (luestion  of  levying  a  direct  tax 
with  which  to  secure  $15,000  tor  mak- 
ing addition  to  the  Monterey  School; 
install  heating  systems;  provide  for 
and  finish  a  manual  training  room;  in- 
stall a  clock  system;  provide  shades 
and  equipment;  and  put  the  grounds  in 
order. 

Trustees  of  the  district  are:  A.  G. 
Winston,  H.  D.  Severance  and  Geo.  E. 
McDonald. 


Total     HB,619 


MODESTO,    Stanislaus    Co.,    Cal. — The 
County  Supervisors  have   sold   the   fol- 
lowing school  bond  issues  to  the  State 
Compensation    Insurance    Fund: 
Salida    Grammar   School    District.    $16,- 

000. 
Washington    Grammar   School    District. 

$2,090. 
Hughson    Union    High    School    District, 

$90,000. 
Turlock    School    District,    $89,000. 

rn  each  case  the  funds  will  be  used 
for  school  construction.  Plans  for 
work  planned  under  the  $89,000  issue 
of  the  Turlock  District  are  being  pre- 
pared by  Architect  W.  H.  Weeks,  75 
Post    Street.    San    Francisco. 

STORES   AND   OFFICES 

Plans   Being   Figured. 

.-VLTERATIONS     Cost,  $100,000  or  more 

SAN    FRANCISCO.      Xos.    17,    23    and    25 

Powell  Street. 
Alterations    and    extensions    to    candy 
store    also    alter    upper    fioors    of 
adjoining    building   for   candy    fac- 
tory. 
Owner — Pig'n   Whistle,  Premises. 
Architect — A.  S.   Heineman,  Monadnock 
Bldg.,  San  Francisco. 
The    alterations    will    include    elabo- 
rate decorating,  marble  and  tile  work, 
•tore  fronts,  glass  work,  etc. 


Plans  Being  Prepared, 

STORK   BLDG.  Cost,   $12,000 

S.A..N'  FRANCISCO.  Fillmore  Street  near 
Eddy. 

One-story  Class  "C"  reinforced  con- 
crete   store    building. 

Owner — Jos.  Shoenteldt,  Cr.  Architect. 

-Architect — Frederick  H.  Meyer,  Bank- 
ers'  Invst.   Bldg.,   San   Francisco. 


Plans  Being  Figured. 

-ALTERATIONS  Cost,    $10,000 

SAN  FRANCISCO.  E  Stockton  bet, 
Geary    and    Post   Streets. 

Extensive  alterations  tor  store  (Patent 
store  fronts,  hardwood  interior, 
mirrors,  etc.) 

Owner — J,   P.   Wooster. 

Architect — J.  W.  DoUiver,  Royal  In- 
surance   Bldg.,    San    Francisco. 


Plans   Being   Figured. 

ALTER.'^TIONS         Cost,  $3,000  to  $4,000 

SA.N  FRANCISCO.  SE  Market  and 
Third  Sts.   (Hearst  Building). 

Alter  for  shoe  store  (store  fronts,  fix- 
tures, etc.) 

Owner — Packard  Shoe  Co.  (J.  T.  Pech- 
ner). 

.Architect — Morrow  &  Garren,  Chronicle 
Bldg.,  San  Francisco. 


Contract  Awarded. 

REPAIRS       Cost,   $4,000  approximately 

ALAMEDA,  Alameda  Co.,  Cal.     No.  1423 

Park  Street. 
Repairs   to   fire   damaged  store. 
Owner — J.  J.  Konigshofer,   Premises. 
Designer — Maurice     C.     .Couchot,       110 

.Sutter  St.,  San  Francisco. 


Plans    Being    Prepared. 

AUTO  SALES  BLDG.  Cost,  $75,000 

SA.N    FR.'VNCISCO.    SE    Van    Ness    Ave. 

and    Jackson. 
Three-story     reinforced     concrete     auto 

sales  building. 
Owner^Leon  Lewin. 
Lessee — Hawley-King  Co.,   1130  Polk. 
.Vrchitect    and    Contractor — MacDonald 

&  Kahn,  Railto  Bldg. 
Construction    will    be    started    within 
a  month.     The  present  building  will  be 
razed. 


Contract   to   be  Awarded  Shortly. 

OFFICE    BLDG.,    ETC.  Cost,    $ 

E.MERYVILLE,    .\lameda   Co.,    Cal. 
Three-story    mill       constructed      ware- 
house,  200x60,  and   two-story  brick 
office   building. 
Owner — Sherwin    &    WHlliams,      454    2nd 

St.,  San  Francisco. 
Architect^Eng.  Dept.  ot  Owners. 

It  was  stated  in  another  report  ser- 
vice that  George  Wagner,  251  Kearny 
St.,  San  Francisco,  had  been  awarded 
the  contract  on  a  percentage  basis. 
This  is  not  so  and  Mr.  Wagner  and  the 
owners  ask  that  it  be  denied. 


Plans  Being  Prepared. 

AUTO  SALESROOM  Cost,   $15,000 

lOLUSA.  Colusa  Co.,  Cal.  NW  Market 
and   Second   .Streets. 

One-story  frame  and  stucco  auto  sales- 
room,   100x120. 

Owner — Frank    L.    Crayton,    Colusa. 

.■\rchitect — J.  S.  Gould,  Colusa. 


Contractors  Taking  Sub-Figures. 

DEPARTME.NT  STORE  Cost,  $ 

P.AKERSFIELD,   Kern    Co.,    Cal. 
Si.K-story    Class    "B"    department    store 

building. 
Owner — E.   W.   Hopkins. 
Architects — Bliss      &      Favlile,    Balboa 

Bldg.,   San   Francisco. 
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SAVES  YOU  MONEY 


New  and  re-newed  screw  casing 
and  standard  pipe  (or  every  re- 
quirement; tested  and  guaranteed 
(or  ISO  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Elxtensively  used  by 
orchardists  and  (armers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  (rom  one-half  to  two. 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howard  St.  Su  Fraocitca  ^ 


Contractor — I^indgren      &      Co.,    Monad- 
nock   Eldg.,   San   Francisco. 

The    following       sub-contracts      have 
been  awarded; 
FnmblaK   and    Heating;      to      James      & 

Drucker,   4iju    Hayes   .St. 
Rrlnjtorclng    Sleel    to      Gdw.    L.      Soule. 

Rlalto  Bldg. 


Plans    Being    Prepared. 

ADDITION  Cost   i 

SAN    FRANCIvSCO,    N    California    W    of 
Van  Ness  Ave. 

Four-story     reinforced     concrete     addi- 
tion to  auto  sales  building. 

Owner — Chas.    S.    Howard    of      Howard 
Auto  Co..   1595  Van  Ness  .\ve. 

Architect    and     Contractor — MacDonald 
&  Kahn,    r.ialto   Bldg. 
Construction  will  be  started  in  about 

thirty  days. 


FRESNO,  Fresno  Co.,  Cal. — Ten  lots 
in  "J"  street,  running  from  the  south- 
west corner  of  "J"  and  Inyo  streets, 
have  been  purchased  by  William  Mc- 
Indoo  and  Ivan  Mclndoo,  his  son.  on 
which  they  plan  to  erect  a  building 
with  a  100  foot  frontage.  The  nature 
of  the  building  has  not  yet  been  de- 
cided upon. 


VALLEJO.  Solano  Co..  Cal. — Percy 
Bernheim  has  purchased  from  the  Bell 
Amusement  Company  the  lot  at  the 
corner  of  Virginia  and  Marin  streets 
and  plans  the  erection  of  a  new  build- 
ing, the  nature  of  which  has  not  yet 
been  determined.  The  property  covers 
an   area  of  73  by   180   feet. 

THEATRES 

Plana  Being   Prepared 

ALTERATIONS  Cost,     $25,000 

SAN    FRANCISCO.       W     Powell     Street 

near  Market. 
AHtT  for    motion    picture    theatre    (4000 

seating  capacity.) 


Owner — Edison    Moving   Picture  Co..   27 

Powell   St..  San   Francisco. 
.\rcliitect — A.    S.    Heineman,    Monadnocit 

Hldg.,   San    Francisco. 

The  building  in  which  tlie  present 
theatre  is  has  been  liased  to  the  Pig'n 
Whistle   Candy   Co. 

Plans  will  be  ready  for  figures  in 
about   three  weeks. 


VIS.'\Ll,-\,  Tulare  Co,  Cal — Murray 
Bourne  of  Fresno,  acting  as  attorney 
for  1.  M.  Farnum,  has  filed  application 
with  the  Board  of  Supervisors  for  a 
franchise  to  lay  and  operate  a  system 
of  pipes  for  distributing  natural  gas 
throughout  Tulare  Co.  The  concern 
represented  by  Mr.  Bourne,  con- 
templates organizing  a  company  to  sell 
natural  gas  developed  near  Alpaugh, 
Corcoran  and  other  places  at  whole- 
sale to  a  distributing  agent. 


ENGINEERING 


BRIDGES,    DAMS    &    HARBOR 
WORK 

F.URICKA,  Humboldt  Co.,  Cal. — .\t  the 
last  meeting  of  the  County  Supervisors 
County  Surveyor  Logan  reported  that 
he  will  have  the  plans  completed  for  the 
bridges  on  the  Lord-Kills  road  and  the 
two  bridges  in  the  Mattole,  in  time  for 
beginning  work  on  the  projects  early 
in  the  Spring.  Fred  M.  Kay  is  County 
Clerk. 

EUREKA,  Humboldt  Co.,  Cal. — A  call 
for  bids  will  be  issued  in  the  near 
future  by  the  County  Supervisors  for 
the  construction  of  a  bridge  across 
Camp  Creek.  Fred  M.  Kay  is  County 
Clerk. 


VISALIA,  Tulare  Co.,  Cal. — Concrete 
Pipe  &  Construction  Co.,  of  Porterville. 
.\'.  F.  BeU,  manager,  has  been  awarded 
the  contract  at  $5039.84  to  build  con- 
crete bridges  and  culverts  on  the 
Woodville-Poplar  road,  involving  30'8.74 
cu.  yds.  concrete  with  11  pipe  installa- 
tions, at  $16  cu.  yd.  Engineer's  esti- 
mate, $4,906.10.  Other  bids  received  by 
the  county  supervisors  were:  Edgar 
.Noble.  $6,946.  unit  price,  $22,50;  Geo.  S. 
Benson  &  Sons,  $8027.24,  unit  price,  $26; 
Isbeil  Constr.  Co.,  $8490.35,  unit  price. 
$27.50.  I.,awrence  Moye,  County  Sur- 
veyor. 


PH0E:»IX,  Ariz. — Until  2  P.  M.,  Feb. 
1.  bids  will  be  received  by  State  Engi- 
neer Thos.  Maddock  at  Phoenix,  for 
constructing  a  bridge  across  the  Gila 
river  near  San  Carlos.  Plans  and  speci- 
fications may  be  obtained  on  deposit  of 
$5.  Alternate  bids  on  designs  furnish- 
ed by  bidders  will  be  considered.  The 
bridge  will  be  a  combination  wood  and 
steel  structure  about  500  feet   in  length. 


SAN  DIEGO.  Cal.— United  Dredging 
Co.,  Central  Bldg.,  Los  Angeles,  sub- 
mitted the  lowest  bid  at  $411,583.50  for 
dredging  approximately  1.584.000  cu. 
yds.  in  three  areas  in  San  Diego  har- 
bor for  the  federal  government.  San 
Francisco  Bridge  Co..  bid  $457,559;  Los 
Angeles  Dredging  Co.,  $600,256,  and 
Fred  C  Franck's  Contracting  Co., 
$612,374.40.  There  is  an  appropriation 
of  $374,000   available.     Major  Frederick 


H.  Downing,  T.  S.  Dlslncl  Isngiueer  i.1 
Los  Angeles,  will  forward  the  bids  to 
Washington    with    his   recommendatioo. 


SA.N  FRANCISCO— The  State  Board 
of  Harbor  Commission  has  awarded  the 
following    contracts: 

For  furnishing  materials  and  con- 
structing bulkhead  wharf  In  front  of 
Pier  5,  connecting  the  existing  con- 
crete bulkhead  wharves  at  Piers  No.  3 
and   No.    7. 

.\warded  to  Healy-Tibbltts  Conatr. 
Co..  9  Main  St ,  on  their  bid  of  $39,470. 

For  constructing  a  timber  depressed 
track  extension  along  the  south  side 
of  Pier  No.  5. 

-Awarded  to  A.  Kitchen,  110  Market 
SI  .   on   his   bid   of  $13,970. 


.•^.ACHAME.NTO  Cal— The  Board  of 
Siiiiervlsors  has  received  a  letter  from 
<'oionel  Louis  H.  Rand  in  which  he 
says  he  will  meet  the  supervisors  and 
n  sdients  of  Courlland  and  vicinity  In 
(■lurtlaiid  when  a  site  will  be  selected 
for  the  proposed  bridge  at  that  place. 
Rand  says  the  meeting  will  be  held 
the  day  preceding  the  meeting  of  the 
reclamation  board  in  February.  Rand 
explained  that  whatever  decision  may 
be  reached  will  be  subject  to  changes 
by  the  war  department. 


SACRAMENTO,  Cal. — To  insure  navi- 
gation all  along  the  Sacramento  River 
all  the  year  round  plans  have  been 
completed  by  the  United  State*  Army 
Kngineers'  office,  240  Montgomery  St.. 
San  Francisco,  and  steps  have  been 
taken  to  present  the  proposition  to  the 
Washington  authorities  for  conflrma- 
lion  and  acceptance. 

The  plans  involve  a  lock  system  in- 
cluding three  locks,  one  this  side  of 
.Sacramento  City,  one  at  Collins  Eddy, 
and  another  at   Moulton   Weir. 


IRRIGATION   PR0JE0T8 

FRES.NO,  Fresno  Co..  Cal. — Fe-bru- 
ary  6th  is  the  date  set  by  the  County 
Supervisors  to  vote  on  the  formation  of 
the  proposed  James  Irrigation  District, 


MODESTO.  Stanislaus  Co.,  Cal. — Feb- 
ruary 17th  is  the  date  set  by  the  Di- 
rectors of  the  Modesto  and  Turlock  Ir- 
rigation Districts  to  decide  the  ques- 
tion of  issuing  and  selling  bonds  with 
which  to  finance  construction  of  the 
Hon  Pedro  project  estimated  to  cost 
.st-verai    million   dollars. 


for  the  formation  of  a  new  irrigation 
district  are  to  be  contained  in  articles 
of  incorporation  which  will  be  filed 
with  the  Secretary  of  State  In  a  few 
days  by  members  of  the  newly-or- 
ganized Capay  Valley  Ditch  Company. 

About  fifty  farmers  comprise  the 
company.  The  scheme  provides  ways 
and  means  for  securing  new  irriga- 
tion service  for  1,S31  acres  of  as  fine 
soil  as  is  to  be  found  in  Yolo  County. 

Directors  of  the  company  are  BI. 
H.  Stitt,  B.  F  Gibson.  C.  A.  Fein. 
James  Schaffer  and  S.  Gladney.  James 
lloux  is  Secretary. 


AUBURN,  Placer  Co..  Cal— -The  Paci- 
fic Gas  &  Electric  Co..  through  its  Dis- 
trict Manager.  H.  M.  Cooper,  announces 
that  extensive  improvements  soon  will 
lip  under  w.ay  on  its  irrigating  system 
between     .\uburn     and    Newcastle    and 
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.*llulii    lini     east    of    Xewrastlc    toward 
••  olsoin. 

Thi?  improvt  nient  will  take  about 
two  years  to  complete  and  will  cost, 
seveial  huiuUed  thousand  dollars.  The 
tunnel  through  Adams  Hill,  just  below- 
the  Wise  Power  House,  will  be  en- 
larged and  the  main  ditch  increased  in 
sUe.  A  number  of  lateral  ditches  will 
also    be    run. 


SACRAMENTO.  Cal. — An  application 
IS  being  considered  by  the  State  Recla- 
mation Board  providing  for  the  recla- 
mation of  approximately  14,000  acres  of 
farming  land  in  Suiter  County,  com- 
prising District  1660,  which  was 
created  by  an  act  of  the  Legislature  in 
1915.  A  hearing  on  the  proposed 
project   has   beert   set   for  January  31st. 

According  to  report  of  the  Engineer, 
J.  C.  Boyd,  the  work  proposed  by  the 
diitrlct,  together  with  the  expense  of 
maintenance  for  a  period  of  three 
years,  will  involve  expenditures  of 
almost   $2,000,000. 

This  nicludes  a  system  of  levees  to 
be  built  at  an  estimated  cost  of  more 
than  a  $1,000,000.  necessary  drainage 
ditches  and  canals,  and  a  large  pump- 
ing  plant. 

Estimates  place  the  cost  of  levee 
rights  of  way  at  $178,983,  while  an  ap- 
propriation of  $140,000  is  allowed  for 
the   drainage   plans. 

The  district  is  located  directly  nortli 
of  District  1500  and  to  the  east  of 
District  70.  The  levee  system  has  been 
planned  to  afford  protection  from  the 
Sacramento  River  on  the  west,  the 
Tlsdale  by-pass  on  the  south  and  the 
Sutter  by-pass  on  the  ea^t. 

LIGHTING    SYSTEMS 

WATTS.  Los  Angeles  Co..  Cal. — 
Plans  and  specifications  for  a  new 
ligrhting  system  for  the  whole  city  of 
Watts  have  been  approved  and  a  reso- 
lution of  intention  adopted. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
The  City  Trustees  have  appointed  a 
committee  to  secure  data  and  estimates 
of  construction  for  a  modern  street 
lighting  system  for  the"  business  dis- 
trict. 


VISALIA,  Tulare  Co.,  Cal.— The  Board 
of  Trade  has  named  a  committee  to 
secure  data  and  estimates  for  a  modern 
electrolier  system  in  the  business  dis- 
trict. L.  W.  Chaffee,  representing  the 
Vlsalia  Commercial  Club  is  interested 
in    the    proposed    system. 

MACHINERY 


MONTEKEV,  llonterey  Co..  Cal. — 
Following  bids  were  received  by  the 
Monterey  City  Council,  Archie  Kay, 
City  Clerk,  for  furnishing  and  deliver- 
ing a   road  grader; 

The  Austin  Western  Road  Machinery 
Co.,  20  Fremont  St..  San  Francisco.  $475 
"Standard    Aurora." 

Smith.  Booth.  Usher  Co..  Rialto  Bldg. 
San    Francisco.    $350    "National." 

A.  L.  Young  Machinery  Co.,  26  Fre- 
mont St..  San  Francisco,  $465  "Rus- 
.lell." 

Spears- Wells  Machinery  Co..  239  12th 
.«t.,  Oakland.  S525  "Royal  Scarifier  and 
Grader," 


All    bids    were    taken    under    advise- 
ment   until    .lanuary    20th. 
•I'UAtTOK      CO.XTRACT     AW.\RDED. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
The  City  Council  has  awarded  a  con- 
tract to  the  Holt  Manufacturing  Co., 
for  furnishing  and  delivering  a  street 
tractor  for  use  of  the  City  Street  De- 
partment, the  bid  being  $5,000,  less  5 
per  cent  for  cash.  The  C.  L.  Best  Com- 
pany of  San  Leandro  submitted  a  bid 
of  $.1,750,  less  5   per  cent  for  cash. 


SACRAMENTO,  Cal. — Supervisor  John 
Rossi  and  County  Purchasing  Agent 
George  Vice  have  been  authorized  by 
the  Supervisors  to  purchase  a  truck 
for  District  No.  4.  Vice  also  was  in- 
structed to  purchase  for  the  county 
hospital  a  No.  14  Troy  steel  washer  to 
cost  $1971  and  a  Troy  extractor  to 
cost    $S76. 


MODESTO,  Stanislaus  Co..  Cal. — The 
City  Council  has  accepted  the  offer 
of  the  Modesto  Gas  Company  whereby 
the  city  can  purchase  street  gas 
lighting  standards  on  the  monthly 
payment  plans.  W.  O.  Thontpson  Is 
City    Clerk. 

SEWERS,    STBEET    WOBK    ft 
WATER   SYSTEMS 

KKESXO.  Fresno  Co..  Cal.— Bids  will 
be  received  by  the  County  Supervisors. 
1)  M.  Barnwell,  County  Clerk,  and 
Chris.  P.  Jensen.  County  Highway  En- 
gineer, up  to  February  3rd.  2  P.  M.,  for 
improving  county  highways  Routes  19, 
Section  B:  25,  Section  A;  and  parts  of 
Routes  20,  Section  A  and  B.  Bids  will 
\ic  taken  on  four  specifications  as  fol- 
lows: 

SPECIFICATIONS    NO.    1. 

Item  1.  10.710  cubic  yards  of  earth- 
work without  classification. 

Item  2.  12. BOO  cubic  yards  of  Portland 
cement  concrete  base. 

Item  3,  S16,680  square  feet  of  asphalt 
wearing  surface.  Type  A. 

Item   4.  square  feet   of  asphalt 

wearing  surface.  Type  E. 

Item   5. square   feet   of  asphalt 

concrete   pavement. 

Item  6.  square  feet  of  bitumin- 
ous macadam. 

Item  7.     Total   of  10  culverts. 

Item  8.  Total  of  80  linear  feet  of  rail- 
ing. 

SPECIFICATIONS    NO.    2. 

Item  1.  10,710  cubic  yards  of  earth- 
work without  classification. 

Item  2.  12.600  cubic  yards  of  Port- 
land cement  concrete  base. 

Item  3.  square  feet  of  asphalt 

wearing  surface.  Type  A. 

Item  4.  816.680  square  feet  of  asphalt 
wearing  surface.  Type  B. 

Item  5.  square  feet  of  asphalt 

concrete  pavement. 

Item  6. square  feet  of  bitumin- 
ous macadam. 

Item  7.  Total  of  10  culverts. 

Item  ,S.  Total  of  80  linear  feet  of  rail- 
ing. 

SPECIFICATIONS    NO.    3. 

Item  1.  10.710  cubic  yards  of  earth- 
work without  classification. 

Item  2.  cubic  yards  of  Port- 
land cement  concrete  base. 

Item  3.  square  feet  of  asphalt 

wearing  surface,  Type  A. 

Item  4.  square  feet  of  asphalt 

wearing   surface.   Type  B. 

Item  5,  816.350  square  feet  of  asphalt 


coiicrtlt   pa>tiittnt.  ,..      .    .  . 

Item   B.  square    feet   of   bitum- 
inous macadam. 

Item  7.     Total  of  10  culverts.  . .      _ 

Item    8.      Total    of    80  .  liii^ar    feet  .pf 
railing.  i  . 

SPECIFICATIONS    NO.    4, 

Item   1.    10,710   cubic   >;«rd8   of   earth- 
work   without    classification.  ..    ,- 

Item   2. cubic    yards   of   Port- 
land cement  concrete   base. 

Item  3.  — square  feel  ot  asphalt 

wearing  surface.  Type  A. 

Item  4.  square  feet  of  asphalt 

wearing  surface.  Type  B. 

Item  5,  816,380  square  feet  of  asphalt 
concrete  pavement. 

Item   6. square    feet    of   bitum- 
inous macadam. 

Item  7.     Total   ot  10  culverts.  .    , 

Item    S.      Total    of    80    linear    feet    of', 
railing.  ,     _ 


SKW.40E    SYSTEM    FOR    VALLEiO.", 

VALLEJO.  Solano  Co..  Cal— City  En.-.'._ 
gineer    T.    D.    Kilkenny    has    compliete^  . 
plans  for  an  outfall  sewer  tp  Serye  .the 
northeast  section  of  the  city.  A  woodfp  "; 
trestle    175    feet    long    is    also    included 
in    the   proposed    work.      Alf   Kd^cumbe 
is  County  Clerk. 


S.W  FRANCISCO — Bids  for  exten- 
sive improvements  in  the  Civic  Center 
have  been  ordered  received  by  the  ■ 
Board  of  Public  Works  up  to  January 
28th.  Th  worl.  will  consist  of  wreck-  ' 
ing  and  restoring  portions  of  two 
buildings  owned  by  the  Irving  Estate 
to  permit  the  extension  of  Hyde  and 
h'ulton  streets  into  Market  street.  .\ 
considerable  amount  of  street  and 
grading  work  is  also  called  for  In  the 
specifications.  The  work  is  estimated 
to  cost  $46,000  and  the  bond  has  been 
fixed  at  $11,500. 


YREKA,  Siskiyou  Co.,  Gal. — No  bids 
were  received  by  the  County -Super- 
visors at  their  last  meeting  for  tb" 
building  of  the  Jones-Ankeny  road  and - 
the  matter  has  been  laid  over  until  thtt 
next  meeting.  W.  J.  Neilon  is  Cou.<- "S' 
Clerk. 


TAFT.  Kern  Co..  Cal. — At  the  request'  . 
of  J.  T.  Degman  of  the  Romanite  Pa,v-""'_ 
ing  Co..  the  City  Trustees  hav«  canr 
celled  the  street  paving  contr^^ct  , 
awarded  to  the  company.  Litigation 
with  the  Willite  Road  Co.  has  made  it" 
impossible  for  the  Romanite  Compan.v'^. 
to  ijroceed  with  the  work. 

The  contract  ran  about  $200,000.   New 
bids  will  probably  be  called. 


ALHAMCRA.  Los   Angeles  Co..  Cal.-^  , 
Sealed  bids  will  be  received  by  the  Cily_ 
of   Alhambra   up   to   5    o'clock    P.    M..   oT 
the  2nd  day  of  February.   1920.  for  fur-    ' 
nishing    the    materials    and '  performing 
the   necessary   construction    for   the   im- 
provement   of    North    Pontth    street"- b,e'- 
tween    Woodward    and    Grand    .-J'vetiues  '' 
in   the  City  of  Alhambra.  "  ' '"'^ 

Plans,  specifications  and  profiles'  r<rt*"' 
the  said  work  are  on  file  in  the  offlC* -'; 
of  the  City  Engineer  of  Alhambra.        -' "' 

Grant  M.   Lorraine.   City  Manager. 

PHOEN'IX.  Ari^.- — Shattuck-Bdingei- 
ro..  Marah-Strong  Bldg..  Los  Angeles, 
submitted  the  only  bid  for  the  con- 
struction of  the  entire  278  mites  of 
highway  planned  under  the  $4.0ff0.0«0 
bond  issue  of  Marico"pa  County.  The 
bid  was  on  a  cost  plus  6  per  cent  basis. 
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conipan.v  lu  furnish  all  toolg, 
rquiyiuf III,  hiljur  and  materials  and  to 
accciJt  4fra\*l,  rock  and  cement  or 
ceiucui  only  trom  the  highway  cora- 
ni.ssion.  A  Mesa  contractor  submitted 
a.  bid  on  12  miles  of  road  in  that  vicin- 
ity of  that  town. 


HANFORD.  Kings  Co.,  Cal. — The 
City  Counc.l  has  accepted  the  petition 
of  property  owners  and  has  ordered 
the  preparation  of  plans  and  specifica- 
tions for  the  paving  of  Redington 
street,  north  from  Sixth  street  to  the 
north  city  limits.  The  street  will  be 
paved  with  4  inches  of  black  base  and 
Ui   Inches  bltulithic  top. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Bids  wlil  be  received  by  the  County 
Supervisors,  H.  H.  Miller,  County 
Clerk,  up  to  January  29th,  1  P.  M..  for 
the  construction  of  about  3.43  miles  of 
road  between  Watsonville  and  Chit- 
tenden In  said  County,  in  accordance 
with  the  plans  and  specifications  pre- 
pared by  Lloyd  Bowman,  County  Sur- 
veyor. 


UPLANDS.  San  Bernard  no  Co..  Cal 
—Until  7:30  P.  M..  February  2.  new 
bids  will  be  received  by  City  Clerk 
Chas.  P.  Fuller  for  paving  Euclid  ave- 
hue  between  Tenth  and  Twenty-fourth 
•treets.  The  east  roadway  will  be 
paved  30  feet  wide  with  4  inches  of 
concrete  and  the  west  roadway  will  be 
Hiirfaced  with  ^z-in.  oli  and  rock 
Bcreenings.  The  work  will  be  done 
uuder  the  Improvement  Act  of  ISll.  F. 
C.  .Froedhe.  City  Engineer.  Sandy 
Pears. .n  of  Venice,  submitted  Ihe  only 
b'rt  at  $116,807  on  January  12  and  it 
wafl   rejected  as  too  high. 


l:Kr>  HI.I'FF,  Tehama  Co.,  Cal. — The 
California  Highway  Commission  has 
expressed  its  willingness  to  handle  all 
of  the  construction  of  the  proposed 
subway  at  WiUard  crossing  south  of 
P.ed  Bluff,  except  that  handled  by  the 
Southern  Pacific  Railroad  Company, 
taking  the  work  off  of  the  hands  of 
the  County  of  Tehama,  provided  that 
Tehama  County  and  the  railroad  com- 
pany agree  to  this  arrangement,  the 
div  slon  of  the  cost  to  be  made  as  here- 
tofore fixed  by  a  decision  of  the  rail- 
road conimiss'on  in  July,  1917,  as  fol- 
lows: One-half  by  the  railroad  com- 
m'fsion.  one-fourth  by  the  County  of 
Tehama  and  one-fourth  by  the  Califor- 
u'tt    HlRliway  Commission. 


HA\T.\  UOSA,  Sonoma  Co..  Cal. — The 
bid  of  the  A.  F.  Tomas  ni  Hardware 
Co..  I'etaluma,  has  been  accepted  by 
the  County  Supervisors  for  furnishing 
and  delivering  41  050  barrels  of  cement 
for  use  on   the  county  highway  system. 


FRESNO.  Fresno  Co..  Cal.— Thomp- 
son KroB  .  1514  "H"  Street.  Fresno 
have  been  awarded  the  contracts  for 
Vaving  Section  A,  floute  5.  Blackstone 
Ave.,  i.35  miles,  with  black  base  and 
Warrenite  lop,  at  $96,078.32  and  for 
paving  Section  A.  Route  II.  Elm  Ave.. 
11.99  miles,  w'th  black  base  and  War- 
renite top  at  1228,660.69.  Bids  were  re- 
ceived January  9  for  these  units  of  the 
countj-  highway  system  on  four  specl- 
flcat-uns.  The  lowest  average  per  mile 
(it  bids  was  as  follows:  Blackstone 
Ave. — Concrete  Sase  with  Jensenite 
top.  $27,130:  concrete  base  with  War- 
renite top.  $28.34'.:  black  base  with  To- 


peka  top,  -$-20,386;  black  base  with 
Warrenite  top,  $17,959.  Elm  Ave. — 
Concrete  base  with  Jensenite  top.  $30,- 
.526;  concrete  base  with  Warrenite  top, 
$30,525;  black  base  with  Topeka  top, 
$22,603;  black  base  with  Warrenite  top, 
$17,959.  Chris  Jensen,  County  Engi- 
neer. 


EUREKA.  Humboldt  Co.,  Cal. — The 
County  Engineer  has  been  instructed 
by  the  Supervisors  to  make  a  survey 
of  the  proposed  road  to  run  from  the 
state  highway  below  iMiranda  and  to 
connect  with  the  Salmon  Creek-Elk 
Ridge  road  at  the  mouth  of  Salmon 
Creek.  He  will  also  survey  the  pros- 
pective bridge  sites  over  the  South 
Fork  of  the  Eel  River  and  Salmon 
Creek  and  make  an  eslipiate  of  the 
cost   of   Ihe   whole. 


SACft.M.ENTO.  Cal.— The  City  Com- 
mission has  received  a  petition  urging 
it  to  provide  ways  and  means  for  the 
improvement  at  an  early  date  of  the 
proposed  highway  from  Elvas  station 
northerly  across  the  American  river  to 
a   junction    with   the  Auburn   boulevard. 


.SACRAMENTO.  Cal.— The  California 
Highwa'y  Commission  has  approved  ot 
the  proposed  c.  struction  of  an  under- 
grade croSE  ng  at  the  intersection  ot 
the  Folsorri  road  and  the  Southern 
Pacific  railroad  at  Brighton.  Sacra- 
mento  County. 

The  plans  will  be  forwarded  to  the 
State  Railroad  Commission  for  ap- 
proval. The  cost  of  the  work  will  be 
borne  by  the  County.  State  and  rail- 
roads. 


.SA.XTA  ROSA.  Sonoma  Co..  Cal.— The 
I. id  of  A.  J.  Fairbanks.  Willits.  Cal., 
the  only  one  submitted  for  the  con- 
struction of  Section  B  of  the  Petaluma 
to  Sonoma  highway,  has  been  taken 
under  advisement  by  the  County  Super- 
visors. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — The 
bid  of  the  California  Cofrugated  Iron 
Culvert  Co..  5th  &  Parker  Sts..  Emery- 
ville, was  the  lowest  submitted  to  the 
County  Supervisors  for  furnishing  and 
delivering  a  quantity  of  culvert  pipe 
for  use  in  the  construction  of  county 
highways   and   this   was   accented. 

N.\PA.  Napa  Co.,  Cal.— The  County 
Engineer,  at  the  lest  meeting  of  the 
County  Supervisors,  reported  on  the 
new  road  from  Browns  Valley  to  con- 
nect with  road  to  Union  Station,  esti- 
mating the  cost,  including  bridge,  to 
be  about  $19,000.  Further  consideration 
of  the  matter  was  continued  until  Jan- 
uary 27.  James  A  Daly  is  County 
Clerk. 


OAKLAND.  Cal. — Bids  will  be  receiv- 
ed by  City  Council.  L.  W.  Cummings. 
City  Clerk,  up  to  12  M.,  January  29th, 
for  the  construction  oT  cement  concrete 
sidewalks,  5  feet  in  width.  In  Brookdale 
avenue  between  35th  and  3Sth  avenues, 
where  not  already  laid. 

MODESTO.  Stanislaus  Co..  Cal. — The 
City  Council.  W.  O.  Thompson,  City 
Clerk,  has  adopted  plans  providing  for 
the  following  street  improvements  and 
resolutions  ordering  the  work  will  be 
paa.5ed  in   the  ne.ar  future: 

Elmwood  avenue,  three  blocks. 

Thirteenth,  between  D  and  F,  two 
blocks. 


Fourteenth,  between  D  and  It.  four 
blocks. 

Fifth  street,  between  H  and  L,  four 
blocks. 

Park  avenue,  from  Stoddard  to 
Needham,  three  blocks. 


SA.V  R.\FAEL,  Marin  Co.,  Cal. — Jan- 
uary 26th  Is  the  date  set  by  the  Mayor 
and  City  Council,  Eugene  W.  .Smith. 
City  Clerk,  to  hear  the  petition  of 
property  owners  for  the  improvement 
of  Sixth  street  from  E  street  west  to  H 
street  and  on  the  Toll  Road  from  Irwin 
street  to  the  east  limits  of  the  city.  It 
is  probable  that  Richmondite  paving 
will  he  used.  The  matter  of  Rich- 
monditing  E  street  from  Sixth  to  First 
streets.  Marin  street  from  Clayton  to 
Hay  View,  two  blocks  on  Bay  View 
street,  three  blocks  on  First  street  and 
one  block  en  Welsh  street  will  also  be 
discussed.  The  Northwestern  Pacific 
Railroad  representative  will  also  be 
present  at  the  meeting  to  urge  the 
Richmondlting  of  Tamalpais  Avenue. 


SAN  RAFAEL.  Marin  Co.,  Cal.— The 
City  Engineer  has  been  instructed  to 
prepare  plans  and  specifications  for  a 
concrete  retaining  wall  under  the  muni- 
cipal bathhouse.  Eugene  W.  .Smith,  is 
City  Clerk. 


V..\LLEJO.  Soano  Co..  Cal. — City  En- 
gineer T.  D.  Kilkenny  has  completed 
the  drawings  for  his  proposed  shore 
line  highway  route  from  the  foot  of 
Georgia  street  out  to  Bay  Terrace  An- 
nex and  will  submit  the  same  to  the 
city  council  for  approval  in  the  near 
future.   Alf.  E.  Edgcumbe  is  City  Clerk. 


SEBASTOPOL.  Sonoma  Co..  Cal. — The 
City  Trustees  are  considering  plana 
prepared  by  the  Richmondite  Paving 
Company  for  the  paving  of  all  streets 
leading  to  the  county  and  state  high- 
ways. According  to  City  Consulting* 
Engineer  C.  E.  Mueller  it  is  proposed 
that  all  streets  be  scarified  and  brought 
up  to  grade  and  then  apply  Ihi  inches 
of  hard  rock.  This  will  he  rolled  and 
then  a  coat  of  Richmondite  paving  will 
be  applied  at  the  ratio  of  a  gallon  to 
the   square  yard. 


YREKA.  Siskiyou  Co.,  Cal. — City  En- 
gineer .Sarter  has  been  instructed  by 
the  City  Trustees  to  prepare  plana  and 
specifications  for  the  proposed  sewer 
extension  which  will  be  run  from  Yama 
street  up  Pine  to  North  to  the  city  line, 
on  Ciold  to  Miner  and  up  Miner. 

U.    F.   Brown    is  City  Clerk. 


CARMBL,  Monterey  Co.,  Cal. — Bids  will 
he  received  by  the  City  Clerk  up  to 
January  20th,  8  P.  M.,  for  grading  and 
graveling  Casanova  street  between  the 
south  line  of  Ocean  avenue  and  the* 
north  line  of  Thirteenth  avenue,  and 
between  the  south  line  of  Ocean  ave- 
nue and  the  north  line  of  Santa  Lucia 
avenue,  and  Carmelo  street  between 
the  south  line  of  Ocean  avenue  and  the 
north  line  of  Santa  Lucia  avenue. 
Grace  P.  Wickham  is  City  Clerk. 

AUBURN.  Placer  Co..  Cal.— The  Au- 
burn Commercial  Club  will  meet  with 
the  City  Trustees  In  the  near  future  l» 

discuss  tlie   proposed  paving  of  Nevada 
and  Sacramento  streets. 

It  Is  planned  to  raise  halt  the  funds 
to  finance  the  work  under  private  sub- 
scription. Mary  H.  Wallace  is  City 
Clerk. 
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FAIRFIELD,  SoJano  Co.,  Cal. — The 
i-'iiy  Attorney  has  been  instructed  by 
the  Trustees  to  prepare  proceedings 
providing  for  the  construction  of  con- 
crete sidewalks,  where  not  already 
laid,    in    Union    avenue. 

HIGH^VAY     CONTRACT     AWARDED. 

TUCSOX,  Ariz.— Robert  McKay  and 
Robert  McKay  &  Co.  were  awarded  the 
contract  for  constructing  approxi- 
mately 21  miles  of  gravel  surfaced  road 
extending  from  Ajo  southeast  to  Gun- 
sight  mines,  including  culverts,  bridges 
and  dips.  Littlejohn  &  Singleton  sub- 
mitted the  only  other  bid.  The  road 
\!i  a  part  of  the  county  highway  to  b^ 
constructed  un''er  the  ?1..500,0no  bond 
issue. 


ALPAUGH,  Tulare  I'o.,  Cal.— Tlie 
Thomas  Havorty  Co,  8th  and  Maple 
Sts.,  Los  .\ngeles.  submitted  the  only 
bid  at  about  $2n,S00  for  constructing  a 
water  distributing  system  for  the  town 
of  Alpaugh  in  Water  Works  District 
Xo.  1.  For  furnishing  and  laying  pipe 
the  Haverty  Co.'s  bid  was  58c  for  5048 
ft.  2-in.  cast  iron  pipe;  99c  for  5296  ft. 
.1-in.  cast  iron  pipe;  94c  ft.  for  1899  ft. 
4-in.  cast  iron  pipe:  $1.4685  ft.  for  1705 
ft.  6-in.  cast  iron  pipe,  and  9c  ft.  for 
20nn  fi.  3.^-in.  wrought  iron  service 
p;pe.  Its  bid  also  includes  $1.10  ft.  for 
1360  ft.  12-in.  concrete  pipe;  $115  for  n 
concrete  standpipe  and  $1600  for  a 
concrete  circular  pit  8  ft.  diameter.  A 
price  of  12c  lin.  ft.  is  made  for  trench- 
ing and  backfilling  and  $1500  for  labor 
involved  in  removal  and  reinstallation 
of  present  pump  and  motor  and  other 
work.  Lawrence  Moye,  Engineer.  The 
bid  was  taken  under  advisement. 


M.4.RTINEZ,  Contra  Costa  Co.,  Cal.— 
Bids  will  be  received  by  the  County 
Supervisors.  J.  H.  Wells.  County  Clerk, 
up  to  February  2nd.  for  the  construc- 
tion of  the  county  highway  unit  from 
Martinet  to  Dublin,  a  distance  of  20 
miles. 

Specifications  call  for  twenty  foot 
highway,  comprising  2  S-foot  strips  of 
concrete  and  a  4-foot  black  base  strip 
running  through  the  center.  R.  R. 
Arnold  la  Count.v  Engineer. 


FAIRFIELD,  .Solano  Co.,  Cal— Bid.' 
will  be  received  by  the  County  Super- 
visors up  to  February  2nd.  11  A.  M., 
from  plans  prepared  by  Architect  C.  T'... 
Perry  .Jr..  Vallejo.  Cal..  for  the  con- 
struction of  a  sewerage  disposal  sys- 
tem  for  the  ne'w  county  hospital. 

Plans  may  be  had  from  G.  O.  Halli- 
day.   County   Clerk,   at   Fairfield. 


S.\X  .\XDREA.S,  Claaveras  Co.,  Cat. 
—  \.  H.  McCarty  and  A.  F.  Bonfllio, 
Mokelumne  Hill  Cal..  submitted  the 
only  bid  to  the  Cr>\inty  Supervisors.  A. 
W.  Poe,  County  Clerk,  for  graveling 
the  Big  Rar  Grade  between  the  Mokel- 
umne River  and  the  town  of  Mokelu- 
mne ITill  and  the.v  will  probably  be 
awarded    the   contract. 


EURBK.\,  Humboldt  Co..  Cal —Bids 
will  be  received  by  J.  P.  Wunderlicli, 
City  Clerk,  up  to  .January  20th.  8  P.  M.. 
for  the  construction  of  wooden  side- 
walks 12  feet  wide  in  portions  of 
Buhne,    Fairfield   and   Murray   street. 

FRESNO,  Fresno  Co.,  Cal. — Until 
Febi;u.Try  3.  bids  will  be  received  by 
the    Supervisors    of    Fresno    County    for 


paving  the  Reedley-Parlier  road,  in 
miles  in  length.  This  stretch  of  road 
adjoins  the  paving  on  Adams  Ave.,  for 
wh'ch  Hugh  Crummey  has  the  con- 
tract. 


KICH.MOND.  Contra  Costa  Co..  Cul  — 
The  City  Council.  A.  G.  Faris.  City 
trierk.  has  awarded  a  contract  to  Gal- 
braith  &  Janes,  156  S-14th  St.,  Rich- 
mond, at  $730.95  for  paving  the  base- 
ment of  the  City  Hall  and  constructing 
vaults. 

E.  F.  Parker  at  $380  was  given  the 
contract  for  reconstructing  the  auto 
slieds  in  the  rear  of  the  City  Hall,  worli 
to    lie   completed    in   30   day.s 


FAIRFIELD,  Solano  Co.,  Cal— Tlie 
contract  for  installing  the  water  sys- 
tem for  the  new  (■:ounty  Hospital  has 
been  awarded  by  the  County  .Super- 
visors to  E  E.  FItherton.  Monadnock 
BIdg..  San  Franc-sco,  at  $S,446.  he  be- 
ing the  onI.v  bidder. 


HAVWARD.  Alameda  Co.  Cal —The 
Town  Engineer  has  been  instructed  to 
prepare  a  report  on  the  proposed 
wideninc  of  Watkins  street  before  pro 
( eedings  nre  started  providing  for  the 
paving  of  ihat  thoroughfare.  M.  U 
Tempi,  ton   is  Town  Clerk 

i;i.  CE.NTi.O,  llnpcr.al  Cu..  Cal.~ 
fctaied  proposals  wAl  be  rece.ved  by 
.lie  Koaid  ot  buperv.sois  of  Imperial 
County,  until  2  o'clock  1'.  M.,  on  Feb- 
ruaiy  2.  ia20.  for  the  construct. on  of 
appiox.mately  26  miles  of  paved  high- 
way in  Imperial  County.  I'roposal 
lilanks  may  bj  obtained  at  the  office 
of  the  Highway  Commission.  Brawley, 
("al.,  or  at  the  office  of  the  County 
Clerk.   El  Centre,  Cal. 


\"I.S.\L1A,  Tulare  Co..  Cal. — Concrete 
Pipe  &  Consir.  Co..  of  PortervUle,  .\. 
F.  Ball,  manager,  was  awarded  the  con- 
tract at  $65,905.80  for  paving  6  miles  of 
county  highway  from  Woodville  to 
Poplar,  involving  (al  3922  cu.  yds. 
concrete  paving  at  $8.90  cu.  yd.,  and 
(b)  13,200  cu.  yds.  excavation  at  $1  cu. 
yd.;  engineer's  estimate,  $60,915.  Other 
bids  received  were:  Geo.  S.  Benson  & 
Sons,  Los  ,\ngeles — (a)  $9.30;  (b)  $1; 
total.  $68,274.60.  Isbell  Constr.  Co.— 
(a)  $9.41:  (b)  $1:  total,  $68,926.02.  .1. 
TIerdman— (a)  $10.75;  (b)  $1.25;  totil 
$80,161.50.  A.  H.  Vaughn — (a)  $11  mi: 
(l>)  $125:  total.  $86,971.80,  Lawrem.-i- 
-Moye,  County  Surveyor. 


KICHMO.VD.  Contra  Costa  Co.,  Cal. — 
The  matter  of  improving  \\all  street 
from  4lFt  street  to  the  city  limils  has 
been  referred  by  the  City  Counc  1  to 
the  City  Engineer  for  report.  .\  C 
Faris   is  City  Clerk. 


OAKL.VND.  Cal —The  City  Council. 
L.  W.  Cummings.  City  Clerk.  has 
awarded  a  contract  to  A.  H.  Kopperud. 
2030  High  St.,  Oakland,  for  the  im- 
provement of  portions  of  35th  avenue 
by  grading,  constructing  concrete  curbs 
and  gutters.  cemenV'sidewalks  and  pav- 
ing with   oil   macadam. 

SA.VTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
The  City  Cornell  has  awarded  a  con- 
tract to  L.  J.  &  T.  A.  Byrne.  4R  Pacific, 
Santa  Cruz,  at  QftlS.'.  for  the  con- 
structilm  of  299  feet  of  sewer  i  ti  Fovirtli 
uveiiiie.   Seabrlrht. 


SACKAMKXTO,  Ca;.— City  Cjmraii- 
s.oner  Carm.chael  li^s  iniroauoetl  a 
resolution  to  the  c.iy  Comin.8».un  ask* 
ing  the  improvement  of  29lh  street 
trom  'i:"  sireet  lo  Seventon  Boulevard. 
.\l.  .1.  Desmond  is  Ciiy  Clerk. 


\'.\LLEJO,  Solano  Co.,  Cal. — P..  J. 
Blanco,  Vallejo,  submitted  the  loweai 
b.d  to  the  City  Couno.l,  Elf  E.  Ede- 
cumbe.  C.ty  Clerk,  for  the  paving  of 
ILchborn  street  trom  Sacramento  to 
W.lson  at  $39,195  and  he  will  probably 
be  awarded  the  contract.  T.  1).  Kilken 
My   is  C.ty   Engineer. 

l.i.WlS.  Yolu  Co..  Cal.— Galloway  & 
.Mark  wart.  FIngineers.  F'lrst  National 
Bank  Bldg..  San  Francisco.  ar»  com- 
pleting plans  which  will  be  ready  for 
figures  in  about  a  month  for  the  pro- 
posed water  works  for  the  City  of 
Davis,  bonds  for  which  $75,000  have 
been    voted. 

Plans  include  the  s  nking  of  two 
wells  on  property  which  the  city  will 
purchase.  These  wells  will  be  driven 
and  cased  Water  w  11  be  pumped  by 
two  deep  well  pumps  of  a  capacity  of 
5011  gallons  per  m-nule.  operated  by 
electric  motors.  From  the  pumpa 
water  will  pass  to  the  mains  or  into 
an  elevated  water  tank  of  possibly 
100,000  gallons  capacity  and  lOO  feet 
h  gh. 

The  d  siribut  on  ma  ns  w  11  cover  the 
cit.v  and  w  11  consist  of  sx  inch  supply 
mains  arranged  on  the  loop  system. 
Smaller  mains  of  not  over  500  feet 
length  will  he  2"  pne.  There  will  be 
about  25  hydrants,  all  on  8-inch  mains. 

For  domestic  serv'ce  the  water 
pressure  will  range  around  40  pound 
pressure.  For  Are  fighting  purposes 
there  will  be  placed  in  the  pumping 
Stat  on  a  motor  operated  centrifugal 
tmmp  wh  ch  will  take  the  water  at  40 
pounds  pressure  and  rase  it  to  109 
pounds  p-essure  Th's  pump  will  be  of 
1000  gallons  per  minute  cTpacity. 

It  is  exoected  to  connect  this  systeni 
w'th  thnfof  the  Un'-ers'lv  of  Cali- 
forn'a    Farm    for    m-  tial    advantar*' 


MANHATTAN  BEACH.  Los  .Vngetes 
Co.,  Cal.— Tho?  Haverty  Co..  Los  An- 
geles, subm  ttej  a  lump  sum  b'd  at 
$4S,250  for  rela.ving  and  re-caulking 
about  HI  miles  of  city  wat-  r  ma'ns  with 
an  alternate  bid  of  cost  plus  t2<4%. 
The  I'^oundation  ('o..  HnUrook  R'dg.. 
.-"an  F'rancisco,  bid  cost  pi:  s  10^  and 
Klcniing  Constructon  Ci  of  Pomona. 
cost  plus  lort.  Bonds  to  Ihr  amount  of 
$30,000  were  voted  for  the  work.  The 
mains  were  caulked  with  lead'te  when 
they  were  laid  and  are  now  leakingr 
badly.  They  will  be  uncovere<l  .-ind  re- 
caulked  with  lead.  Bids  taken  under 
advertisement  until  .January  12  Victor 
H.  Stahel.  City  Engineer. 


VE.NTURA,  Ventura  Co..  Cal — Until 
A.  M  .  .January  24.  new  bids  will  be 
ceived  by  Supervisors  of  Ventura 
lunty  for  piving  V  neyard  Ave., 
ood  road  I'>empsey  road  and  Gon- 
les  road  near  Oxnard.  w'Mi  f'ass  A 
ncrete  4--n.  thick  and  16  ft.  "-de.  :n- 
ilvlns  5140  eu  vds  excavafon.  in- 
ud'ng  borrow:  29.520  I'n  ft  "haping 
Id  rolling  roadbed:  5570  cu.  yds. 
ass  .\  concrete  paving;  18H  c-i.  yds. 
ass  A  concrete  for  culverts  and 
■idges.  120  ft.  12-in.  and  30  ft.  IS-in. 
irrugated  metal  pipe  and  1000  lb«. 
inforcing  steel  in  place.  Plans  and 
leciflcations  Jin   file   In   the   i.mcy   of  L. 


til 
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'  E.    Hallowell.    Clerk,    and    Chas.    Petit, 

'    county    sur\'cyor.      Certified    check    for 

'^91   required.       Only   one  bid  received 

"■'for  this  work  under  a   prpvioii.x  adver- 

flsemcnt  was  rejected. 


VENTURA.    Ventura    Co.    Cal.— Until 
10:30    A.    M.    January    24.    bids    will    be 
'   received      by    Supervisors      of    A''entura 
'■County  for  paving  Telephone  road  with 
•' ■  4  .Inches   of   concrete    and   constructing 
■"■  a    cbncrete-llned       storm       ditch.       the 
■■'■work-  involving    8850    ru.    yd?,    excava- 
tion; 5240  cu.  yds.  concrete  paving  and 
1510    cu.    yds.      concrete    storms      ditch. 
Certified  check  for  10%  required.     L.  E. 
■    Hallowell.    Clerk:    Chaa.    Petit.    County 
Surveyor. 


NN'HITTIER.  Los  Angeles  Co...  Cal.— 
Tlie  following  bids  were  received  by 
Board  of  Trustees  of  City  of  Whlttler 
tor  ca.st  iron  pipe  and  fittings,  boilers, 
pumps  and  electric  generators  for 
**  pumping    domestic    water    to    city    and 

■  generating  200  K.  W.  electric  current; 
'J.  B.  Lippincott.  Central  Bldg.,  Los 
•''Angeles.   Engineer: 

••  Cast  Iron  Pipe  and  Fittings — Ameri- 
can Cast  Iron  Pipe  Co.  Ca)  A.  W.  W. 
^''Ass'n.,  Rtd..  total  hid  if  20-in.  pipe 
'  'hought.  $127,334.08:  freight  at  »23.08 
■■per  ton.  J49. 910.98;  total  if  24-in.  pipe 
'■'bought.  $147, .134. 71;  freight  $57,789.73; 
(b)  special  strength  pipe,  total  if  24- 
■■•  in.  pipe  bouglit.  $145,963.70;  freight. 
■'•■■$46,794.13. 

'"■■  "V:  S.  Cast  Iron  Pipe  Co.  (a)  A.  W.  W. 
"'.'^ss'n..  Std..  total  if  20-in.  pipe  bought. 
'$127,626.67;  (b)  special  strength  pipe, 
total  if  20-in.  pipe  bought.  $134,693.60; 
•  freight,   $50,555.96. 

Pump  and  Boiler — Byron  Jackson  Tron 
-'Works.  $6*54;  Thomas  Haverty  Co.. 
•  $8470:  Chas.  Terry.  $8588;  American 
"••Pump  Co..  $8691.76;  Jackson  Church 
^'  Co..     $10,000;     Erie       Pump       &     Engine 

■  Works   submitted   a    bid    of   $5180    with- 
out bond. 

Boilers       and       (generator — Terry       & 

"Carpenter.    Item    1.    two    boilers    (Stirl- 

ingf    $18,070;    Item      2.    pu'nip      (Murry) 

"143.893:  "Hem    3.    turbo-generator    (Kerr 

turbine.        Allis-Chalmers        generator) 

*iflS,911;-   Item    4.      switchboard.      $2400; 

.'•  total    bid.    schedule    A.    $81,274;    bid    for 

r  Items   1    and    2.    $61,963.      Alternate   bid: 

1".  It  era    1.      .\furry    Iron      Works.      Foster 

■•'  botler.      $18,550;    Item      2.    two      boilers. 

$89,000. 

Thomas  Haverty  Co..  Item  1, 
■(Foster  boiler).  $15,250;  Item  2.  Laid- 
-  ■  law  high-duty  pumping  engine.  $57.- 
•■  900r  Item  3.  turbo-generator  (Kerr 
;  "turbine.  Allis-Chalmers  generator). 
"'•  ".■H4. 800:  •  Item  4.  switchboard,  $2321: 
I  ~  to<al  hid.  schedule  A.  $90,271;  bid  for 
■^'  Uems  1  and  2,  $73,150.  . 
'■r2S770)       1st    report    Mar.    15;    7th    Dec. 

SAN  RAFAEL.  Marin  Co..  Cal. — The 
City  Council  at  its  last  meeting  dis- 
cussed the  advisability  of  improving 
:  Sixth  street,  paving  other  streets  in 
the  city,  placing  a  retaining  wall  at  the 
baths,  the  erection  of  an  open  air 
-platform'  and  the  building  of  a  scenic 
road  to  the  summit  of  San  Rafael  hill 
through    Boyd   Memorial  Park. 

The  engineer  was  instructed  to  sub- 
mit a  report  on  the  construction  of  a 
concrete  storm  sewer  in  Black  Canyon, 
adjoining  the  hills  and  entering  into 
-(he   canal    near   the   foot    of   Irwin    St. 


to  employ  Professor  Charles  Gilman 
Hyde  ot  the  University  of  California  as 
consulting  engineer  in  the  storm  sewer 
work   under   the   bond   issue. 

Plans  for  the  improvement  ot  Elm- 
wood,  Park.  P'ifth  and  Laurel  streets 
will  be  submitted  to  the  Council  at  its 
next  meeting,  according  to  Engineer 
Freitae. 


BLTTHE.  Riverside  Co.,  Cal.— Money 
from  the  sale  of  $36,000  bonds  voted 
for  a  municipal  water  system  will  be 
available  in  a  few  days  and  bids  will 
be  called  for  at  once  for  pipe  and 
equipment.  Trenching  and  backfilling 
and  other  work  will  be  done  by  force 
account.  Bids  will  be  asked  for  the 
following:  1645  ft.  1-in.  and  11.550  ft. 
2-in.  black  standard  screw  pipe;  3900 
ft.  4-ln.  and  2350  ft  6-in.  16-gauge 
riveted  steel  wrapped  pipe;  436  ft.  8-in. 
and  1900  ft.  10-ln.  14-gauge  riveted 
steel  wrapped  pipe;  15  2-ln..  6  4-in.,  6 
6-in.,  1  S-in.  and  2  10-in.  valves;  eight 
4-in.  fire  hydrants;  one  centrifugal 
pump  with  capacity  of  400  gallons  per 
minute;  one  25  H.  P.  oil  burning  en- 
gine; 100  ft.  16-in.  well:  50.000  gallon 
steel  or  wood  tank  and  80-ft.  tower. 
Olmsted  &  Gillelen.  Hollingsworth 
Bldg..  Los  Angeles,  are   the  engineers. 


TOMBSTONE.  Ariz — Ceo  H.  Oswald. 
O.  T.  .Johnson  Bldg..  Los  .-Angeles,  sub- 
mitted the  lowest  bid  at  $98.'516.33  for 
paving  Section  2B  and  McPeak  &  Dil- 
lon. 2415  Gramercy  Park.  Los  Angeles, 
the  lowest  bid  at  $101,376  for  paving 
.'<ection  2A  of  the  Bisbee-Douglas  high- 
way. Each  section  is  about  4  miles  in 
length  and  grading  has  been  com- 
pleted. A  6-in.  concrete  pavement  will 
be  laid,  there  being  47.137  sq.  yds.  on 
Section  2A.  out  of  Bisbee.  and  42.240 
sq.  yds.  on  Section  2B.  out  ot  Douglas. 
The  state  will  furnish  cement  and  the 
total  cost  of  the  roads  based  on  the 
two  low  bids  will  be  $270,812.  an  aver- 
age of  $33.S51.50  per  mile.  Following 
are  the  bids  received:  Geo.  H.  Oswald. 
2A.  $109,401.60:  2B.  $98,516.33,  work  to 
be  completed  in  90  days.  McPeak  & 
Dillon.  2A.  $101,376:  2B,  $113,128.  ■work 
to  be  completed  in  250  days.  Eaton  & 
Smith.  2A,  $104,544;  2B.  $115,485.65.  no 
time  limit  mentioned.  Thos.  Maddock, 
State  Engineer. 


MARYSVILLE.  Yuba  Co..  Cal.— The 
Count.v  Supervisors  have  instructed 
County  Surveyor  L.  B.  Crook,  to  pre- 
pare plans  and  specifications  for  the 
proposed  macadamized  road  for  a  dis- 
tance of  five  miles  through  District 
Ten  and  to  submit  the  same  to  the 
State  Highway  Commission  for  ap- 
proval. The  Board  plans  on  advertis- 
ing for  bids  at  the  February  meeting. 
Three  types  of  road  will  be  considered. 
The  paved  part  of  the  road  will  be 
sixteen  feet  wide  with  two  foot  gravel 
edge  on  each  side. 

Wm.   M.  Strief  is  County  Clerk. 


OROVILLE.  Butte  Co.,  Cal. — The  City 
Trustees  have  taken  under  advisement 
a  proi>osition  to  utilize  the  gravel  beds 
of  the  river  in  this  vicinity  for  the 
purpose  of  using  the  rock  therefrom  as 
a  foundation  of  the  several  new  streets 
planned.  It  is  planned  to  change  the 
specifications  of  the  road  beds  so  as  to 
permit  the  contractors  the  option  of 
using  gravel  in  place  of  crushed  rock. 


a  contract  to  Cy  Moreing,  Commercial 
&  Savings  Bank  Bldg..  Stockton,  at 
$9,500  for  the  improvement  of  the  How- 
land  Jtoad,  about  1  mile  in  length,  run- 
ning parallel  to  the  Southern  Pacifle 
tracks  southwest  of  Lathrop. 

Eugene  D.  Graham   is  County  Cleric. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — li. 
B.  McGuire.  Santa  Rosa,  has  been 
awarded  a  contract  by  the  City  Council 
for  furnishing  and  delivering  f.  o.  b. 
Santa  Rosa.  300  barrels  of  lime  at  $2.(( 
per  barrel.  Vida  JIcL.  Doggett  is  City 
Clerk. 

OAKLAND.  Cal.— The  City  Council, 
tj.  W.  Cummings.  City  Clerk,  has  passed 
a  resolution  of  intention  providing  for 
the  improvement  of  Short  street  from 
P.rookdale  to  Allendale  avenue  by 
grading:  constructing  concrete  curbs, 
and  gutters;  cement  sidewalks  and 
paving   with  an   oil-macadam. 


OAKLAND.  Cal— Bids  will  be  re- 
ceived by  the  City  Council,  L.  W.  Cum- 
mings. City  Clerk,  up  to  January  22nd. 
12  M..  for  the  improvement  of  Octavia 
street  from  southwest  line  of  Pennl- 
man  avenue  to  the  northeast  line  ot 
Allendale  avenue  by  grading,  con- 
structing concrete  curbs  and  gutters, 
cement  sidewalks  and  paving  with 
oil-macadam. 


SAN  LE-\NDRO,  Alameda  Co..  Cal. — 
Bids  will  he  received  by  the  City  Coun- 
cil. J.  J.  Gill,  City  Clerk,  for  the  Im- 
provement of  Williams  street  from  th# 
west  line  of  'Washington  street  to  the 
west  boundary  lire  of  the  city  by 
grading;  installing  redwood  curbs,  and 
jiaving  with  a  macadam  pavement. 

R.   H.  Goodwin   is  City   Engineer. 


SAUSALITO.  Marin  Co..  CaL— The 
City  Council  is  considering  the  widen- 
ing of  Oak  Knoll  Lane  from  seven  to 
at  least  ten   feet. 

The  matter  of  making  permanent  re- 
pairs to  the  Water  street  seawall  was 
discus.sed  at  the  last  meeting  with  the 
decision  that  the  Superintendent  of 
Streets  submit  a  report  as  to  the  prob- 
able cost  of  the  work. 


MARE  ISLAND,  Solano  Co.,  Cal. — 
The  Mare  Island  navy  yard,  in  an  effort 
to  obtain  an  increased  water  supply 
made  necessary  by  expansion  of  the 
yard,  has  rented  the  property  of  J. 
K.  Wilson  in  Garden  Valley.  Tiapa 
County,  twenty-five  miles  from  here, 
to  determine  the  feasibility  of  CDH- 
structing  a  dam  there.  A  prelim- 
inary investigation  'resulted  in  rec- 
ommendations that  a  water  supply  be 
developed  there,  and  surveys  now  will 
be  made.  The  navy  yard's  present  sup- 
ply   comes    from    the    Vallejo    municipal 


MODESTO.  Stanislaus  Co..  Cal.— The 
City  Council.  W.  O.  Thompson,  has  au- 
'nnr]T,i'i\  City  Kngineer  Ceo.  H.  preitas 


STOCKTON.   San   Joaquin    Co..   Cal. — 
The  County  Supervisors  have   awarfled 


RICHMOND.  Contra  Costa  Co..  Cal. — 
City  Engineer  H.  D.  Chapman  is  com- 
pleting plans  for  the  completion  ot 
paving  in  North  Twenty-third  street 
from  the  present  terminal  of  the  paved 
area  northerly  to  the  city  boundary  to 
connect  with  the  State  and  County 
highways  at  San  Pablo.  Plans  are  also 
being  completed  by  Engineer  Chapman 
for  a  storm  sewer  that  will  extend 
down  Tenth  street  to  the  bay  at  Ellis 
Landing  and  which  will  serve  the  en- 
tire central  east  side  section  ot  the 
city  which  at  present  is  without  » 
siprin  sewer. 
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OAKLAND,  Cal.— The  City  Council  is 
planning,  the  widening  of  Fifteenth 
street  between  Broadway  and  Frank- 
lin streets,  and  has  passed  ordinances 
liroviding  for  the  work.  L.  W.  Cum- 
mings  is  City  Clerk. 


SAN  llAKAEL,  Marin  Co..  Cai. — The 
i.'ounty  Supervisors,  Robert  E.  Graham. 
County  Clerk,  has  granted  permission 
tn  the  Marin  Municipal  Water  District 
to  lay  70(1  feet  of  S8-inch  main  in  the 
county   road   In   the   vicinity  of  Fairfax. 


FIRE  EQUIPMENT 

SANTA  KOSA,  Sonoma  Co..  Cal. — The 
Fire  &  Wat^r  Committee  at  the  last 
meeting  of  Ihe  City  Council  was  di- 
rected to  prepare  specifications  for  fire 
pumping  engines  of  500,  750  and  1000- 
gallon  capacity. 

On  approval  of  specifications  bids 
will   be   called. 


Official    Proposals. 


Bins    \VA.\TKn   FOR    CLKVRIXG    SITE 


XOTICE    TO    mODERS. 


NOTICE  IS  HEREBY  GIVE.N  that 
the  Snow  Mountain  Water  and  Power 
Company  will  receive  at  its  office.  216 
Pine  Street,  San  Francisco,  California, 
IIP  to  2  o'clock  P.  M.  of  February  10th, 
1020,  sealed  bids  for  the  clearing  of  the 
Gravelly  Valley  reservoir  site,  in  Lake 
County.  California,  of  all  trees,  brush, 
logs,  etc.,  whether  alive  or  dead,  stand- 
ing or  fallen.  Maps  and  specifications 
for  the  clearing  of  said  reservoir  site, 
are  on  file  in  the  oflice  of  the  Snow 
Mountain  Water  and  Power  Company 
in  San  Francisco,  and  Ukiah,  Califor- 
nia,', to  which  all  bidders  are  hereby 
referred. 

The   Company    reserves    the    right    to 
reject  any  and  all   bids. 
Dated.    January    loth.    1920. 
SNOW      MOUNTAIN        W^ATER       AND 
POWER    COMPANY. 

By   \V.    S.    Graham.   General   Manager. 


BIDS     WANTED     FOR     .\LTERATIO.\S 

TO    SACRAMENTO    POST    OFFICE. 

INVITATION    FOR    PROPOS.\LS. 

TREASURY'  DEPARTME.NT.  Super- 
vising Architect's  Office.  Washington, 
D.  C,  ,Tanuary  12,  1920.— SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  :i  V.  M..  February  IS,  1930,  for 
the  extension,  remodeling,  etc.,  of  the 
United  States  Post  Office  and  Court 
Hoiise  at  Sacramento.  Calif.  Drawings 
and  specifications  may  be  obtained 
from  the  Custodian  at  Sacramento. 
Calif.,  or  at  this  office,  in  the  dis- 
cretion of  the  Supervising  Architect. 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect. 


R.   R.   COM.MISSIOX   ORDERS    SI  BWAY 
COXSTRl  CTIOX. 

RICHMOND.  Contra  Cos  a  Co..  Cal. — 
The  City  of  Richmond,  the  Southern 
Pacific  Company  and  the  San  Francis-- 
co-Oakland  Terminal  Railways,  in  an 
order  issued  by  the  Railroads  Commis- 
sion are  ordered  to  make  improvements 
to  the  Macdonald  Avenue  subway  to 
the  extent  of  approximately  $50,000. 
The  order  directs  that  tlie  Southern 
Pacific,  as  its  share  of  the  improvement 
shall  build  an  adequate  pedestrian  tun- 
nel with  sidewalk  approaches  on  its 
right  of  waj'  and  station  ground  just 
north  of  the  existing  subway.  The  San 
Francisco-Oakland  Terminal  Railways 
must  re-arrange  and  properly  con- 
struct its  track  so  as  to  have  one  track 


in  each  barrel  of  the  subway  and  is  to 
pave  ita  tracks  lietween  the  rails  and 
two  feet  outside  thereof  to  correspond 
with  the  paving  placed  by  the  city  in 
the  remainder  of  the  subway.  -As  its 
share  of  the  impiovement  the  City  of 
lUehmond  is  d-irecte*  to  acquire  three 
and  one-half  lots  on  t'he  northeast  cor- 
ncj'  .of  19th  stretjt  --a^wJ'-r  Macdonald 
avenue  and  grade  a^id  pave  -the  sub- 
way approaches  with  grades,  not  ex- 
ceeding 5  per  cent.  The  city  is  also  re- 
iiuired  to  extend  the  subway  abutment 
walls  as  reiiuh-ed  by  the  changes  in 
grade. 


i,oN<:  COX  ici<:i'E  /iKiiXiio. 


Une  ut  the  longest  reinforced  enii- 
■  rete  railway  bridges  i.-.  Hie  world  has 
just  been  completed  in  .Sweden,  cro.=s- 
ing  the  Ore  River,  The  arched  span  of 
of  Ihe  new  bridge  measures  297  feet  fi 
inches,  and.it  is  built  to  carry  trains 
running  at  speeds  above  60  miles  an 
hour,  with  axle  loads  of  20  tons.  The 
construction  cost  nearly  $560,000,  the 
original  estimate,  made  before  the  war, 
being  $227, SOO. — Popular  Mechanics 
Maf;azine. 


A    <;OAi,   FOR  ANY   M.*X. 


Wll 


ilk! 


through      a     crowde  I 

downtown    streel    the    other   <l:iy. 
I    lieard   a    little    urchii.    lo   his   comrade 

turn   and   say; 
■■.Say.    .limmie.   let   me    tell    youse.   Id    be 

as  happy  as  a  clam. 
If  I  only  was  the  feller  dat  me  mudder 

thinks  I   am." 

.My    friends,    lie    yours   a   life    of    toil,    or 

undiluted    joy, 
Vou    can    always    learn    a    lesson    from 

this   small,   unlettered   boy; 
Don't    try    to    be    an    earthy    saint    with 

your  eyes  fixed  on  a  star, 
.lust    trv    to    be    the      feller      that    your 

mfhct    ihinV=   vou    are. 

— Kay    B.    Aythfloor. 


S    p.    HAS    CHA.>IPIO.\    IWE.XTOK. 


Thomas  Edison.  Henry  Ford  and 
Luther  IJurbank  had  belter  look  to 
their  laurels.  '  The  Southern  Pacific 
has  among  its  inventive  geniuses 
Frank  V.  Carman,  superintendent  of 
the  company's  \\'est.  Oakland  Tiiill 
Carman  recently  pjjci'ented  his  forty 
sixth  invention,  thereb.v  improving  on 
his  record  of  one  invention  for  each  o'' 
bis  forty-live  years'  service  with  the 
eonipan.v. 

He  began  his  railioad  career  with 
the  establishment  of  the  mill  in  1875, 
starting  as  a  cabinet  maker.  Today, 
at  the  age  of  68,  he  is  well  and  vigor-' 
ous,  and  still  is  working  on  many  im- 
portant problems  and  ., labor-saving  de- 
vices. .:■ 

The  plant  a(  West  Oakland,  under 
the  Stores  Department,  supplies  all  the 
mill  work  fo.-  the  entire  Pacific  Sys- 
tem, including  all  stations,  terminal 
buildings,  roadway.'  signs.  wooden 
bridges,  tank  material,  etc.  Of  his- 
torical interest  in  the  fact  that  Super- 
intendent Carman  personally  did  most 
of  the  interior  inlaid  work  on  the 
'Stanford.  Crocker.  Huntington  ■  and 
Hopkins  homes,  and  also  of  Califor- 
nia's famous  resort  hotejs  like  the  Del 
.Monte. 

Carninu's  iiivenllons  nil  deni  wiih 
problems  affecting  lb.  ..niioit  of  his 
Itiill.   and     by     reason     of      uliich    the 


Permutit 

Trade  Mark  Reg.  U.  S.  Pat.  Oft. 

The 

Water-Softening 

FILTER 

Makes  the 

Hardest  Water 

Absolutely  Soft   for 

Your  Home. 

Whatusds  s;;y  alout  "Pernmlit' 


■I    would    nut    be    without    my    Permutit 
filler  for  five  times  what  it  cost." 
■'.My    bo,y    lakes    entire    charge    of    th* 
Permutit   filter." 

■'We  all  enjoy  the  use  of  this  soft 
water. 

"The  lu.xury  of  a  shower  or  tub  liath 
taken  in  this  water  cannot  be  described 
in    mere   words." 

San    FranclMco    Phone — Donii;.    1538. 

Pacific  CoasI  Oltices: 

4.S4  WriKht-Callenaer  Bids.  Lnx  .\nKelea 
:::!ll   Sliclllon    Rldg..  S:in   Friincixco,  Callt. 


i-'outhein  I  acitic  plant  lias  become  one 
of  the  most  effective  in  the  country, 
with  an  output  of  ten  million  feet  of 
lumber  a  year. 

.\s  an  example  a  new  machine  for 
inaking  spike  plugs  will  turn  them  out 
12.000  an  hour,  faster  than  tbe.>'  can  be 
counted. 

Other  Carman  devices  automatically 
turn  out  surveyors'  stakes.  luiuL>er  --ar 
stakes,  trace  profiles  of  worn  rails. 
turn  waste  logs  into  cattle  guards  and 
other  useful  articles,  simply  and  eco- 
nomically. 


■OIOVIE    CITY"    FOR    COX'TRA    COSTM. 

«-or\TY. 

M.\RTINEZ,  Contra  Costa  Co..  Cal. — 
.\  thousand  acres  of  wooded  slopes  in 
the  Contra  Costa  foothills  known  as 
the  "Country  Club."  have  been  pur- 
rhasod  as  a  setting  for  film  plays  lo 
be  made  b.v  a  new  corporafon  'he 
Diana  Motion  Picture  Company  of  T.os 
.Angeles.  Lorimor  .Tohnson.  who  Is 
presideni  and  director-general  of  the 
company,  is  a  former  lead'nsr  "i-"  ft 
the  .Mcazar  Theatre  in  San  Franr'ofo 
Crane  Wilbur,  actor  and  plavwright  's 
first  vice-pres'dent.  and  other  r.-*^---* 
include  Edward  Cozen,  "second  j-'-'^f- 
presiderit.  a/id  Jud?e  Lewis  i;  Wcis. 
sefiretary  and  treasurer. 
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BUILDING   CONTRACTS 
San  Francisco  County 


S3     Tong 

Owner 

900 

84      Hornlein 

O'Neill 

500 

So      McCom'ber 

Owner 

900 

86      Polodori 

Cohn 

8000 

S7      San    Mateo    Meat 

Owner 

noo 

88     .lepson 

Moller 

995 

89      Delleon 

SchuHz 

800 

90      Smith 

owner 

2500 

HI      Jewell 

Botts 

8500 

»L'     Schaller 

O'Neill 

39000 

93      WilllamB 

Williams 

4000 

94      Phillips 

Owner 

3500 

&»     Parkside 

Rogers 

6600 

96     Corvin 

Schell 

8000 

97     Goldberg- 

Healing 

690 

98     Kleiber 

ISOOO 

99     Trban 

Duncan 

5500 

lull   Urban 

Duncan 

6400 

101   Urban 

Duncan 

10000 

102   Niebaum 

Gompertz 

750 

103  Joyce 

Kelly 

6800 

104   Scharetg 

10000 

105  Liongo 

Smith 

1365 

106   Koerber 

Knittle 

2470 

107    Dunne 

Jen.sen 

10300 

lux   I-ange 

Owner 

12000 

lii»   Grace 

Monson 

6700 

110   Xelson 

C'oUman 

9000 

111    rranusicb 

Standard 

900 

112   Upton 

Cameron 

1000 

113   Sterling 

frfer 

900 

114   New   Metliod 

Cavanaugh 

3000 

115   Powe'i 

Sullivan 

3000 

116.    Jlailliard 

Braas 

4038 

117   Hornlein 

Owner 

750 

118   Bress 

Olsen 

640 

119   Houston 

.\nder.son 

74.'-| 

1-0   wniiani.s 

Williams 

16000 

U'l    Kruse 

I-udwig 

4000 

IL'3   Sohniidt 

Owner 

50000 

133   Horton 

Owner 

30000 

134  Murriiy 

.1  ensen 

500 

IL'j   O'Connnr 

Owner 

1500 

136    Pac.    G.    ,t    i;. 

GOOOO 

137    Wolkiiig 

Zinkand 

90O 

13S    Petersen 

Petersen 

2000 

139   Sandy 

Petersen 

9S00 

1.10   Mate    <-al. 

Parker 

185000 

131    liothenber^ 



34000 

'i:!3l   Williams 

Filippis 

10000 

133    Wahlgreen 

Morra 

1500 

134   Jewell 

Botts 

8182 

135  Jepson 

Moller 

1295 

PERMITS. 

M.TER.XTIOX 

(S3  I      NO.     953     DUPONT     ST.     (GRANT 

Ave.)     Change  position  of  fire  escape 

ladder,  electric  work,  plastering,  etc.. 

for    society    rooms. 

Owner — Lum    Sai    Hoo    Tong.    953      Du- 

pont.    San    Franciscc 
Archilect^ — W.  H.  rrini.  Ji-..  tSTi  Kearny, 
San    Francisco. 

COST.     $900. 


ALTKIIATION 

(84  1      NW     ELLIS       AND       STOCKTON. 
Ilemove    curtain    wall    between    con- 
crete   columns    in    first    floor    of    Ellis 
street   side. 
Owner — H.     A.     Hornlein,     15     Stockton, 

San    Francisco. 
.Srchitect — G.      A.      Applegarth.      Claus 

■fJpreckels  Bldg..  San  Francisco. 
Contractor — Daniel    O'Neill,    273    Minna. 
San  Francisco. 

COST,    .$500 

AT/PEUATION 

tS5)      NO.    1220    I-'ULTON.  New    front. 

steps,   plumbing,  etc..   for  two  flats. 

Ou-ner — F.    H.    McComber.  1161    Hayes. 

San   Francisco. 
Ari^hilcct- — None.  _    .   „ 

Day's  work.  COST,   $900 

SHOP 

(J<6)      S    MISSION    225       W      ."^th.      One- 

btnry    brick    repair   shop. 
Owner — N.   Polodori. 

.\rcbitccl — S.    Heiman,      57      Post,     San 
Francisco.  ,        ^   , 

Contractor — L,       J.      Cohn.      Merchants 
Rx.-b.Tnge   PldK..   San    Francisco. 

COST.   $8000 


ROARD  FENCE 

(S7)  NW  OAKDAL.E  AND  QUINT. 
Erect  board  fence  around  stock  cor- 
ral. 

Owner — San  Mateo  Meat  Co..  1500 
Evans  Ave..   San   Pranoisco. 

.\rchitect — None. 

Day's   work  COST.   $500 


UNDERPIN 

(8S)     S    POST    164    E     Van      Ness   Ave. 

Underpinning    for    apartment    house. 

Owner — Flora      B.        Jepson,      Funston 

Apts.,  Bush  and  Polk.  S.  P. 
Architect — None. 

Contractor— Pred    Moller.     572    Halght. 
San  Francisco. 

COST,   $995 


GARAGE 

(S9)     N  PACIFIC  50  W  Franklin.  One- 
story    private    garage. 

Owner — A.    Delleon,  '839    Phelan    Bldg., 
San  Francisco. 

Architect — Arthur    G.    Scholz,    839    Phe- 
lan Bldg.,  San  Francisco. 

Contractor — Schultz     Construction    Co., 
4  6  Kearny,  San  Francisco. 

COST.    $800 


FRAME   DWELLING 

(90)      W    CURTIS    23    S     Rolph.       One- 

storv  and  basement  frame  dwelling. 

Owner — Martin    Smith.    114    Girard    St., 

San   FranciBCo. 
Architect — None. 
Day's  work.  COST.  $2500 


(fpFlCE.  ETC. 

(91)      B   POTRERO   AA'E  —  S   Serpen- 
tine.     One-stor>'  concrete   ofHces   and 
pattern   vaults. 
Owner — Jewell    Steel    &    Malleable   Co., 

1375  Potrero  Ave.,  San  Francisco. 
Architect^Ward    &    Blohme.    454    Pine 

St..  San   Francisco. 
Contractor — Botts    &    Browne,    1520    1st 
Ave..    Oakland. 

COST,    $8300 


FRAME    RESIDENCE 

(92)      N  SEA  CLIFF  bet  26lh  and   27th 
Aves.        Three-story     and     basement 
frame  residence. 
Owner — Dr.     Walter    F.     Schaller.       909 

Hyde   St.,   San    Francisco. 
Architect — Albert    Parr,     68     Post    St., 

San   Francisco. 
Contractor — Thomas     P.     O'Niell,     2517 
19th  St.,  San  Francisco. 

COST,  $29,000 


Fll.\MB   DWELLING 

(93)      S  WEST  WOOD  33  E  El  wood  Way 

One-storv  and  basement  frame  dwlg. 

Owner — Isabella   Stuart    Williams,    438S 

View   Ave..  Oakland. 
Architect — None. 

Contractor— JChas.   C.    Williams.    Syndi- 
cate Bldg.,  Oakland. 

COST.    $4000 


ALTERATIONS 

(94)      NO.    3016    WASHINGTON.      Alter 

resi<lence    into    2    flats. 
Owner — Miss    Hannah    Phillips,    Prem. 
Architect^L.    M.    Wiseman,    1955    Mar- 
ket St..   San    Francisco.  .„,„„ 
Day's  work.         COST.  $3500 

REX^ORDED. 

FRAME  1!BSIDBNCES 
(95  1      W    THIRT^'-THIRD    AVE    l,o    N 
Ulloa  N  r.OxW  118.     All  work  for  two 
one-storv    frame   residences. 
Owner — Farkside    Realty    Co.,    Crocker 

BUlg..  San   Francisco. 
.V  ri-hitcct— None.  ,  „    _, 

Contractor— John  B.  Rogers  and  E.  Cox 
Filed   Jan.    12.   '20.      Dated   Jan.   7.    20. 

Frame    work    completed ^]i-n 

Brown     coated     '»J0 

Completed   and    accepted 1660 

Usual    35    days „-,i, 

TOTAL  COST    JCS" 
r.ond.   $3300.     Surety,  New   Amsterdam 
Casualty  Co.     Limit,   90   days.     Forfeit. 
$2  50       Plans    and    specifications    filed. 


str.ry  and  basement  frame  (2)  flats. 
Owner — Harry  Corvin.  care  contractor. 
Architect — None. 

Contractor — S.    S.-hell,     160     Jessie,    San 
Francisco. 

COST,    $8,000 


ALTERATION 

(97)     NO.    433    BRODERICK.      Change 
front    of    present    store      for      living 
'rooms. 
Owner — L.     Goldberg,     900       Bush,     San 

Francisco. 
.Vrcbltect — None. 
Contractor — Geo.     Ileallng.     110  Jessie, 

San   Francisco. 

COST.  $69u 


SHOP 

(9S)      SW     FOLSOM       AND      JUNIPER. 

One-story  brick  shop. 
Owner — Kleiber    &    Co.,    Inc.,    14S0    Fol- 

som,    San    Francisco. 
.\rchitect — Richard     tum     Suden,       14S0 
Folsom.   San   Francisco. 

COST,  $18,000 


DWBLLI.NG 

(99)      N    HEAD    64    W    ASHTON.       One 
and    one-half    story    and      basement 
frame    dwelling. 
Owner — Urban      Realty       Improvement 
Co.,     S5     Cerritos    Ave..    San     Fran- 
cisco. 
.\rcliitect — Harold    G.    Stoner.    85    Cer- 
ritos Ave.,  San   Francisco. 
Contractor — W.  C.  Duncan  Co  .,85  Cerri- 
tos -Vve..  San  Francisco. 

COST,  $5,500 


GARAGE 

(lOO)N  «EAD  110  W  Ashton.  One- 
story  and  basement  frame  dwellinE 
and  one-story  frame  (private)  ga- 
rage. 

Owner — Urban  Realty  Improvement 
Co..    815    Cerritos   Ave.,    San      Fran- 

.\rcl>itect — Harold  G.  Stoner,  85  Cerri- 
tos Ave.,  San  Francisco. 

C(m tractor — W.  C   Duncan   Co.,   85  Cer- 
ritos Ave.,  San  Francisco. 
COST,   Dwelling,   $6,000;   garage,   $400 


DWELLI.VG 

(101)      SW    OCEAN    AVE.      AND      Vic- 
toria.     One    and    one-half    story   and 
ba.sement   frame   dwelling. 
Owner — -Urban      Realty       Improvement 
Co.,   ®5    Cerritos    Ave..    San      Fran- 
cisco. 
Architect — C.    E._Gottschalk,    958    Phe- 
lan Bldg..  San  Francisco. 
Contractor — W.  C.   Duncan  Co.,  85  Cer- 
ritos Ave.,  San  Francisco. 

COST,  $10,000 


ALTERATION 

(102)      -N'O.   230   SPEAR.      Remove  wood 
and    replace    with    concrete   floor   for 
factory. 
Owner — Gustav   Niebaum   Estate,  Alas- 
ka   Commercial    Bldg..    San    Pran- 
cisco. 
.\rchitect — None. 

Contractor — Chas.     W.     Gompertz.       110 
Jessie.  San  Francisco. 

COST,    $750 


(103)      I'.OT  26.   BLK.    26,   ST.    FRANCIS 
(hardens.       'Two-story    and    basement 
frame   dwelling. 
Owner — Mrs.    Bstelle    S.      Joyce,      Mar- 
quette Apts.,  San  Francisco. 
Architect — None. 

Contractor— R.    H.    Kelly.    1138      Stan- 

yan.  San  Francisco.        „^„_    ,.  ... 

COST,    $6,800 


i;.\RAGE 

(104)      N    TWENTY-SECOND 


W 


innesota.     One-Story  concrete   (pri- 
vate)  garage. 
Owner — Geo.    Scharetg 
23rd.   San   Francisco. 

Architect— None, 


Sons,    1100 


COST,  $10,000 


BUBLDIXG   AND   EXGINEE;PIXG   NEWS  .§^ 

-ALTERATIONS  ton.  San  Francieco.-  .,                    ,  Contractor— A.    Jenson,    60    Fair    Oaks. 

(105)  ALABAMA        AND        TWENTY-  Contractor— Thos.   Cavanaugh.    Builders  ban    !•  i  an,  laco.                              _         .^^^ 
first  streets.     Alterations  and  repairs  Exchange.   San   Francisco.  ^"-^   •   ' 

to  buildine.  ,  ..  .C?P'  *^°*'"  DWFLLJNti 

Owner- Andrea  Longo.  ,..„,,.                  "''^  (  I:!:.  >      NW  GOKTTINGKN  AND  WOOL- 

Arcnitcct — rvone.  IjNDfciRPlN                                    ^   ,,          .,  spv       Oiie-storv  jind   baseinttjt   fram>- 

Oontractor— Chas  Smith  and  Sam  Hor-  (I15)     w    POW.BLJ^ .  T  5.   N   TSflgy.      Ui>-  ri^^iiin^                           uasemtni   j.am 

"olt-  derpin    south  ^Vatl.'-■:of 'Turp.in   Hotel.  o^nVr—Kriw    J    O'Connor    551   GooUln- 

Filed  Jan.  13.  -20.     Dated  Jan.  13,  -20.  Owner—Pbwell-  Stfteftv- Inve^njent    Co.  °"  """g'^-  Francisco                           '    .•• 

On    January    18,    1920    $450  Flatiron  Bldg..  San.Francisco.  ArrhiteAt— Nom                                           '  j    ' 

Completed    and    accepted    450  Architect— C.      E.     Gottpj^alk,-  ■  Phelan  Arcniieci     imoh*.                      cq.sT    'ii-'ou 

Usual    35    days    485  Bldg.,   San  FrarLclB-fcoTt^.  _^                           _^_;__          ^-     ;    *  •  .f 

TOTAL  COST,   $1365  Contractor— D.    J.  ■  &    T,   Sullivan,    1942  p,T>ACF                                    ■      h-^-*- 

Bond.    Sureties.    Forfeit    none.      Limit,  Folsom.  San  Francisco.               .„„„„  Y-\''A\     'Sp      how-vnd      AN'n      FIFTH 

f^^K^^i:  ""■  "-'- ''"''  ''""'"'■  R.coB.,Ko.-  ^°^''-  *"°"  fHSr^rgf"^^-^"""  ^°"^r 

HEATING  PLA^^i ^r/^lvfl^^^E^^lZ-^n: FRONT.  O^^e^^^  c^c  |as  ^nd^   E,ectHc    Oo.. 

(106)  SE  ELLIS  AND  DEVISADERO  All  work  for  office  partitions,  cases  ,  ,.,,,,V, '  .,  vv  ,\  t^Mnwf/s  "u^  ir.-.rKi:" 
37-6  on  Devisadero  and  100  on  Ellis.  and  fixtures  for  building,  ,  „^  .  -^i '^l  '.  "i^l^^,}},  "'\,,^,' ""^ '!^^^  '  •  '  "••'""- 
All    work    for    steam    heating    plant.  owner— llailliard      &      Schmeiclpll,      230.  „,"'„';;.■,.      v„,.iA.,L 

.steam  pipes  and   nil   burning  appaja-  California,  San   Francisco.    '  lonti.iotoi       \  ai  loii.s.             ,.,,^-r    ,,„  „ii.i 

tus    for    buiding.  Engineer — Maurice      C.      Couchot.      no                                         ^           ....>.. 

Owner — Sophia    Kocrber.  Suiter,  San   F'rancisco.  l'.  .i- vi ,  n-u  ,v 

Architect— John    F.    Beuttler,    110    Sut-  Contractor— Braas      &    Kubn      Co.,    lUIh  KJIMiAll().\                                     ,•„,,,.,■,.- 
ter,  San  Francisco.                              ^„  Bryant  St.,  San  Franciscb.  ' '^  ,,,  ^.?r   .l      ,  „,;     Bpn^-,  '   r.,.»  .^  tot 
Contractor— Knittle-Cashel       Co.,       1822  piled  Jan.   U,  '20.     Dated  Jan.  12,    20  toiirula   l..n     .iiid     genc.ti     repai.     tor 
EUia,  San  Francisco.  Completed   and  accepted.         ...  .»4UJ»  ,,,;."""„•,.,.    ,,.,,,wi„„      ,„■'    wch-^Lr 
Filed    Jan     13     '20.      Dated    Dec.    30,   '19.  TOTAL  COST.  $403s  (Jwner— H.ni  .\     WmIKius^.     40.,     \>el>,>!l»r. 
Work    completed    $1230  Bond,    $1000.      Certified    Check       Limit  .,   ,^■'i'JJ''^^'^'''''i'"■ 
^\■oT\l     accepted     620  40     days.       B^orfeit,     none.       Plans     and  ;\'^f ''''«^<=t— •^"n,'^- ...    .  ^„  ,      ^       „„„     ,,, 

Usual    35    days    .620  specifications  filed.  '  ''''\'n"t  ,     «T„    Pr^^noU,  .                       '          ■ 

TOTAL   COST,    $2470  '^                              loth.    San    Franclsei, 

Bond,    Sureties,    Forfeit,    none.      Limit.  LUM.   »i)uu 

60   days.      Specification^  only  filed.  „  TFRATION  •'*"""'^'*'  ALTERATIONS 

PERMITS  U17)      NW      ELLIS     AN1>     STOCKTON.  (IL'SI      NO.    L'RS'i    MISSION.      Alterations 

tractor.                                     „                  .    ,  »precKeis   i.iuB.,  .  <i.           fonT    ST-.d  Kruno     \vr       San    Francl.s.-o. 

Architect— Alfred      Kuhn.      Commercial  COh.T.   J7.,U  hruni     .^^f..    .an     p.an^K^o.      ^  .^^ 

Bldg..  San  Francisco.  '     ' 

Contractor— G.    P.    W.   Jensen,   320  Mar-  RAISE                          ,  r.i>rva       VVK       Piixe  \i  TER     WD    ADD 

ket,  San   Francisco.       ^.^^^_   ^^^^,,  "  J^;t.^^,e^^co,l^^'■ouUllr.io^'"  'l^fy^^it^^VS^lVS.      N.w    store 
Owner— \V     Eress,    Premises.  ironl    and    addition    to    pr.  s-^nt    bIJg. 

r^tn.^^:^^^^  ave  125  n  ^^--i^^^i^^^^if  0...,.  u  do  wo..  ^jikB^Tv.^~^-  .an 

s^-'?.)  ^?t^L :::  ^7;^^; '  -■  ---^-'-       cost.  $0...  -^v,?r  a^^.;' LL^i^a^-g^o;--  - 

Owner— Wm.    F.    Lange,    778    41st    Ave..  ^         COS  I.    »»8«« 

San  Francisco.           ■  INDERPIN                                         , 

^^^:^-                       COST.   $12,000  y^.^fr£^^fol£^^^"g^^:  VJ^r^SF^'^McALLISTEK    .    LVP. 

•^^-"sar;F'r'a^ciico«°-'°"-  .^""    "°"'-  kin^and^Hedwoo^d^^Ave,     Cement  work 

CONCRETE    WORK                         ,,„n.,-e.e  Architect— None.                                Ruilders'  ownri— State   of   Calilornia. 

(109)      S   KING    25  ^E      2iid.      Concrete  Contractor— N.       .■Vndei.^on           Builders  v.c  .ifect— Hliss      &         Favllle,      Balboa 

slab  under  tank,  fire  walls,  etc.  Exchange,    San   Francisco  Bldg..    San    Fianoisco. 

Owner— W.    R.    Grace    Co.,      33J       Pine,  COST,    5i»..  i.„„i,a^tni—K.    F.   Parker  Co..   519  Cal-. 

San    Fraiicisco.                           „.    ,,      ,  Tx^r-t;  ^f  irni,<.  San    Francl.-co. 

Architect— David   C.   Co  eman,  20   Mont-  t>\VI;''-IiI^C;fe  COST.    $185,000 

fi-omerv    San   Francisco.  il;;0)      S    WEST\\  OOD    64,    9.,    1-S.    io»  

contractor— Monson  Bros.,  1907  Bryant,  KElwood.      Four      one-story      frame  ,,  ^  ^  ,  Qp- 

san    Francisco.                   ^OST,     $6700  o^^Se.la   Stuart    Williams,    4338  '  l->„.f;^^|^=tl^e:j  ^^.f^r^c^ 

View   St..    Oakland.  concrete  garag-e 

?n:^r    E    SIXTH    125    S    Bryant.      One-  ^^^^^  %.^^^-''     '''  '"'"'f^^l^.    gf^^^.r'^^^^Fra^^Ci^"' 

0.rn°e?l^hil^&°''Ne.son,      110      Jessie,  ■S>  ndicate    Bldg.,    gak^^n^,,^^^    ^^^,^  Arcliitect-Fi^d^erick^H^^^ 

ArcMtect-Henry°C.    Smith.    Humboldt  RECORDKD.                 ,       ^^  .      COST.   $34.0oO 

Bank   Bldg.,  San   B^ancisco.  (Correction.     Date  of  slBnlns  Omitted)  ^I  TERATION 

contractor-.^:    D.    Collman.    110    Jessie,  INCINERATOR  ,  I;;-' >      E    STO<-KTON    <i'      N      JaM.sr.n. 

san    Francisco.                   ^.^^^^     ^„,„„  ,    ^^     N^         ^      g'™                "  i^'pr^   /^c^Vry""^    "-'    -•^""■" 

Ownei— J.    H.    Kru.-,e,   i-i  emi.->e.s.  Ow.irr-H.    Williams  ^:-  Co..   UO.s  <-'t..vk. 

M.TERATION  .Vrohitect — None.    .        „     ,,  .  .^     c-         Frn'i'-is'o 

nU)      NO.    1442-44    FILLMORE.      Ere,  t  roiuractoiY,M\|l^*''S    *    Masow        .,.,  Arlifrt      W.      Wilde.      Nevada       Hank 

balcony,   new    tlooor   for   re-stauiant.  filed  Jan.  lo.  "20.     Dated  Dye.  -7.    U.  ,,,,,^     ^.^  ^^    Fianciiro. 

Owner— Ivan   Pranusich,   Premises.  Every     two     weeks    .'.. ^o*  Cm ,  ri.tor- V.     Filippi5=.     1526       P  .w^ll. 

Architect— None.                     ,.,       ,         ,-  Usual '  3o   days    ••■■■:••  /.Ai-V,;    ■j.'oo'n  San    Franc!.>«o, 

Contractor— Standard           Woodworking  ,..„T?T;        I  imit'    none  COST.    $10,000 

Co     1675  Mission,  San  Francisco.  Bond,    Sureties,    l<orfeit.       Limit,    none. 

"''^^'^-   ''"  !:-'o"^^/"'^e"mit'reported      Dec.       11.  RECORDEO. 

f^f7^^a'',.^'ynSSlOS    Install  freiHU  ''''■''   ""^     """ •         '  (1° 3 )'' '^EXPOSITION          ,VJ-DITORIUM. 

'i?A-„^o^-   consfruc^t^it    etc  l-BRMITS.  Civic    Center.         Modelling.       casting 

ele\ator.   conbiruct   pu.   eic.  \  i  Tl-J- \T10NS  plaster    composition    and    erection    ot 

i.wne.— Liptcm  TeaCo..  Piemises.  '/.iT'^NK      BRYANT      AND      SKCO.VD.  8    fountain.^.' 

V"'"^.          i;   „   „„„   r,    T>icoton   Hear^if  v'.iw      nartitions       Stairs,      elevators.  Owner — G.    .\.      Wahlgreen.      Chronicle 

'  °"  H?Hl°''^n  Trancitc^  Ud  et    ?ooms    and    mezzanine    fioor.  Bldg.,   San    Francisco. 

Bldg.,    san    Lrancisco.  Owner— Schmidt   Lithograph   Co.,   Prem.  Architect— Ward    &    Blohme,    454    Call- 

■  \rehitcct— None.  fornia,    San    Francisco. 

,,  ,^,,„  ,_,,,..    Areniieci      lo                           COST,    $50;<H)0  Contractor— ,1.    J.    Morra      .ind      Henry 

mI^"•Na  M8  MARKET,      install   plate  —                      /  ri^efoirl')'^"''"'''""^'''    ^"^  *""™  *■ 

glaSH   front           „„.,,.,,„      „„,     ^,,.,,  m'^VCsw       BALBOA         ANI.>       FOUR-  K  l,d  Jan.   1 6.  '20.     Dated  Jan.   16.  •20.- 

■P^l^^^;^±^s..:rr.r.      ,34      Hal-  ow;^UJ5£.^^>rton.    9    Main    St.,  ^^^^     _^^_^^        uJ^'^r^'^J^^ 

leek.  San    B  rancisco.  Vrcl'ii'tect- Albert  '.SchrOepfer.    ■  Xevada  assembled   and    ready    for  erection   Feb. 

luni.   i^uv  .viiiiiieti                            Francisco.  Uth:    readv    for   acceptance,      Feb.      21.- 

'"""   ^"o*"-  '''^"   "       COST.    $30,000  1920.  8  A.  M.     Forfeit,  none.     Plans  and 

CISTEIIN          .  ,.^    .  ..,,  o .  x-/-.trE"»^  oTu  •  specifications    filed. 

(114)      DORLA.ND  AND  SANCHEZ  STS.  »'  

(rear)     construct   reinforced  concrete  GAIIAGE          »   „ .  .„  ^  .  ....      /-\    ..  ........  rtv^wjcv    tttt" 

c[stern   8  feet  deep.   14   feet  wide  and  (124)      NO    n 7  FAIR  OAKS.     One-sto,>  OFF  ICE.^ETC.     .     ^    ^^^^   ^   ^^   ^^^^  ^^ 

44   feet  long.  r,.  it^,       t,,i,,V         \tmiihv     OcimIs,-;  "    JVrcila    Valley     Lands.       All    Work 

'iS^I;:;;^.^'^Co;!4^:''iyr^Va;.h?:..-  ^;^^;;;:i^^,n;..""""'^-   '^  .„:■  one-story  .tU...:n.  patlern   v.nU 
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BUILPING   AND    ENGINEERING    NEWS 


present 


building   and      addition 

Owner^Jewell    Steel    &    Malleable    Co., 

137:.   Potrcro   Ave..   San   Francisco. 
Architect— Ward    &    Blohme.    454    Cali- 
fornia,  San  Francisco. 
Contractor— J.     W.      Botts     andR.     C 
Browne   (as  Bptts  &  Browne).  1520 
1st    Ave.,   Oajcjand.  ,^    ,„. 

Filed  Jan    16.  '20.     Dated  Jan.  15.    20. 
Grading     completed,     foundations 

and  1st  floor  sl^bs  done *J2x 

Cmior<>t«    done'   160U 

H«ofinii.    flooring.      plaster      and 

sheet   metal  done....... 1600 

Ccwiplfted   and   accepted iijf 

^^-^  -""total-cost.-  ml? 

Bond.  $4091.  Sureties.  Manuel  D. 
Wlira  and  L.  De  L.uca.  Limit,  60  days. 
Forfeit,  none.     Plans  and  specifications 

filed.  V.  i    1      T 1^ 

N'otF.  —  l'>-inilt      reported      Jan.      13. 

Il.L'O.    No.    91. 


L'NDERPJN'N'INO    •  ,      .. 

,135)      NO.    1151    POST.      All    work    lor 
underpinning    of    West    wail    ot    brick 

OwAer—floTA  P..  Jepson,  Funston  Apts. 

bush  and   Polk,  San  Francisco. 
Architect— C.  O.  Clausen,   Hearst  Bldg., 

Cont^r^cto^'Z-i^FtT-Moller,     572     Haight, 

K,..rj"an^^^"to°°-Dated  Jan.   10,  '20 

cdiTipicted    •,••• -.j' •,.•■;;■  "    0%^ 

on- presentation  ^o^^P^a^d  ^b  a  Is^. .  ^^^. 

i;ona,v  limit,    forfeit,    none.      Plans    and 
!»P(fci11c5itions  none. 


LIKN9  FILED. 


;  COMPLETION   NOTICES 


ife 


Ne.'^s 


Xan   FnuHdsro  Cann<r. 

Jan.  13,  1920— SB  SIXTEENTH  AND 
Albion  Ave  E  25xS  80.  Chas  Rehn 
VB  i?  H  Ewell  &  Jakob  Yung.    $726,95 


BUILDING  CONTRACTS 


Alameda  Conntx 


tl35     Tralian 

8"'  Prince 

St'  Batten 

x,i  Woolsey 

SR  Fre«*and 

n'  SteBbro 

8>»i  Sanw 

8ii  Walker 

;tii  Chevrolet 

s;  t>e  Vaux 

'.>'i  Henson 

!iii  Dutai; 

V-i  Le.sur.- 

95  Urn  ba  urn 

US  Foster 

97  Church 

98  S  1'  Co 
99 


San  Fninclstw  Conntj' 

VU.   1920— SK  COIt.    PIEP.  NO.   o4. 
lestern    Pacific    Railroad    to   Hyde 

Hes  &  Co Dec.  31,   1919 

......   hi;    1920— NE    PACIFIC    &    VAN 

N-esB-  Aves    N    91-SxB    107-6.      M    L 
Lew  to  W  D  Henderson.  Jan.  12,  1920 
Jjin.    l"3.    1920— W    TENTH    150   S   Fol- 
!H\m  S  50  W  99  N  100  E  189.     United 
Slates     Metal       Products       Co       to 

SainuW     .Schell Jan.     12.     1920 

Jan  li).  1920— .NB  PACIFIC  AND  Van 
\>fis    Aves    N    91-8xE    107-6.      M.    L. 

Levy    to    Frederick    W.    Snook 

Ian.     S,     1920 

jHn."l2"i!»2ii— SKAW.VLL  LOT  23, 
TJlk,  353..  Walker  D.  Hines.  Direo- 
tot-    General    ot    Railroads    to    J.    P. 

It«l)and    Jan.    6,    192f> 

Jan.  12,  1920 — NO.  3007  JACKSON. 
J.  F    C.  Hagens  to  Chas.  Stockholm 

.t    -^ons    Jan.    7.    1920 

Jan    13..19'2<>— NE  PACIFIC  AND  VAN 
Aves    N    91-SxE    107-6.      M    L 
Decker    Elec.    Constr.    Co. 

Jan.    10.    ;920 

I  in  i4  1920 — E  SECOND  127  S  Har- 
rtBon   S  67xE  135.     L  A  Giacobbl   to 

Ikw-ker  Elec.  Co Jan.  — .   1920 

JanTl4,  1920— E  SECOND  127  S  Har- 
rison  S  67xE  135.     L  A   Giacobbl  to 

N  George  Welnholtz Jan.  8,  1920 

Jan  14.  1920— SW  POST  AND  DIVIS- 
afitro.      N   Gray    &    Co    to   whom    it 

may    concern Jan.    7,    1920 

Jan.  14,  1920— PTN  LOTS  11  TO  13 
J51k  3177.  Westwood  Park.  Hans 
Nelivon  to  Nelson  Bros.. Dec.  18,  1919 
Jan.  14.  1920— LOT  4  BLK  3175,  West- 
wood  Park.  Wm  J  and  Henry  C 
Mangels  to  Mangels  Bros.. Jan  14,  1920 
»an  1^  1!>20— W  TWSNTY-EIGHTH 
\'ve  140  N  .\n7,a  N  25xW  120. 
rivsst-.-?  S  Slmonds  to  whom  i'  miiy^,, 

■     concern Jan.     12,     1920 

Jan.  •!«,  r920— LOT  11  Lincoln  Manor 
No  3536  Clement  St.  Edw.  T.  and 
Calire    H   Maples   to  S  A   Born   Bldg 

p5  Jan.   10,   1920 

Jan.  'le,' 1920— NK  SIXTH  AND  FOL- 
nm  50xSO.  Sheycr  &  Schwartz  to 
«rtom  it  may  concern .  .Jan.  lb,  19.iU 
.ran  If.  1920— W  THIRTY-SIXTH 
Vve  -IJO  N  CahrlllO  N  25xW  120. 
loHn'  Pratt    to    whom    it    may    con- 

rorn  Ian      14,     1920 

Jan  Te',' -192"  -LOT  37  BLK  2919A 
West  Portal  Park  and  that  Ptn 
\Mi  36  comg  at  SW  Lot  37  S  fi.666x 
E    100.    Joanette    M    Wolf    to    whom 

!♦   ma V  concern Jan.   Js,   iniu 

»-.n  ^6       19201-Se      MISSION      AND 
■  '  Powers  V.  83-6xS  25      Annie  A  Bun- 
v;uT  to    l'.;ir ret t   ^-    HilP.,P"«    i'L    191» 


.,      Knies, 
IfiO  Bank  of  S 
10  J  Hebciser 

102  Wolfe 

103  Erickson 

104  Andersen 

105  I-akeshore    Hghlds 

106  Ashmes   Tmiil   Assn 

107  Smith 
1U8    l«irsen 
109   Nye 
no  Coll 

111      Duchenean  T 

U2    Pac    Coast    Borax 

113  Kohl 

114  Pagley 

115  Flundert 

116  Lewis 

117  MacGregor 

118  Same 
1T19   .Newman 
120  Gimbal 
12i    Houch 

122  Mally 

123  Pacific   StI    .«t    Wire 
IL'4    Lueddeke 

125  Gastman 
Ue  Daniels 

127  Hogan 

128  Maasberg 

129  J-lrown 
130. 1'f  rang 

|J1   Un    Blind  &  Ladder 
1'32    Beandry 
i;33   Nicholas 

134  Curtain 

135  Rudolph 

136  Silva 

137  Franklin 

138  Jacobs 

139  Stoner 

1»0   Schaffer  J 

141  AVatcrfront     Sash 

142  Same 

143  Shirk 
141    Long 


Vaughn 

Owner 

Owner 

Long 

White 

Stenbro 

Same 

Durham 

Owner 

Knight 

Benson 

Dolar 

Lesure 

Berry 

Reese 

Butterfield 

Tlbbitts 

Bassett 

Fink 

Pinkerton 

Morris 

Owner 

Andersen 

Strang 


600 

400 
6400 
2  800 
2500 
5000 

600 
1000 
1500 
2900 
2500 
5000 

400 
3000 
9650 


Owner 


ADDITION  ,       .,,„., ,^, 

(83)      X   E-ELEVKNTU     A  >.  D     TWLN- 

ty-'ninth    -Vve.,      Oakland.      Om-story 

brick   addition. 
Owner— H.  G.   I'rince  Co.,  Premises. 

.Xrcliitect — None.  

I>Hy-K   work.  COST,    $600 


Ad- 


WAY, 


(87)  NE  B-THIRTY-SEVENTH  AND 
Ardley,  Oakland.  One-Story  5-rooni 
frame   dwelling.  ,,,   ,    , 

Owner— A.  iStenbro,  2122  Vlcksburg 
Ave.,   Oakland. 

Architect— None. 

Days    work.  LObi,    »-ouu 


(V^J^^n'^THIRTY-SEVENTH  9«'  and 
125  W  Woodruff.  Oakland.  Two  one- 
story   o-room  dwellings. 

Owner— A.  Stenbro,  2122  \  leksburg 
Ave.,  Oakland, 

Architect — None.  •     „„         t. 

Day's  work.        COST,  $2u00  each 

'oia'/'^N^UFTY-THIRD    1-50    E    Genoa. 

Oakland.      Garage. 
Owner— Mr.    Walker.    836    53rd,    Okd. 
\rchitect — None. 
Contractor — I.   P.   Durham,   2301   Grove, 

^""^"'"'^'  CO.ST,    1600 


od)      X   FOOTHILL  BLVD.   300   W   64lh 

\ve.,   Okaland.      Alterations. 
Owner— Chevrolet   Motor  Co.,   Premises 

Oav's'woTi;*^'""'-  COST.  $1000 


Al>DlTION  ,     , 

<<'84)      NO.    1412  McGEE,  Berkeley. 

diUon.  ^ 

Owner— Mrs.    C.    Batten.    Premises. 

-vrcuitect — None.  „    ..    , 

Days   work.  CL«T.   $loO 

G.VRAaB 

.s.-,)      NO.    2061    AX.LSTO.N    -SV  A-\ ,    Bei- 

kelev.     One-Story  brick  ganiae. 
jtJwii.r' — W.   E.  Woolsey, 
Architect — None. 

Contra.Mor — .Roy    O.     Long,    2116    f^h^it- 
tuck   A\  ■■„   Uerkcley. 

COST,    $6  1110 

iiWBLUNG 

•(S61      NO.    2815    HCENA      VLSTA 

U«rkeley.  Unc-.story.         lour-room 

dwelling. 
Owner — Lucy   S.    Freelaiid. 
Architect — B.   R.  Maybeck.  Buena   \  ista 

and    La   Loma.    Berkeley. 
Contractor- M.    H.    White,    2618    Cedar, 
lirrkeley. 

COST.    $2S>00 


fMjT'^^W  H-?vInSCOURT  BL^T).  500  N 
Flora.  Oakland.  Alter  buildings  and 
erect  garage. 

Ouner — .Vorman  De  Vaux. 

cin'trL."c"o7-l^H"'''C.  Knight,  1601  Tele- 
graph  Ave.,   Oakland.    ^^^^    ^^^^^ 

";^-;^^^I^^ARRINGTON  AVE  100  N 
Koothill  Blvd..  Oakland.  One-story 
5-room  dwelling.  c.„i,„„i 

Owner— J.  M.  E.  Benson,  2.39  School, 
Oakland. 


clute 


-Xor 


Contractor — Martin 
School,  Oakland. 


Benson,  2739 

COST.  $2900 


DWELLING  .,.,,    „-A    ^i-      e9n<1 

,931      N    HARMON      AVE    2o0    W       62nd 

Ave..    Oakland.        One-story      6-room 

0.l!;:-e'r-D  •  E.    Dolar.   2119   E-14th,   Okd. 

Day's"'wo7i<^''""'  COST,    $2500 

!m\?'^;"''^MILES  AVE   AND      FOREST, 

(Akland       Two-story   6-room  dwlg. 
owner— E    T.   Lesure,    5462   Miles  Ave., 

„.„:;]?e\'t-"kdward       E.      Young.       251 

u'purnv    San   Francisco.  ^„^ 

Day-work. COST,  $5000 

^V^.f'^NO.    452    SIXTY-THIRD.   Oakland 

0\?ne?— C.   A.  Ornbaura,   Premises. 

l^intrLlcroT-^He^nry   Berry.    2m^Prince. 
Berkeley. 


COST,    $400 


rM67'\v^S?XTY-FIBST  AVE  250  S  E- 
14th      Oakland.        One-story     5-room 

Own^J-r— M?f'   Ella  Foster,    10  8th    Ave., 

Oakland. 

e-;ntri*cVo7-^E"V  Reese,    1029    Linden. 

Oakland.  COST.   $3000 

ImVi'^'u-'-'^VARFIELD  AVE  47  S  Wel- 
i,>n  \ve  50x100,  Oakland.  All  work 
i.ir    two-story    dwelling   and    earage. 

Ownlr-Elimr      S.   Church,      592      Valle 

,,,Zi^:^i^^%.nnon.  Central  Bk. 
ContVrc^oVH-'^'^^^^P.'-Butterfleld,  El  Cer- 
„•  ,,.d"°;n'^?2!'^20.      Dated  Jan.    10    '21^ 

I';'-''""'  T  ::;:::  2412:50 

I'lastererl     2418.50 

Accepted     .  . . ■    SlJ^BO 

Ffna^'  se^"'tlemlni  to  be  made  on  basis 
of  cost  plus  10%.  ^^^_^  LCOST,  $9650 
IJond  none.  Limit,  90  days.  Forfeit, 
noil".-     Flans   and   specifications,   none. 

',\''^^'°i:JiirG^'?V^2i^'"oak,and        Alt 
S.   P.  Railroad. 


BUILDIKG   AND   ENUINBBRLN'G  NBWS  ^11 

ArehltecU-Noiic.  COST,    »35l)U  UKICK  WAKKHOUSK 

Contract^-Tibbitls-Pac.fic       Co..       16  ^^i.    ♦  (120)     S    FOURTH    73    \V    Alice     Ook- 

.  California  St.,  San  Francisco.  DWELLING  land.      One-story    hrck    warehouse. 

Filed   Jan.    12,     20.      Dated  Dec.    1,  '19.  (108)      SE  TWENTY-XINTH  AVE  AND  Owner—Day    ik    i.imbal,    H20    Jackson, 

TOTAL    COST,    $ E-16th.   Oakland.     One  and  one-half-  ,       03«'i"d. 

Bond,    none.      Limit,    60    days.      Forfeit,  story  dwelling.                                        »  Architect— None.                    ,,„o~    ,,,  .„„ 

plans    and    specifications,    none.  Owner — R.    K.    Larsen.    \-T>50    28th    Ave.,  Days  work.                             t.o.si,  ?ii,d«u 

NOTE: — This  extends  time  for  work.  Oakland.  ' ~        .       • 

Architect— None.  DWELLING 

FRAME  DWELLING  Dav's    work.                                  COST,    iiJOO  (121)      N  GLENDORA  So   W   Edgew«od, 

<99)     E    FIFTY-FIFTH    AVE    107    SW  "                          Oakland.  One-Btory   7-r«om  dw«llf&e. 

Walnut,    Oakland.      One-story    frame  HEP.'^IRS  Owner — H.  C.   Houck,,  4452   fivaus  A«.. 

dwelling.  (1U9)     NO.     1369     Jj^CKSON,     Oakland,  Oakland.                                         ,      '  *, 

Owner — George  J.  and  Eugenia  Knlese,  Owner — Mrs.    M.    C.    Nye,    117    Parkstde  Architect — None.                                '■ 

2142    8th   Ave..    Oakland.  Drive,  Berkeley.  Day's  Vork.                                 C^OST,  $5000 

Architect — None.  Fire    repaln.  

ContractX)r — E.   D.   Bassett,   3229   E-14th  .\rchltect — None.                                           ,  D\VEU..ING 

St^  Oakland.  Contractor — 'Robt.   E.   .Sheridan   Co..   S31  (122)   W  GRAND  AVE  200  N'  Elmwood, 

Filed  Jan.   12,  '20.     Dated  Jan.   3,  '20.  llth,  Oakland.  Oakland       Two-story    7-roomi  d'We. 

Frame   up    , $411  ,                                   COST,   J5»:i  Owner— L.   Hally,    1926   Broadway;  Okd. 

Brown   coated 411  .\rchltect — None. 

(Completed    and    accepted 411  ALTERATIONS  Contractor — Edwin       C.       Graff,     '  1»26 

L'sual    33    days 412  nO)      NO,  3006      CL.\REMONT      AVE.,  Broadway     Okaland. 

TOTAL   COST,    $1645  Berkeley.      Alterations.  COST,   $8000 

Bond.   none.     Limit,   60   days   from  Jan.  Owner — N.   T.  Coll,  Premises.                                                           . 

5.     Forfeit,   none.     Plans  and  speciflca-  .\rchltect — None.  nivvPRV 

tions  filed.  Contractor— Rush   &   Son   Co.,   538   Vin-  7,.i,C      viJ   n.-ivs-tk'K'n.-th      avp     A>jr) 

NOTE:-Permit  reported  Jan.  7,  1920,  cente  Ave.,  Berkeley.  *'Lu^ngs^on,''^o'^kfand."ne:sto?y    con- 

^   •    * r         '  Crete  cannery. 

FIXTURE   WORK  REPAIRS    '  '^''"prl^csfJS''    ^^""'^    ^    '^^'""*    ^°-.^" 

(100)  ELMHURST.     Fixture   work   for  <  u i )      NO.    2541      FULTON.      Berkeley.  A,chitect-^-fay  N.  Burrell.  1st  Savings 
"*""'■  Repairs.  Hanu   vtAir     mk-ianil 

Owner- Bank  of  San  Leandro.  Owner--C.    Duchenean.    2620    Dana    3t.  p„„,^^?,nr     p   '   V    Miiller     ■.Syn<Jlcat« 

Architect— W.    H.    Weeks,    75    Post   St.,  Berkeley.  Pdt-     (Tlkiind      ■^'"""'    •?yf«'<=*« 

San   Francisco.  Architect— None.  Bag.,  oaKiana.                cO.ST  •  $38  000 

Contractor— Fink    &   Schindler  Co.,   226  rontractor— E.    A.    Thompson,    666    60th  v,w.->i,  »=o.uu 

13th  St.,  San  Francisco.  St.,  Oakland.                                                              „       „,,„ 

Filed  Jan.    13,   '20.      Dated  Jan.   7,   '20.  CTOST,    $500  ALTERATIONS                                           ; 

As    work    progresses 75%  (124)     NO.    1127     WEST    ST,    Oakland. 

Usual    35    days 25%  Alterations  and  additions. 

TOTAL  COST,    $8400  JiDDniON  Owner — William      Liieddeke.      80o    51st. 

Bond.$    4200.     Sureties.    Ernest   Richter  (112)     BRY.\NT  ST..  Alameda      Add  to  Oakland, 

and  ¥.  Klass.     Limit,  45  days.     Forfeit,  warehouse.  Architect— .None 

$5.      Plans   and   speoiflcations   filed.  Owner— Pacific  Coast  Borax  Co.  Contractor — Mathias         dimmer.         SOj 

Architect— None.                                                 .  "a.shington.  Oakland.          _ 

nwB-r  T  Tvr-  Contracton—Geo.  Stewart.   3010   Central  COST.  $i400 

(101)  S  BERKELEY  WAY  150  E  Call-  ■^'"^-   ^lameoa.                   CHDST     $4000 

fornla,    Berkeley.      One-Story    5-room  '     '   ''  (;\R    .IE 

dwelling.  (125)'  NO.   1105  GLEN  AVE..  Berkeley. 

O^ner — Nicholas     Hebeiser,     62nd     St..  AnniTlON  Garag*. 

.      ^^^'''.^''x;  (113)     FOOT  CAROLINE   ST.,   Alameda  Owner— .M.    .1.    Gastman,      1273      Euclid 

Architect— None.           „.    ,       .              ,„„,  Add   to   dweliing  Ave.,  Berkeley. 

Contractor- J.      A       Pinkerton,        1931  owner-l\     f!    K?hl,    1713    Dayton    St.,  Architect— None.                         „„    ^     „. 

Berryman.   Berkeley.  """"llameda  Contractor-H     Gastman.     1273    Euclid 

^"^^'    '^*""  Architect— H.   Murdock.                   .      ^  Ave..    Berkeley.                          . 

APARTMFNT<*  Coniractor—Chas.   Burton.      3210      Gar-  .^^^„                                           CObl.  »«U« 

a02)"   E  TO^FXJE  AVE  300  S  >Voolsey  field.  Alameda.  ^TORE                  

Berkeley.     Two-story  IS-roora  apart-  "-"■=    •    •  jjjg)     w'  .\DELI.\E   130   .N  First.  0«k- 

raents.                                                •      „     ,  a  i  ts-p  ationi  land.     One-story  store. 

Pwner— F.  L.  Wolfe,  30  El  Cammo  Real  f,';!f'*'<?o'    3305      pBRNSIDE     BLVD.,  Owner- P.      J.    Daniels,      487      Ccofton 

A   ^v^fi',®'*,?;.^.  Alam'eda.     Alterations  and  additions.  Ave.,   Oakland.                             ^J 

Architect — None,  rv^^^t-     i>   vu    RqMov   Premise."!  Arch  tect — None. 

Contractor-Solomon  Morris,   1507  Har-  O«„^^r-t^5on^*^^^*^'  ^"'"'^*^'  Day's    work.                                 COST,  1509 , 

rison,    Oakland.  ?;„,,"o   worVr                                 COST    $1000  

COST,  $12,000  Day  s    work. COST,    JIOOO  ALTERATIONS                               .    ■ 

'                   .            niTION  *'-"      N(5.   1439   BROADWAY,  Oakland. 

fl03)      S  FRANCIS(X)   SO   E  Grant.  Ber-  "(115)    NO.    2227   McGEE.  Berkeley.'     Ad-  ownlr— Hogan    &     Evers.    1454    Broad- 

keley.     One-story  4-room  dwelling.  rtition.                                       .  „ay    Oakland. 

Owner— C.  O.  Erickson,   1729  Grant  St..  Owner— C.   Flandert.   Premises.  Architect— None.                                      ,     ■ 

Berkeley.  Architect— j^ne.                         oaiSDerbv  Contractor— S.  Kulchar  &  Co.,  8th  Av* 

Architect— None.                                     ,„,„„  Contractor— C.   H.   Warren,   281j   Derby  B-lOth  St..  Oakland.              ._„^ 

Day's  work.         COST,  $2000  St..   Berkeley.                     ^^^^    ^^.^^  *""                 COST.   $80« 

?iof)^%  SAN    PABLO    AVE   60    S   Uni-  ADDITION               „AVTnp       AVF      Ala-  a?8?^  e'^^PvERETT   AVE   160   H^ell- 

versify   Ave.,      Berkeley.        One-story  (II6)     NO.      808    TAYLOR     AVI!-.,   Ala  i„gton,    Oakland.      One-story   7-room 

Class  "C"  garage.  meda.     Addition.  fiwelline 

Owner— E.   H.  Andersen   and  Al  Peder-  Owner— Hall  Lewis,  46  Kearny  St.,  San  "^J/^— E     Maasberg,    3915    Greenwood 

sen,  2007  San  Pablo  Ave.,  Berkeley.  Francisco.  ^^e     Oakland. 

^ontra'c"to7-E"H.  Andersen,  1403  Santa  Ao^^^l^^i^cUT-l^'Kellogg,      810      Taylor  Archi.e^ct-None.                      ^^    ^^^^^ 

•Fe.  Berkeley.                      eOST,  $7000  Ave..   Alameda.                   ,oST.    $500  ^^^^^^^^          

■  '(129)      NO.   1S49  FIFTH  AVE..  OakUnd. 

fl^S^s'^^R^OSEMONT      ROAD      160      E  fAY)''<5k?TR%."pnfDMONT    EXTEN-  owne'V-°E'mma   Brown.    2114    llth'  Ave., 

Northvalc.    Oakland.       Two-story     6-  ^jq^     Piedmont.      Two    one   and    one-  Oakland. 

room  dwelling.  half-story   frame   dwelling.  ■  Architect— None.                 ,,,,   ,,,v    a-». 

Owner — Lakeshore  Highlands  Co.  Owner — C.    M,    McGregor,    470    13th    St.,  contractor- W.   Brown,   2114    lUh- Ave., 

•  Architect^None.                      ,,„^   ^,      .      ,  Oakland.  Oakland.                                COST,   »»«o 

Contractor— F.  N.   Strang,   1405   Central  Architect— None.  ■ 

Ave..    Alameda.                   ^.^^^     ^^^^„  Hay's   work.           COST,   $..oO   each  DWELLINO^^^.^^^^^^  ^  BROOKI.TN 

FRAME  DWELLINGS                              ,    ^  Aves..    Oakland.        One-story      5-rooiB 

ALTERATIONS        „„,.„„    .  ^.,>   „.„  ^,18)      v   RONADA  near  Moraga,  Pled-  dwelling.            ^               .on    c   ,.=.    cf 

(106)      NW    THIRTEE.NTH   AND    HAR-  ''t°>f       two    one    and    one-haU-story  Owner— C.     J.    Pfrang,    480    Fore3,t    St.. 

rlson.  Oakland.     Alterations.  frame  dwellings.                                    „  Oakland. 

Owner— Ashmes  Temple  Assn.     Prem.  owne>— C.   M.   MacGregor.   470   13th  St..  Architect— None.                            -■    .  ■ 

Architect— Edward  T.  Foulkes.  Crocker  ^^     Oakland  Day's   work.           COST,   $3809 

Day'rw^Vi-^::::::^-      ^-^■*-»«  i\ry^.-.^r.^'°-__-ST.  $2050  ea..  AODITIO>:^,,:;::^.,l,',VA-i.S. 

^^Ps^?^?l!,'TH   AND    BROADWAY,  FRAME  DWELLING                               ^^^  o^^^^i^^^^^i^^"""'^ 

'Oakland.       Alter   saloon     mto     drug  U19)     LOT^^5«.^No_v^a  ^F^e^mon^^^  ""    ..eral.a    Oakland. 

Own°e''r-A     W.    Smith.    1010    Broadway.  owner-Sam  Newman.  181S  Grand  Ave.  Arch.tect-None.                       coST:$2750 

Oakland  Piedmont.  *"*'  •                        

-     Architect— A.  W.  Smith,  1010  Broadway  Architect— None.            v,„„,„     ,.,,    ^.,^,„  aodITION                                        t.     - 

Oakland  Contractor— Henry   .Schwalm,   721   Main  •^Dl'l^i^^gog  g^^N  PABLO  A\''K.,  Oak- 

Cont^tor-Alfred  Olson,   565   16th  St.,  St..   Hay  ward.                     ^^^^    ^^,^.  ^'l^l^'^^famon. 
■  .Oakland. 


feUlLDlNff  AND   E.N-GINEERJKG    NEWS 


Owner^UiauUry    &.    Brcu 

Oakland. 
A  reli  I  tecl — None. 
LV>utractor — Albert   Fink 


nan,    6UG    2'olh, 


COST,    J500 


ALTKilATIONS 

(133)      SW      SEVENTH      AND      WASH- 

,  m^tun.  Oaklaifd.     Alterations. 
Oi/ner — P.  J.  Nicholas,  1515  Alice.  Okd. 
ArcWtect — None. 

Contractor— S.   Kulchar  &  Co..  8th  Ave. 
and    K-lOth    St..    Oakland. 

COST.    ilOUO 

H.1.T  EJ;AT10Na 

a84i   N«.   620  THIRTEENTH  ST..   Oak- 
land.     Alterations. 
uvuri^ — Curtain   Store. 
,M-chlte'"t — None. 
Contra jtor — J.i.s.    H.    Pedgritt. 


Oakland. 


COST,   $500 


ALTERATIONS 

(135)      SE   K-FOURTEENTH    AND   g6th 

Ave.,       Oakland.        -Mter       two-story 

building    into    apartments. 
Owner — C.    A.     Rudolph,    Premises. 
Architect — None. 
Pay's  work.  COST,   J500O 


WAltEHOUSE 

(13())    SW    E-KLEVENTH   &   TWENTY- 

seventh    Ave.,    Oakland.       Two-story 

warehouse, 
tirtner— Al.    Al.    Silva,    2627     E-llth    St., 
Oakland. 

Architect — None.  _    _    

Day's  work.  COST,  |500 

ALTERATIONS 

(iJ.i    .>0.   4U4   FOURTEENTH,   Oakland 

Alterations. 
Owner — Franklin   Millinery,    Premises. 
Architect — None. 

Contractor — Bay  City  Cahinet  Co.,   1080 
5th,    Oakland. 

COST,   $1400 


DWELLING 

.(1381      SE    ROSAL    AND    .^INDA,    Oak- 
land      Two-story    S-room   dwelling. 
Owner — M.  Jacobs. 
Arcliitect — Albert     Farr,     68     Post     St., 

San  Francisco. 
Contractor — W.    E.    Whalen,   323   Lester 
Ave..  Oakland. 

COST,  $12,500 


tiWELLJNO 

(139)  S  REDDING  250  W  Maybelle 
Ave..  Oakland  One-story  5-room 
dwelling. 

Owner — M.  B.  Stoner,  4115  Redding  St., 
Oakland. 

Architect — None. 

Day's  work.  COST,  $2000 


ALTERATIONS 

(140)      FOOT        SIXTY-SIXTH        AVE.. 
•  Oakland.      Alterations. 
Owner— Louis  Schaffer,2319  Park  Blvd., 

Oakland. 
.*rchit6«!t — None. 

Contracitsr — O.   M.   Magneson,   2712  Col- 

•     le^e  Ave.,   Berkeley.  _    ^   _^„ 

COST,  $1500 


COMPLETION  NOTICES 


Abuneda  Connty 


Jan.  9,  1920— LOT  5  BLK  1,  Fourth 
Ave  Heights,  Okd.  C  M  Norgrove 
and  W  W  Eckley  to  Wm  J  Baker.  . 
Jan.    8,    1920 

Jan.  12.  1920 — LOT  21  Pine  Terrace, 
Rkly,  Albprt  M  Lester  to  C  Tex- 
dahl     Dec.    31-,    1919 

Jan.  12,  1920— NE  E, EIGHTEENTH 
and  N\V  12th  Av  NW  75xNE  109.70. 
Okd.  Neustradter  Bros  to  G  P  W 
Jensen......; Jan.    9,    1920 

Jan.  13,  1920— E  10  LOT  9  AND  ALL 
lots  10  and  11.  Blk.  141,  Kellers- 
berger's  Map  of  Oaiiland,  Oakland. 
Twelfth  Street  Realty  Co.  to 
whom  it  may  concern. .  .Jan.   12,   1920 

Jan.  13,  1920— W  60  LOTS  1  A.N'D  2, 
Blk.  161,  Map  Kellersberger's  Map 
of  Oakland,  Oakland.  Twelfth 
Street  Realty  Cr  .o  whom  it  may 
concern     Jan.    12,    1920 

Jan.  13.  1920— LOT  11  AND  K  13  LOT 
5,  Map  Schroederg  Tract,  Oakland. 
Realty  Syndicate  Co  to  whom  it 
may  concern Jan.   12.  1902 

Jan.    13,    1920— SE  GRAND  AVE  AND 

KllitP    Ave   B   60x8  120,  .      Ruth 

M  Smltli  to  H  H  Welder. Jan.   12,  1920 

* .- 

LIEINS    FILED. 


DWELLINGS  „„    „ 

(141)  S  SITTER  150,  220  and  290  W 
High,  Oakland.  Three  one-story  5- 
room  dwelllnffB. 

Owner — Waterfront    Sash    &    Door    Co.. 

2nd  and  .\lice.  Oakland. 
Architect — None. 
Day's  work.  COST.   $3000   each 

DWELLINGS  .   „  .„ 

(142)  N  STJTER  135.  275  and  310  W 
High,  Oakland.  Three  one-story  5- 
room   dwellings. 

Owner — Waterfront    Sash    &    Door    Co., 

2nd  and  Alice.  Oakland. 
.Architect — None.  _    .   „„„ 

Day's   work.  COST,   $3000   each 

DWELLING  ^      „  ^ 

(143)  S  DELAWARE  115  E  McGee. 
Berkeley.   One-story   5-room  dwelling 

Owher — D.    L.    Shirk,    1719    Hearst   Ave.. 

Berkeley. 
Architect — None. 
Contractor— R.       R.        Scammon.      1719 

Hear.ft  Ave..  Berkeley.  _    

•  COST,    $2000 

(144)  N  THE  ALAMEDA  NO.  74S.  Ber- 
kHry       One-story  6-room  dwelling. 

Owner— Qoy  O.  Long.  Elk.s'  Club,  Bkly. 
Architect — None. 

Contractor— H.  P.  Sheridan,  281u  Grove 
St.,  Berkeley.  ^^^^    ^^^^^ 


Alameda  Conaty 


Jan.  10,  1920— W  ST.'VNTON  50  S  Ash- 
by  Ave.  Bkly.  W  H  Peiinie  vs  Mil- 
ton  Schroeder  and   H  Nielsen.  ..  .$170 

Jan.  14,  1920 — LOTS  9,  18  AND  19  Map 
Alta  Heights,  Piedmont.  Anna  L 
Carpenter    (wf    J    K) $5000 

Jan.  16,  1920— LOT  2  BLK  "B"  Map 
Westmoreland  Park,  Bkly.  Paul 
Schnoor,  $66;  August  Bauer.  $160 
vs  Milton  Schroeder  and  Halger 
.Vielson      -  . .  . 


BlILDIX;    CONTRACTS. 


.Suntn  Clam  County. 

COTTAGE 

WASHINGTON  near  Sixth  St.,  San  Jose. 

Five-room  cottage. 
Owner — Benj.  Quimet.  474  San  Fernan- 
do St.,  San  Jose. 
Architect — None. 
Day's  work.  COST,  $2000 


COTTAGES  . 

SANTA    CLARA    &    TWENTY-FOURTH 

Sts.,   San   Jose.      Two   frame   cottages. 
Owner — W.      H.      Fergusson,      1149      E- 

Santa  Clara  St.,  San  Jose. 
Architect — None. 
Day's  work.  COST.  $2000  each 


San 


ALTERATIONS 

N     ELEVENTH     near    Taylor 

Jose.     Alterations. 
Owner — Mrs.  Sorci,  364  Jackson  St.,  San 

Jose. 
Architect — None. 
Contractor— G.    Leone,    N-13th    St.,    San 

Jo.se.  COST,  $1SOO 


RKLR.^SE    OF    HEXS. 


Snntn  Clara  County. 


Recorded                                                  Amount 
Jan      8,    1920— DELMAS      AVE.,      San 
Jose.      James    McCormick    to    Edith__ 
M    Hunt    $140.10 


BlILDINft  CONTRACTS. 


FreMno  C*'"'><y> 


Frame 


FRAME  DWELLING 

LOT   7   BLK     8,   Cedar     Park,      Fresno. 

Frame  dwelling. 
Owner — R.    F.    Johnson,    3639    Ventura 

St.,   Fresno. 
Architect — None. 
Day's  work.  <X>ST,  $3000 


FRAME    DWELLING 

LOTS     11     AND       12,    Fresno. 

dwelling. 
Owner— S.  L.  Polito,  1105  Roosevelt  St.. 

Fresco. 
Architect — None. 
Contrac.or-E.   E. -Spencer^^^^    ^^^^^^ 

LOTS  1  TO  4   BLK  29.  Fresno.     Shed. 
Owner — D.    Mourshima. 
Architect — None. 

Contractor— J.   '  R.   Church,    221      North 
-v:.  St.,   Fresno.  ^^^^_  ^^^^^ 


DWELLING  &   GARAGE 
MAPLE    PARK      S    Ml      Lot    41    Blk      1, 
Fresno.     Frame  dwelling  and  garage 
Owner — C.   L.   Wakefield,     1336     Roose- 
velt   St..    Fresno. 
Architect — None. 
Day's  work.  CO.ST,  $3300 


DWELLING  &   GARAGE 
N   hi  LOT  41  BLK  1,  Maple  Park,  Fres- 
no.     Frame    dwelling   and   garage.- 
Owned — R.    N.   Shannon,   Fresno. 
Architect — None. 
Day's    work.  COST.    $3300 


FR.A.ME   DWELLINGS 

ALTA  VISTA  TRACT  Lot  13  Blk  30 
and  Lots  12,  13,  fe  of  Lot  11  Blk  67, 
East    Fresno.      'Two    frame   dwellings. 

Owner — Fresno   Bldg.    Cptn. 

.Architect — None. 

Days   work.  COST,   $5000   each 


FRAME   DWELLINGS 

K.  B.  HEIGHTS  Lots  9,  10,  15  and  16 
Blk.  33;  Lots  5.  6.  9,  10,  15  and  16 
Blk  21;  Lots  11,  12,  15,  16  Blk  34; 
Lots  ITi.  16,  21  and  22  Blk  22  and 
Lots  21  and  22  Blk  31,  Fresno.  Nine 
frame  dwellings. 

Owner — Fresno   Bldg.  Cptn. 

Architect — None. 

Days  work,  COST,  $3000  each 


FRAME   DWELLING 

LOTS    4.    F    BLK    6.    Alta    Vista    Tract, 

Fresno.      Frame   dwelling. 
Owner — R.  G.  Breakenridge,  415  Ferger 

St..   Fresno. 
Architect — None. 
Day's    work.  COST,    $14,000 

DWELLING  AND   GARAGE 

LOTS   28   AND     29    BLK      30,   Arlington 

Heights.    Fresno.        Frame      dwelling 

and  garage. 
Owner — W.   Higgins. 
Architect — None. 

Contractor — J.   R.  Church.  221  North  U 
St.,    Fresno.  COST,    $2500 


FRAME  DWELLING 

NO.   2649  WHITE  AVE..  Fresno.  Frame 

dwelling. 
Owner — E.    A.    Nichols,    2544    White   St., 

Fresno. 
Architect — None. 
Day's    work.  COST,    $4000 


BRIC^    STORE 

LOTS    25,    26    AND    27    BLK    80,    Fresno. 

One-story    brick    store    building. 
Owner — C.    and    M.    Brock    and    A.    Hal- 

mier. 
Architect — None. 

Contractor — Anton       Johnson.       Kings- 
burg.  COST,    $23,000 


SCHOOL 

CLOVIS,  Fresno  Co.  All  work  for  two- 
story  concrete  and  wood  high  school 
building.  .      „   , 

Owner — Trustees    Clovis    Hig^h    School 

District.  „ 

Architect— W.    H.    Weeks,    7o    Post    St., 

San    Francisco. 
Contractor — J.       Del     Favero       and       S. 
Rasori.    110    Jessie    St..    San    Fran- 
cisco. ,„. 
Filed  Jan.    13.   '20.      Dated   Jan.  — ,    20. 

Monthly   payments   of 76% 

Usual    35    days -^.c 

TOTAL  COST.  $84,726 
Bond,  $42,363.  Surety.  Fidelity  &  De- 
posit Co  of  Maryland.  Limit,  175 
working  days.  Forfeit,  $10.  Plans  and 
specifications    filed. 

ELECTRICAL   WORK   ON  ABOVE. 
Contractor — F.    E.    Newberry    Elec-Cc, 

163    Sutter   St.,   San    Francisco.^ 
Filed  Jan.  13,  '20.     Dated  Jan.  — ,    20. 
Payments    same    as    above....... 

'  TOTAL    COST.    $2985 

Bond  $1492.  Surety,  Globe  Indemnity 
Co  Limit.  160  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


COMPLETION    NOTICES. 

Fresno    County. 

Recorded  Accepted 

Jan     8     1920-COR.    I   ANTD   STANI- 
slaus  Sts..   Fresno.     G  W  Dowda 
to  whom  it  may  concern. Jan.  8^  1920 


HUILDING   AND   ENGINEERING   NEWS  » 

.J.ln.    |i.    ir'iM— LOTS    11:;   AND    :;;l    BLK  Sacramento.  f^?ic\^p''\KK'   nr  K   13    Slookloii      Uesi- 

IS.  Nui-th  rark  Terrace.  Fresno.     L  Architect— None.                                 ,„,,..,-  I-"^?-  I -^1^1^  I*"^  !•*•  ''^°''^""'-      '"*' 

11  I'ackwood   to  whom   it  may  con-  Contractor— W.    K.    baunders,    2614      I  ,,"„"p   't    ^     wnii-n,,* 

cern Jan.    7,     1920  St..  Sacramento.  VlViM^t      Xnn, 

Jan.  13.  1920— N  27  FEET  LOT  10  and  FiU-d   Jan.   8,  '20.      Dated    Dec.   30,    19.  n^„.i   ..VnTu                                   COST    iiWO 

Lots  3  to  !l   Elk   6  North  Park  Ter-  COST.   $10,o93  Dayswoik.         CObl,    ♦luui. 

race,  Fresno.     G  H  .Stivers  and  Geo                                             — — ■  „„  imiMir    r>\VTri  r  IVPS 

Brashear   to   whom   it   may   concern  Fll.\MK   RESIDENCE.    ETC.  friA>p  ci  4  v   4t     hf:^[    Monroe   ind  Van 
Jan.     12.     1920  .\,j.    aif    TWENTY-THIHD    ST..    Sacra-  ^^^IST      LA \    bTbel.  Monroe  .and   \^an 

.K-in.    13.    1920-SELM.\.        First      Na-  mento.     One-story  .S-room  frame  res-  S'"r/''?^^VMavsfs      Stockton       Two 

tional    Bank    of    Selma    to    whom    it  idence  and  garase,  t'O"'''   ^'A^^,  :  f '    ^^'^  ■   ^'°'^'«t°"- 

mav    concern Jan.    7,    1920  Owner— Barton   &   Norton.  ,,  ."^f-T    o    v    WUson 

Architeci- None.  ,  i,u»;;f     Vmi? 
* Contractor-L.   G.   Barton.    ^^^     ^^^^^  ^^m  h.tect _^OVon.^ ^^^^    ^,^^^^^    ^^^,. 

LIE.XS    FILED.  ,  t  moo  » rninxic;                                                            T 

KESIDENCE    AND    GARAGE  V^^^^P>tv    ivn    ht'VT1.'P    STS    Stock'- 

.r.s^o^oun.r.  NO  ^426    TWEN-^Y-FIRST  ^ST.,    Sacra-  ^^^„„^'AI^^  AND    m^NTER  JTS.^S^tock^ 

Rpcor<ied                                                 Account  residence    and    garage.  '','?",^'"<Sr,M,?t1Jn'      Rnnch       Bank       of 

Jan.    15.    1920-LOT.S   20   ANT.   21    BLK  Owner-J.     P      Pierlni.     2630     "G"     St,  «« ne  --Mock  on      B  anch       B|nk^^ 

1.    .Matawana   Addition,   Fresno.      F  .Sacramento.  i  V  ,.t_vmip 

H  Cramley  VH  J   H  Brown $729  Architect— None.                                ^,  „  ^^i,,t,o^tr,,.      RnhVrt       Powell       945      E- 

Jan.   15,   1920-LOTS  33  AND  34  Syca-  Contractor-O.    W.    Harrison     N-Sacra-  Contrac  oi-Robei  t       1  o«  ell. 

more    Ranch    Tract.    Fresno.      C    S  mento.                                     COST.    $4300  „.,^'^'"''^''\  .^'^Vin^"  Dated  Jan    7      '20. 

1-ierce  Lumber  Co  V9  Gilbert  H  and  ,''   'tu  ^fi,rdavs                            COST    J7m 

A    W    Ueesemyer    $729  kRAMK    RESIDENCE                             ^  Limit,    60    dajs.      cusi.    ♦<iot 

♦ NO.    5043    ••[•■•    ST..    .Sacr-imento.      One-  WORK 

Itril.UI.\G  CO.VTRACTS  story  5-room  f',f^'"<^f"L'*^-"fo*-..V..  st  \\V   MAIN   &   HUNTER  STS..  Stockton;; 

Owner — Mrs.  A.  A.    loiana.  .>i5     .>     .^l  .  mi.^i    work.    etc..    for      extension      o* 

.Sarmnieuto  County.  Sacramento.  i.ankinsr    rooms. 

Architect — None.          .,„„„,,,        -.,,7     ...p..  owner — Stockton       Branch.       Bank       ol 

KKAME   HB.SIDENCE                             ^  Contr.ictor-J.      M.    Mor,  111.       o.U       F  Owner     t,ioeKi                                                     ^ 

NO.    2230    "G"    ST..    Sacramento.      On.-  St..    Sacramento.  Architect-None.                   ^                ,„     ^   . 

story  5-room  frame  residence.  ^_^.                           "^  "^    •    *  Contractor — Stockton        Iron        Works^ 

Owner — E.     Driemeyei.     2225     "G       St..  Harrison    St..    Cor.    Lindsay,    Stockr 

Sacramento.  LIEXS  FILED.  ton.                 ^^         ,,   .   ,,      t„„    7    ••>n' 

Architect— None.                        „„,    „_^,^   „.  Pilod   Jan.    13.   '20.        Dated     Jan.   7.    20. 

Contractor— R.   M.   Smith.   2633   30th  St..  Sarramento  County.  Limit.   15  days.  COST.  $ 

hacramen  o.                          COST.    $4000  ,,p(.orded                                                  Amount  (  OMPl.iniOX    NOTICES. 

.Ian     9     1920— NO.   620    "K"   ST..   W    V5  

ADDITION                                             ,          ,  ,  of  75'  V.   Lot  .S  side  "K"  bet  6th  and  San    .loaquin    County. 

NO.   914   NINTH   ST.,  Sacramento.     Ad-  y        ^-      Sacramento.      Sacramento  

dltion  to   residence  '.    ,    ciUxss    Works   vs    Chris'    Candy  Recorded                                ^  ^.       AM^Pi*" 

Owner— B.  Cavanauirh.  sVnre                                          $S7.30  j.,n     15     l!i20— LOT    11    BLK    1.   North 

Architect— None.                      .                     „  ""            Oaks,   Stockton.      Carl   F   Egdort   to 

(Contractor- A.    W.   .    Norris,    3012        O a        T   k    Williamson Jan.    14.    192« 

St.,   Sacramento.   ,               ^^^    ^^,„„  jan    9,   1920— LOTS  S,   10,   12,   16  BLK 

COST,    $2190  BVILDING  CO\-TH.*.CTS.  18.   City  of  Stockton.     The   Georges 

Co   to  J  A  Silva Dec.  2,,  1919 

RESIDENCE,   ETC.  Son  Joaquin  County.                                               ♦ 

NO    3328    SERR.'V      WAY.      Sacramento.  "  .. 

one-story    5-room      frame      residence  ^^PITION  I.IF.XS  FILED. 

and  garage.                 ,^,^   .,,,„  „.      _„_  f.CH\N'NEL    ST..    bet.    California    and  

Owner— T.   Erickson,   2515   "U"  St.,  Sao-  '-  ^^^rican  Sti     Stockton.     Addition.  San    Joaauin    County. 

ramento.  Owner— J.   M.  Kile,  1106  N-San  Joaquin  Amount 

i^l'^'^I^LT^':^-^.      Chatterton.       3162  ^^.^^-J^lf^'^l'  ^irtir^O-l.OT     1    BLK    29    i"°oJ 

Serraway,  Sacramento^^^         ^„^„  Ws'tv^^rk^""* COST.   $2385  'Wer  St     Stockton  ^W^E  Fr^enc^h. 

Bisakno,    Lee    Yum!    C    W    Beck.    W 

g^^fo^'-L"    ST..    Sacramento.      Two-  ALT^^IATWNS                              ^„^  ^^.„  C   Ramsey_g^T    E   |-|-^--^:of 

s^or>^  brick    and    reinforced   concrete  ^  l|^ifo?kton.     Remodel^bui.din^^.^^^  ^^^ C  !1  Mllre^r'! V"o79.?8pS^^jr:     , 

O^e?^.   E.   PhiPPB,   402  .'K"  St..  Sac-  0^''"|[-|tJ?lcton^      '  ^uin    Erick      Co,'  $1062.98      vs     Jos     . 

Arch^rcf-^V^     C    th      1516    27th    St  ^^'^^°'''-                        ^OST,    $1200  r^l^s^n^TT^^^^-'  '  ' ' 

Contractor — C.    J.    Guth,    10I6    27tn    si.,  •^''^y  "    "                _ — ^ 

Sacramento.                     r^^om    .00  iftn  NATIONAL  BAIVK  ASSETS.  .  ..i 

COST,    $39,400  g    RESIDENCE^                TOAOUIN  WASHINGTON.     IX    C.-^An    uapreo.e- 

«°J??'^^to^kt?n*^''Se'^e^sl/e^ce^'''''  dented    increase    of    approximately    $1  - 

REPAIRS                                                           ,  Ownei--Au^8t  F.  Safield.  Stockton.  ooo.OOO.OOO   in   the   resources  of  the  na 

NO.  400    'K"  ST..  Sacramento.     General  ^^<,hltect— None.                                         „„  Uonal  banks  for  the  year  was  reported 

0^^n^e?^Ve°in''sro'c^"Lbin    Co..    Prem.  ^^^'^   ^""^^^        .        ^'^'  '''''  by   the     Controller     of      the     Currency 

^TX'^^'oT^'"''''                         COST  ,$1000  FRAME   DWEL^INO^^^    ^^^    ^^^^^„,  ^^  ^^l^-ms.    ^^^^    ^^^^     ^^^^^^^^ 

„ ^Sts     Stocktin.      Frame   dwellmp  Oonalbank      resources      approximated 

^n'^2o''NlNlTEXTH   ST.,   Sacramento.  Owner-Dick    Verier,    528    N-Ophir   St.,  ,,,,,,     The   increase   in   depos- 

GaWantzed^'^^n   milk   Plant.              ^  .  ..n^i^c^l^None  ts  and  total  assets,  the  Controller  said. 

Ownir-Consolidated       Products       Co..  A^^^.l^^'^^^J,!^^""*-                       CO.ST.   $3100  scattered  widely.     The  increase  In- 

London.   Neb.  ^ -">                         _ ,.  .=nnrces  of  lianks  outside  the  reserve 

g^^  n^^^,  --  and  24th  O^^f^C^I--   -   California  -k.Jn^™   .crea^a^jn   the^pas^ 

^S^s.°slcr^^mento.      Two-story    frame  ^^^  St..^St^Uton  ^^_^^ 

Own^'r'-i"!!:    .N.    BaUulich.    1007    4th   St..  Day's    work.                              COST.  __,„,««• 


Telephone  Douglas  5114  ^^ 

\  alley  Tie  &  Lumber  Co. 

Manufadturers  and   Wholesalers 

Pacific  Coa^  Lumber  Products 

raCUlC  ^"^»»-    ^  S  P  o^i^,;  401  Balboa  Bldg. 

General  Office:  Eugene,  0'^««X,^^^.  ^..^..^  Manager 


F;riLL>l.\'<'T    A\l)    EKGlNEERtNO    NKW^^ 

Jos.  Michel  W.  A.  Pfeffer  H.N.Patterson? 


Ipori 


worlc 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


Phone  Market  730  -  731 


IRON  WORKS 

141S  Harrison  St. 


||n<Ha^KKHJ<HKKHKHKH«KKH3     <H><H«H><a>iKH«H>KHKH>iKHKH><l-!K^ 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 
839-941  Mission  Street 


iCH«H>«H><HKKKH«HKHKH>lKH><K>lKH><BK^ 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


San  Francisco 


ij-00<H5O<K>{KH><HKH3<HKHKHKHXHKH«HJ<HKH>iK^ 

Reinhart  Lumber  and  Plaining  Mill  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

Cenerzwl  Lumber  Yard 

Dry  Kiln  Capacity  10  Million  Feet  per  Annum 

(ieneral    Mill    and    Cabinet    AVork,    Stock 

Doom,   Sash   Frnmes  and   Mouldings 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 

Member 
SAN  FRANCISCO  Insurance  Brokers  Exchance 

Ji«HCH«H><H>0^KK><H><KH>lKH><HKHKH5<^ 

}  CHKHKHKH>tKHKHK«KKH><«rtH«HS  { 


HARDWOOD  HEADQUARTERS 


3ASSW00D-BI.<£H 
ATIC  RED  CEOAO 
NWOOD-E).M-MOl 


HARDWOOD  FLOORING 
WYdRO  VENEERED  PANELS 
OOWELS-TREENAILSVENEERS 


WHITE  BROTHERS 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000    ' 

Sacramento,   Placerville, 
Nevada  City,  Reno 


id  BRANNAN  STREETS 


SAN  FRANCISCO,  CAL. 


SACRAMENTO    OFFICE 
ROSSE.  PIERCE.   Manager 

905  Si.xTH  Street 


SAN    FRANCiSC 
PUBLrC    LIBRARY 


Pablication  OHice 

S60  Miition  Street 


San  Francisco,  Cal,  January  28,  1920 


Publiibcd  Enr;  W»Iiicm1>i 
Twentieth  Yetr,    No    4 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO, 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
•Sin  Francisco.  Cal. 


Kailway  Exchange  Building 
Portland.  Oregon 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 
PLUMBER 

221  Oak  Stpeel 

Bet.  Gough  and  Octavia  San  Francisco 


HARTSOUGH     ROTARY     DITCHER 

IRRIGATION  DITCHES.— Machine  will  cut  an  irrigation  ditch  to  a  true  hy- 
diaulic  form  and  h_y  the  simple  application  of  a  striking  board  is  enabled  to  de- 
posit the  excavated  material  on  the  bank  at  the  edge  of  the  cut  ol^'Teave  as  mueli 
of  a  berm  as  is  desired.  Wide  ditches  as  well  as  narrow  ones  can  be  cut  ecgu>Gm- 
ieally  with  this  machine. 

DRAIN  DITCHES. — Machine  will  cut  drainage  ditches  without  embankment, 
leaving  land  free  to  be  cultivated  up  to  the  edge  of  the  drain  ditch.  Capacity  of 
Machine  will  depend  largely  on  character  of  soil,  but  under  ordinary  circum- 
stances it  will  handle  from  200  to  300  cubic  yards  per  hour.  '*iA-  ,  -'•-: 

ROAD  CONSTRUCTION.— Machine  can  be  used  by  the  Road  Contractor  in 
many  different  instances,  as  its  ability  to  kick  a  lot  of  dirt  out, of  the  way  in  a 
short  time  will  make  it  invaluable  where  cuts  must  de  disposed  of  ove^ the  road 
>side  whether  this  be  up  or  down ;  it  should  prove  a  great  money  saver  ^K^mad 
drainage  ditches.  igii,'.    .    "  ' 

OPERATING  COSTS.— Machine  uses  Gas  or  Kerosene  for  fuel  and  requires 
about  21/2  gallons  per  hour.  Cost  of  Lubricating  Oils  is  about  half  of  the  fuel 
cost.  Three  men  can  operate  the  machine,  one  must  be  a  gas  engine  man  and  the 
others  laborers,  and  Machine  can  be  operated  as  Avell  at  night  as  in  daylight:         '" 

In  moving  from  place  to  place  this  machine  travels  on  its  own  power,  bemg  a 
tractor  in  itself  and  moving  from  one  to  two  miles  per  hour  over  ordinary'  roads, 
and  will  cross  any  bridge  that  will  stand  the  weight  of  an  ordinary  truclc. 

AVhen  necessary  to  load  on  cars  it  will  do  so  on  its  own  power. 

One  of  the  strong  features  of  this  ditcher  is  its  light  weight  compared  to  other 
machines  designed  to  do  the  same  class  of  work  done  by  this  one.  The  weight 
ranges  from  two  to  four  tons  according  to  size. 

This  ditcher  is  also  adapted  to  clean  ditches  that  have  become  fouled  with 
vegetation  or  filled  in  with  mud  and  sand. 


Kop  F-uH  Particulars  Address 


Volute  Ditching  Machine  Co. 

404     Wells  f^argo  E^Kpress  Bldg. 
SAM  FRAIVCISCO,      CAL. 


Devoted  to  the  Engineering,  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities of  the   Pacific  Coast. 


Entered  as  second-class  matter  at 
an  Francisco  Post  Office  under  act  of 
ong-ress  of  March  3,    1879. 


ISSUED    EVERY    WEDNESDAY. 

I-.    A.   t,.\KSE\. 

I'lildislier    mill    l*roi»rie*or. 


Subsct-lptlon  Itates — One  year,  14.00, 
payable     strictly     in     advance.      Sincla 


SAV  Fr.ANClSCO  OFFICE 

oOO  Mission  Street. 
Ti-iF|>iiuiie — Dougllm    2.372. 


J     P.    FARRELL Exchange   Editor 


A, 


merican  iVssociation  of  1— ingineers 


E, 


M:\\S        Klt<)>l         X.\TIO\Al, 
"I  .tUTERS. 


Thi-  Chicago  ChaptiT  of  the  Ameri- 
I'an  .\ss&clat;on  of  Kng'ineers  has 
I'lfcled  the  following  officers  for  the 
yiar  10211:  \V.  J.  H.  Strong,  president; 
W.  H.  Dean.  1st  vice-president;  A.  M. 
rornell.  2nd  vice-pres:dent ;  C.  L.  Cur- 
rier, 3rd  vice-president;  T.  A.  Dungan, 
-1th  vice-president;  J.  D.  Hoban.  secre- 
tary; Ij.   D.  Lea.  treasurer. 

Mr.  Strong,  who  is  a  mechanical  en- 
gineer, is  a  graduate  of  Harvard  and 
Worcester  Universities.  He  is  en- 
gaged in  consulting  work  in  aeronau- 
tical and  steam  dehydration,  produc- 
tions, te.sts  and  patents.  He  has  been 
a  very  active  A.  A,  E.  worker,  having 
been  a  member  of  the  Chicago  Chapter 
i-xccutivp  committee  for  two  years,  and 
formerly  2nii  vice-presideni  of  tin- 
chapter. 


The  American  Association  of  Engi- 
neers has  appointed  a  committee  on  the 
salaries  of  engineers  in  teaching  serv- 
ice, of  which  C.  J.  Tilden,  professor  of 
engineering  mechanics  at  Yale  Uni- 
versity is  chairman.  The  other  mem- 
bers of  the  siili-committee  are  being  se- 
lected. 


The  fifth  annual  convention  of  the 
American  Association  of  En.gineers 
will  be  held  in  St.  Louis  on  May  10  and 
11,  1920.  A  strong  list  of  sneakers  is 
being  prepared,  and  as  soon  as  it  is 
completed  the  list   will   be  made  public. 


Figures  compiled  by  the  American 
.Association  of  Engineers  from  the  re- 
ports sent  in  from  the  thirty-seven 
chapters  and  clubs  who  competed  in 
the  local  publicity  contest,  show  that 
enough  newspaper  publicity  has  been 
obtained  in  the  last  four  months  to 
make  up  two  complete  editions  of  the 
l^hicago  Tribune. 

The    contest    closed    on    December    31. 

The  Gobe-Miami,  Arizona.  Chapter 
WHS  the  winner  of  the  contest  with  a 
total  of  -138  column  inches,  or  almost 
three  solid  pages,  to  its  credit.  The 
Toledo  Chapter  was  second  with  430 
column  inches,  and  the  Baltimore  Chap- 
ter  third    with   359. 

P.utte,  Montana,  St.  Louis,  Cincinnati, 
and  San  Diego,  California,  held  the 
nr-xl    four  places. 


'riie     Fortnightly     Eli^ineerine-     Service 
Review. 

The  demand  for  professional  engi- 
neers is  continuing  on  an  upward 
movement  as  viewed  by  the  service  de- 
partment   of   the   American    Association 


of  Engineers.  Less  than  one  per  cent 
of  the  total  number'  of  technical  engi- 
neers in  the  country  are  actually  out  of 
employmen'f  at  the  present  time.  The 
demand  is  greater  than  can  be  supplied 
for  a  long  time.  Recent  university 
-  graduates  have  excellent  opportunities, 
judging  from  the  many  reduests  for 
them.  Practically  no  demand  exists  for 
en.gineers  for-forei-gn  work.  Some  of 
America's  largest  engineering  com- 
panies who  have  been  doing  foreign 
work  have  but  one  or  two  men  in  the 
held  at  present.  Large  foreign  con- 
tracts are  anticipated  by  American 
firms  in   the  very  near  future. 

Several  requests  have  been  received 
for  editorial  men  while  a  continual  de- 
mand seems  pouring  in  for  instructors 
in  our  engineering  universities.  Very 
little  construction  work  is  opening  up, 
and  the  demand  for  field  engineers  and 
superintendents  of  construction  is  not 
as  great  as  is  the  call  for  designers 
along  mechanical,  electrical,  and  struc- 
tural lines.  Practically  every  request 
for  services  of  .professional  engineers 
.gives  preference  to  the  university 
graduate. 

The  service  department  has  increased 
its  facilities  by  a-raeraber  of  the  staff, 
whose  sole  duty  is  that  of  interviews 
and  the  handling  of  local  matters.  This 
method  will  leave  the  remainder  of  the 
staff  to  work  on  national  employment 
problems. 


^l  n\ACE   REPORT   ISSIED   BY   ILLI- 
NOIS   VMVBRSITY. 


A  preliminary  report  of  progress  un- 
der the  present  co-operative  agreement 
between  the  National  Warm-Air  Heat- 
ing and  Ventilating  Association  and 
the  University  of  Illinois  for  an  inves- 
tigation of  warm-air  furnaces  and  fur- 
nace heating  systems,  has  been  issued 
by  the  Engineering  Experiment  Station 
of  the  University  of  Illinois  as  Bulle- 
tin   112.  by  Professor  A.  C.  Willard. 

The  principle  objects  of  the  investi- 
.gation  are: 

(1)  To  determines  the  efficiency  and 
capacity  of  commercial  warm-air  fur- 
naces under  conditions  similar  to  those 
existing  in  actual  installations  with 
leaders,  stacks,  and  registers  to  form 
a  complete  sysiem. 

(2)  To  determine  satisfactory  and 
simple  methods  for  rating  furnaces  so 
that  the  proper  size  and  type  of  fur- 
nace can  be  definitely  selected  for  the 
service  required. 

(3)  To  determine  methods  of  increas- 
ing efficiency  and  capacity  of  furnace 
heating  equipment  and  (he  advantages 
or  desirability  of  certain  types  of  de- 
sign. 


(4)  To  determine  the  heat  losses  in 
-  fui'nace  heating  systems  and  the  value- 
of  insulatin.g  materials  as  affecting  the 
economy  of  the  furnace  or  the  leaders 
and  stacks,  .and  finally  of  the  system  as 
a    whole. 

(.">)  To  determine  ihe  proper  sizes  and 
proportions  of  leaders,  stacks,  and  reg- 
isters supplying  air  lo  first,  second, 
and   third   floors. 

(6)  To  determine  the  friction  losses 
in  the  cold  air  or  recirculating  ducts 
and  i-egisters  and  their  proper  size, 
proportions,  and  arrangement  or  lo- 
cation. 

(7)  Eventually,  to  make  a  study  and 
comparison    of    outside    and    inside    air 
circulation    as    affecting    the      economy       f 
and  operation  of  furnace  sy.stems.  J 

Copies  of  Bulletin  Xo.  112  may  be  had       ' 
without  charge   by  addressing  the  En- 
gineering  Experiment  Station,  Urbana, 
Illinois. 


.liiOLDIBRS    APPRECI.4TE    GOOD 
RO.-IDS. 


Ixtraet   from   The  .4uier1onii   Lep^ion   hy 

t-eneml    Leonard    W^ood.    In    illetro- 

liolitan  Alagazine.  January.  lf>2t). 


They  have  returned  hating  war,  as 
most  soldiers  do  who  have  seen  much 
of  it;  but  I  believe  they  see  clearly  the 
need  of  such  reasonable  preparation  as 
will  enable  our  country  to  promptly 
discharge  her  full  duty  in  a  crisis  as 
she  did  in  this  great  war,  but  more 
promptly.  They  have  brought  home 
with  them  many  useful  ideas,  among 
them  an  appreciation  of  the  importance 
of  good  roads,  not  only  from  the  war 
standpoint  but  especially  from  the 
peace  standpoint.  They  realize  as  they 
never  did  before  how  much  good  roads 
adtl  to  the  convenience  of  the  public, 
how  much  they  mean  in  the  way  of  in- 
creased facilities  in  marketing  prod- 
ucts, how  much  they  mean  in  the  de- 
velopment of  a  country,  niid  they  »tII1 
not  lip  content  with  the  wretched  high- 
ways   ^vliirh    exist    in   many   iiortions   of 


IMTEi>  ST.VTES  CIVIL-SERVICE  EX- 
AMI.V.-VTIONS. 


Senior   Instructor   in   Telephony.   Con- 
snltin^r   Engineer.    $:{.(i(>n. 

Senior  Instructor  in  Telcgrjiphy,  Coii- 
Kultins  EuKlnerr,  !|!3.ano. 

FEBRl'.*RY  10,  1920. 


.\pplioants  should  ajiply  to  local  Post 
Ofliee  for  Form  1312.  stating  title  of  ex- 
amination desired. 


BUILDING    AND    ENGINEERING    NEWS 


BUILDING. 


APARTMENT   HOUSES 

Preliminary  Sketches  Being  Prepared. 
APARTMENTS  Cost,    $32,000 

COLUSA.  Colusa  Co..  Cal. 
Two-Story  brick   or  hollow  tile  garage 

and   apartment   building    (8   2-room 

apts.) 
Owner — Withheld. 
Architect — Edwin       .1.       Symmes.       1700 

Pearl  St.,  Alameda. 


Completing  Plans. 

ALTERATIONS  Cost.    $6,000 

ALAMEDA.  Alameda  Co.,  Cal. 

Alter    two-story    frame    residence    into 

6    apartments    (4    2-room   and    2    3- 

room  apts.) 
Owner — Withheld. 
Architect — Edwin      J.      Symmes 

Pearl   St..   Alameda. 


00 


Plans  Complete. 

APARTMENTS.    ETC.  Cost.    $190,000 

VALLEJO.  Solano  Co..  Cal. 

Six-story     reinforced    concrete     apart- 
ments and  stores. 

Owner — Harry  Handlery. 

Architect — Bernard  J.  Joseph.  New  Call 
Bldg..   San    Francisco. 
NOTE: — The   owner  has     decided      to 

erect  a   six-story   liuilding   instead  of  a 

one-story. 


Plans  Ready  For  Figures  Monday. 

APARTMENTS  Cost.    $15,000 

BERKELEY,  Alameda  Co.,  Cal.  College 
Avenue  and  Woolsey  Street, 

Two-story  frame  apartments  5  3-room 
apts.) 

Owner — Mr.  Wolf. 

Architects — ^Masten  &  Hurd,  619  Fox- 
croft  Bldg.,  San  Francisco. 


Contractors  Taking  Sub-Figures. 

APARTTHENTS  Cost,    $175,000 

BERKELEY,  Alameda  Co.,  Cal.  Tele- 
graph  Ave.   near   Channing   Way. 

Five-story  reinforced  concrete  apart- 
ment house  (34  apts.) 

Owner — Dr.   A.   GallDTaith. 

Architect — Clay  M.  Burrell,  1st  Trust 
Bldg.,  Oakland. 

Contractor — Palmer  &  Petersen.  Mo- 
nadnock   Bldg..   San    Francisco. 


Contracts  Awarded.  Sub-Figures  Being 
Taken. 

APARTMENTS  Cost,   $85,009 

SAN    FRANCISCO.       Gore    Market    and 
Church  Streets. 

Three-story  Class  "C"  store  and  apart- 
ment  building. 

Owner — Freeborn   Estate   Cptn. 

Architect — Nathaniel  Blaisdell,  255  Cal- 
ifornia St.,  San  Francisco. 

Contractor — W.  C.  Duncan  &  Co..  Shar- 
on Bldg.,  San  Francisco. 
NOTE: — The   Duncan     Co.   is     taking 

sub-figures   on   all   parts  of  the   work. 

Wall    Bedii    awarded    to      Marshall      & 
Stearns    Co. 

Stoves  ,to   Rathborne,  Sard  &   Co. 


To    be    Bone    by    Davs    Work.       Permit 

Applied    For. 
APARTMENTS.  Cost,    $100,000 

.SAN      FILANCISCO.        SE      Sutter      and 

Leavenworth    Streets. 
Six-story      and      basement      Class      "C" 

apartments    (33    3-room   apti.) 
Owner — M.  A.  Little. 
Architect — E.    E.      Young,    251      Kearny 

St..    San    Francisco. 


BAinu 


Figures   Being   Taken   for  Grading   and 

Concrete  Work. 
BANK   BLDG.        Cost.    $300,000   or   more 
SAN   FRAN'CISCO.      W    Montgomery   St. 

bet.  Pine  and  Sutter,  adj.  First  Na- 
tional Bank  Bldg. 
Two   and      t'bree-story     and     basement 

Class  "A"  bank  and  office  building. 
Owner — First    Federal    Trust    Co.    and 

First  National   Bank. 
.\rchitect — C.    E.      Gottschalk,      Phelan 

Bldg.,  San  Francisco. 
Contractor — J.    E.    Scully.    Flood    Bldg., 

San  Francisco. 


Contract  Awarded.     Work  Started. 

.VLTER.-VTIONS  Cost,    $ 

H.V.VFORD,  Kings  Co.,  Cal.     Douty  St. 

Alterations   and    changes    for   bank. 

Owner — Farmers  &  Merchants  National 
Bank,  Judd  Smith,  Vice-President 
and    Manager,    Hanford. 

Architect — Ernest  J.  Kump,  Rowell 
Bldg.,   Fresno. 

Contractor — Brown  &  Denham,  Han- 
ford. 

BONDS 

LO.VG  BEACH,  Los  .\ngeles  Co.,  Cal. 
— An  election  will  be  held  January  27, 
to  vote  on  issuing  $500,000  bonds  for 
extensions  and  improvements  to  the 
municipal  water  system,  including  new 
reservoir,  pumping  equipment  and 
mains. 


LIVE  OAK,  Sutter  Co..  Cal.— Peti- 
tions are  being  circulated  in  the  Live 
Oak.  Encinal.  Pennington  and  Hedger 
grammar  school  districts  asking  the 
County  School  Superintendent  and  Su- 
pervisors to  call  an  election  for  the 
purpose  of  voting  on  a  high  school  dis- 
trict. 


TURLOCK.  Stanislaus  Co..  Cal. — The 
City  Trustees.  A.  P.  Ferguson.  City 
Clerk,  have  sold  the  $60,000  sewer  bond 
issue  to  Freeman,  Smith  &  Camp  of 
San  Francisco,  at  a  premium  of  $1,000. 
Proceeds  of  the  sale  will  finance  ex- 
tensions to  the  present  sewer  system. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Bonds  of  $200,000  with  which  to  finance 
improvements  in  the  South  San  Joaquin 
Irrigation  District  have  been  sold  by 
the   Board  of   Directors. 


County  Supervisors,  Henry  A.  pflster. 
County  Clerk,  for  consolidating  the 
Gilroy  and  Carnadero  Districts  in  order 
that  a  new  high  school  building  might 
be  erected.  Miss  Agnew  is  County  Su- 
perintendent  of  Schools. 


OROVILLE.  Butte  Co..  Cal.— Th« 
County  Supervisors  have  sold  the  $1.- 
SOO.OOO  county  highway  bond  issue  to 
lh«  Bank  of  Italy,  the  highest  bidder 
offering  a  premium  of  $10,500. 


LIVINGSTO.N,  Merced  Co.,  Cal. — 
Preparations  are  being  made  to  call  an 
election  to  decide  the  question  of 
issuing  and  selling  bonds  of  $12,000 
with  which  to  finance  construction  of  a 
new   school    building. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
March  9th  is  the  date  set  by  the  Board 
of  Education  to  decide  the  question  of 
issuing  and  selling  bonds  of  $300,000 
for  elementary  school  improvements 
and  $400,000  for  high  school  Improve- 
ments. 


SAN  DIECJO.  Cal.— Until  11  A.  M., 
Feb.  2,  bids  will  be  received  by  City 
Clerk  Allen  H.  Wright  for  the  purchasA 
of  $1,000,000  bonds  voted  for  construct- 
ing the  Barrett  dam. 

For  the  purchase  of  $80,000  bond* 
voted  for  paving  Tide  street  and  for 
the  purchase  of  $240,000  bonds  voted 
for  constructing  municipal  pier. 


ORLAND,  Glenn  Co.,  Cal. — February 
21st  is  the  date  set  to  vote  bonds  of 
$22,000  with  which  to  finance  con- 
struction of  the  addition  of  a  third 
story  on  the  two  wings  of  the  present 
high  school  building  giving  four  addi- 
tional classrooms. 

W.  H.  Weeks.  75  Post  St..  San  Fran- 
cisco.   Is    the    architect 


SACR.\MENTO,  Cal. — The  County 
Supervisors  have  sold  the  $18,000  bond 
issue  of  the  Lincoln  School  District 
which  will  finance  construction  of  a 
new    school    building. 


PITTSBURG.  Contra  Costa  Co.,  Cal. 
— The  $440,000  bond  issue  to  finance 
construction  of  municipal  imptrove- 
ments  carried  at  the  recent  election. 
Proceeds  of  the  sale  of  the  bonds  will 
provide    the    following    improvements: 

.Vew  water  system.  $140,000;  CMty 
Hall  and  site.  $75,000;  library,  $7,500; 
street  improvements,  $125,000;  muni- 
cipal wharf,  $40,000;  storm  sewer,  $20,- 
000;  sewer  system,  $20,000;  fire  ap- 
paratus, $10,000;  street  cleaning  ap- 
paratus,  $7,500. 


SAN  JOSE,   Santa   Clara   Co.,   Cal. — A 
Iietition    has    been      presented      to      the 


DUNSMUIR.  Siskiyou  Co..  Cal. — Feb- 
ruary 2nd  is  the  date  set  in  the  Duns- 
muir  High  School  District  to  vote 
lionds  of  $24,000  with  which  to  erect 
an  addition  to  the  present  high  school 
building. 
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OHXTBOHES 


Plans   to   be   Prepared. 

CHURCH  Cost,    $75,000 

VALLEJO.   Solano  Co.,   Cal. 

Fireproof    church    building- 

Owner — Methodist    Church     of    Vallejo, 

A.   B.   Gilbert,   Pastor,   Vallejo. 
Architect — Not   Giv«». 

FAtTOKIES      XHl)     WAREHOUSES^ 

I'l.ni.s   i.>   1.1-    i'n-par.  d. 

WAKIOHOUSE    ETC.  Cost,    $ 

SUNORA,    Tuolumne      Co..    Cal.         near 

Sierra  Railway   Depot. 
'IMuee-story      fireproof      flour   mill      and 

fireproof    warehouse    of    1000    tons 

capacity. 
Owner — Hales    &    Symons,    Sonora. 
Aiehitect — Not  Yet  Selected. 

The  company  plans  to  have  work  un- 
der way  the  latter  part  of  this  year. 


Cost,    ?60,0(IO 


Plana  Being  Figured. 
CANNERY 
■  HILLSBORO,   Oregon. 
Hollow    tile   cannery,    96x370. 
Owner — Ray     &     Son.     Sherlock     Bldg.. 

Portland. 
Architect — E.     E.       McClaran.       Lumber 
Exchange    Bldg.    Portland. 
Separate  bids  for  the  tile  work,  roof- 
ing and  carpentering  are   being  receiv- 
ed. 


Plans    Being    Prepared. 

SERVICE  STATION  Cost,   »10,000 

SALINAS.  Monterey  Co..  Cal.  Main  & 
Market  Streets. 

Comfort  and  service  station.  55x79. 

Owner — Associated  Oil  Co.,  Sharon 
Bldg..    San    Francisco. 

Architect — Engineering  Dept.  Asso- 
ciated Oil  Co..  Sharon  Bldg..  San 
Francisco. 


Sketches  Being  Prepared. 

WAREHOUSE,   ETC.  uost,   i 

SAN  FRANCISCO.  Spear  and  Folsom 
Streets. 

Six-story  reinforced  concrete  ware- 
house and    wholesale   grocery    bldg. 

Owner — Haas  Bros.,  Sacramento  and 
Davis  Sts.,  San  Francisco. 

Architects — Bliss  &  Faville.  Balboa 
Bldg.,  San  Francisco. 

Plans   Being   Figured. 

I„AUNDRY  Cost,   $ 

PORTLAND,    Ore.      Union    Avenue    and 

Mill    Street. 
One-story   concrete    laundry,    100x100. 
Owner — Portland  Laundry  Co. 
Architects — Strong      &       MacNaughton, 

Corbett   Bldg..   Portland. 


Prepared.  Contract 

Cost.    $75. 0011 


Plans        Beint 
Awarded. 

PACKING    PLANT 

VISALIA,    Tulare    Co..    Cal. 

Two-story  reinforced  concrete  and 
frame  packing  plant,  also  a  box 
factory,  50x60.  and  a  frame  lava- 
tory  building. 

Owner — R.  I/.  Hickley,  1107  HTghlancT 
Ave..    Hollywood. 

.■\rrhitpct — E.  P..  Rust.  527  Black  Bldg. 
Los  Angeles. 

':'nntractor — H.  P.  Siberell.  224  W-Mil- 
ford  St..  Glendale. 

Plans  Prepared.      Site   to  be  Selected. 
CANNING    PLANT  Copt,    $200,000 

f?ACRAMENTO,  Cal. 


Hollow      tile    and      concrete      canning 

plant. 
Owner — Sacovalley   Meat    Canning    Co., 

Farum  Bldg  .  Sacramento. 
Dirtectors  of  the  company  are:  C. 
W.  R.  Thelan,  M.  Thalen  and  F.  W. 
Haley  of  Sacramento;  William  H. 
Hawthorne,  of  Spring  Valley,  Illinois, 
and  Andreas  Mutter  of  Ottawa.  111. 
Architect — M.       Thelan,       208        Forum 

Bldg.,  Sacramento. 
.VOTE: — Dr.    C.     V.       Keane,       former 
.state  veterinarian,   is  also  interested   in 
the   concern. 


KE.NO,  Nevada. — Articles  of  incor- 
poration have  been  filed  with  County 
Clerk  E.  H.  Beemer,  by  the  Nevada 
.\viation  Corporation  with  a  capital 
slock  of  $500,000.  It  is  planned  to  erect 
a  factory  building  for  the  manufac- 
ture of  aeroplanes.  The  directors  are: 
■\V.  H.  Hendricks.  Williamson  Summers, 
H.  E.  Stewart,  Mayor  of  Reno;  James 
I.  Burke,  former  City  Clerk  of  the 
City  of  Reno;  A.  Parker  Lewis,  L.  A. 
Corrington.  E.  L.  Clarke,  E.  H.  Abrams. 
T.  L.  Oddie,  all  of  Eeno,  and  W.  A. 
Keddie    of    Fallon. 


Contract   Awarded. 

SEP.VICE   STATION  Cost.    $ 

SAN    FRANCISCO.       Bush       and      Anne 

Streets. 
One-story    brick    service   station. 
(Jwner — Dunn   Estate. 
Lessee — Williard    Storage    Battery. 
.\rchitect — Smith      O'Brien.        Bankers' 

Investment   Bldg..  .San   Francisco. 
Contractor — 'Jarrett      &       Hilp.    Sharon 

P.ldg..    San    Francisco. 

Plans    Being    Prepared. 

WAREHOUSE  Cost,    $50,000 

SAN    PRANCISCOD.      South    of    Market 

Street. 
Three-story  Class  "C"  warehouse. 
Owner — Withheld. 
Architect — Smith        O'Brien.       Bankers' 

Investment   Bldg..  .San   Francisco 

Contract   .\wurdeil. 

WAREHOUSE  Cost.    $70. mill 

HOLLY"WOOD.   Los  Anseles  Co.,  Cal. 
Four-story   reinforced   concrete   storage 

warehouse,    95x150. 
Owner — Hollywood    Auto      Transfer      & 

Storage    Company. 
.Architect — None. 
Contractor — Leonard     &     Peck,     721     H. 

W.    Helhnan    Bldg.  Los  Angeles. 

The  Southern  California  Iron  &  Steel 

Co.    will    furnish    the    reinforcing   steel.. 

Completing  Plans.  Figures  to  be  Taken 

in   a   Few    Days. 
COLD  STORAGE  PLA.NT 

Cost.    $250,000.    . 
OAKLAND,   Alameda  Co.,   Cal.      N  First 

St..  bet.  Market  and  Myrtle  Sts.,  184 

x300. 
ile'nforced   concrete    icf   and   cold   stor- 
age  plant. 
Owner — National    Ice      &    Cold      Storage 

Co.,     Postal     Tclc-siapb     Bldg..     San 

Francisco. 
.\rchitect — Eng.    r>i-pl.   r.f  Owner. 

Mr.  Howell  is  chief  engineer  and  will 
bo   in  charge   of  construction. 

Plans  Being  Pri-pared.  To  be  Done  Ijy 
Daj's    Labor    and    .Sub-Contracts. 

WAREHOUSS;  Cost.    $100,000 

SACRAME.NTO,  Cal.  10th.  llth.  'P." 
and   "S"  Streets. 

One-story  reinforced  concrete  warc- 
hoii.tf  .tnd  offices,  00x160, 


Owners  and  Contractors — Carlaw  Bros., 
loth  and    "R"  Sts..  Sacramento. 

Lessee — United  States  Rubber  Co.,  50 
Fremont  St..  San  Francisco. 

Architect — Eng.  Dept.  of  United  States 
Rubber  Company. 


Plans   Being   Prepared. 

I'.MNTI.VG  SHOP  Cost,  $46,000 

LOS  ANGELES,  Cal.     S.  P.  R.  R.  Yarts. 

Brick  coach  painting  shop  building,  163 
xl73. 

Owner — Southern    Pacific   Co. 

Architect^Architectural  Dept.  of  Own- 
er  (H.   H.  Christie   in  charge),  S.   P. 
Bldg.,    San    Francisco. 
Figure's    will    be    called    for    in    about 


•Us. 


.\L.\MEDA.  Alameda  Co..  Cal. — The 
.Maska  Packers'  Association  are  ne- 
gotiating for  a  lease  on  36  acres  of 
waterfront   property   in   Alameda. 

No  definite  action  will  be  taken  about 
the  construction  of  a  plant  until  the 
lease  is  closed,  which  will  take  a 
month   or   more. 


FIREHOUSES   AND   JAILS 

FRESNO.  Fresno  Co,.  Cal,— The  City 
Trustees,  Chas,  Dillon,  City  Clerk,  is 
contemplating  the  erection  of  three 
new  firehouses  on  sites  already  pur- 
chased and  has  appointed  a  committee 
to  inspect  houses  in  various  cities  with 
a  view  to  securing  the  latest  con- 
veniences, etc.  Buildings  of  the  bun- 
galow type  are  planned. 


GABAGES 


Plans  Being  Prepared. 

GARAGES  Cost,  $25,000  and  $10,000 

respectively. 

SA.N  FRANCISCO.     Automobile  Row. 

Two  one-story  brick  garages. 

Owner — Withheld. 

Architects — B.  R.  Christensen  and  H. 
L.  Boxall.  230  Lick  Bldg..  San  Fran- 
cesco. 


Cost,    $36,218 
Washington   Street 


Class    "C" 


Contracts   Awarded. 

GARAGE 

SAN    FRANCISCO. 

near  Steiner. 
Two-story      and    basement 

garage. 
Owner — Louis    Rothenberg. 
Architect — Fred'k.    H.    Meyer.    Bankers' 

Invst.    Bldg.,    San    Francsico. 
(Ipnornl    t'ontrncf    to    John    Spargo,    240 

.Montgomery  St..    $33,863, 
Elpctrie    Work    to    Butte    Elec.    Equip- 
ment   Co,.    $890. 
I*luiiil»iii)i;'   to    Herman    Lawson.   $840. 
Pnintinic:  to   Edwin  Norman.  $625. 

Plans    Being  Prepared. 

GARAGE,    ETC.  Cost.    $40,000 

SE.VTTLE.  Wash.   Harvard  Avenue  and 

Pike    Street. 
Two-story  concrete  garage  and  stores. 
Owner — Miss  M.  De  B.  Roberts. 
.Vrchitect — David    Myers.    Lippy    Bid?.. 

Seattle.  ' 

Contract    Awarded. 

AUTO  REPAIR  BLDG.  Cost,  $ — 

S.AN  FRANCISCO.     Polk  Street. 
One-story   reinforced   concrete   anto    re- 

p.air   building. 
(>wi)ftr — ,)acot)  Weinstein, 


HliILI)l.\(i     AND     KNdlNEKKINd    NKWS 
M  II II  II  in  inr  — ii  ii  ii  it 

American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Ofticers. 

W.   W.   DeBERARO,   Westein   Editor  Engineering  Ncws-Kecord,  Chicago   FIRST   VICE-PRESIDENT 

T.  A.  EVANS,  Structural  Engineer,  Meade-Morrison  Co.,  Chicago  SECOND  VICE-PRESIDENT 

JOHN  ERICSON,  City  Engineer,  Chicago TREASURER 

C.   E.   DRAYER   SBCRETAJIT 


Directors. 


W.   H.    rinlay.    President,    C.   &   N.    W.    Ry.,  Chicago. 

III.,   Past   President. 
W.   W.   K.   Sparrow,   Chief.   Eng.  C.   M.   &  St.   P.   Ry., 

Chicago. 
P.  E.  Harroun,  Consulting  Egn.  San  Francisco,  Cal. 
R.   Burnham,   Consulting   Eng.,   Chicago,   111. 
F.  D.  Richards.  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    I,.    S.    W.    R.    R., 

Tyler,   Texa». 


E.  F.    Collins,    Valuation    Eng.,    St.    L.-S.    F.    Ry., 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Almert,   Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  Asst.  Eng.,  M.  &  St.  L.  Rt. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexander  Potter,  Civil  Eng.,  New  York  City. 
J.   N.   Hatch.   Consulting  Eng..  Chicago. 


NATIONAL  HEADQUARTERS 


03   Bnat    Adas 


Chicago,  111. 


San  Francisco  Chapter,  A.  A.  E. 


W.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R PRESIDENT 

J.  F.  JOHNSTON.  Service  Manager.  Union  Construction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS.  Asst.  Division  Engineer.  S.  P.  R.  R SECOND    VICE-PRESIDENT 

L.  R.  KESSING.  En.a;ineer.  State  Railroad  Commission TREASURER 

A.  G.  MOTT,  Asst.  Engineer.^S.  P.  R.  R... SECRETARY 

1  OxMJIITTEE.S   AM)   (  HAIRMEX. 

Membership    D.    L.    REYNOLDS 

Qualification   L.  R.  KESSING 

Program    G.  D.  WHITTLE 

Fellowship    J.    R.   ARNOLD 

Publicity V.  D.  COUSINS 

Ethics  and  Compensation  E.  E.  CARPENTER 

Public   Affairs   R.    Sachse 

Relations  with  Other  Organizations R.  M.  BEANFIELD 

Hciriiliir  Mcftiiifrs  of  flie  Cliaptor  Moiifiily. 

TLM1<::     Firs!  Thursday  of  llie  Month:   7:30  P.  M. 

PLACE:      Engineers'   Club.   Mechanics   Institute   Building.  .57  Post  SI. 


L'liiipter  Oflice 


700  Marsloii  l{-!ii(liii!> 


ill  KciU'iiy  SI.,  San  Frniicisco 


9ACR.*MBNTO     CHAPTER 

Lathrop,     H.     A Secretary 

1321    Thirty-third  St., 
Sacramento        -        -  California 

LOS    ANGBLEIS    CHAFTEIR 

Harrii,    A.    L Secretary 

1104    Central    Building 
r-o»   Angeles       -        -       California 


CHAPTERS  &  CLUBS: 

PORTLAND   CHAPTER 

Barnes,  R.   W Sec.  &  Treas, 

36   Union   Station 

I'ortland         -         -         -         Oregon 

FRESNO    CHAPTER 

lean    L.    Vincenz Secretary 

P.   O.    Box    922 

Fresno        -        -        -        California 

SAN   DIEGO   CHAPTER 

Grumm,    Fred Secretary 

2898   Spruce   Street 
•San   Diego         -         -        California 


.SAN    BERNARDINO    CLUB 

Woods,    M.    A Secretary 

f08   Tenth  Street 
San    Bernardino        -        California 

EUREKA    CLUB 


Hou-ard. 
Eurelca 


P.    W .■ Secretary 

California 
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Architect — H.   C.    Baumann,    251   Kearny 

St..   San   Francisco. 
Contractor — T.  G.  and  R.  E.  Meyer.  2fi28 
,      Anza  St.,  San  Francisco. 


Plans  Being   Prepared. 

GARAGE.    ETC.  Cost,    $20,000 

CHICO,  Butte  Co..  CaJ.  Third  and  Wall 

"Streets. 
One-story    concrete    Class    "A"    Karago 

and  service  station,  66^2X92. 
Owner — D.    Breslauer,   AVaterlund-Bres- 

.   laiier  Bldg..  Chico. 
.\rchitect — Chester      Cole,      AVaterland- 

Hresinner   Bldg.,   Chico. 


I'lPMtrai-ls  Awardfd. 

G.MIAGE 

SA.^J  FRAXCISCO.   F  illm 

Haight. 
One-story    hrick    garage 
Owner — Mrs.    .\.    West. 
Architect — Smith   O'Brie 
vestment    Bldg.,    Sai 
(ienernl    f'ontrat't    to    W 

Co..  Sharon  Bldg. 
Pliiiiihiii);   to    E.   C.    Curtis,    403    8th   St. 
r;irotrio  Work  to  Central   Elec.  Co.,  IS 

Stevenson    St. 
I'iiintiii!!;   to    F.   Kiescl.    .57.5    Fultnn   St. 


'ost.    $1(;,0UIJ 
Street  near 


.   Bankers'   In- 
Francisco. 
C.    Duncan    & 


Contract   .Vwarded. 

GARAGE  Cost,    $50,000 

S.AX    FRANCISCO.       W    Dolores    Street 

from  Market  to   Hth  Streets. 
One-story    and       basement       reinforced 

'     concrete   garage. 
Owner — Savings    I^nion    Bank    &    Trust 

Co.,    O'Farrell    and   Grant    .Ave.,    San 

Francisco. 
Architect — Arthur      S.    Bugbec,    Sharon 

Bldg.,  San   Francisco. 
Manager    of    Construction — C.     R.    Col- 

lopy.    Care    Savin.^s    Union    Bank    & 

&    Trust   Company. 
Contractor — Mission    Concrete    Co..    ISO 

.Jessie    St..    San    Francisco. 

"government  work  and" 
supplies 

SEATTBE,  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission.  Bell  Street  Terminal. 
Seattle,  up  to  February  23rd.  11  A.  M.. 
for  furnishing  and  delivering  the  fol- 
lowing materials  under  Requisition  Xo. 
tr.O: 

Paris  for  Sterlin.g  Gas  Engine  B-2: 
(Ir-ive  chains  and  spring  cotters:  reverse 
brake  band  for  Paragon  Reverse  Gear; 
oilers:  bolts:  brass  tubing;  copper  tub- 
ing; shaft  couplings  and  spark   plugs. 

WASHIXGTOX.  D.  C— Bids  will  be 
rt-ceived  by  the  Bureau  of  Yards  and 
Docks,  Xavy  Department.  Washing- 
ton. D.  C.  up  to  2  p.  m.,  Feibruary  11  th. 
and  at  the  Mare  Island.  Xavy  Yard, 
Public  Works  Oflice,  up  to  11  a.  m.,  on 
the  same  day  for  alteration  of  an  ex- 
isting double  quarters,  a  dormitory  and 
a  mess  hall  and  the  construction  of  a 
n.e\v  double  quarters,  at  the  Xaval  Ra- 
dio Station.  Yerba  Buena  Island,  San 
Francisco  Bay  , Calif.  All  of  the  build- 
ings are  of  wood  frame  construction, 
with  stucco  and  wood  shingle  exte- 
rior finish.  plastered  interiors  and 
comitcsition  roofing.  Drawings  and 
•tipec'fioations  Xo.  '1116  may  be  ob- 
tained on  application  to  the  Bureau  or 
to  the  Commandant. .Xavy  Yard.  Mare 
Island,   Calif. 

SEATTLi-^.  Wash. — Bids  will  be  re- 
ceived   by    the      .Alaskan      Engineering 


Commissoin,  Bell  Street  Terminal, 
Seattle,  Wash.,  up  to  February  2.5th,  11 
.\.  M.,  for  furnishing  and  delivering 
under  Circular  Xo.  401,  horizontal  cen- 
irifrugal  pumps  and  fittings,  jacks,  and 
derrick   irons. 


Cost,    $100,000 


Plans  Prepared. 
ABTERATIOXS 
RKXO,  Nevada. 
.Mterations    and    additions    to    present 

post  office. 
Owner — United    States    Government. 
.\rchiteot — F.    .1.    De    Longchamps,    Ga- 
zette  Bldg..   Reno.   Xevada. 
XOTE: — Plans   -have    been      sent      to 
Washington    for    approval.      Xo    appro- 
l)riation   has  been  made  by  Congress  to 
finance    construction. 


WASHIXGTOX,  D.  C— Among  'he 
many  improvements  recommended  by 
Secretary  of  the  Xavy  Daniels  for  the 
San  Diego  Xaval  base  at  San  Diego,  the 
following  are  now  receiving  the  at- 
tention of  the  Naval  Construction  Com- 
mittee: 

Xorth  Island  naval  air  station.  $5,- 
.560.000. 

X'aval  training  station,  $1,850,000. 

Fleet  repair  base,  $1,500,000. 

Xaval   hospital,   $1,250,000. 

Marine  brigade  post,   $5,225,00. 

Xaval  supply  station,   $1,250,000. 

Coaling   station,    $520,000. 

Dredging    channels,    $3, 77", 000. 

Removal  of  quarantine  station, 
$475,0011 


The  District  Engineer  of  the  United 
States  Bureau  of  Public  Roads,  886- 
Mills  Building,  San  Francisco,  opened 
bids  on  the  19th  for  nine  and  a  half 
miles  and  sixteen  and  six-tenths  mile 
sections  of  the  Klamath  River  Road,  in 
Siskiyou    County. 

These  sections  begin  at  the  Hum- 
boldt County  Line  and  end  at  the 
proposed  bridge  across  the  Klamath 
near  the  Blue  Xosc  mine.  Eight  bid- 
ders  submitted   proposals  as  follows; 

Wilmshurst  &  Reddy:  MacArthur 
Bros.  &  Co.;  Wm.  B.  Arndt;  A.  J.  Fair- 
banks: F.  Rolandi;  Padgett  &  Kelly; 
Connors.  Green  &  Co..  and  W.  A. 
Bechtel. 

The  lowest  bid  was  that  of  A.  J. 
Fairbanks,  at  $276,819.71  for  the  16.6 
mile  section,  and  $139,658.23  for  'the  9.5 
mile  section.  The  engineer's  estimates 
were  respectively  $294,623.20  and  $163,- 
143.50. 

SAX  DIKGO,  Cal.— Plans  and  speci- 
fications Xo.  44IS,  for  distributing- 
systems  for  electricity  and  steam  at  the 
marine  base.  San  Diego,  may  be  ob- 
tained on  application  to  the  Public 
Works  Officer.  12th  naval  district.  Tim- 
ken  Bldg..  San  Diego,  or  the  comman- 
dant. r2th  naval  district.  412  Sheldon 
Bldg..  .'^an  Francisco.  on  deposit  of 
cheek  or  money  order  for  $10  payable 
to  the  chief  of  the  bureau  of  yards 
and  docks  as  security  for  return  of  the 
same  with-Ti  .5  days  after  award  of  con- 
tract. Date  for  opening  of  bids  not 
sot. 

WASIIINGTOX.  I>  C— Bids  will  be 
rocei\ed  by  flic  General  Ptirchasing 
OHIccr.  The  Panama  Canal,  up  to  Feb- 
ruary :;rd.  10:30  a.  M..  for  furnishiing 
and  delivering  the  following  materials, 
free  of  all  charges,  on  dock  at  either 
Ciistobal  (Atlantic  Port)  oi-  Rali>oa 
I  Pacific   Port),   Canal   Zone,   Isthmus  of 


Panama,  under  Circular  Xo.   1333; 

Traveling  crane,  magnet  wire,  moloi. 
switches,  water  buckets,  water  cool- 
ers, garbage  cans,  oil  cans,  cuspidors, 
tacks,  blow  torches,  chain  links,  chain, 
turnbuckles,  screw  eyes,  bed  and  door 
knobs,  bed  casters,  barrel  and  chain 
bolts,  hasps,  hinges,  latches,  locks, 
padlocks,  lanterns,  wood  handles,  coal 
baskets,  rattan  baskets,  caning,  as- 
bestos and  hbrsehide  gloves,  paint 
brushes,  folding  rules,  shannon  trans- 
fer cases,  note  books,  packing,  pipe 
covering,  asbestos  gaskets.  manila 
rope,  cardboard,  ledger  paper,  bond 
paiicr  and  crossties. 

Further  information  may  be  had 
from  the  Assistant  Purchasing  .Agent, 
Fort   Mason,    San    Francisco. 


Proposals  will  be  received  at  the 
Bureau  of  Supplies  and  Accounts,  Navy 
Department,  Washington,  D.  C  until 
10  o'clock  A.  M..  January  30,  1920,  for 
delivering  water  closets,  water-sewer 
rings,  bituminous  enamel,  steering 
gear  and  sheathing  felt,  to  the  Xavy 
yard.  Mare  Island.  Calif.  Apply  for 
proposals  to  the  Naval  Purchasing  Of- 
ficer. San  Francisco.  Calif.,  or  to  the 
Bureau  of  Supplies  and  Accounts. 
SAMUEL  McGOWAX,  Paymaster  Gen- 
eral of  the  Xavy. 

HALL  &  SOCIETY  BUILDINGS 

Completing   Plans. 

CLUB    BUILDIXG  Cost,    $20,000 

A'ALLE.IO.    Solano    Co..    Cal.      York   and 

Sacramento  Streets. 
Two-story       frame    and       stucco       club 

building. 
Owner— Y.    W.   C.    A. 

Architect — Miss    Julia      Morgan,      Mer- 
chants'  Exchange  Bldg.,  San  Fran- 
cisco. 
Plans   will   be   ready   for     figures     in 
about   a   week.     The   building  will  con- 
tain   a   gymnasium,   cafeteria   and   club 
rooms. 


Plans  Being  Prepared. 

CLUB    HOUSE,    ETC.  Cost,    $30,000 

WOODLAXn.    Yolo   Co..   Cal. 

Club  house  and  swimming  pool. 

Owner — The  Yolo  Fliers  Club,  Wood- 
land. 

Architect — AV.  H.  AA'eeks,  75  Post  St., 
San  Francisco. 


Plans   to   be   Prepared. 

LODGE    BLDG.,    ETC.  Cost,    $ 

SACRAMEXTO,     Cal.       In     'Vicinity     of 

8th,~16th,   I  and   L  Streets. 
Fireproof    lodge    and    store    building. 
Owner — Sacramento  Lodge,  B.  P.  O.  E.. 

Xo.  6.  Sacramento. 
Architect — Not  Yet  Selected. 

Figures  Being  Taken   From  a  Selected 

lAsl  of   Contractors. 
CLUB    BUILDIXG  Cost,    $20,000 

A'ALLEJO.    Solano    Co..   Cal.      York    and 

Sacramento   Streets. 
Two-story    frame       and       stucco       club 

building. 
Owner— Y.   AV.   C.   A. 

Architect — Miss    Julia      Morgan,      Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 
The    building   will    contain    a  gymna- 
sium,  shower   rooms   with    metal    parti- 
tions, cafeteria  and  recreation  roonia 


BUILDING    AND    ENGINEERING    NEWS 


HOSPITALS 


Cost,    $75,000 


Plans    Being    Prepared. 
COUXTY   HOSPITAL 
ELKO.  -Nevada. 
Fireproof  County    Hospital. 
Owner — Elko  County. 
Architect — F.     J.     DeLongchamps.    Ga- 
zette Bldg.,  Reno.  Nevada. 
Plans  will  be  completed  about  JIarch 


1st. 


Plans   Being   Prepared. 
STATE    HOSPITAL  Cost.    $200,000 

HE.VO,   -\evada.      Near  Keno. 
Fireproof  State  Hospital. 
Owner — State    of   Nevada. 
-Architect — F.    J.    De    Longcliamps.    Ga- 
zette BIdg.,  Reno,  Nevada. 
Plans   will   be   completed    in    March. 

HOTELS 

DAVIS.  Yolo  Co.,  Cal. — City  .\ttorney 
F.  A.  Plant  has  announced  that  the 
City  Trustees  will  appoint  a  com- 
mittee at  its  next  meeting  to  investi- 
gate the  need  of  a  new  hotel  building. 
The  committee  will  be  asked  to  outline 
a  plan  for  a  modern  structure. 

PUBLIC    BUILDINGS 

SA.\  FR.AXCISCO. — Bids  will  be  re- 
ceived until  February  3,  1920,  at  12 
noon,  by  the  Board  of  Park  Commis- 
sioners, for  the  furnishing  and  deliver- 
ing of  900  feet,  more  or  less,  of  mill- 
work   foT  show   cases. 

Complete  specifications  for  same  will 
be  furnished  at  the  office  of  the  Cura- 
tor of  the  Memorial  Museum,  Golden 
'late  Park.  Jas.  de  Succa  Secretary 
Park   Commissioners. 


Plans    Being    Prepared. 
.\UDITORIUM  Cost,    $30,000 

LIXCOL.V.  Placer  Co..  Cal. 
.\uditorium   building. 
Owner — City  of  Lincoln. 
-Architect— \V.    H.    Weeks,    75    Post    St., 
San  Francisco. 


Plans    i^eing    Prepared. 

NATATORIUM  Cost.    $15,000 

KLAMATH   F-\LLS,   Oregon. 

One-story   frame   natatorium.   50x115    (2 

concr'»te  tanks;   100  dressing  rooms 

with  lockers). 
Owner — Withheld. 
.\rchitect — E.     E.       McClaran.      Lumbw 

Exchange  Bldg.,  Portland. 


.Architect   Selected. 

COURT    HOUSE  Cost.    $150,000 

RED  BLUFF.  Tehama  Co..  Cal. 
Fireproof   Court    House. 
Owner — Tehama   County. 
-\rchitect — Geo.    C.   Sellon,    1005    8th   St.. 
Sacramento. 


Commissioned  to  Prepare  Working 
Drawings. 

BATHHOUSES,   ETC.  Cost.   $38,000 

COLUS-A,  Colusa  Co..  Cal. 

Concrete  swimming  pool.  40x120;  filtei- 
ation  plant,  brick  or  hollow  tile 
and  frame  bathhouses  (stucco  ex- 
terior). 

Owner — City  of  Colusa. 

.*#chitect — Edwin  .1.  Symmes.  17(10 
Pearl  St  .  Alameda. 


Plans  will  be  completed  and  bids 
called  for  the  first  or  second  week  of 
February. 


Commissioned,      to       Pi'ei 

Drawings. 
SWl.MMl.NG  POOL.   ETC. 
CHICO.    Butte   Co.,   Cal. 
Concrete    swimming      po 

dam  and  build  bathhouses 
Owner — City  of  Chico. 
-Vrthitect — Edwin       J.       Symm 

Pearl  St..  Alameda. 
It    is   planned   to   only   bnild  the   pool 
and    dam    this    year    and    bids    will    be 
called  for  in  about  a  month. 


re      Working 

Cost.  $40,000 

removable 

1700 


Plans  Being  Prepared. 

COURT    HOUSE  Cost.    $75,000 

LOVELOCK.   Nevada. 
Fireproof   Court    House. 
Owner — Pershing   County. 
Architect — ^F.    .1.    De    Longchamps.    Ga- 
zette  Bldg..   Reno.  Nevada. 
Plans  will  be  completed  about  March 
1st. 

Plans    Ueing  Figured.      Bids  Close   Feb 

4.    1920. 

ADDITION  Cost,  $ 

.ARC-\DI.'\,  Los  Angeles  Co..  Cal. 
Two-story    brick   addition    to  City   Hall 
Owner — City   of  Arcadia. 
Architect — J.     Wm.     Roberts.     2337     3rd 

.\ve..    Los   -Angeles. 


Cost,   $50,000 


Plans    Being    Prepared. 
COURT  HOUSE 
CARSO-X  CITY.   Nevada. 
Fireproof   Court    House. 
Owner — Ormsby  County. 
-Architect — F.     .1.     DeLongchamps.     Ga- 
zette  Bldg.,   Reno,   Nevada. 
Plans  will  be  completed  in  March. 


SAXTA  MONICA,  Los  Angeles  Co.. 
C.'.i — Engineers  Leeds  &  Barnard,  Cen- 
tral Bldg.,  Los  -\ngeles,  are  completing 
plans  for  a  new  substructure  for  the 
Santa  Monica  reinforced  concrete  mu- 
nicipal pier  and  it  is  expected  bids  will 
be  taken  soon.  Creosoted  wooden  piles 
will  be  driven  to  support  the  present 
concrete  deck.  Bonds  to  the  amount  of 
$75,000  have  been  voted  for  the  work. 


A.XTIOCH.  Contra  Costa  Co..  Cal. — 
The  (^ity  Board  of  Trustees  has  ap- 
pointed Trustees  J.  A.  Bonslett  and 
Town  Clerk  J.  E.  McElheney  to  secure 
furniture  and  fixtures  for  the  new  An- 
lioch  City  Hall  now  nearing  com- 
pletion by  Contractor  Lindgren  Co., 
-Monadnock  Bldg..  San  Francisco,  and 
for  which  plans  were  prepared  by  Ar- 
chitect Benj.  G.  McDougall.  244  Kear- 
ny  St..   San   Francisco. 

SAX  FRAXCISCO.— The  State  Board 
of  Harbor  Commissioners  received  the 
following  informed  bids  on  January 
2i)th  for  the  construction  of  a  concrete 
foundation  for  boiler  in  the  heating 
plant  of  the  Ferry  Building. 

.\  contract  will  probably  be  awarded 
to  the  lowest  bidder.  D.  C.  McCabe.  Call 
Building. 

n.     C.     MoCa'be $1,498.00 

.\  If  red    Vogt     1,883.00 

F.    Camp    1.883.50 

Hannah    Bros 1.975.00 

Thos.    Clark    2.097.00 

Branch    &    Coffer 2.850.00 

Plans   Being  Revised. 

COUXTY    JAIL  Cost.     $^, 

LIVIXGSTOX.   Merced    Co..   Cal. 
Fireproof  Brunch  County  Jail 


Owner — County  of  Merced.  P.  J.  Thorn- 
ton.  County  Clerk,   Merced. 
.\rchitect — A.   K.   Cowell.   County   Engi- 
neer, Merced. 
NOTE:— Bids   received    for    this   work 
a    few    weeks    ago    were    too    high    and 
were  rejected.     They   ranged  from  $11,- 
1100    to    $15,000. 


Hieh 


I'lans   Being   Prepared. 

GYMXASIUJl.    ETC. 

LOS    ANtJELES.    Cal.       Jeffe 
School    Site. 

Two-story  brick  assembly  ball  anil 
gymnasium.   125x100. 

Owner — ('ity    of    Los   Angeles. 

-Architects — -Xorman  F.  Marsh  and  Her- 
bert C.  Howard.  Associated.  Broad- 
way-Central   Bldg.,    Los    Angeles. 


ROSEBURG.  Ore.— Dr.  V.  L.  Ruiter 
of  the  Roseburg  Sanitarium  and  head 
•  f  the  Ruiter  Sanitarium  Co..,  is  plan- 
ning the  construction  of  a  $200,000  tu- 
berculosis sanitarium  in  Roseburg  and 
two  in  the  State  of  California,  one  in 
the  northern  section  and  another  im 
the  southern  portion;  the  latter  to  cost 
approximately    $500,000    each. 

Xegotiations  are  being  made  to 
close  a  deal  for  a  site  in  Auburn. 
Placer  County.  Plans  for  the  buildings 
have  already  been  prepared  by  Archi- 
tect 11.  D.  McFarland  of  Boston.  Mass, 
and    immediate   construction   is   expect- 


Contract   Awarded. 

STATION"  Cost.    $11,000 

.M.VXWELL,  Colusa  Co..  Cal. 

One-story  frame  station. 

Owner — Southern   Pacific  Co. 

Architect — Architectural     Dept..     S.     P. 

Bldg..  San   Francisco. 
Contractor — B.    A.    Trobock.    180    Jessi-: 

St..  San  Francisco. 


Contract    -Awarded. 

SHOW    CASES  Cost.    $1,833 

SAN   FRANCISCO.      Golden    Gate    Park. 

Glass  for  show  cases  for  Memorial 
Museum.  ■> 

Owner — San  Francisco  Park  Commis- 
sioners. 

-\rchitect — Xone. 

("Contractor — W.  P.  Fuller  &  Co.  3b; 
Mission  St  .  San   Fr.mcisco. 


RESIDENCES 


To  be  Done  by  Days  Work. 

BU.VGALOWS  Cost.    $6,000 

DALY  CITY.  San  Mateo  Co.,  Cal. 

Four-room  frame  bungalow. 

Owner — Mrs.  Gatje. 

-Architects — B.  R.  Christensen  and  H. 
L.  Boxall.  230  Lick  Bldg..  San  Fran- 
cisco. 


$3,450 


Contract    -Awarded 

PARSOXAGE  Cosi 

TURLOCK,   Stanislaus  Co..  Cal. 

Two-story    frame    parsonage. 

Owner — Presbyterian    Church    of    Tur- 

lock. 
-Architect — Xot  Given. 

Contractor — Wm.    MacGregor.    Turlock. 
The    only    other    bidder      was      .1.    P. 
Knapp  of  Turlock  at  $3,545. 


Plans    Being   Prepared. 

ADDITION"  Cost.   $1,500 

SA-X  FRAXCISCO.  Xo.  2460  Lyon  St. 
.Add  servants'  dining  room  to  residencs 
pw)ii!r— ,1.  .1    Tynan.  Premises. 


BUILDING   AND    ENGINEERING   NEWS 


Architects — Louis  Upton  and  Milton 
Latham,  454  Montgomery  St.,  San 
Francisco. 

Plans   Being   Prepared. 

ALTERATIOXS  Cost.    »4,500 

SAN  FRANCISCO.     No.  2559  Green  St. 

Alterations  and  additions  to  frame  resi- 
dence. 

Owner — Mrs.  A.  L.  Gump. 

Architects — Milton  Latham  and  Louis 
Upton.  454  Montgomery  St.  San 
Francsico. 

rians  Beingr  Prepared. 

ALTERATIONS  Cost.  *25,0U0 

.S.\N     FRANCISCO.       Presidio    Terrace. 

No.  9  Scenic  Way. 
Extensive  alterations  and   additions   to 

two-story   residence    (add   6   rooms. 

interior  and  exterior  alterations). 
Owner — Don   Lee. 
Architect — Henry    C.    Smith,    Humboldt 

Bank   Bldg..  San  Francisco. 


Cost,   $8,760 


Contract   Awarded. 

RESIDENCE 

YUBA  CITY,  Sutter  Co..  Cal. 

Two-story   frame  and  stucco  residence. 

Owner — L.   M.   Lehner,   Y'uba  City,  Cal. 

Architect — Chester    Cole.       Waterland- 

P.reslauer    Bldg.,    Chico. 
Contractor — J.    O.     Palm.     632     11th    St.. 

Marysville. 
The  only  other  bidder  was  McDaniels 
&   Burroughs  at   J9.874. 


Plans   Being   Prepared. 

RESIDENCE  Cost,  i 

YUBA  CITY.  Sutter  Co.,  Cal. 
Two-story    and     basement    frame    and 
stucco  residence  (7  rooms). 


and 


Handeler. 


Owner — W.      Ray 

Marysville. 
Architect — Chester      Cole,      VVaterland- 

Breslauer   Bldg.,    Chico. 


Sub-Figures  Being  Taken.  To  be  Done 
by  Days   Work. 

DWELLINGS  Cost,  J5,000 

SAN  FRANCISCO.  Fa.\on  Ave.,  West- 
wood  Park. 

Two  one  and  one-half-story  frame 
dwellings    (6    rooms   each). 

Owner — H.   C.  Baumann. 

Architect — H.  C.  Baumann.  261  Kearny 
St.,   San    Francisco. 


Plans   Being    E'repared. 
ADDITION  Cost,  13.000 

HILLSBOROUGH,    San    Mateo   Co.,    Cal. 
One-story    5-room    addition    to    present 

frame   residence. 
Owner — Mr.    Henry. 
.\rohilect — Ernest  Norberg.   742    Market 

St.,  San  Francisco. 

\\orkinK   Diawiiigs  Being  Prepared. 

r;E.SIDENCES  Cost,   { 

WOOI>SIDE.   San  Mateo  Co.,  Cal.      Por- 

tola  Road.  2  miles  from  Woodside. 
Two  2-slory  brick  country  residences 
I  s  rooms  and  1  12  rooms  with  5 
l)al  lirooms.  garage  for  4  machines 
with  6  living  rooms,  stable,  laun- 
dry, etc. 
(ivvuer — Withheld. 

.\rchitect — Sidney    B.    Newsom,    Nevada 
Bank  Bldg..  San  Francisco. 
There   will  also   be  a   concrete   swim- 
ming   pool:    concrete      bridge:      tennis 
courts,    etc. 

Work    will    he   .started   on    the    drives. 
Ih  idgc  and  Hround.s  in  .Thont  »  month. 


Contract  Awarded. 

RESIDENCE  Cost,   *3,500 

BURLINGAME,   San   Mateo   Co.,  Cal. 

One-story   frame   residence. 

Owner — U.    W.    Schuck.      109      Arundel 

St..  Burlingame. 
Architect — None 

Contractor— W.       O       Nicolaides.        218 
Peninsula  Ave.,  San  Mateo. 


Contract  Awarded. 

RESIDENCE  Cost.    J16,S72 

..SKLAND,  Alameda  Co..  Cal.  Kings- 
ton   and   Monte   Cresta   Avenues. 

Two-story  and  basement  residence  and 
garage.  9  rooms  and  sleeping  porch 

Owner — Mrs.  Alice  A.  Carter. 

Architect — Charles  W.  McCall,  Central 
Bank  Bldg.,  Oakland. 

Contractor — A.  Cederborg.  1445  E-37th 
St..   Oakland. 


TURLOCK,  Stanislaus  Co.,  Cal. — The 
G.  W.  Hume  Co.,  of  Turlock,  has  an- 
nounced its  intention  of  expending 
JS5,000  in  extensions  and  improved 
equipment  before  the  opening  of  an- 
other season.  About  $12,000  will  go 
into  twenty-two  new  cottages  tor  the 
housing  of  workers,  $35,000  for  new 
mnohinery  and  the  balance  to  the  en- 
largement   of   the   plant. 


Contract    Awarded. 

BUNGALOW,  ETC.  Cost,  $ 

PEITALUMA,    Sonoma    Co..    Cal.      Pros- 
pect  and   Keller   Streets. 
One-story  frame  bungalow  and  garage. 
Owner — Harvey  Nelson.  Petaluma. 
Architect — None. 
Contractor — Clark    Trendall.    Petaluma. 

Plans   Being   Prepared. 
RESIDENCE  Cost.     $12,000 

MARYSVILLE,  Yuba  Co..  Cal. 
Two-story   and    basement      frame      and 
stucco    residence       (8     rooms    and      2 

bathrooms). 
Owner — D.    E.    Bryant,  Marysville. 
Architect — Chester      Cole,      Waterland- 

Breslaucr  Bldg..  Chico. 

Plans   Being   Prepared. 

RESIDE.N'CE  Cost.    $ 

MARYSVILLE.  Y'uba  Co..  Cal. 

Two-story  and  basement  frame  resi- 
dence   (6    rooms). 

Owner — Dr.  A.  K.  Kline.  Peri  Bldg.. 
Marysville. 

.Architect — Miss  .Julia  Morgan.  Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 

Plans    lU-ing    I'repared. 

RESIDENCE  Cost.     $7,150 

MARYSVILLE,  Yuba  Co.,  Cal. 

Two-story  frame  residence  and  sepa- 
rate garafje    (6   rooms). 

Owner — Dr.  P.  B.  Hoffman. 

-Architect — Miss  .lulia  Morgan,  Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 

Contractor — .MoDaniols  &  Burroughs, 
815     .Mb     St.     Marysville. 

r'on tract    Awarded. 

RESIDENCE  Cost.   $40,000 

SAN   FR.\NCISCO.      SW   Pacific   Avenue 

and    l,>'on    Street. 
Two-storj-.    basement    and    attic    frame 

and  plaster  residence. 
Ow  ner — Leo  .T.  Clayburgh. 
Architects — Willis    Polk    &    Co.,    Hobart 

Bldg..  San  Francisco. 
Contractor — Cha.s.     Stockholm     &     iSon. 

Motiadnock  Bldg.,  San  Francisco. 


Plans   Being  Prepared. 
RESIDENCE  Cost,    $10,000 

MARYSVILLE,    Yuba  Co.,  Cal. 
Two-story   frame   residence    (S   rooms). 
Owner — Gus   Schneider,   Marysville. 
Architect — Chester      Cole,      Waterland- 
Bresleaur  Bldg.,  Chico. 


Plans  Being  Prepared. 

RESIDENCE,   ETC.  Cost,  $13,000 

BERKELEY,  Alameda  Co.,  Cal.  SW 
Virginia   St.    and    Bushnell    Place. 

Two-.story  and  basement  frame  resi- 
dence and  garage  (8  rooms  and  3 
liathrooms). 

(^iuner — H.  C.   Macauley. 

Architect — Jas.  W.  Plachek.  2014  Shat- 
tuck  Ave.,  Berkeley. 


FRESNO,  Fresno  Co.,  Cal. — With  a 
capitalization  of  $100,000  the  Liberty 
Building  Company  has  been  formed 
with   the   following  as  directors: 

J.  D.  Craig.  President,  and  Vice- 
President    of    the    Fresno    Planing    Mill. 

Geo.  F.  Sharp.  Vice-President,  Man- 
aging Director  of  the  Liberty  Theatre 
in    Fresno. 

Frank  Jlinard  of  the  Pierce  Lumber 
Company. 

J.  O.  Kerrick,  Contractor  with  A. 
Smith.  Secretary:  W  Thiele,  G.  Bing- 
ham, H.  Coffee,  H.  Nelson  and  V.  J.  Cox 
all  of  Fresno. 

The  new  company  will  erect  frame 
dwellings  to  cost  in  the  neighborhood 
of  $6000  each  to  help  the  shortage  of 
houses. 

LODI,  San  Joaquin  Co.,  Cal. — The 
following  permits  for  residences  were 
granted  by   the  City  Trustees  of  Lodi: 

Robert  A.  Ames.  South  School  St.. 
Lodi.    frame    dwelling:    cost,    $2,600. 

L.  S.  Driggs,  East  Oak  St..  a  dwell- 
ins    to    cost,    $3,500. 

Frank  Freshour.  Stockton  St.,  a 
dwelling    lo    cost.    $2,000. 


Plans    Being   Prepared. 

BUNGALOWS  Cost,    $4,000   each. 

SANTA  ROSA,  Sonoma  Co..  Cal.     Spring 

Street. 
Four  one-story  frame  bungalows. 
Owner — Barnett  &  Reading,  Santa   Rosa 
.Architect — Not  Given. 

Contracts   .Awarded. 

ItESIDENCES  Cost,     $11,000 

S.A.V   FRANCISCO.      Twenty-ninth  Ave. 

near   California   Street. 
Eight  two-story     and  basement     frame 
residences    (8   rooms  and   basement 
garage  each). 
Owner — Allen    Co. 
.Architect — Earle      Birtz,    68    Post      St., 

San   Francisco. 
Contractor— Thos.    Hamlll.    4101    Balboa 

St.,  San  Francisco. 
Kleotric  wiring:  awarded   to  The  Pacific 
Electric   Construction    Co..    947    Web- 
ster Street. 
<«ncrete  worlt — C.    C.    Sayre.    541      26th 

.Avenue. 
I'lunibine — Chas.       W.       Higgins,       1306 
.Sbrader  Street, 

SCHOOLS 

Plans   Peing  Prepared. 

SCHOOL  Cost,    $50,000 

KEaMO.VD.   Oregon. 
Union  High  School. 
Owner — Redmond     Tlii 
District, 


High    School 
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Architect — A.   iM.   Staiidisli.   The   Dalles, 
Oregon. 


Plans    Being    Completed.      Construction 
to  be  Started  in  About  6  Weeks. 

SCHOOL,  Cost,   $ 

HUGHSO.V.    Stanislaus   Co..   Cal. 

Two-story    brick    or      tile    school       (14 
classrooms). 

Owner — Hughson    Union    High      School 
District.     C  H.  Edison.  Clerk. 

Architect— Hugh  Y.  Davis,  Stockton. 
NOTE:— Bonds  of  $90,000  sold. 


Commissioned   to   Prepare   Plans. 
.SCHOOL    '  Cost.    $ 

WILLOWS,  Glenn  Co..  Cal. 
Brick   and   concrete   grammar  school. 
Owner — Willows  Grammar  School  Dii- 

trict. 
.Architect — W.    H.    Weeks,    T.t    Post    St.. 

San  Francisco. 

Plans  Being   Figured.      Bids   Close   Feb. 

25.   1920.   S   P.  M. 
SCHOOL  Cost.   $15,000 

WALNUT    CREEK.    Contra    Costa    Co.. 

Cal.      Pleasant   Hill    School    District 

bet.    Walnut    Creek    and    Martinez. 
One-story   frame   and   plaster  school    (2 

rooms  and  an  auditorium). 
Owner — Pleasant    Hill  School    District. 
Architect — Xo:"man       R.       Coulter.       46 

Kearny   P.'..   San    X'^rancisco. 
Plans   may      be    obtained     from      Mr. 
Coulter's  office  on  a  deposit  of  $10. 


Plans  Being  Prepared.  Bond  Election 
to  be  Held  February  3rd. 

SCHOOL  Cost.    $51,000 

ROSEVILLE.    Placer    Co..    Cal. 

Terra  cotta  tile  grammar  school  (8 
class  rooms,  library  and  auditor- 
ium seating  600. 

Owner — Roseville  Grammar  School 
District. 

.■\rchitects — Geo.  C.  Sellon  &  Co..  Mitau 
Bldg..  Sacramento. 


.MADEKA.  iladera  Co.,  Cal— Hateley 
&  Hateley,  Mitau  Bldg..  Sacramento, 
have  been  awarded  the  contract  for  the 
installation  of  the  heating  plant  in  the 
addition  to  the  Madera'  Union  Higli 
School  Building,  they  being  low  bid- 
ders at  $9,780.     Other  bids  were: 

James   &    Drucker.    S.    F $13,340 

Carl   T.    Doell.   Oakland 15.087 

D.     Stephenson.     Madera 16.241 

Plans  for  the  plant  were  prepared  by 
the  B.  A.  Newman  Engineering  Co.  of 
Fresno.  The  addition  will  contain  6 
class  rooms  and  auditorium  and  will 
be  of  brick  construction,  according  to 
plans  prepared  by  Architects  Swartz 
*    Ryland.    Rowell   Bldg..   Fresno. 


Plans  Prepared.  Bonds  Yet  to  be  Voted 
SCHOOL  Cost,    $30,000 

DENAIR,    Stanislaus  Co.,    Cal. 
High  school  building. 
Owner — Denair    High    School    District. 
Architect — Hugh      Y.      Davis.      Belding 
Bldg.    Stockton. 


LODI,  San-  Joaquin  Co.,  Cal. — No  ar- 
chitect has  been  selected,  as  yet,  to 
design  the  p-oposed  Lodi  school  build- 
ing which  is  estimated  to  cost  $90,000. 
It  is  planned  to  erect  a  structure  con- 
taining eight  rooms,  assembly  hall  and 
heating  plant,  one-story  in  height  <>t 
brick  or  interlocking  tile  construction. 
The  site  for  the  proposed  building 
poycrs  »n  arpa  of  300  by  820  feet. 


PASADENA.  Los  Angeles  Co.,  Cal. — 
.1.  A.  B.  Scherer.  President  of  Throop 
College,  announces  that  donations  have 
been  received  for  the  erection  of  a  fire- 
proof hall  at  the  college  and  work  will 
be  started  soon  Plans  have  been  pre- 
pared by  .\rchitect  Bertram  G.  Good- 
hue. 2  W-47th  St..  .New  York  City.     The 


building  will 
sance     style     i 
contain     hall 
injlilic    gather 

J7.-,,"M,l. 


in  the  Spanish  renais- 
architecture  and  will 
r  art  e.\hibitions  and 
;s.    offices.      etc.;      cost. 
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Cost.   $ 

E    Montgomery    St. 


OFFICE    BLDG. 
SA.V    FR.4NCISCO. 

S   Bush   St. 

Class    "A"    office    building. 

Owner — Murry  F.  Vandall.  Mgr.  Pacific 
Title  Insurance  Co..  101  Montgom- 
ery St..   San    Francisco. 

Architect — Not  Selected. 

An    architect      will    be      selected      in 

aliout    two    months. 


E'lans   Being  Figurtd. 

.\LTERATIONS  Cost.    $12,000 

S.A.N  FR.\NCISCO.  N  Sutter  Street  bet. 
Montgomery  and^  Kearny  Streets. 

-Mter  three-story  Class  "C"  store  and 
loft  building  (alter  front  and  in- 
terior). 

Owner — Geo.    L.    Bishop. 

Architect — J.  R.  Miller.  Lick  Bldg.. 
San    Francisco. 


Plans   Being   Figured. 

STORE   BLDG.  Cost.   $12,000 

S.\N  FRANCISCO.  Fillmore  Street  near 
Eddy. 

One-story  Class  "C"  reinforced  con- 
crete store  building. 

Owner — Jos.  Shoenfeldt,  Cr,  .Architect. 

Architect — Frederick  H.  Meyer,  Bank- 
ers'  Invst.,   Bldg..   San   Francisco. 


Plans  to  be  Prepared.     Construction   to 

Start    in    the    Spring. 

BUSINESS  BLOCK.  Cost.  $ 

WINNEMUCC.A.     .Nevada.       On     Srte     of 

Summerfield  Livery  Stable. 
Two-story  concrete  business  block.   100 

xl23. 
Owner — W.  L.    Wilkinson.  Winnemucca. 

Nevada. 
Architect — Not   Given. 


TELEPHONE  EXCHANGE 

Cost.   $900,000    to   $1,500,000. 

SE.\TTLE.    Wash.      Third    Avenue      and 
Seneca  Street. 

Eight-story    Class      "A"     telephone     ex- 
change. 

Owner — Pacific   Telephone   &  Telegraph 
Company. 

.\rchitect — Eng.    Dept.    of   Owner,    Shel- 
don Bldg..  San  Francisco  (Mr.  E.  V. 
Cobby    in    charge). 
NOTE: — The    exact      height    of      the 

Iniilding  has  not  been  decided. 


Contract   Awarded. 

POST  OFFICE,   ETC  Cost,   $35,000 

MARYSVILLE.  Yuba  Co..  Cal.  Second 
and  Oak  .Streets. 

Three-story  Class  "C  brick  post  oflflce 
and    rooming  house  (50  rooms). 

Owner — Fred   Peardon.   Marysville. 

Architect— <;hester  Cole.  Waterland- 
Breslauer  Bldg..  Chico. 

Contractor — Rolla  Tlionipfi'in.  Marys- 
ville, 


Plans   Being   Figured.      Bids  Close   Jan. 

24,  1920, 
ALTERATIO.VS  Cost.    $6,000 

CHICO.    Butte   Co.,    Cal. 
-Alterations      to    stores    and       rooming 

house   (15   rooms  and  2  stores). 
Owner — Mrs.    Hulda      Breslauer.       1266 

McAllister  St..  San  Francisco. 
Architect — Chester     Cole.       Waterland- 

Breslauer  Bldg.,  Chico. 


Plans  Being  Figured. 

ALTEI'.ATIONS  Cost.   $15,000   to   $20,000 

OAKL.A.MJ.    Alameda    Co..    Cal.      Ninth 

and    Broadway    (Water   Company's 

Building). 
.Mler   building   into   large   butcher  shop 

(de#pen   basement,  lower  first  floor 

to    street    level,    tile,    marlble,    plate 

glass  work,  etc.) 
Owner — Withheld. 
.Architect — A.    A.    Cantin.    68    Post    St., 

San  Fran'cisco. 


Plans   Being   Prepared. 

OFFICES,   ETC.  Cost.  $ 

SPARKS,    .Nevada.      Twelfth   and   B  Sts. 

Four-story    brick    lodge    rooms,    stores 
and  offices.   100  ft.  frontage. 

Owner — -Sparks  Masonic  Building  Asso- 
ciation. 

Architect^ — F.  M.  Schadler.  Reno.  N'ev. 
NOTE: — Construction      will      not     be 

started  tor  at  least  four  months. 

Members   of   the   Building   Committee 

are:      C.    N.   Cheney.    T.   F.    Moran,   J.    S. 

Juniper.   A.   B.   Sission   and   W.   S.   Mac- 

Pherson. 


Contract    Awarded. 

PUBLISHING  PLANT  Cost.  $ 

WILLOWS.  Glenn  Co..  Cal.  Sycamore 
Street. 

One-story  fireproof  newspaper  publish- 
ing plant.  25x115. 

Owner — Willows  Daily  Journal.  Ed.  M. 
Sehorn.   Willows.   Ca). 

Architect — Not  Given. 

Contractor — Paul     Watkins.     Willows. 


Plans   Being  Prepared. 

OFFICES.    ETC.  Cost,    $ 

SAN   FRANCISCO.      S  California   91.8   E 

Front   45-10x137-6. 
Five    or    six-story    reinforced    concrete 

office   and    commercial    building. 
Owner — Leon  Lewin.   112  California  St.. 

San    Francisco. 
.\rchitect    and      Contractor — MacDonald 

*    Kahn,    Railto    Bldg.,    San    Fran- 


.Sketches    Being    Prepared. 

BANK  -AND  OFFICES  Cost,  $750,000 

SPOK.V.NE.     Wash.       Howard     St.     and 

Riverside   .Avenue. 
Four-story     and       basement       fireproof 

bank  and  office  building,   115x96. 
Owner— Exchange         National         Bank. 

William    Huntley      and    C.    E.      Mc- 

Broom.    Vice    Presidents,    and    S.    A. 

Kimbrough,   Cashier. 
.Architect — Julius  Zittel.  Spokane. 


Plans    Being   Prepared. 

CAFETERIA.    ETC.  Cost.    $25,000 

FRESNO.  Fresno  Co..  Cal.  Cherry  Ave. 
and  "I"  Street. 

Cafeteria,  ntirsery  and  assembly  hall. 

Owner — Rosenberg  Bros..  334  Califor- 
nia St..  San   Francisco. 

-Architect — Eng.  Dept.  of  Owner.  San 
Francisco. 


Contracls  Awarded. 

PAVILION  Cost.    $ 

«  \N  MATEO.  Co      "Fib.li"  Canada     da 
Kayniundo. 
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One-stnry    hrick   garUi-ii    pavilion. 

^>\vner — \\".   H.  Bourn. 

Arehileots — Bakewell      &      Bi-own,      251 

Ktarny  St.,  San  Francisco. 
ridiitvrini;  awarded  to  C.  C.  Morehouse, 

San   Francisco,   for  $1,763. 
.^lurbte   FloorM   and   Bane   to     American 

Marble  &  Mosaic  Co.,  San  Francisco. 

for  ?1,312. 


Contract   Awarded. 

ALTERATIOxN'S  Cost.    $4,175 

SAN    FRANCISCO.      No.    951   Market   St, 
Alterations    to    store     (new     front    and 

interior    fixtures). 
Owner — Withheld. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San    Francisco. 
Contractor — J.    Harold      Johnson,      771 

2Sth   Ave.,    San   Francisco. 


Cjntract   Awarded. 

SI  ORES  AND  OFFICES       Cost.  $12,000 

.SAN     FRANCISCO.         S    California      W 

Front. 
Two-story     and     basement     reinforced 

concrete   stores   and    offices. 
Owner — Walter      Sullivan.      129      Sutter 

St..   San    Francisco. 
Architect — Leo  J.   Devlin,   Pacific   Bldg., 

San    Francisco. 
Contractor — Fennell     &     Chisholm,   180 

Jessie  St.,  San  Francisco. 


Contract  Awarded. 

AUTO  SALESROOM  Cost,   $100,000 

SACRAMENTO.  Cal.  Twelfth  and  "K" 
Streets. 

Three-story  and  basement  reinforced 
concrete  auto  salesrooms.   80x160. 

Owner — Moeller    Bros..  Sacramento. 

Architect — Jens  C.  Petersen,  Peoples 
Savings    Bank    Bldg.,    Sacramento. 

Contractor — McGillvray  Constr.  Co., 
Capitol  National  Bank  Bldg.,  Sacra- 
mento. 


Contract  Awarded.  Contractors  to  Take 

Sub-Figures. 

DEPARTMENT  STORE  Cost,   $- 

0.\KLAND,    Cal.       Broadway    bet.    14th 

and  l.Tth  Streets. 
Two-story    and      basement      reinforced 

concrete  department  store. 
Owner — Withheld   for    Present. 
Lessee — Manheim    &    Mazor.    Oakland. 
.Architect — B.    J.    Joseph,      Call      Bldg., 

•San  Francisco. 
Contractor — Barrett      &       Hilp,    Sharon 

Bldg.,  San   Francisco 


T'lans    Being    Prepared. 

ALTERATIONS  _  Cost.    $15,000 

FRESNO.  Fresno  Co.,  Cal.  No.  926  "J" 
Street. 

Alter  second  floor  of  furniture  store; 
erect  balconies,  shelving,  dustproof 
rooms,  etc. 

Owner — Brooks   Furniture   Co.,   Prem. 

ArchilccLs— Glass  &  P.utner,  Cory  Bldg. 
Fresno  and  Hearst  BUlg..  San  Fran- 
cisco. 

Contract  Awarded.  Machinery  and  Sup- 
plies to  be  Purchased. 

OFFICE    BLDC,s.  Cost.    6Vi    Million 

dollars 

TOKIO.  Japan. 

Two  office  buildings  (steel  frame  and 
reinforced   concrete.    7    stories). 

Owner — Mitsuc  Interests  (Japan  Oil 
Co.  and  Japanese  Boat  Co.) 

.A  rchitpct — Companies   Engineers. 

Contractor — Geo.      A.    T'uUer    .Co..    New 
Vork  &    D.  L.   Norris.  Palace  Hotel. 
San    Francisco    Representative. 
Mr.    Norris    leaves    fo.r    Japan    on    the 

30lh  instant. 


The  Geo.  A.  Fuller  Co,  of  New  York 
have  the  contract  to  erect  two  office 
liuildings  to  cost  about  6 ',4  million  dol- 
lares  at  Toltio.  Japan,  for  the  Mitsue 
Interests  (a  Japanese  .Co.,  similar  to 
the   Standard  Oil   Co.  of  America.) 

Mr.  Norris  is  now  purchasing  screen- 
ing and  rock  crushing  machinery.  He 
leaves  for  the  orient   on   the   30th  inst. 

Mr.  Norris  also  states  that  his  com- 
pany is  closing  contracts  for  the  erec- 
tion of  a  Class  "A"  hotel  and  also  a 
bank  building  to  be  erected  in  Japan 
to  cost  about  3%  million  and  2%  mil- 
lion   dollars   respectively. 


Plans    Being    Prepared. 

AUTO  SALESROOMS  Cost.    $20,000 

PORTLAND.    Ore.      SE    11th    and    Couch 

Streets. 
One-story   brick   auto   salesrooms.    lOOx 

100. 
Owner — Rodney  L.   Glisan.   Portland. 
Architects — Houghtaling       &       Dougan. 
Jllks'  Club  Bldg..  Portland. 

LOS  ANOELBS.  Cal. — Architect  Chas. 
F.  Plummer  .1108  Story  Bldg..  Los  An- 
geles, reports  that  contracts  for  re- 
modeling the  four-story  and  basement 
building  at  617-619  S.  Broadway.  Los 
Angeles,  for  Meyer  Siegel  have  been 
awarded  as  follows:  Marble  and  tile 
work  to  B.  V.  Collins;  basement  fix- 
tures to  Purcell  Eros;  show  windows 
and  mezzanine  fixtures  to  Standard 
Cabinet  Co.;  fixtures  for  the  first  and 
second  floors  to  L.  &  E.  Emanuel  Co.  of 
San  Francisco;  third  floor  fixtures  and 
finish  carpenter  work  to  M.  R.  Foley; 
jilass  to  California  Class  &  Paint  Co.; 
hardwood  floors  to  National  Hardwood 
Floor  Co.;  fourth  floor  fixtures  to 
Wheat  Cabinet  Co.;  sprinkling  system 
to  Pacific  Fire  Extinguisher  Co.; 
plastering  and  suspended  ceilings  to 
William  Mclntyre:  electric  wiring  to  F. 
E.  Newbery  Co.  The  total  cost  will  be 
about   $150,000. 

THEATRES 

Contract   Awardeti. 

ALTERATIONS  Cost,  $70,U0o 

SACRAMENTO,    Cal.      No.    1203    "J"    St. 

Extensive    alterations    to    theatre. 

Owner — Strand  Theatre. 

Architect — E.    C.     Hemmings,     1203    "J" 

St.,   Sacramento. 
Contractor — Mathews   Construction   Co., 

Forum   Bldg.,  Sacramento. 


Bids  Over  Estimate. 

ALTERATIONS  Cost,     $125,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  Main 
and   San   Joaquin  Streets, 

Extensive  alterations  to  theatre  and 
store  (new  entrance,  interior  deco- 
ration, heating  system,  etc.) 

Owner — Yosemite  Theatre  Co. 

Architects — Weeks      &      Day.      Phelan 
Bldg..    San    Francisco. 
NOTE: — Bids    were     opened    January 

21st   and   were   too   high.     What  action 

will   be  taken  has  not  been  decided. 


Plans  Being  Prepared. 

ALTERATIONS  Cost.    $20,000 

SAN    FRANCISCO.      No.    1226    Fillmore 
Street. 

Extensive  alterations  to  motion  picture 
theatre. 

Owner — Lyric  Theatre.  S.  Gordon,  Mgr. 

Architects — Reid    Bros.,    105    Montgom- 
ery   St.,    San    Francisco. 
The    interior   will    be    modernized   and 

probably   a   new   organ   installed. 


Plans  lo   be  Prepared. 

THEATRE  Cost,    $500..000 

FRESNO,  Fresno  Co.,  Cal.  "J"  St.  No. 
1317    to    1321. 

Class   "A"   motion    picture    theatre. 

Owner — Kinema  Investment  Co.  (Oliver 
and  Emil  Kehrlein),  Oakland  and 
Fresno.  Cal. 

Architect — Not  Selected  (in  competi- 
tion). 


T'lans   to   be   Prepared. 

THEATRE  Cost.    $1,000^000 

OAKLAND.  Alameda  Co..  Cal. 

Class   "A"   motion   pictude   theatre.    ' 

Owner — Kinema  Investment  Co.  (Oliver 
and  Emil  Kehrlein). 

Architect — Not     Selected     (in     competi- 
tion). 
NOTE: — The  selection  of  an  architect 

will  be  made  in  about  six  weeks. 


ENGINEERING 

BRIDGES,    DAMS    &    HARBOR 
WORK 

S.4NTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
The  City  Council.  S.  A.  Evans.  City 
Clerk,  has  received  a  petition  urging 
the  calling  of  a  bond  election  to  secure 
funds  with  which  to  finance  construc- 
tion of  a  bridge  on  Barson  street  over 
Ihe  San  Lorenzo  river.  It  is  estimated 
the  structure  will   cost   $50,000. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — The 
County  Supervisors,  W.  W.  Felt  Jr., 
County  Clerk,  has  ordered  the  County 
Engineer  to  proceed  with  the  prepara- 
tion of  plans  for  the  construction  of  a 
bridge  across  Purrington  Creek,  on 
the  so-called  new  Occidental  road, 
leading  from  Graton   to  Occidental. 


LOS  ANGELES,  Cal. — Until  11  A.  M.. 
Feb.  2.  bide  will  be  received  by  the 
Supervisors  of  the  Los  Angeles  County 
F'lood  Control  District  for  improving 
the  fiood  channel  of  Balboa  creek  in 
accordance  with  plans  and  specifica- 
tions which  may  be  obtained  at  the  of- 
fice of  the  Board.  The  work  consists 
of  excavating  a  channel  about  4  miles 
in  length.  150  ft.  wide,  and  an  average 
of  4  to  5  ft.  in  depth  extending  from  a 
point  near  Palms  to  the  ocean,  at  Playa 
Del  Rey.  About  170,000  cu.  yds.  of  ex- 
cavation, dragline  and  shovel  work  is 
involved.  Some  small  wooden  struc- 
tures will  be  included  by  the  bidder  in 
the  cost  of  excavation.  Certified  check 
for  10%  required.  A.  M.  McPherron, 
Cl.-r!:. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Preliminary  plans  for  Stockton's  new 
harbor,  the  work  estimated  to  cost 
$4,000,000.  have  been  presented  to  the 
City  Council  for  Sherman  A.  Judd.  en- 
gineer. The  specifications  call  for 
widening  the  present  channel  from  its 
present  width  of  250  feet  to  1200  feet 
and  increasing  the  water  frontage 
nearly  seven  times.  A.  L.  Banks  is 
City   Clerk. 


SAN  DIEGO.  Cal.— Until  10  A.  M.. 
Jan.  28.  bids  will  be  received  by  the 
City  Clerk  for  all  labor,  equipment  and 
materials  (except  sheet  piling  to  be 
furnished  by  city)  for  constructing  a 
sheet  piling  bulkhead  at  the  north 
end   of   the   Old  Town   bridge   over  San 
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SAVES  YOU  MONEY 


New  and  re-newed  screw  casing 
and  standard  pipe  (or  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardists  and  farmers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

JL  231  Howard  St.  Su  Frsacitco 


^ 


Diego  river.  Certified  check  for  5% 
required.  E.  D.  Williams,  superinten- 
dent purchasing  department. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Harbor  Engineer  James  F.  Collins 
has  submitted  to  the  city  commission  a 
report  recommending  an  expenditure  of 
$2,496,390  to  enlarge  the  harbor  faci- 
lities to  accommodate  34  large  ocean 
going  vessles,  including  new  wharves, 
wider  and  deeper  channels  and  turn- 
ing basin  and  extension  of  jetties.  A 
partial  improvement  plan  to  cost  $1,- 
443,350,  not  including  extension  of 
jetties  is  suggested;  also  another  to 
cosB  $1,904,590,  omitting  widening 
channels  Nos.  2  and  3. 


FRESNO,  Fresno  Co.,  Cal. — George 
F.  Cokley,  Woodland,  has  applied  to  the 
Railroad  Commission  for  authority  to 
build  a  dam  to  impound  the  waters  of 
Panoche  and  Silver  Creeks  in  Fresno 
County.  He  intends  to  become  a  pub- 
lic utility,  his  plans  calling  for  the  sale 
of  water  for  irrigation  purposes.  He 
estimates  that  the  darr  will  cost  $195,- 
000. 


POKTERVILLE,  Tulare  Co.,  Cal. — 
Engineer  Geo.  B.  Sturgeon,  260  Cali- 
fornia St.,  San  Francisco,  has  been 
selected  as  chief  engineer  of  construc- 
tion for  the  South  Tule  Independent 
Ditch  Company,  including  a  storage 
reser\'oir  and  a  new  distribution  sys- 
tem through  which  to  handle  the  water 
to  which  the  irrigators  are  entitled 
from  Tule  river.  As  soon  as  Mr.  Stur- 
geon completes  his  plans  and  specifi- 
cations steps  will  be  taken  to  Issue 
$80,000  in  bonds.  It  is  estimated  the 
work  will  consume  five  to  seven 
months. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bids  will  be  received  by  Engene  D. 
Graham,  County  Clerk,  up  to  February 
3rd,  10  A.  M.,  for  repairing  the  Gar- 
wood   Ferry    bridge,    located   about    3H 


miles  southwest  of  Stockton,  on  the 
Roberts  Island  road,  over  the  San  Joa- 
quin river  (said  bridge  having  a  total 
length  of  354  feet  and  consisting  of  a 
280  foot  swing  span  and  one  73  foot 
approach  span),  in  accordance  with 
specifications  prepared  by  County  Sur- 
veyor F.    E.  Quail. 


TRANQUILLITY,  Fresno  Co.,  Cal. — 
The  following  contracts  have  been 
awarded  by  the  Directors  of  the  Tran- 
quillity Irrigation  District,  W.  J.  Wil- 
liams. Secretary,  from  plans  prepared 
by  Engineers  Jensen  &  Ross.  Patter- 
son   Block,    Fresno: 

lIUt.tKK)  onbic  yards  exeavatlon  and  eni- 
knnkmetit  In  reeonstmctlns  ditches 
(n  Section  1,  awarded  to  J.  E.  John- 
son. Tracy,  at  27  cents  per  yard. 
I20.(KM)  oubie  yards  of  excavation  and 
ruibanknient  In  oonstructInK  new 
canaN  In  Section  2,  awarded  to  J.  E. 
John.son.  Tracy,  at  38  cents  per  yard. 
:tO.<M>4t  cubic  yards  excavation  l« 
Fresno  nIoukIi.  awarded  to  J.  E. 
Johnson,  Tracy,  at  55  cents  per  cubic 
yard. 

The  contract  for  the  construction  of 
one  inverted  pipe  siphon  under  the 
Hanford  and  summit  Lake  Railroad 
was   not   awarded. 


CHICO,  Butte  Co.,  Cal. — A  mutual 
water  drainage  district  to  drain  ap- 
proximately 10,000  acres  south  of  the 
Biggs-Richvale  road  is  projected  by 
James  .A.  Banyon,  H.  R.  Vail,  Charles 
Bayliss  and  Charles  Hanson.  Attorney 
Herbert  W.  Whitten  is  handling  affairs 
for   the   proposed   district. 


Meeting    Board    of    Public   Woiks,   Jan- 
uary 21st. 

City  Engineer  instructed  to  start 
proceedings  for  the  construction  of 
sewers  in  Cowden  street  between  An- 
keny  and  Wilde  aventie,  estimated  to 
cost,    $3,000. 

Pkans  approved  for  reinforced  con- 
crete comfort  station  on  the  Ocean 
Beach  Esplanade  between  Fulton  and 
Cabri'llo  streets  and  bids  ordered  re- 
ceived for  construction  up  to  February 
25th.  The  estimated  cost  of  construc- 
tion   is   $25,000. 

Bids  ordered  received  up  to  March  3d 
for  furnishing  and  delivering  47-inch 
by  90  inch  slide  gates  under  Contract 
No.  66,  Heteh-Hetchy  Project.  Esti- 
mated to  cost  $120,000.  The  bond  has 
been   fixed   at    $40,000. 

Bids  ordered  up  to  March  10th  for 
furnishing  and  delivering  under  Con- 
tract No.  68,  five  foot  balanced  valves, 
estimated  to  cost  $155,000.  Bond  fixed 
at   $50,000. 

Bids  ordered  received  up  to  March 
24th  for  furnishing  and  delivering  33- 
inch  by  42-inch  slide  gates  under  Con- 
tract No.  67,  Hetch  Hetchy  Project,  es- 
timated to  cost  $130,000.  Bond  fixed 
at    $40,000. 

Bids  ordered  up  to  March  31st  for 
furnishing  and  delivering  under  Con- 
tract No.  «9,  Hetch  Hetchy  Project,  3- 
foot  balanced  valves.  Estimated  cost 
$75,000,    bond    $25,000. 

Bids  ordered  received  up  to  January 
28th  for  furnishing  and  delivering  5,- 
Onr.  feet  24-inch  diameter  riveted  steel 
air  pipe  for  ventilation  of  tunnels  in 
the  aqueduct  construction.  Mountain 
Division,  Hetch  Hetchy  Project.  Esti- 
mated cost,  $10,500.  Bond  fixed  at  $1.- 
500.  Delivery  of  this  raatertal  is  to 
be  made   in  seven   shipments. 


Hid*  ii|ienrd. 

The  following  liids  were  received  by 
the    Board: 

Furnishing;     and      Installlnir     Auxiliary 

Water    Snpply    System    in    County 

Jail. 

Alternate 

.1.    K.    O'Mara     $3,100.00      $2,363 

The   Turner  Co 4,060.00        3,400 

A.    Lettich    2,734.00        1.883 

■I.    C.    Carson     3.195.00        2,950 

Improvement  of  Evans  Avenue  Betneen 
Kapoleon   and   Army. 

K.    W.    Vewell     $    9,900.00 

.1.    P.   Holland    7,535.00 

Owen   .McHugh    14,190.00 

-M.    Dillon    9,240.00 

Improvement    of    Circular    Avenue     Be- 
tween Sunnyslde  and  Santa  Rosa. 

No  bids  received  for  this  work  which 
involves  3,664  lln.  ft.  of  concrete  curb- 
ing. 53.132  asphalt  and  1,400  square 
iVet  of  brick  pavement  and  the  con- 
struction of  16.660  square  feet  of  side- 
walk. 

Hearst   .Avenue   Between   Edna  and 
Detroit. 
Federal  Const.  Co.    ...$10,153.00 

<:.    B.    Eaton    10,915.00 

Flinn    &    Treacy    10.937.00 

Hearst    Avenue     Betvreen     Detroit    and 

Baden. 
Federal    Const.    Co.    ..$19,822.80 

C.    B.    Eaton    21.887.55 

Flinn    &    Treacy    22,145.85 

The  Board  ordered  proceedings  start- 
ed providing  for  the  construction  of 
."Sidewalks  in  Mississippi  street  be- 
tween Mariposa  and  18th  streets. 


HAXFORD.  Kings  Co.,  Cal.— Engi- 
neer Edward  M.  Lynch,  Central  Bldg., 
Los  Angeles,  submitted  plans  for  the 
proposed  storm  drain  to  the  city  trus- 
tees, and   same  were  approved. 

IRRIQATION  PB0JECT8 

IRRIGATION     ^VORK     PLANNED. 

COLUS.\,  Colusa  Co.,  Cal. — More  than 
$200,000  will  be  spent  by  the  Colusa 
Delta  Farms  Company  to  rehabilitate 
its  present  irrigation  system.  Engi- 
neer L.  K.  Jordan,  Supt.  of  the  Moulton 
W.ater  Company,  has  been  placed  in 
charge  of  the  proposed  improvements 
which  will  be  placed  under  way  in 
the  immediate   future. 

SEWERS,    STBEET    WOUK    ts 
WATEB   8YSTEMB 

FLORENCE,  Ariz.— Until  2  P.  M., 
Feb.  16,  bids  will  be  received  by  the 
Pinal  County  highway  commission  for 
constructing  a  reinforced  concrete  arch 
bridge,  45  feet  clear  span,  on  the  Kel- 
vin-Hayden  road  near  Ray  Junction. 
Plans  and  specifications  may  be  ob- 
tained from  W.  W.  Lane,  highway  en- 
gineer for  the  sum  of  $5  E.  G.  Dent- 
zer.  Secretary. 


0.\KLAND,  Cal. — The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
awarded  a  contract  to  Bates  &  Borland. 
Oakland  Bank  of  Savings  Bldg.,  Oak- 
land, for  the  improvement  of  portions 
of  Porter,  Suter,  Octavia  and  Abbey 
streets  by  grading;  constructing  con- 
crete curbs  and  gutters;  cement  side- 
walks and  paving  with  oil  macadam. 
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FLDKENi:^,  Ariz.— K.  Twohy  &  Son 
o(  Phoenix,  submitted  the  lowest  bid  at 
about  $95,000  for  grading  the  Plorence- 
Casa  Grande  Road,  about  30  miles  in 
length. 

Geo.  S.  Benson  &  Sons  o£  Los  An- 
geles, submitted  the  only  other  bid  at 
about    $127,000. 


HOLTV1L.LE.  Imperial  Co..  Cal. — Un- 
til 8  P.  M:,  Feb.  5.  bids  wiH  be  received 
by  City  Clerk  Ida  B.  Robinson  for  pav- 
ing portions  of  Sixth.  Seventh  and 
Eighth  streets,  Olive,  Pine,  Cedar.  Palm 
Artesia.  Holt.  Fern.  Orange.  Walnut  and 
Maple  avenues.  The  work  is  divided 
among  three  assessment  districts  un- 
der the  Improvement  Bond  Act  of  1915. 
All  the  paving  will  have  2%-in.  bi- 
tuminous base  and  H^-in.  Warrenite 
surface  except  that  on  Holt  avenue  and 
a  part  of  Walnut  avenue.  wTiich  will 
have  3';i-in.  base.  The  paving  will 
vary  in  width  from  20  to  52  feet. 


RIVERSIDE,  Riverstde  Co.,  Cal. — 
Until  10  A.  M.,  Feb.  3,  bids  will  be  re- 
ceived by  City  Clerk  H.  C.  Cree  for 
paving  Magnolia  avenue  between  Ju- 
rupa  and  Arlington  avenues  with  oil 
macadam  and  constructing  corrugated 
iron  and  concrete  culverts  and  a  ce- 
ment pipe  drainage  sewer.  A  10-ft. 
pavement  will  'be  laid  on  each  side  of 
the  street  with  a  parking  space  in  the 
center.  Work  will  be  done  under  Im- 
provement   Act   of   1911. 


SACRAMENTO,  Cal. — Plans  for  the 
improvement  of  Santa  Barbara  Way 
from  J  to  L,  streets  were  not  adopted 
by  the  City  Commission  at  its  last 
meeting  owing  to  the  protest  of  City 
Commissioner  G.  C.  Simmons.  The 
specifications  called  for  the  use  of 
"Warrenite."  a  bitulithic  pavement. 
Simmons  said  he  wanted  the  words  "or 
its   equal"    inserted. 

The  specifications  were  referred  back 
to  City  Engineei'  Miller,  who  will  seek 
information  from  the  State  Highway 
Commission  and  ascertain  if  there  are 
other  street  surfacing  materials  that 
are  just  as  good  as  Warrenite.  and 
perhaps  cheaper. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
The  City  Engineer  has  been  instructed 
by  the  City  Council  to  prepare  plans 
and  specifications  for  6-inch  sewer  on 
Dakota  avenue,  northerly  from  Leon- 
ard street.     S.  A.  Evans  is  City  Clerk. 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co.,  Cal. — The  City  Council  has  au- 
thorized the  construction  of  a^pproxi- 
niately  6,650  feet  of  5-foot  sidewalks 
and  curbs  in  Mill  street  between  Essex 
and  .Johnson  street. 


PETAH'MA,  Sonoma  Co..  Cal. — City 
Engineer  Frost,  at  the  last  meeting  of 
the  City  Council,  submitted  plans  and 
.specifications  providing  for  the  im- 
provement of  Hayes  avenue.  The  esti- 
mated cost  of  the  work  is  placed  at  $1.- 
717.44.  A  call  for  bids  will  be  issued 
shortly.     Lyman  Green  is  City  Clerk. 


SAN'TA  CRUZ.  Santa  Cruz  Co..  Cal. — 
The  City  Street  Department  has  been 
authorized  to  lay  300  feet  of  IS-inch 
drain  pipe  in  Myrtle  street  northerly 
from  Laurel,  also  to  construct  drains 
on  three  streets  running  off  Riverside 
avenue,   south   of  the  Cut-bias   bridge. 

S.  A.  Evans  is  City  Clerk. 


PHOENIX,  Ariz. — The  $1,300,000  bonds 
voted  to  construct  the  Verde  gravity 
water  system  for  the  city  of  Phoenix 
will  be  insufficient  if  any  of  the  bids 
received  January  16  are  accepted,  in 
the  opinion  of  the  city  commsision.  Of 
the  nine  bids  received  the  lowest  for 
pipe  alone  amounted  to  $884,000.  The 
commission  has  not  yet  determined  on 
a   probable  course  of  action. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
Bids  will  be  received  up  to  February 
2nd.  8  P.  M..  by  the  City  Trustees. 
Charles  B.  Daley.  City  Clerk,  tor  the 
improvement   of  the  following   streets: 

Ferry.  Mill.  Mason.  Castro,  Estudlllo, 
.Smith,  Howard.  Main,  Ward,  Thompson. 
Melius.  Henrietta.  Susana.  Jones  and 
intersections; 


FRESNO,  Fresno  Co.,  Cal. — County 
Highway  Engineer  Chris.  P.  Jensen 
hits  completed  plan.-i  and  specifications 
for  the  foUow'ing  units  of  the  county 
highway  system  and  will  present  them 
to  the  Supervisors  at  the  next  meeting 
when  it  is  probable  that  a  call  for  bids 
will   be   issued. 

From  Sanger  to  Ventura  avenue,  a 
length  of  about  1.5  miles. 

Del  Rey  avenue,  from  Adams  ave- 
nue to  Del  Rey  avenue  and  west  to 
McCall    avenue,    a    mileage    of    3.5. 

Two  small  units  from  Kingsburg 
connecting  the  Fresno  county  system 
with  the  Tulare  county  highways;  total 
length  a   little  less  than   one   mile. 

Clovis  avenue — a  part  of  the  pro- 
jected route  from  Ventura  avenue  to 
Clovis — mileage    2.5    . 

Rids  will  no  doubt  be  taken  under 
the  four  alternate  specifications,  black 
or  white  base  with  a  choice  of  three 
types  of  tops — Warrenite.  Jensehite  or 
Topeka.  D.  M.  Barnwell  is  County 
Clerk. 


SALI.N'AS.  Monterey  Co..  Cal. — Jan- 
uary 26th  is  the  date  set  by  the  City 
Council.  M.  R.  Keef.  City  Clerk,  to 
discuss  the  proposed  improvement  of 
the   following   streets: 

West  Gabilan.  from  Salinas  to 
Capitol    streets. 

Central  avenue,  from  Main  street  to 
city   limits. 

Church  street,  from  Central  avenue 
to   Clay   street.  • 

Winham   street,    full   length. 

Harvest   street,   full  length. 

Chestnut  street,  from  South  Main 
to    Pajaro   streets. 

Market  street,  from  Main  to  Na- 
tividad  streets. 

Salinas  street.  from  Gabilan  to 
.Alisal    streets. 

Soledad  street,  from  Gabilan' to  Lake 
.streets. 

North  Main  street,  from  Main  street 
to    railroad    tracks. 

Lincoln  avenue,  from  Central  ave- 
nue to  Clay   street. 

Sausal  street,  from  Main  -to  Soledad 
strr-et.s. 

San  Luis  street,  from  Main  to  Front 
streets. 


VENTURA,  Ventura  Co..  Cal. — T.  E. 
Hill'&  Co..  1011  Washington  Bldg..  Los 
Angeles,  submitted  the  lowest  bid  at 
$115,494.46  and  was  awarded  the  con- 
tract for  improving  approximately  8 
miles  of  the  Santa  Paula-OJai  road,  of 
which  4  miles  is  to  be  paved  with  con- 
crete, bids  opened  January  20,  1920. 
Chas.  Petit,  County  Surveyor.  County 
will   furnish   cement,    sand  and   gravel. 


The  contract  involves  (a)  86.000  cu. 
yds.  excavation  at  86c  yd.;  (b)  20.950 
lin.  ft.  shaping  roadbed  at  20c  ft.;  (o) 
4125  cu.  yds.  Class  A  concrete  paving 
$6.16  yd.;  (d)  368  cu.  yds.  Class  B  coa- 
crete  in  culverts  and  bridges  at  ri?.98; 

(e)  310  ft.  18-in.  metal  pipe  at  $3.65  ft.: 

(f)  324  ft.  24-in.  metal  pipe  at  $4.45  ft.; 

(g)  100  ft.  30-in.  metal  pipe  at  .|6.i0i 
(h)  162  ft.  36-in.  metal  pipe  at  ixAi; 
(i)  21.800  lbs.  reinforcing  steel  at  lie 
lb. 

Other  bidders  were:  Geo.  S.  Benson 
&  Sons.  Los  Angeles;  C.  H.  Hudson.  Lo8 
Angeles;  David  H.  Ryan,  San  Diegoi 
:md  McPeak.  Dillon  &  Co.,  Los  Angeles. 


SANTA  ROSA,  Sonoma  Co..  Cal. — The 
(Mty  Council  has  instructed  the  Engi- 
neer to  submit  estimates  of  cost  for 
the  construction  of  cement  concrete 
sidewalks  in   West  Eighth  street. 

Cement  sidewalks  were  ordered  con- 
structed on  Boyse  and  Decker  streets 
fi'om  Donahue  to  the  city  limits.  "  Ida 
McL.    Doggett    is    City    Clerk. 

IJLYTHS,  Riverside  Co..  Cal.— Olm- 
.sted  &  Oillelen,  Consulting  Engineers, 
HoUingsworth  Bldg..  Los  Angeles,  will 
prepare  plans  and  estimates  tor  a 
sewer  system  for  Blythe.  They  are  the 
engineers  on  the  municjiial  water  sys- 
tem, construction  of  which  will  he 
started   soon. 


SACRAMENTO.  Cal.— Th.e  .  G901I 
Roads  Committee  at  a  recent. meeting 
discussed  the  proposed  road  .front .the 
end  of  the  Natomas  boulevard,  to  the 
east  levee  of  District  1500  in  order 
that  Sacramento  might  secure  trade 
from   that   section ;  .. 

A  committee  has  been  formed  to  futs 
ther  plans  for  immediate  construietlon. 
The  estimates  of  construction  are  di- 
vided as  follows: 

Concrete  road  on  levees.  Nat^dnaa 
boulevard  to  Sutter  county,  line,  four 
and  a  quarter  miles,  at  $15,600  per  mile. 
$66,300.  .  .,. 

Concrete  road  on  levee.  Suiter,  coun- 
ty, to  cross  canal.  District  lOSl,  'three 
and   a   quarter   miles.    $60,700. 

Lift  s|xin.  eighty  feet  long,  cross 
canal  bridge  with  flooring  and  asphalt 
surface,    $40,000. 

Widening  levee  of  District  to -24  feet 
for  1.7   miles,  $12,600. 

Concrete  road  to  Feather  river  cross- 
ing   1.7    miles,    $26,500. 

Feather  river  steel  draw  span  bridge 
half  mile  north  of  Vernon,  trestles  and 
approaches.  $200,000. 

Trestle  over  bypass,,  .7000  feet  long. 
built  like  Yolo  causeway,  asphalt  top. 
$137,900. 

Total.    $534,000. 


OAKLAND,  Cal. — The  City  Council, 
L.  W.  Cummings,  City  Clerk,  is  con- 
sidering plans  prepared  for  the  im- 
provement of  the  following  streets: 

Cross  streets  between  Jefferson  and 
Clay  streets  from  Twelfth  to  the  Inner 
harbor;  the  improvement  of  Madison 
street  between  Twelfth  and  Seventh 
street;  improvement  of  Jackson  street 
between  Tenth  and  Seventh  street;  Im- 
provement of  Alice  street  between  Sev- 
enth street  and  the  inner  harbor  and 
improvement  of  Ninth  street  from 
Alice  to  Fallon  streets. 

REUKELRY,  Alameda  Co.,  Cal. — The 
City  Council,  A.  G.  Briggs.  City  Clerk. 
has  passed  a  resolution  of  Intention 
providing      for    the       mprovement      of 
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Broinlway  Iruiii  iIm>  houUi  lnuitidary 
line  north  lo  Hillcrest  Ijy  eradlnB. 
curbing  and  guttering  with  concrete, 
and  paving  with  a  vitrified  brick  pave- 
ment on  a  concrete  foundation. 


CAJtMEL,  Monterey  Co.,  Cal. — S. 
'lluthven,  Monterey,  submitted  the  only 
bid  to  the  City  Trustees.  Grace  P. 
Wickham.  City  Clerk,  for  grading  and 
graveling  Casanova  street  between 
the  south  line  of  Ocean  avenue  and 
tlie  north  line  of  Thirteenth  avenue, 
and  between  the  south  line  of  Ocean 
'  avenue  and  the  north  line  of  Lucia 
avenue,  and  Carmelo  street  between 
the  south  line  of  Ocean  avenue  and 
the  north  line  of  San  Lucia  avenue. 
■the  bid  was  $11,867. 


FRESNO.  Fresno  Co.  Cal. — The  City 
Engineer  has  completed  plans  and  will 
present  same  to  the  Trustees  for  ap- 
proval at  the  next  meeting  for  a  safety 
zone  station  at  the  northeast  corner  of 
Tulare  street  and  Van  Xess  Boulevard. 
The  "zone"  will  be  a  raised  concrete 
"platform  with  coping  and  lighted  with 
two  electroliers.  Chas.  Dillon  is  City 
Clerk, 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
—Until  11  A.  M..  .January  26,  bids  will 
be  received  by  the  Board  of  Supervisors 
for  constructing  12.680  lin.  ft.  of  5-in. 
oiled  macadam  ;avenient  22  ft.  wide  on 
Francisquito  Ave.  between  Covina 
Blvd.  and  Glendora  .\ve..  near  Puente. 
In  rtoad  Improvement  District  No.  147- 
A.  Approximate  quantities:  3150  cu. 
yds.  excavation:  12.700  lin.  ft.  shaping 
roadbed;  9400  tons  of  crushed  rock;  740 
bbls.  of  oil:  207  cu.  yds.  Class  A  con- 
crete in  dips;  720  lbs.  reinforcing  steel- 
•40  ft.  18-in.  and  32  ft.  12-in.  corru- 
gated rtie-tal  pipe  culvert;  average  haul 
3.7  miles  from  Crushtor;  estimated  cost 
to  contractor.  $26,000;  total  estimated 
cost.  J34.200.  The  county  will  furnish 
the  crushfd  rock.  Certified  check  or 
bid  bond  for  10%  required.  A.  M.  Mc- 
I'herron.   Clerk. 

FKESNO.  Fresno  Co..  Cal. — Con 
tracts  for  the  construction  of  three 
units  of  the  county  highway  system 
have  been  awarded  by  the  County  Su- 
pervisors  as   follows: 

Freano-Coalinga  road  connecting 
link.  2.50  miles,  awarded  to  A.  H. 
Vaughan.  Hanford,  Cal.,  at  $1  per  cubic 
yard  for  grading;  27  cents  for  paving, 
and  culverts  $3,500;  total  $73,562.57. 

Oil   City   road,   mileage   2.  awarded   to 

Hugh      Crummey.    Hearst      Bldg..      San 

Francisco,    at    grading.    $1.45;    25    cents 

^pc    paving,    and    culverts    $2,000;    total, 

'  }4(,782.50. 

Derrick  houlfvnrd.  6.01  miles  in 
length,  awarded  to  Hugh  Crummey.  at 
J1.45  far  grading  and  26  cents  for  pav- 
ing; total.  $139,453. 

.AH  of  the  above  sjrelches  will  be  of 
Ihe  black  base  construction.  Chris.  P. 
.lensen   is  County   Highway  Engineer. 


of  the  278  miles  of  road  in  the  county 
highway  system  provided  for  by  a 
$40,000,000  bond  issue  eliminating  con- 
crete construction,  according  to  a 
statement  issued  by  the  commission 
following  Its  action  in  rejecting  bids 
received  January  12.  Bids  will  be  taken 
for  a  rock-fllled  base  with  2-in.  Topeka 
or  Warrenite  top.  The  commission  says 
the  county  now  owns  an  accessible 
supply  of  suitable  rock  for  construct- 
ing such  a   type  of  road. 


WILLOWS.  Glenn  Co.  Cal. — The 
board  of  Dirertors  of  the  Jacinto  Ir- 
■i-ifetition  D  strct  M.  A.  Fisk.  Secretary, 
is  contemiilafng  the  completion  of  a 
permanent  w.nter  supply  system  for  the 
dstriet. 


LODI.  San  Joaquin  Co.,  Cal. — Bids 
will  be  received  by  H.  S.  Clark,  City 
Clerk,  up  to  February  2nd,  8  P.  M.,  for 
furnishing  and  delivering  the  follow- 
ing materials   f.   o.   b.   cars  Lodi: 

Alternative  bids  for  S.  G.  V.  sewer 
pipe  or  Standard  cement  pipe  as  fol- 
lows: 

2100  ft.  of  14-inch  pipe. 

Also  for  excavating  and  backfilling 
2100  ft.  of  ditch  3  ft.  in  width,  depth 
6  ft.,  more  or  less,  including  tunnel- 
ling under  railroad  right  of  way. 

Also  for  delivering  material  and 
pipe  on  ground  and  laying  of  same  in 
trench.  For  this,  bidder  will  furnish 
his  own   sand  and  cement. 

Certified  check  of  10%  payable  to  City 
Clerk  must  accompany  each  bid. 


SANT.A  IiO:>A.  Sonoma  Co..  Cal. — The 
liid  of  A.  J.  Fairbanks.  WiUits.  has 
been  accepted  by  the  County  Super- 
visors. W.  AV.  Felt  Jr.,  County  Clerk, 
for  a  graveled  section  3.7  miles  long  on 
the  Petaluma-Sonoma  road,  his  bid  be- 
ing $23,152  for  a  16  foot  road  5  inches 
Ihlck.  The  bid  for  excavating  was 
$1.15  a  cubic  yard. 


OAKL.VXD.  Cal. — Bids  will  be  re- 
ceived by  City  Clerk  L.  W.  Cummings, 
up  to  January  29th.  12  M..  for  the  con- 
struction of  a  vitrified  pipe  sewer.  8 
inches  in  diameter,  in  26th  avenue  from 
East  Tenth  street  to  a  point  75  feet 
northeast  including  vitrified  pipe  lamp 
hole  with  brick  and  cast  iron  top  and 
vitrified  pipe  Y  branches  with  5-inch 
openings. 


PHOENIX.  Ariz. — The  Maricopa 
County  Hghwav  Commission  will  re- 
advertise   for   bids   for   the   construction 


SACRAMENTO.  Cal.— The  following 
bids  were  received  January  19th  by 
the  California  State  Highway  Com- 
mission for  highway  improvement  in 
four    counties; 

Inyo  County,  between  Indian  Allot- 
ment and  Division  Creek  (VI-Iny-23- 
A).  about  7.5  miles  in  length  to  be 
gr.ided. 

J.  L.  Connor.  Los  Angeles $26,950.00 

Chas.    Soleras,    Los    Angeles.  .    22.467.40 
Engineer's    Estimate.    $24,762.95. 

Riverside  County,  between  NE  Cor. 
Sec.  6,  T.  7  S..  R,  8  E..  S.  B.  B.  &  M., 
and  Southerly  Boundary  (VII-Riv-26- 
G).  about  143  miles  in  length  to  be 
paved  with  Portland  cement  concrete. 
Chas.  Soteras.  Los  Angeles.  .  $254,938.20 
Engineer's    Estimate.    $239,359. 

Fresno  County,  between  Oil  King 
School  and  Huron  Road  (VI-Fre-10-E). 
about  12  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 
Jos.  G.  Donovan.  Los  Angeles.  $238,935 
Engineer's    Estimate,    $163,854.50. 

Imperial  County.  between  Gravel 
Wash  and  X'ortherly  Boundary  (VII- 
Imp-26-E).  about  S.3  miles  in  length  to 
l)e  paved  with  Portland  cement  con- 
crete. 

Imperial. County,  between  Tule  Wash 
and  Gravel  Wash  (VII-IMP-26-D), 
and    6.5    miles    in    length    to    be    paved 


with   Portland -.cement   concrete. 

.No    bids    received    on    either    of    the 
above. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Bids  will  be  received  by  Henry  A. 
Pfister,  County  Clerk,  up  to  February 
16th.  U  A.  M.,  for  the  improvement  of 
Cohalan  avenue  in  Supervisor  District 
Xo.    4. 


MARTINEZ.  Contra  Cost.i  Co.,  Cal.— 
The  California  Corrugated  Culvert  Co.. 
5th  and  Parker  Sts..  Emeryville,  on  a 
bid  of  $13,784.74  was  awarded  the  con- 
tract by  the  County  Supervisors,  R.  R. 
.Arnold.  County  Engineer,  for  furnish- 
ing culverts  to  be  used  in  the  construc- 
tion of  the  County  highway  system. 
Rids  were  also  received  from  the  West- 
ern Pipe  &  Steel  Co.  and  the  Madwell 
Culvert   Co..   both   of  San   Francisco. 


LODI.  San  Joaquin  Co.,  Cal. — The 
City  Trustees.  H.  S.  Clark.  City  Clerk, 
have  instructed  City  Engineer  Earzel- 
lotti  to  prepare  plans  for  pavement 
connecting  with  Cherokee  Lane.  The 
work    is    estimated    to   cost    $1,600. 


OROVILLE.  Butte  Co.,  Cal. — The 
City  Engineer  has  completed  plana  for 
paving  the  upper  portion  of  Mont- 
gomery street  and  will  present  same  to 
the   City   Trustees   for  approval. 


Tl'LARE.  Tulare  Co..  Cal. — A.  H. 
Vaughn  of  Hanford  was  awarded  the 
contract  at  $23,761.89  for  paving  Inyo 
street  between  I  and  D  streets.  Bush 
street  between  north  city  boundary 
and  Southern  Pacific  main  track,  and  J 
street  between  south  city  boundary  and 
Southern  Pacific  main  track,  with  4-in. 
concrete.  20  feet  wide  and  5-ft.  dirt 
shoulders  on  each  side.  Vaughn's  unit 
prices  were  $1.50  cu.  yd.  for  excavation 
and  $20  cu.  yd.  for  concrete  paving.  E. 
C.  Moran  submitted  the  only  other  bid 
at  $24,887.28.  his  unit  prices  being  $1.59 
for  excavation  and  $20.90  for  concrete 
paving.  Work  will  be  done  under  Im- 
provement Bond  Act  of  1915.  Herrick 
Berryhill.    City    Engineer. 


DOUGLAS,  Ariz. — Proceedings  will  be 
instituted  for  paving  45  additional 
blocks  in  the  city.  City  Engineer  M.  F. 
Bane  has  prepared  plans  for  improv- 
ing Seventh.  Eighth  and  Fourteenth 
Sts.  between  G  and  Dolores  Avenues; 
Thirteenth  Street  between  Railroad 
and  Dolores;  G  Avenue  between  Eighth 
and   Fourth. 


FLORENCE.  Ariz. — Littlejohn  & 
Singleton  of  Tucson,  submitted  the 
lowest  bid  at  $91,934.64  for  construct- 
ing 12  miles  of  county  highway  be- 
tween. Oracle  and  Mammouth.  R. 
Twohy  &  Son  bid  $115,081.47  and  Geo.  S. 
Benson  &  Sons  of  Los  Angeles,  bid 
$136,790. 

♦ 

In  reporting  that  the  British  Mar- 
coni Wireless  Telegraph  Co.  has  an- 
nounced the  production  of  a  wireless 
direction  finder  which  enables  ships  to 
discover  each  other's  position  in  the 
densest  of  fogs.  Consul  Leslie  E.  Reed 
has  forwarded  from  London  two  de- 
scriptive pamphlets,  "Marine  Pattern 
Wireless  Direction  Finder — Type  11" 
and  "Direction  Finding  by  Wireless." 
These  pamphlets  may  be  examined  at 
the  Bureau  of  Foreign  and  Domestic 
Commerce  or  its  district  offices  upon 
referring  to  file  Xo.  130130. 
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Official    Proposals. 


BIDS   WA>TED   FOR   CLEARING   SITE 


-\OTltE     TO    BIDDERS. 


XOTICE  IS  HEREBY  GIVEN  that 
the  Snow  Mountain  Water  and  Power 
Company  will  receive  at  its  office,  216 
I'ine  Street.  San  Francisco,  California, 
u|>  to  2  o'clock  P.  M.  of  February  10th. 
I92(»,  sealed  bids  tor  the  clearing-  of  the 
Gravelly  Valley  reservoir  site,  in  Lake 
County.  California,  of  all  trees,  brush 
lugs,  etc.,  whether  alive  or  dead,  stand- 
ing- or  fallen.  Maps  and  specifications 
for  the  clearing  of  said  reservoir  site 
are  on  file  in  the  oHice  of  the  Snow 
Mountain  Water  and  Power  Company 
in  San  Francisco,  and  Ukiah,  Califor- 
nia, to  which  all  bidders  are  hereby 
referred. 

The   Company    reserves    the    right    to 
reject   any  and   all   bids. 
Dated,    January    15th,    1920. 
SNOW      MOUNTAIN       WATER       AND 
POWER     COMPANY. 

By   W.   S.   Graham,   General   Manager. 


niDS     W.\>'TED     FOR     ALTER.iTIONS 

TO    SACRAMENTO    POST    OFFICE. 

ISVIT.VTIOX    FOR    PROPOSALS. 

TRE.A.SURY  DEPARTME.NT.  Super- 
vising Architect's  Office,  Washington. 
D.  C..  .ranuary  12,  1920.— SEALED 
i'ROI'OSALS  will  be  opened  in  this 
office  at  3  P.  M.,  February  18,  1920,  tor 
the  extension,  remodeling,  etc.,  of  the 
United  States  Post  Office  and  Court 
House  at  Sacramento,  Calif.  Drawing.s 
and  specifications  may  be  obtainea 
from  the  Custodian  at  Sacramento, 
Caht..  or  at  this  office,  in  the  dis- 
cretion of  the  Supervising  Architect. 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing- Architect. 


\OTICE   TO    COXTR.*tTORS. 

Sanitary  District  .No.  2.  will  receive 
bills  for  the  construction  of  -115  ft.  of  6' 
sewer  in  Madera  Park  Tract  in  ac- 
cordance with  plans  now  on  file  witli 
Secretary  of  the  Board.  Bids  will  be 
opened  February  11th  at  8:()0  P.  M. 
Board  reserves  right  to  reject  any  and 
all   bids. 

B.   W.   TOMPKINS.  Secretary. 

Corte    Madera,    Cal. 
I>ated   Jan.   23,    1H2U. 


STATE  CORPOR.\TIO\   DEPAKT.ME.NT 

Wilkinson  Manufacturing  Company, 
S»n  Bernardino — To  issue  TOO  shares 
to  P.  H.  Wilkinson  in  exchange  for 
certain  real  and  personal  property  and 
to  sell  50  shares  each  to  W.  D.  .Newerf 
and  R.  E.  Wilkinson,  and  thereafter 
lo  sell  200  shares  at  par  $100  for  cash. 
The  company  proposes  to  acquire, 
operate  and  carry  on  the  business  of 
manufacturing  vulcanizers  and  other 
automobjle  accessories  and  parts,  also 
a  general  manufacturing  and  fmuulry 
:  Ijus'ness. 

Woodward  Wa.v  .Manilla jturing  Com- 
(' pany.  Kacrameiilo — To  sell  510  share.s 
to  cerlain  persons  in  exchange  for  11 
applications  for  letters  patent  and  one 
palent  and  to  sell  490  shares  to  secure 
funds  for  the  construction  of  a  new 
building  and  to  acinire  tools,  mach- 
inery, Tnaterials,  mercliandixe  and 
working  capital. 

The  company  proposes  to  own. 
operate  and  conduct  a  general  repair 
shop  and  sheet  metal  and  electrical 
construction  work  and  principally  to 
manufacture  and  sell  certain  automo- 
bile devices,  for  which  applications  for 
letters  patent  are  pending  in  the 
I'nited  States   Patent  Offlre. 

Taylor  Mayhew  I'ump  (■■.tnpflny, 
'Oakland — To  i.'-.'--iii.-  12.7.'.ii  fhans  ul"  its 
captal    slock    to    II.    ii     T:!yl'.r    an(|    F 


J.  Mayhew  in  exchang-e  for  their  right, 
title  and  interest  in  the  application  for 
letters  patent  for  the  manufacture  of 
oscillating  pumps,  The  company  pro- 
poses to  sell  2,000  shares  of  its  com- 
mon and  2.000  shares  of  its  preferred 
capital  stock  at  par  $1.00  per  share  for 
the  purpose  of  securing  equipment,  etc. 
Artana-Geoffroy  Company,  Ino.,  San 
Jose — To  issue  5.000  shares  at  par  $10 
per  share  to  its  incorporators  for  cash 
heretofore  expended  on  behalf  of  the 
corporation  or  to  be  paid  t"  it.  The 
company    was    oraranized     (nv    tb-    nui- 
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\\:>(>1,1,ETT     di     LAMII    Ql  IT      AJiriK- 
TIOITI  RAI.        l,RA<iI  i;. 

SACRAMENTO.  Cal.— The  local  ar- 
chitectural firm  of  WooHett  &  Lamb 
litis  sent  a  letter  to  the  C'.vic  .\ichi- 
leclural  League  of  Sacramento,  stating 
its  desire  to  d.scontinue  its  member- 
shpi  in  the  organization  "as  now  con- 
stituted." The  letter  expresses  the 
firm's  desire  for  "co-operation  when 
d.recttd    along    right    lines." 

In  conclusion  the  letter  states  the 
firm  would  "work  under  an  etnbar- 
ta-ssment  if  assoe  atcd  too  closely  with 
the  same  in.ertsls  that  have  spoken 
for  you  recently,  and  thcrefote  we  seek 
but  ; 
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iixiiaril  Home  Builders'  Corporation. 
Oxnard.  Ventura  County — To  sell  1.000 
shares  of  its  capital  stock  at  par  $100 
for  cash.  The  permit  is  issued  upon 
the  condition  that  500  shares  are  to  be 
subscribed  for  on  or  before  June  1, 
1920.  The  company  was  organized  foi 
the  purpose  of  acriuiring  sites  in  the 
city  of  Oxnard  and  erecting  thereon 
buildings  primarily  lor  resdenlial 
purposes. 

Carmtl  Canning  Company,  .'■an 
Francisco — To  issue  2,000  shares  of  its 
capital  stock  to  25  persons  at  par  $100, 
for  cash.  The  company  proposes  to 
purchase  real  propert.v  at  Monterey  and 
to  build,  equip  and  operate  a  fish 
eati-^ing   plant    thereon. 


OF 


.V  mSIXESS    .>!  \.\. 


To  the 
held  lip. 
walked  n 
squeezed ; 


Editor: — Sr:  I  bav.-  been 
held  down.  sandbagged, 
n.  sat  on.  flattened  out  and 
fi.sl  by  the  I'nited  States 
Government  for  fedei-al  war  tax.  ex- 
cess profi's  tax.  Liberty  Loan  bonds. 
thrift  ;:tamps,  capital  stock  tax,  mer- 
chant's license,  auto  tax  and  by  e\'ery 
society  and  organization  that  the  in- 
\'entive  mind  of  man  can  suggest,  to 
extract  what  1  may  or  may  not  jios- 
sess. 

From  the  Society  of  John  the  Baptist, 
the  G  A.  R.,  the  Woman's  Kelef.  the 
.Vavy  League  the  Red  Cross,  the  Black 
Cross  the  Purple  Cro.'-s,  the  PoiibU 
I'ros.s,  the  Children's  limn.-,  the  Ilorcas 
Sioei.ty.  the   y,  M    r.  ,\„  the  Boy  Scouts. 
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ian  -Relief. 


jwish    Relief,    the    Belg 
and   every   hospital    in    town. 

The  Government  has  so  governed  my  , 
business  that  I  do  not  know  who  ownn 
it.      I    am    inspected,    suspected,    exam- 
ined,   re-examined,     informed,    required  . 
and    recommended    so    I    do    not    know    : 
who    1    am,    where    I    am    or    why    I    am   ; 
here.     All  I  know  is,  I  am  supposed  t'l* 
be    an    inexhaustible    supply    of   money 
for   every   known    need,    desire,   or  hope 
of  the  human   race.  and.   because  I  will 
not     sell    all    I    have    and    go    out    and 
I  'irrow     or    steal    money    to    giv« 

have  been  cussed,  discussed, 
bo>,  >S,  talked  to,  talked  about,  lied 
to.  lied  about,  held  up,  hanged,  robbed 
and  nearly  ruined:  and  the  only  rea- 
son I  am  clingin.g  to  life  is  to  see 
what    ill    the   bell    is  com  tig  next' 

X.  T    Z. 


DRILLING    WELL    .\.\D    CASING    BIDS 
■W.*\TED. 

YUBA  CITY,  Sutter  Co.,  Cal. — Bids 
will  be  received  up  to  Frebruary  2nd, 
7;30  P.  M.,  by  City  Clerk.  C.  C.  Kline, 
for  boring  wells  and  furnishing  cas- 
ings. 

Bidders  are  requested  to  submit  bids 
on  the  boring  of  one  12-inch  well  with 
capacity  of  500  gallons  per  minute,  and 
for  furnishing  12-incli  standard  casing 
for  same,  bid  extensions  on  the  boring 
and  casing  to  be  made  separately. 
Depth  of  well  to  be  approximately  not  • 
less    than    200   feet. 

Each  firm  submitting  bids  shall  ac- 
company the  same  with  a  certified 
check  in  the  sum  of  $250  madf  payable' 
to    the   City   Treasurer. 


BISIN'ESS     OPPORTINITIES. 

Kinney.  Frome.  Parr  Co,  311  Cooper 
St.,  Camden,  .New  Jersey,  is  in  the 
market  for  oil-burning  heating'  ap- 
paratus for  residences,  banks  and 
schools. 

C.  R.  Biedorman.  Hereford.  Arizona 
is  in  the  market  for  coal  oil  lamps. 

Walter  Stock,  Torchu,  Alberta.  Can- 
ada, desires  to  get  in  touch  with  San 
Francisco  firms  equipped  to  manufac- 
ture galvanized   tin   articles. 

rOlNTV  PIHCHASIN<;  AGEXT 

NAMED. 

IKIAH.  Mendocino  Co  Cal— c  \ 
Van  Dyke,  son  of  County  .\ssessor  Van 
Dyke,  has  been  appointed  by  tjie 
County  Supervisors  as  County  Pur- 
chasing .Agent.  Hale  I'rather  is  Coun- 
ty  Clerk. 

"" ^ 

,\MEK1«'.\N-M,\DF:       FIRNITIRK       I.V 
FRAN«'I-: 

I'lirniture  made  by  the  school  boys  of 
.America  is  proving  a  godsend  in 
northern  France  and  Belgium  where' 
that  commodity  costs  ten  times  as 
much  as   it  did  before   the  war. 

Two  thousand  five  hundred  pieces 
made  b.v  the  Junior  Red  Cross  have 
been  distributed  in  the  last  few  weeks. 
This  represents  one  shipment  of  tables 
chairs  and  other  household  furniture 
made  by  .American  boys  in  manual 
training  schools.  The  furniture  is  not 
elabo'-ate  but  stout  and  of  good  wood. 
and  French  government  officials,  who 
inspected  it.  pronounced  it  "very  cre- 
ditably made." 

Five  milion  persons  are  endeavoring 
to  keep  hou«-p  this  winter  in  these  de- 
\-asiated  areas.  m.Tn>'  of  tin-in  Jri  th** 
crudest   forms   of   shelter 
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ruILDlXO    AND    ENGINE ERIXO    NEWS 


AWARDED 


I_iens,  A.cceptances,  Etc. 


BUILDING   CONTRACTS 
.San  Francisco  roiinlv 


IJH 

Kulpli 

llealiiit; 

r.iHi 

K!T 

Eberhanlt 

(Iwner 

500 

ia« 

Ke,][ 

Klein 

500 

i:t3 

-Ulum 

I'i.iza 

50U 

H<l 

.<iilMKilll    . 

1  1  VVIler 

luooo 

Hi 

WV.sl^-iii    liii,.i 

( )wner 

1  sou 

HS 

<  Ir. inlmii 

( )  w  n  e  r 

11500 

u:i 

i.eutiartl 

I  iwiicr 

L'OIIIMI 

144 

l^eong 

J^'ilippis 

10000 

145 

St.  Joseph 

liorward 

198G0 

146 

St.   .Joseph 

Turner 

3S7U 

HT 

'■Trah&n 

Vaughn 

425U 

147 

DoiKleio 

Owner 

700 

US 

.Reid 

Owner 

500 

lis 

Desimon.- 

Bonco 

1000 

loO 

■  Johnson 

Owner 

1000 

151  • 

Ad^l.steiTi 

Hansen 

2  000 

152 

Smith 

Finnigan 

10000 

t';j 

Strand 

Owner 

0000 

154 

Associated   Oil 

Vogt 

960 

1»5 

Becker 

Meyer 

16000 

l.-.d 

Mauri  no 

Coburn 

'J  00 

157 

McCain 

Hansen 

7000 

15s 

llin.J 

rrfer 

900 

1  '■!! 

.Morri.s 

Morris 

7000 

Ii;ii 

Morris 

Morris 

UOOO 

161 

Alexandrian 

Braunton 

3000 

I«i' 

Hooper 

Grace 

1000 

163 

Landegren 

Owner 

3900- 

164 

Bank  of   Ital.v 

Cal  Granite 

200000 

165 

.Jensen 

Owner 

4700 

166 

Allred 

Owner 

8000 

167 

Sullivan 

Fennell 

12000 

168> 

.■  Fr«eborn 

Duncan 

85000 

16H 

Stiefel 

Owner 

3900 

170 

Weisshein 

Meyer 

4975 

171 

Coceellato 

Owner 

900 

172 

MeKenna 

Owner 

500 

173 

Pechner 

Braas 

1900 

17-4 

Bergers 

Mullen 

6950 

175 

Kahn 

Moller 

975 

176- 

Hehfeld 

Ahl 

64S 

177 

Janssen 

Owner 

7900 

17S 

Rothenhers 

Spargo 

3184S 

17il 

Same 

Norman 

625 

ISO 

Same 

Butte 

S90 

nji 

•Same 

Law  son 

S40 

ISL' 

V\oil<man 

Owner 

5000 

is:; 

We.st 

Duncan 

17000 

1S4 

Ander.xtn 

Owner 

4900 

IS5 

Liltle 

Owner 

100000 

Uii 

Cla.vbausli 

Stockholm 

40O0O 

1S7 

Granal 

Ready 

500 

ISS 

Kisonhiii  h 

Owner 

12500 

18.t 

Palton 

Owner 

2500 

190 

Kappoit 

.lohn.son 

4175 

19U 

.  Stenhouse 

Kopf 

4326 

lOI 

r.arin 

Button 

450 

\:>2 

fluirchia 

Owner 

500 

IH3 

Stand  rnderK'd 

Steel  Tank 

4  000 

i:<l 

.\ovelty. 

Cox 

600 

l'.t5 

.•■'ansonie 

Morris 

6000 

riOKMITS. 

.\I-TKUAT10.\" 

(136)  NO  40  AHOfELLO  BLVD.  Al- 
ter for  basement  garage.  install 
doors,   etc. 

Own!.r — W.    Rolph.    Premises. 
Architect — None. 

Contractor — Geo.    Healing.    110      Jessie. 
San  Francisco. 

COST.    ?500 
SHOP 

(137)  W  liLliVKNTH  335  S  Folsom. 
Onc-siory   frame   machine   shop. 

owner — William    Eberhardt.    1,"     " 

-Ave.,    San    Francisco. 
Architect — None. 


Bessie 
COST.    $500 


.M.TKRATION 

(US)      NO.     1511     KlGinil     .\\K      Kai: 
aird'-move    dwelling;    alter    for    basi 
jueiit  garage. 
Owner— .V.     G-     KcPll.     1370     mil     Av( 

!^'an    Francisco. 
.Vrchriect — .None. 
CV'iiractor— K.    A.       Kle 
■       Ave..  San   Francisco 


1423       21th 
COST.    $500 


l;.MSK    1>\\  KLLING 
(139)      NO.        145        WKBSTER. 
dwelling:    ratproof   floor,    etc 

l).vnel--.\l.      iillltn.      21       Flr.n.l      .1 


.\rehilect — None. 
Contractor — L.       Pizza, 

Place.    San    Francisco. 


COST.    $500 
IFIC 


ALTERATION 

(140)      XW    BATTERY    AND      PAl 
Sts.      Remove    present    partitions: 
.st:ill    freight   elevator  for   lofls. 
Owner — \Vm.    G.    Oilmour.     ISO      .1.-; 

San  Francisco. 
.\i'iliil.-ct  — .None. 

COST.    $1(1 


Alte 


.\ltei;atio.n 

(141)    no.   357   tehama. 

change    for    store    room. 
Owner — Western    Union    Telegraph 

742    Market.    San   Francisco. 
-Architect — None. 

COST.   $ 


in- 


and 
Co.. 


DWELLING 

(142)      NVV    FR.\NKLI.N      AND      FRAN- 
cisco.        One-Story        and      basement 
frame    dwelling, 
owner — E.     (jrannuci,     643     Front,     San 

Francisco. 
Designer — Albert    Massagli,    147    Parker 
Ave.,    San    Francisco. 

COST.    ?6500 


i:ksidences 

(143)      E    MONCADA      75-125    N    Cedro. 

Two    two-story    and    basement    frame 

residences. 
Owner — Joseph    A.    Leonard.    90      Cedro 

.\ve..  San   Francisco. 
.Architect — Owner. 
Dav's   work.  COST.    $10,000    each 


Ai,'ri;i;  and  add 

(144)      i:    STOCKTO.V    34-3    N    Jackson 
.\    35-3xE    96-9.      .Alterations    and    ad- 
ditions   to    building. 
Owner — Willie   Leong. 
Architect — AVm.    AVilde.    Nevada      Bank 

Bldg..   San   Francisco. 

(Contractor — A'.    Filippis.    F.    S.    Daman- 

te    and    D.    Amoroso.    1526    Powell, 

San    Francisco. 

Filed    Jan.    19.    '20.      Dated    Jan.    14,    '20. 

On    1st   and    15th   of   each   mo....    75% 

Tsual    35    days     25% 

TOTAL  COST.  $10,000 
IJond.  $5100.  Sureties,  B.  (^ozzaneo 
.Tnd  F.  Corballi.  Forfeit,  none.  Limit, 
;io  days.      Plans  and  specifications  filed. 


IIOILEP.S 

(U5)      TUi:XA       AISTA       A.VD       PAP.K 
Hill    Ave.      All    work    to    install    and 
erect,    complete,    on    foundation,    boil- 
ers   for    water,     steam    and     blow-off 
piping    connection. 
Owner — St.    Joseph's   Home    and    Hospi- 
tal   (a   Corp.).    Premises. 
.\rehitect — Leo   J.   Devlin,    Pacific   Bid:-.. 

San     Francisco. 
Contractor — Dorward     Engineering    Co. 
(George   Dorward  &   Jacobina    Dor- 
ward).    503    Market.    San    Francisco. 
Filed   Jan.    19.    '20.      Dated    Dec.    15.   '19. 

On  delivery  of  boilers 50% 

Completed    and   accepted    25% 

•ill    days    after    2;.% 

TOTAL  COST.  $19,860 
liond.  $10,000.  Sureties.  Geo.  Symon  and 
S  r  Svmon.  Forfeit,  none.  Limjt. 
I2(i  davs' after  date  of  signing  contract. 
Sii.e'fli-ations    only     filed. 

ioi.i;("riMc  WORK. 

(IKi)  ICI.K.TRIC  WORK  KoK  Coll. 
ir  room  annex  together  with  an  ad- 
jacent .•■•ection  of  the  main  building 
on     above. 

C'.ntraclor — The    Turner   Co.    (a  Corp.), 
272  Natonia.  San   Francisco. 

Kil.il    Jan.    19.  "20.      Dated   Dec.   1,  '19._ 

1st  day  of   each  month   7.5% 

1  snal    .!;.    days    •  •,j;q;j,-^l   COST,' "$3"'9'79 

Bond.   $2,000.     Sureties,  S.   D.   Allen  and 

11     Turner        Forfeit,    none.      Limit.    90 

il.iys    after      signing      coniract.       Plans 

and  specificalions  Mlr'l, 


I'KRMITS. 

.\lti;r.\tion 

(ll7i      S\V    COLCMBIS    A.ND    GREEX- 
wieh.      .\lter    drug    store    front;   glass 
and  marble  work.  etc. 
Owner — ,1.    Dondero.      Lansdale.      Marin 

Counlv.   Calif. 
.\iihite.t — None. 

COST.    $70(1 

\i.'ri:i;.\Tl(i.v 

(IIS)      S\V        CAPITAL       AN1>      tK'KAN 
Aves.      Remove   present   floor  and   lay 


Owner — W.     Reid,     1040 
Ave.,   Alameda,   Cal. 
.\r.  hiteri — None. 


Santa       Clara 
COST.    $500 


ALTERATIONS 
(149)       NO.     261        FAIR 
present    building  and 
lions  and    repairs. 
(Jwner — Nick        Desimone. 

(.>aks.  San   Francisco. 
-Vii  bitert — None. 

Ccmtractor— L.    Bonco    &    F.   Moridno.   38 
Lippard.   .'^an    Franci.vco. 

COST.  $1(100 


OAKS.       Raise 
make      altera- 


Fair 


altI':r.\tio.\s 

•  150)      NO.     492     H.VIGKT        Alterations 
Lhangos   for  candy  store. 


ALTERATION 

(1511      NO.    163G    FILLMORE.       Remove 
present    store    front    and    alter    inte- 


Owner — Sam     Adelstein, 

San   Francisco. 
Contractor — F.    L.    Hansel 

Polk.   San    Francisco. 


1S3I       Baker. 

Inc..      2000 

COST.    $2000 


ALTEKATKJNS 

(152)      S   MARKET   275   E   6th.     Altera- 
tions  and   interioj-  changes   for  dance 
liall    duarteis. 
Owner — Guy    C.   .Smidi.    Strand    Theatre, 

San     Francisco. 
Architect — None. 

Contractor — James    Finnegan,    525   Cali- 
fornia.   San    Francisco. 

COST,    $10,000 


l'-|.ATS 

i15:il       W     T\\  1;NT1ETH     AVE.     1((0       S 
.\nza.         Two-st.iry       and       basement 
frame    Hals. 
Owner — T.    B.    Strand   and    T.   J.    Strand. 

614    Brodcrick.    San    Francisco. 
.\nhitect — O.    It.    Oyen,    1019    14th,    San 
Francisco. 

COST,    $6000 


^  ;';i:\  ICE    STATION 

(154)      SAV    POST    AND    LARKIN.    One- 
si  i  rv    steel    service   station. 
Own'' — .Associated      Oil        Co..      Sharon 

it'rijr..    San    Franci.^co. 
,^  !■■  bitect — None. 

Ci'i.  ricfr— \.   H.   A-ogt.    1S5   Steviison. 
San    Francisco. 

COST.    $960 

UUrORDEU. 

1-|';.>-'IDE.\CES 

(  155)      N  BALBO.A  25  E  32nd  Ave  E  100 
xN     75.       All     work     for     four     four- 
room  and  bath   residences. 
Owner — Geo.    .1.    Becker      and    Geo.      A. 
Bertram,    1636  Polk,  San   Francisco. 
.\rcliitect — None. 

Contractor — Theodore      G.    .Meyer      and 
P.ollin     E.     Meyer,     2628     Anza     St., 
San    Francisco. 
Filed  Jan.  20,  '20.     Dated  Jan.   19.  '20. 

Frame     up     $4000 

Brown    coated     4000 

Completed  and  accepted 4000 

Usual    35    days 4000 

TOTAL  COST.  $16,000 
lii.nd  m.ne  Limit.  100  days.  Forfeit. 
IK, 111-.      I'lans   and    spe  ^itications    filed. 


BriLI)IX(;    AND    EXtHNEERING    NEWS 


PERMITS. 

REPAIRS 

(Ibli)      NO.    :!71"J    .\R11Y.    Replace    vusiU- 

on   llat.s   where   damugreil   by   tire. 
Owner — B.   J.   Maurino,   3729   Army,  San 

Francisco. 
.\rchitect — None. 
Contractor — Chun.    Cobnni,    ISM      Jessie. 

San    Francisco. 

COST.  »;k>ij 


DWELLING 

1157)      SE    EASTWOOD    DRIVE      AND 
San      Ramon      Way.      One-story     and 
basement    frame   dwelling. 
Owner — I.    F.    McCain.    31S    Kearny,    San 

Fi-ancisro. 
.\rcliitect — J.    F.    McCain,      31S      Kearny, 

San   Franci.sco. 
Contractor — H.    J.     Hansen,     1327       iotli 
.\ve..  San    Francisco. 

COST,    $7000 


ALTTU.^TION 
(liS)      NO.     1(19     SIXTH. 

store    front. 
Owner — Hind  Estate  Co., 

ery.   San    Francisco. 
.\rchitect — None. 
Contractor — Chas.     E.     I" 

leek.  San   Francisci. 


Install       new 
L'15  Montgom- 

Eer,     134     Hal- 
COST,    $900 


DWELLING 

(159)      EASTWOOD       DRIVE,       WEST- 
wood  Park.     One-story  and  basement 
trame   dwelling-. 
Owner — Linnie  Morri.s,  13-  Judson  Ave.. 

San    Francisco. 
.\rcliltect — A.    W.    Smith.    1010      Broad- 
way,  Oakland 
Contractor — G.    W.    Morris,    132    Judson 
Ave.,    San    Francisco. 

COST,   $7000 


DWELLING 

(160)      MIR.\M.\K    AVE.,      WESTWOOD 
l*ark.  One-story  and   basement  frame 
dwelling. 
Owner — Linnie  Morris,  132  Judson  .\ve., 

San    Francisco. 
.Architect — A.    W.    Smith,    1010      Broad- 
way,   Oakland. 
Contractor — G.    W.    Morris,    132    Judson 
.-Vve.,    San    Francisco. 

COST,   $600" 


vails, 


ALTERATION 

(ICl)      NW    CL.^Y    ASl)    FRONT. 
store    front,    changes    on    brick 
etc.,   for  offices. 
Owner — Mrs.   N.   E.   Alexandrian. 
Architect — None. 

Contractor — Harold   Braunton,    ISO   Jes- 
sie, San  Francisco. 

COST,    $3000 


ALTER  AND  REPAIR 

(162)  NO.  2549  GREEN.  Repair  brick 
steps,  and  general  interior  altera- 
tions for  residence. 

Owner — J.    G.    Hooper.    First      National 
Bank  BIdg..   San    Francisco. 

.\rchitect — None. 

Contractor — Grace      &      Bernierl,    Clans 
Spreckels    Bldg.,    San    Francisco. 

COST,  $4000 

DWELLING 

(163)  W  THIRTY -SI.XTH  AVE.  12.3  S 
Lincoln  Way.  One-story  and  base- 
ment   Irame   dwelling. 

Owner — V:dw.  L.  Landegren.   419  Golden 

(iate   .\ye..   San    Francisci-'. 
.Vn-liitect — N-jnc. 
U-.y  s    w.iik  Cost.    .53.9110 

RRCORUED. 

FCRXISH  AXD  SET  GKA.NITE 

(164)  NW  POWELL  AND  EDDY'  X  63 
W  7.'>-2  X  10  W'  100-3i/i>  S  75  E  17»-6% 
m  or  1.  Furnish  and  set  all  granite 
for   bank    l)uilding. 

Owner — Bank  of  Italy,  SE  Montgomery 

and  Clay  Sts.,  San    Francisco. 
Architect — Bliss      .&      Faville,       Balboa 

Bldg.,    San    Francisco. 
Contractor — California  Granite  Co.,    1S5 

Stevenson  St.,  San  Francisco. 
Filed  Jan.  21,  '20.  Dated  Dec.  2,  '15. 
Payments  weekly  of  actual 
amount  of  pay  roll  and  inciden- 
tals commencing. Dec.  16,  1919... 
Total  on  completion  not  to  ex- 
ceed      $18,000 

Usual    35    davs,    balance 20,000 

TOTAL  COST,  $200,000 
Bond.  $100,000.  Sureties.  Stanley  Red- 
der, G.  Bocci,  Andrew  Carlaw.  L.  Bocci 
*  Sons,  P.  J.  Freeman,  Sackri  Hen- 
drickson.  Sefanias  Hendrickson.  Luke 
M.  Carroll,  Matthew  J.  Carroll  and 
Harvev  K,  lilnokwcll.  Limit.  75  days. 
Forfeit,     $1.       I'l.uis    :ind    ap'citica  tion^ 


PERMITS 

.\LTERATIO.\S 

(165)  NE  BUSH  AXD  LARKIX.  Fill 
in  balance  of  2nd  floor  slab  and  take 
out  portion  of  present  brick  wall  in 
center,  alterations  for  offices,  etc. 

Owner — G.  P.  W.  Jensen,  320  Market. 
San    P'rancisco. 

.Yrchitect — Sylvain  Schnalttacher,  233 
Post.   San   Francisco. 

Day's    work.  COST.    $4700 


FRAME  DWELLING 

(166)      SE    CORTES    AND    DORNATES 

.\ves.     One-story  and  basement  frame 

dweriing. 
Owner — C.    S.      AUred.      150      Onondaga 

.A\-e..  San   Francisco. 
-Architect — None. 
Day's  work.  COST,  $S00ii 


STORES   AXD  OFFICES 
(1671      S    CALIFORNIA    S2-6    W    Front. 
Two-story    and      basement      concrete 
stores   and   offices. 
Owner— Waller  H.  Sullivan,   129  Sutter, 

San    Francisco. 
.Architect — Leo   J.   Devlin,      759     Pacific 

Bldg..  San  Francisco. 
Contractor — Fennell      &     Chisholm,    180 
Jessie  St.,  San  Francisco. 

COST,    $12,000 


APARTMENTS 

(168)      SW  CHURCH      AND    MARKET. 
'Three-story   and    basement   Class   "C" 
brick    apartments    and    stores. 
Owner — Freeborn    Estate      Corp.,      Care 

Architect. 
.Architect — Nathaniel         Blaisdell,       255 

California,   San   Francisco. 
Contractor — W.       C.     Duncan       &       Co., 
Sharon    Bldg..    San    Francisco. 

COST,  $85,000 


FA  .ME    DWELLING 

(16M)      E   FORTY-FIRST    AVE    l!)8-8    .X 

Balboa.       One-story      and       basement 

frame    dwelling. 
O  vner— John   V.   Stiefel.    1S4    23rd    Ave., 

San    Francisco. 
.Architect — .Xone. 
D.iv's    work.  COST,    $3900 


KEP.AIR    SHOP 

(170)      S  GEARA'   821/i    E   12th   Ave.   One 

story  concrete  auto  repair  shop. 
Oivner — Jacob  AVoissbein,  Hobart  Bldg., 

San    Francisco. 
.\ichitect — H.  C.   Baumann,  251  Kearny 

St.,  San   Francisco. 
Contractor — Merer      Bros.,      2628    Anza, 

San    Francisco. 

COST.    $4  973 


ALTERATIONS 

(171)  NO.  1519  HAIGHT.  Alter  and 
changes  for  market;  concrete  floor- 
ing,   etc. 

Owner — M.    Coccellato.    Premises. 

.Architect — None. 

Day's   work. 


COST,   $900 


.ALTERATIONS 

(172)  XW  MISSIt>X  AXD  SEVEN- 
teenth.  Alter  front  and  painting  on 
interior  and  exterior  of  store. 

Owner— AVm.    McKenna.    3276    20th    St. 

San    Francisco. 
.\ri'hilect — Xone. 
Pay's    work.  <'(isT.   $5imi 

.ALTERATION'S 

(173)  XO.  695  MARKET.  Remove 
present  front  and  replace  with  new 
store    front. 

,-)wner — I.  T.  Pechner.  693  Market  St., 
Pan    Francisco. 

Architect — Morrow  &  Oarren.  1301 
Chronicle  Bldg..  San   Francisco. 

Contractoi- — Crass-Kuhn  Co..  1916  Bry- 
ant,  San    Francisco.  

COST.   $1900 

AJ.TEK.VTIOXS 

(174)  NO.  956  MARKET.  Change  en- 
trance: widen  mezzanine  floor  and  in- 
stall  skylights. 

Owner — "Bergers."    Premises 

Architect — H."  P.    A'oUmer,   Flood    Bldg., 

San    Francisco. 
Contractor — Mullen  Mfg.  Co..  64  Rausch 

St  ,   San    Francisco. 

COST,   $6950 

ALTERATION 

(175)  NO.  227  MO.XTGOMERY.  Ereci 
mezzanine  floor;  change  location  of 
counters,    etc. 

(5wner— Kahn.  Fcder  &  Brandt,  22 1 
Montgomery,    San    Francisco. 

Architect — Xone 

(•ciinndnr  K,  W.  MolU-r,  ('■  M  Xew  Call 
M,|..   -n,    l^r.ncisc.         ^^  ^^,^      ^^.. 


Per  mu  tit 

Trade  Mark  Reg.  U.  S.   Pat.  Off. 

The 

Water-Softer  ing 

FILTER 

Makes  the 

Haidest  Water 

Absolutely  Soft   for 

Your  Horn '. 

Whatuais  sm  si  curPeiimlit' 


nil 


would   not  Jie   without   my   Permutit 
er  for  five  times  what  it  cost." 

.My    hoy     lakes    entire    charge    of    the 

'ermiit  t    filter." 

We    all    enjuy     the      use     of     this    soft 


water. 
"The    hixiiri 
taken  in  th 


shii 


■I-    or    tub    l>ath 
n  be  described 


L'isio     Hhoiir — Doll!: 


Pacitic  CoasI  Oliices: 


4.S4     \Vr 

ighf. 

■  C:llleiiili-r  VMlx.  I,« 

\tM  Ansrrlc* 

!'::;>  siie 

Idoii 

nrd-A..  X:ui   I' 

r.'!    Ti 

SCO.  <  nllt. 

.M.TER 

ATK 

)X 

(176) 

NO 

1673      I'.VGE, 

Mc 

ive     parti- 

tition 

s  ■    in 

stall   garage 

door 

s;   cement 

floor. 

etc. 

for  flats. 

Owner- 

-Edv 

c.    Hohfeld. 

715 

3rd    Ave.. 

San 

Francisco. 

Ciintractor— 

-G,    E.    A  hi. 

1237 

2nd    Ave. 

San 

Francisco. 

f 

•o:T.  $64N 

DWELLINGS 

(177)      E    TWE.XTIETH    AVE     125    and 

250     .X    Geary.       Two    one-ttory     and 

basement  frame  dwell  iigs. 
(Jwner — E.      A.      Janssen.      802      Hearst 

Bldg..   San   Franc  sco. 
-\rchiteet — Xone. 
Day's   work.  COST.   $3:'"0  eaoli 

R   r(j"iiJ..iJ 

(17.S)  S  AA'ASHI.XGTOX  31-3  E  Lyoii. 
E  75  X  S  100-4  i-i.  -'^H  work  of  ex- 
cavation, concrete,  plas  er.  roof- 
ing, tinning,  '  carpenter.  g-la '.- 
ing.  hardware,  mill  work,  for  sl 
two-story  anu  bisem'nt  rein. ore  eJ 
concrete  garage  building- 

Ciwni  r — Louis  Hot  hen  ijerg.  Kanke  s' 
Invrstnifnt     BI.I'a-.      San     Frinr-)..-   •. 

-Architect — Fred'k.  H.  Meyer.  Rankers' 
Investmtnt    Li.dg..  San    Fraiicisco 

Ciiiitractoi- — J"hi>  Sparso.  210  .\.oii  - 
gomery.    San    Francisco. 

Fled    Jan.    22.    '21.      Hated    Jan.    10.      'o 

First   of  each   month    7i>% 

Usual    35    days    25% 

TOTAL  COST.   $:{1,K    i 

Bond.    $15,924.      Sureties,    D.    J.    Sullivan 

^■nd  E.  P.  Shortall.      F  irfeit,  none.   Lin 

it.    60    davs.       Flans    and    speiiliLatrnns 


.S'OTE: 

",    131- 


II'. I   .1.1 


I ;,  I' 
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PAINTING 

(179)      PAINTING   ON    ABOVE. 
goStwi.'ter — Edward     P.     Norman.     373H 
--^£'   JTTh,-  San    Francisco. 
T?Iefl-':tan.    22,    ■20.      Dated    Jan,    19.    '20 
Payments   same  as  above. 

TOTAL.  COST,  $625 
Bond.  Sureties.  Forfeit.  None.  Limit. 
wB  days.     Plaps  and   specifications  filed. 


(18 


aho 


WOP.K 


ON 


Contl-actor— Clias.    F.    Iliittc      as      Butte 
Electrical    Equipment    l.'o..    S30    Fol- 
som.  San    Francisco, 
Filed   .Ian,    22,   •20.      Dated   Jan.    19,   '20. 
Pavments  same  as  above. 

TOTAL.  COST.  $s:hi 
IJonil.  Sureties.  Forfeit.  None.  Limit. 
i;cP    .I:ms.       Plans   anil    tilM-.i  lic:l  1  ion.s    lilr,!. 


liiiMP.iNG  ' 

l?l)      PLUMl 


^UMBING    ON    ABOVE. 
ttor — Herman    Lawson.     lli)    Jes- 
sie,  San  Francisco. 
Filed    Jan.    22,    '20.       Dated    Jan.     111.      ^(l 
Payments   same   as  above. 

TOTAL  ("IJST.  $S4U 
Bond.  $420.  Sureties,  J.  R.  O'Brien  and 
Jas.  Pinkertoii.  Forfoil.  none.  Limit. 
*  t»V»  days.  Plans  and  Mi>eciticii;tions 
Hied. 

I'HRMITS. 

DWKI.MNG 

(ISJ)      S   Fl'LTON    isl    ■!•  Clayton.    Two- 

stery.  and    basement    I'rame    liwelling. 

Owner — W.     B.     \Vorl<niiin.     Kill     lOllis, 

San    Francisco. 
Ari-Iiitecl — No!ie. 

COST.    *,"i.Uiiii 


GARAGI-; 

(1S3)      E  FILLMORE  95  N  Haiglit.  On«- 

^tory.  brick   garagre. 
Owner — Alpha     West.     Bankers    Invest- 
ment   Bldg-..    San    Francisco. 
Architect — Smith       O'Brien,         Bankers' 
.'■•Bids'..   San    Franclscp. 
Contractor — W.  C.  Cuncan   it   Co.,  Shar- 

'     on   Kidg.,  San   Francisco. 

..  '  .        COST,   f  17,(1011 

ryj:siiM:.\c-K 

(1S4I      S    .II'DAH     107-11     \V       lltli     Ave. 
One-stor.\-    and    l>asement    Irame    resi- 
'.i::.,  deuce. 

..O.wner — Andersen    Bros.,      ,'!1,')      Clipper. 
f:an    Francisco. 
Arcliitect — No-ne. 
•^"  COST.    $4,9011 

APAHTMICNTS 

(p,r.l  SE  LEAVENWORTH  AND  SCT- 
ter.  Five-story  and  basement  Class 
•■»»G  apartments. 

,awner — ^.  A.  Little,  S05  Bnsli,  San 
''  "  ■   "Fra'ntiseo. 

■\rchitect — ^Bd^y.   E.  Young,  251  Kearny, 

COST,    $100,000 


RKCORDED. 

ALTERATIONS 

(190)     NO.    951    MARKF:t       Alterations 

and   additions   to   restaurant. 
Owner— M,     Rapport,     312  Vj    (San     Jose 

Ave..    San    Francisco. 
Architect — C,  O.  Clausen,   Hearst  Bldg., 

San   Francisco. 
Contractor — J.    Harold      Johnson,       180 

Jessie,  San   Francisco. 
Filed  Jan.   23,  '20.     Dated  Jan.   21,  '20. 
Payments    every    Saturday    of.  ,      75% 

Usual     35     days 25% 

TOTAL    COST,    $4175 
Bond,    none.      Limit,    24  -days.      Forfeit, 
none.     Plans  and  specifications  filed. 
.N'OTF,: — Permit   also    applied    for   to- 


I'lCKMIT.S. 

/I'ICK.XTIO.NS 

).     847     FLORIDA.        Install     two     bay 

windows,    change    interior    partitions, 

etc.,   for  dwelling. 

vner — A.     Longo,     Premises. 

•chltect — Grant    E.    Smith,    255    Paris. 

San   Francisco, 
mlractor— Chas.   wS.    Smith.    .11l-.\    San 

Jose   Ave..    San    Francisco. 


HESIDFNCE 
■VTlffl)      SW    LYON    AND    PACIFIC    AVE. 
Two-story,         basement       and       attic 
t/ame    re.sldence. 
Owner — l-oo.    J.    Clayburgh,    San    Fran- 

.  (  iseo. 
Arcliitect— Willis    Polk    &    Co.,    Hobart 
,i.i    Bldg..    San    Francisco. 
■Contractor — Clias.     Stockbolm     &     Sons. 
.M.iiu.rlnork    Hlds.,   San    Friincisco. 

C(.)ST.   $111.1)011 

ALTERATION 

-(l.s;r)      NO.    2250    MISSION    ST.      change 
'front,  show  win.Iows.  etc..  for  jewelrv 
.-tore. 
.Owner— 7-Or(i:vMt     Bro.*.,    '  224S       Mission, 
San    Fr'ancisco, 
.\  rchitect — None. 

Contrator — Wm.     M.     Reedy,     267     Ells- 
worth,   San    Francisco. 

COST,     $50(1 

..\"V.i'i:RATi(iN 

■(l>>Si      .\(>.    G15    M.\RKICT.      Alter  front, 
new    stairway,    terrazzo,    gas    heating. 


(Mvn<'r-,-l'"isenba>h 
.  i.,iSii)i    Francisco. 
AreibitPCt — A.    H. 
„<,,Sbu    Francisco. 


1..    Klatiron    Bldg.. 

.11.    Hearst    Bldg., 

COST,    $12.5(10 


Ai>r>iTi(iv 

'(').sn)      NO.     Ill' I     POLK 
-rx>."ni  ai;d  equip  apart  i 


liiiild     b. 


DWELLING 

(190)      N   CHENEY   AVE.    85    E   Walker 
Ave..      Oakland.        One-story      6-room 
dwelling. 
Owner — Gainer  S.  Stenhouse.  2432  Mon- 
tana St..  Oakland. 
.\rchitect — None. 

Contractor — ^Ben    P.    Kopf.      1015      S2nd 
Ave.,   Oakland. 

COST.   $4326 


CtARAGE 

(191)      .NO.    5'546       CLAREMONT      AVE.. 

Oakland.   Garage. 
Owner — F.  H.  Barin,   Premises. 
.\rchitect — None. 

Contractor — I.    W.    Button,   347    63rd   St., 
Oakland. 

COST,   $450 


ADDITION 

(192)      NO.  9234   "E"  ST.,  Oakland,     Ad- 
dition. 
Owner — J.  Cliurchia,  Premises. 
.\rchitect — None. 
Pay's   work.  COST,   $500 


sti:el  tower 

(193)      NO.    1050      FIRST  ST.,     Oakland. 

Steel    tank    tower. 
Owner — Standard      Underground     Cable 

Co..    Premises. 
Architect — None. 

Contractor — The  Steel  Tank  &  Pipe  Co.. 
4th  and  Harrison  Sts..  Berkeley. 

COST,    $4,000 


FA<-TORY 

(194)      LOWELL      AND      SIXTY-FIRST 

Sts.,  Oakland.     One-story  factory. 
Owner — Novelty  Products  Co. 
.Architect — None. 

Contractor — G.   G.   Cox,   Hotel   Berkeley, 
Berkeley. 

COST,    $600 


DWELLING 

(195)      W    PARK    BLVD.,    100    S   Brigh- 
ton,     Oakland.        Two-story      8-room 
dwelling. 
Owner — C.  J.  Sansome,  3924  Park  Blvd., 

Oaklan(l. 
.\rchitect — None. 

Contractor — Solomon  Morris.    Io09   Har- 
ri«'>n  St.,  Oakland. 

COST.    $6,000 


BOND. 


IIOiH 


Contract  Dated  Dec.  27.  1919.  J.  H. 
Kruse  with  Herman  T  Ludwig.  Frank 
II.  Mason.  L.  E.  Lee  and  H  Helget. 
Sureties.  Bond.  $2000.  Filed  Jan.  20. 
1920. 

♦ -• 

L.ii:.\SK. 


Sun    KriinflMci 


Jan.  21,  1920— NO.  519  PACIFIC  N  line 
107  m  or  1  E  Montgomery.  O  D 
Baldwin   to  Toyo  Sato.     3  years.  $900 

Jan  21.  1920— .VO.  500-602  GUEItRERO 
SW  Cor.  17th.  James  McCarty  to 
Lincoln   Rimmer.     7   years.     $4368. 

Jan.  22,  1920— SE  MOXT(X)MERY  AND 
Jackson  50x75.  G  B  Levaggi  to 
Giuseppi   Bagnani.      5    years.      $10,200. 

Jan  22,  1920— BLK  BDED  BY  15th, 
16th,  Utah  and  San  Bruno  Ave. 
California  School  of  Mechanical  Arts 
1(1  Western  Button  Factory,  10 
years.      $36,300. 

Jan.  23,  1920— S  GEARY  82-6  E  12th 
\ve  E  25x100.  Jacob  and  Bertna  G 
Weissbein  to  Geo  A  Mann  &  Arthur 
M  Sncll  (as  Mann  &  Snell).  5  years. 
$4500.  .    . 

.N'OTE: — Recorded    contract    reported 

Ian      14      1920.      .N'o.    105. 

COST,    $650 

-       ♦ 

COMPLETION   NOTICES 


.  in.  1920— SE  POLK  an. I  W;.slii(iK- 
[in  iio-sxioo.  Philip  Gordon  and 
.if.,  tr.  F,.  Belli.  .\.  Milaui.  C.  Har- 
il../,zi:  .-■■    years;    $19,500. 

2(1.  riL'O— SE  SEVE.VTEENTH  AND 
oti-.ro  .\ve  E  lOOxS  98.  Elizabeth 
'  r.auiiiKartncr.  Richard  Christopher 
launifjartner,  John  Jay  Baumgart- 
er  Jr..  .lerome  Baumgartner,  minors, 
a  Union  Oil  Co  of  California.  5 
ears.     $.'!0   per  month.  . 

20  1920 — NO.  454  MONTGOMERY, 
udah    Boas    Co    to    MacDanolcl   &    t";o. 

years       $C.OO(i, 


Saa  Francisco  County 


Ian     IB     1920 — LOT  11   Lincoln   Manor 

'  No.  3535  Clement  St.  Edw  T  and 
Clarie  H  Maples  to  S  A  Born  Bldg 
Co  Jan.   10,   1930 

Ian    ■  17  "1920— E    TWENTY-SECOND 

'  Ave  225  N  Balboa  50x120.  Thomas 
E  Mohler   to   whom   it   may  concert! 

Jan.    17.    1920 

Jan.'V9:i926— N  TARAVAL  57-6  W 
30th  Ave  W  oOxN  100.  Parkside 
Realty  Co   to  Ernest  Swanson.  .... 

Jan.     16,     1920 

Jan'.'i9,'l9'20— LOTS  10  TO  12  BLK. 
2978  Merritt  Terrace.  Niels  Schultz 
to  whom  it  may  concern.  Jan.  19,  l9.io 

Jan  19  1920— E  TWENTY-EIGHTH 
Ave.  330  N  California  N  25xE  120. 
Harry  B.  Allen  to  whom  it  may 
concern    Jan.    17.    1920 

Ian  19  1920— W  GRANT  AVE.  «0-6 
N  Washington  N  29xE  60.  Lee  Lin. 
Lee  Fay,  Lee  Bock  Fow,  Le  Gin 
and    Lee    Doo    to    Tho.s.    F.    Mulcahy 

Jan.     14,     1920 

ian  19  1920— NO  314  SUTTER.  Bare 
Bros.' to  I.  R.  Kissel Jan.  14.  1920 

Jan  19.  1920— SW  GEARY  and  12th 
Ave.  W  S2-6xS  50.  Jacob  Weiss- 
bein   to    whom    it    may    concern  .. 

Jan.    19.    1920 

Jan  "21)'."  1920— LOTS  9  AND  10  BLK 
2983  Claremont  Court.  O.  B.  Dreu- 
sike  to  John  Binet  Co Jan.  10,  1920 

Jan  20,  1920— SW  SECOND  135  NW 
silver  NW  35.vSW  90.  Mary  J 
Withington   to  Martin  S  Show..... 

Jan.     16,     1920 

Jan  "2'oV  Y9'20— S  LAKE  45  W  25th 
Ave.  Chas  A  Johnson  to  whom  it 
may   concern Jan.    19,    19,20 

Tan  -'0  1920 — LOTS  4  -'^ND  5  BLK 
•'(i  St  Francis  Wood  Extension  No. 
■'  St  Francis  Home  Building  Co. 
to    John    Morton Jan.    lo     1920 

Jan.  21.  1920— S  FILBERT  101  E 
Gough  E  25xS  137-6.  Louis  Chia- 
pellone  and  Ernest  Vigo  to  Fred 
Warden  Jan.    20.    1920 

Jan     21      1920-TWENTY-FIFTH    ST. 
Freight  Slip.  Western  Pacific  Rail- 
road  to   Hyde  Harjes  &  Co- ■  ■  ■  •  ■:„„, 
Jan.     12,     1920 

Jan.'22:i926-NO.  314  SUTTER  Si- 
Bare  Bros  to  J  Salanave.  Jan.  20,  1^-0 

Ian  22,  1920— N  UNION  137-6  W 
Steiner  W  55x137-6.  Anna  Hladik 
to  whom  it  may  concern.  .Jan.  22,    -0 

iin     •>2     1920— NE    CORTLAND    AVE 

'  56.08  SE  Moultrie  SE  28.04  N  69  03 
W  28  S  67.39  m  or  1  Lots  280-281. 
Gift  Map  No.  1.  John  and  Grace 
llattaglia    to    S    Costello    and    Carl 

.    vi-unt^  Jan.    21,    19-0 

Jai,  "3.'i920-LOT  IS  BLK  31T6, 
Westwood  Park.  Linnie  Morris  to 
Cordon    W   Morris Jan.    li.    l.'-O 

LIENS  FILED. 


San    Francisco   County. 


Ian      "1      1920— E    CLAYTON    27-6    N 
'    Haight  N  33xE  100.     J  FriecJman  vs 
Carrie  and  Emile  La  Forest $l.iO 

Rats  cos7  every  person  in  the  United 
States  one-half  of  one  cent  a  day,  says 
the  United  States  Public  Health' Serv- 
ice. Write  to  the  Surgeon  General. 
Rtipert  Blue.  Washington.  D.  C.  for  an 
instructive  bulletin  on  how  to  get  rid  of 
them. 
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Owner — Wm.   Sohoning,    1647    47th  Ave.. 

Oakland, 
chitect — None, 
iilractor — I).    Clark.      Harmon      Ave.. 

Oakliind.  ■     COST,     $500 


41.35     Tralian 

145     Welker 
Bond 

Hutchinson 
McCracken 
Schoning 
Caswell 
Christen.Sfn 
Farren 
Hixson 
Baleria 
Macdermott 


146 
148 
149 
150 
151 


157 
15S 
153 
160 
161 
1112 
163 
164 


169 
170 
171 
172 
173 
174 


178 
179 
180 
181 
182 
1S3 
184 


1S8 
189 
liH 
192 
193 
194 
195 


Gezo 

Moffatt 

Francisco 

Smith 

rac    est     Rati; 

Hughes 

Beandi-y 

Hunter 

Medes 


^'aushn 

Anderson 

Bond 

Corbett 

Owner 

Clark 

Owner 

Owner 

Owner 

.ithbertson 

Perona 

IMonroe 

iniarstrom 


4000 

400 

10000 


Di 


Wood\ 


Three    Bros. 

Litllelielil 

Kopt 

Kennedy 

Konigshoffer 

Thomas 

Nethken 

Campbell 

Hillen 

Jurgrewils 

Frese 

Bell 

Straiten 

Carter 

Wilson 

ilacGregor 

Fabing 

O'Brien 

Pfrang 

Marcuni 

Norris 

Armstrong 

P  G  &   B;  Co 

Weaver 

Petersen 

Klarenmeyer 

Wahlgreen 

Clayburgh 


Rich 

Werner 

August 

Bryant 

Olson 

Olson 

Kopf 

ner 


O^ 


Lechner 

Frohling 

-Xethken 

Rankin 

Hillen 

Burks 

Muller 

Taylor 

Doso 

Cederborg 

Cal  Bldrs 

Owner 

Owner 

Goth 

Owner 

Lydiksen 

Owijer 

Westlund 

Martin 

Lange 

Petersen 

Owner 

Vowinkel 

Stockholm 


II 

4  511 
1000 

"600 
'61100 
1626 
3500 
5500 
3200 
3000 
1750 
9000 
7750 
4000 
4500 
12000 
4000 
400 
16872 
-3785 
7000 
4000 
5550 
400 


ALTERATIONS 
(145)      NO.    4212 

Alterations. 

Owner — E.    Welk 

Architect — None. 

Contractor — A.  F 

Ave..   Oakland 


KANNING,      Oakland, 
r.    Premises. 
Anderson,  4332  Leach 
COST,   ?775 


FRAME  DWELLING 

(146)      ROSE      AND      GRAND      AVES., 

Piedmont.      Two-story  frame   dwlg. 
Owner — Samuel  Bond. 

Architect — None.  

Dav's    work.  '-'OST.    $400ii 


DWELLING  ^,       „    ,,   ^ 

(147)      N  ARLINGTON  A^  E.   90   E  Gas- 
kill,    being   Lot    3    Blk    2    iVIap    Golden 
Gate    Tract,    Oakland.      All    work    for 
one-storv    five-room   dwelling, 
(jwner — Mrs.  Carrie  Trahan.   15.t4  Shal- 

tuck   Ave..   Berkeley. 
Architect — .N'one.  .„,„     .       , 

Contractor— M.   C.   Vaughn.   o833   Ayala, 

Oakland.  ,    ,^        ,„    ,,„ 

Filed  Jan.    19.  '20.     Dated  Pec   19,    19.^^ 

Frame     up     ^f 

Plastered A 

Completed     ■* 

usual  35  days  -^^^^ -^^y.  ^^^^ 
Bond,  Sureties,  P^orfeit,  none.  Limit, 
90    days.      No    plans      or      specifications 

"'note:    Permit  reported  Dec.  24,  1919, 
No.   4135. 

a48)'^N0^9?f  WASHIN-GTON.   Oakland. 
Alterations.  r.-,™ 

Owner— Hutchinson  Grocery  Co..  Prem. 
..\rehitect — None.  „     „      ,■  mn 

Contractor— Corbett      &    Bayliss,      1110 
Franklin.    Oakland.  ^.^^^^   ^^|,„, 


lu9?"#ASHMONT    AVE    300.  N   Ard- 
more.  Oakland.    Two-story  nine-room 

Own?r-D^-.  W.  J.  McCracken,  611  Wala 
Vista,    Oakland. 

^;;'';?rt^o7k''°"*^    _  cost,  ji 0,000 

f/slf^^'l^f^    E-Fut;KTEENT,l    ST, 
Oakland.     Alterations. 


SHED 

(151)      N  FOOTHILL  BLVD.  sa  E  Ruth- 
erford, Oakland.     Shed. 
Owner— M.     .L.     .Caswell,     3301     E-14th, 

Oakland.  '  •-  ■     ' 

Architect — None. 
Day's   work.-    •     ;• 


invELLING 

(152)      W    LINWOOD    A\'E    ItiO 

iiel.       Oakland.         One-story 

dw«llins. 
O^ner- .1.    i'.    Christelisen,    3831 
Oakland. 


D.i 


i-hitect— None 
v's  work. 


COST,.  $500 

Ham- 
-room 

trigh- 
•OST.   .f:i750 


DWELLING,  ETC. 

(153)  MOUNTAIN  BLVD..  Oakland. 
One-story  3-room  dwelling  and  tank 
frame. 

Owner— V.    A.    Farren,    Oakland. 
Architect — .None.  .  ,,.,.. 

Day's    work,  COST.  ,»129.. 

ALTERATIONS  .  ,,^ 

(154)  NO.  5641  OAK  GROVE  AVE., 
Oakland.      Alterations. 

Owner — Morris  C.  Hixson,  Premises. 
Architect — None.  > 

Contractor — Thos.   A.  Cuthberlson,    li66 
12th  Ave.,  San  Francisco. 

COST.    $890 


Ber- 


f^fjy^'SS.    126S      SIXTY.FIFTH. 

keley.      Repairs.  _. 

Owner — Frank  Baleria.  Premises. 
Architect — None.  -._     „ 

Contractor— John  Perona.  ■"^^^^•^f^g 


i\'5ir"^"i^TEENTU    AND      TELE- 

graph    Ave.,    Oakland.      Alterations.. 
Owner — Georg.i  Macdermott. 

Contractor-^J.  W.  Monroe.'690  eOth' St.. 
Oakland.         .  '  ^^^^   y^^^g 


a'^'T'^Sw'THmTy-FIFTH   &   GROVE 

Oakland.     Alterations   and   additions. 

Alter  two-story  dwelling  into  4  flats. 

Owner— Mrs.    J.    Gezo,    732    Madison   St.. 

Oakland. 
..\rchitect — None. 

Contractor — Axel      Sommarstrom.        109 
Sunnyside  Ave..  Oakland^^^^_  ^^^^^ 

a5sf'^LOTs''7.   8  &  9.  being  N  .^icatra^ 
Ave    45    E    California.    Berkeley.      All 
work   for  three  one-story  dwellings, 
owner- James   and   Valent.ne      Moffatt. 

Berkeley. 
.Architect — None.  „    ,  ,      j 

Contractor— B.   A.   Dice.  Oakland 
Filed  Jan.   19.  '20.      Dated  Sept.   2a..  19. 
Ih    installments    as   required.  ...  . 

TOTAL  COST.    $2890    each 
liond.  limit,  forfeit,  plans  and  specifica- 


nf 


(159)  E  EIGHTY-EIGHTH  AVE  Mn  S 
E-141h.  Oakland.  Two-story,  .(V-rooni 
dwelling.  .  .     „. 

Owner — Antonio  Franc. sco,  8G18  .\  »-■. 
Oakland. 

Architect — None.  .^nwr    t-non 

Day's  work. COST,  $^400 

('imM^s'sXCELSIOH  AVE  400  E  .Alnta 
Ave.,    Oakland.        Two-story  .   8.-room 

OwnVr— \f.'  F.  Smith.  436  lioss',  Ave.. 
Oakland.  .  -.     ,, 

i\;;^^I"^v^°"^ COST:;,6000 

.    t     rpi.'Ii    \TTOXS 

(161)      N   B-FOURTEENTH  hef  SSth  & 

37th    .\ves..   Oakland.      Alterations. 
Owner— Pacinc   Coast    Rattan   Co.    . 

.^;:;,^;^;:;^{iY;li  sheridan.  i5io  Ha- 

"""'■    1=*>-1'''1''>'-  COST,    $1000 

^;fiTr^^<^;^;'p7^EENTlL    Oakland, 

Ovi^ner— Vlughes    Ik    Gallagcr!    r'^-fiiftises. 
.\i-chit 


-.l.ili 


.\iulc 


Av,,    oak  Ian. 1. 


ALTERATIO.VS 

(163)         W    SAN    PABLO      AVE      200      S 
Stanford  Ave.,   Oakland.     Alterations. 
Owner — Miss    Beandry,    606    2oth.-,Okd. 

.\rchitect — None.  

Contractor — James    L.    Rich,    947    42nd, 
Oakland.  .   .    -  ■ 

COST.  iJJUOO 

DWELLING  ..'      >'■•■;• 

1164)      NW    OREGON   AND   WALLACE. 
Berkeley.      One-story    5-i^m.    dwell- 
ing. ,..,;.' 
Owner — Maggie    Hunter,    27  40    Wallace, 

Ber4^.eley. 
.\rchitect — None. 

Contractor — Chas.  .\:.,Wvnifr.  2-ll?1flth 
Berkeley.  ' '•   ' 

(;osT.    $275(1 

i  DDITIO.V 

r.\i!i. 


1605  tele- 
COST.    $450 


lli;5)       NO.     1315     S.V.V 
Bi-rkeley.      Addition, 
owner — J.    S.    Mcd.s,    1 :(  U 

Berkeley. 
Architect^^None. 
Contractor — Manuel  August 


Ka 


.WIO 


COST... $600 

FACTO  I4Y 

(166)  SW  THIHU  AND  CAMELIA.  Ber- 
keley. One-story  Class  "C"  furniture 
factory. 

Owner — .Frank       J.       Woodward.        2302 

Piedmont  Ave.,  Berkeley. 
Architect — 1>.    A.    Bryant. 
Contractor — 1^.    .A.    Bryant,    152S    A\  ell- 

ington,   Oakland. 

COST,    $«00(i 

fai;tory 

(167)  NO.       1734       FIFTH. 
One-Story  factory. 

Owner — ^Three      Brothers      Syrup 

Premises. 
Architect — None.        .  „  ,     „.    , 

Contractor — ^Alfred  Olson,  56o  16th,  Okd 
COST,.- $1626 


Berkeley. 
Co., 


ADDITION  ,.„  •^,, 

(168)  NO.  2120  ALAMEDA  AVE;,  Ala- 
meda.    Addition.  ■•; 

Owner — J.   W.   Littlefield,   Premises. 
Architect— None.  on«T    Si5fln 

Day  s   work.  .    COST,    $3oOU 

DWELLINGS                         „.  ^    ,o  c'  e 

(169)  E  BROADWAY  3a  and  7;2-6  S 
Central  Ave..  Alameda.  Two  one- 
storv    5-room    dwelling. 

Owner— Ben    F.    Kopf,    1015    82nd    Ave., 
AlamedH". 

^,!,^'i' woTl^'"'"'; COST,  $2750  each 

'(no?''Nj'.'\o2  4    BUENA    VISTA    AVS:.. 

Mameda.      One-story    6-room   dwlg. 
Owner— J.     G.    Kennedy.     1519     9th    St.. 
Alameda. 

•A;'>.-"  woTk":"""'; COST.    $3200 

flllf'sS'^f?!   PARK     ST..     .Mameda. 

Alterations.  . 

Ow-ner — Leon   Konigshoffer. 

^^'nVri%foT-ri    Lechner,    2130    Santa 
Clara   Ave..   Alameda.      ^^^^^    ^^^^^^ 


1350      Rl^GENT.      Alameda. 


ADDITION 
(172)  SO. 
Owne'V-w:    E.    Thomas,    1519    Everett, 

Alameda. 
;^;;;^;^^?"'Frohling.    1115    WalnUt. 


Alt 


eda. 


COST.   $,1750 
Tlirce 


■J9fh 


(ITS)    TAYLOR   AVE..'  Alameda. 

ohe-story   o-room  dwelling's        ' 
Owner — Howard    Nethkei),      3bj1      ^    ^ 

\ve  .    Oakland. 
\,.,.hitect — None.  "**  , 

Day's  work.  COST.   $3000  each 

Imf^W^CALMAR    AVE    178    N^S|nta 
i;Vy     .\v.-.     Oakland.      Twe  s'<5rj'.    8- 


rchit 
r-ntrH 


,.,•— Mrs,       R. 
IKIli.    Oakland, 
t— None. 


ad.  Oakland. 

DWIOI.LING 

,175)       W      IvlNCSL 

Trask.    OiikUiiid 

^lwellins. 


H.      Campl.tll.  ■  1014 

Rankin.    Tfi  '  lladrlon 
COST.   $7750 


20 


BUILDING    AND    ENGINEERING   NEWS 


Owner — K.    C.    Hillen.    5364    Trask    St., 

Oakland. 
Architect — Xone. 
Day's   work.  COST,    $4(IOn 


DWELLING 

U<«)      SK      McKIXLEY     AND      MONT- 
clair.    Oakland.      One-story    six-room 
dwelling. 
Owner— W     R.    Jurgewits,    Oakland. 
Archilect — None. 

Contractor — C.  E.  Burks.  4132  Randolph 
Ave..    Oakland. 

COST,    J45nO 


\\ 

Broadway,  Oakland.     One-story  brick 
garage. 
Owner — J.    H.    frese.    IMth    and    Broad- 
way,   Oakland. 
.\rehitect — None. 

vC'on  tractor— !•".      A.    .\liill.r,      S\nili.:u.- 
HIdK..    <l;iklaii.l 

co.sT.   ji:;.i)..ii 

r»WECl.INQ 

(17»)      X   WARFIELD   AA'E   80    K   Wel- 
dop.     Oakland.         One-story       y-room 
dwelling:. 
--Owner — .Xrtluir  I.   Bell.   2S29   Broadway, 
Oakland. 
Architect — -Xone. 

Contractor — G.    Taylor,    .")ri60    Taft    Ave., 
Oakland. 

COST.   $40nO 


ALTEliATlONS 

(11i>)      NO.   4  17      FAIRMONT,      Oakland. 

Alterations    and    additions. 
Owners — Dr.    R.   .1.   .Stralton. 
Architect — Xone. 
Contractor — C.     A.     Doss,     2ii28     E-15th, 

Oakland, 

COST.    $t(i« 


FR.VME   DWELLING 

(ISO)  COR.  KIXGSTO.N"  AVE  AND 
Monte  Cresta,  80x145,  Oakland.  All 
work  for  two-story  and  hasement 
tra-me  dwelling. 

Owner — Alice  A.  Carter,  Oakland. 

Architect — Chas.    W.      McCall,      Centra,l 
Bank  Bldg.,  Oakland. 

Contractor — A.    Ct-.U-rborff,    1445    E-3?th 
St.,  Oakland. 

Filed  Jan.  21,  '20.     Dated  ,Ian.    19,  '20. 

Frame   rip    $2336 

Ready   for   lath 2336 

riastered     2336 

Mill     work     completed 2336 

Completed   and   accepted 3308 

TOTAL  COST,  $16,872 

Bond.    $8436.       Sureties,    Oscar    L.    Zeis 

and  Samuel  Cederljorg.  Limit,  100  days. 

Forfeit.    $1.       rians    and    specifications 

fij«<i. 


IiWELUlNC 

(Ul)      LOT  22   BLK  2,  Lakeshorc  Hisli- 
lands.    Oakland.      All    work    for    one- 
.    -«iory    4-room   dwelling. 
Owner^W.   F.   and   Olive    Wilson. 
.\rchitec; — None. 
.Contractor — California       Builders       Co.. 
1434    Franklin    St,    Oakland. 

Filed   .Tan.   21,   '20.      Dated  . 

I'avments    Not    Given 

TOT.\L  COST.  $3785 
Bond,  limit,  forfeit,  plans  and  specifl- 
uat.ions,   none. 

FVAMF.    DWELLINGS 
(1,82)     SCENIC    AVE.,    Piedmont.      Two 
one   and   one-lralt-story    frame   dwell- 

ities. 

Owner — C.    M.   MacGregor.    470    13th    St., 

Oakland. 
Architect — None. 
Day's   work.  COST.   $3500   each 


DWELLING 

(183)      W     FOURTEENTH    AVE     44U     N 

E-38lh.    Oakland.      Om-story    4-room 

dwelling. 
Owner-^F.   .\"     FaUlng.    55«   62nd,  Okd. 
.\rohitect — None. 
l^av'3    work.  f.'OST.    $4000 


)WELLl.V"G 

184)      ■«■    GRAND    ,' 

Ave,,     Oakland.       1 

llftllin*. 
iwner— D.     A.    OHri 

Oakland, 
.rihitect — .None, 
'i-ntractor — F.     R      G 
Oakland. 


iipp      Wtldon 
slory     7.'room 

JOS    Alice    St.. 

516    «3rd    St., 
COST.  $5550 


ALTER^NTIONS 

(1*5)      NO.      464      HTDSON.        Oakland 

•Alterations. 
Owner— C.    J.     Pfrang.     480     Forest    St.. 

Oakland. 
..\rchitect — None, 
Dsv.'s   work.  COKT.   $4flO 


DWELLING 

(1'56)      B  ROSAL  AVE  300  N  Lakeshore 

Oakland.       Two-story    6-room    dwl^. 
Ov-ner — Mrs.   E.  Marcum,  San   Jose. 
.Architect — None. 


COST.    $6600 


DWELLIK(3«,    ETC. 

(187)  EL  CBRBITO  AND  OAKLAND 
AVes.,  Piedmont.  Three  one  and  one- 
half-story  frame  dwellings  and  ga- 
rages. ■' 

Oaner — Justus  Norris,  2828  Richmond. 
OakUnd. 

Architect — Xone. 

I~ay's    w'ork.  COST,    $3»00    each 

COMPLETE    GARAGE,    ETC. 

(18S)  SIC  MAI.N  AXD  'A"  STS..  50x100 
llaywa'rd.  All  work  for  complellon 
of   iwo-story   garajfo  and  apartments 

Owner — parali   M.   Armstrong,   Hayward 

A rohiieoi-  Sidney  B.  Newsom,  Nevada 
Bank, Bldg.,   San   Francisco. 

ConiractcJi- — Fred  J.  Westlund.  2207 
loth   Ave.,  Oakland. 

Filed   Jan.   23,   '20.     Dated  Jan.   20,  '20. 

Brown     coated     llS'ie 

Completed    and    accepted 1847 

Usual     35    days 1847 

TOTAL    COST,   $5540 

Bond,    none.      Limit,    50    days.      Forfeit. 

$5.      Plans   and   specifications   filed. 


CONCRETE   FOUNDATIONS 

(ISS)  E  iLVKKET  290  S  First  E  127 
S  100  W  110  N  105.  Oakland.  All 
work    for    concrete    foundations. 

Owner— Pacific  Gas  &  Electric  Co.,  13th 
and   Clay   St.s..    Oakland. 

.-S  rchitect — None. 

Contractor— E.    H.    Martin. 

Filed   Jan.   22,   '20.     Dated   Jan.    20,  'M. 

Completed     and     accepted 75% 

Usual    35    days 25% 

TOTAL    COST,    $3757.30 

Bond,    $2000.      Surety.    Lion    Bonding    & 

Surety    Co.      Limit,    30    days.      Forfeit. 

none.      Plans    and   specifications   filed. 


PEHMIT.S. 

ALTERATION'S 

(191)  NW  (CALIFORNIA  AND  VAN 
Ness  Ave.  Erect  mezzanine  floor  and 
other  changes  for  automobile  sales- 
room. 

Owner — Chester    .\".      Weaver     Co.,    1560 
Van    Ness  Ave..    San   Franciico. 

Architect — Clarence       A.     Tantau,       251 
Kearny.  San   Francisco. 

irontractor — Lange      &      Bergstrom.    207 
Sharon   Bldg.,   San  Francisco. 

COST.   $2500 

FRAME   DWELLING 

(192)  E  FORTY-FIRST  AVE  200  S 
Balboa.  One-story  and  basement 
frame   dwelling. 

Owner — W.    C.    Petersen.    610    Fillmore, 

San   Francisco. 
.Architect — Xone. 
l>ay-s    work.  COST.    $3000 


ALTEItATIONS 

(193)      NO.    115    MASON.      Change    store 

front  and  move  partition. 
Owner — S.   Klarenmeyer,   215    Palou    St., 

San  Francisco. 
Architect — F.    A.    Lorenz. 
Contractor — F.  A.  Lorenz.  473  Jessie  St.. 
San   Francisco. 

COST.  $S5o 


RECURDKD. 

LAMP    STANDARDS 

I  194 )      E.XPOS  I  T  I  O  N     AUDITORIUM, 
Civic  (^cnter.     All  work  for  casting  90 
lami)  standards. 
Owner — G.      A.       Wahlgren.      Chronicle 

Bldg..   San   Francisco. 
Aiohitect — Ward    &    Blohme.    454    Cali- 
fornia, San  Francisco. 
Contractor— Henry         Vowinkel.         348 

Haves  St.,  San  Francisco. 
Filed  Jan.   24.  "20.      Dated  Jan.  22.  '20. 

Completed    and    accepted $978.7,5 

oC  dayn  nftrr 326.25 

TOTAL  COST.  $1305.00 
i:ond.  none  Limit,  work  completed  and 
material  assembled  ready  for  erection, 
Feb.  ISth.  8  A,  M..  and  ready  for  ac- 
ceptance. Feb.  21.  S  A.  M.  Forfeit,  none 
Plans   and    specifications   filed. 

RESIDENCE 

(195)  SW  J^VON  AXD  PACIFIC  AVE 
S  75-2'ixW  137-6.  All  work  for  two- 
story  basement  and  attic  frame  resi- 
dence. 

Owner — Leo.  J.  Clayburgh,  25  Sansome, 
San   Francisco. 

Architect — Willis  Polk  &  Co..  Hobart 
Bldg.,  San    Francisco. 

Contrnotnr — Chas     SmcUholm    &     Sons. 


Monadnock   Bldg.,  San  Francisco. 

Filed  Jan.  24,  '20.     Dated  Jan.  23.  '20. 

As    work    progresses 7S% 

Usual    35    days 25% 

TOTAL  COST,   not    to   exceed  $51,000 

(.'ontractor   to   receive   7% 

Bond.  $25,000.     Sureties,  Niels  Andersen 

and   A.   B.  Johnson  Jr.     Limit,  Sept.   15, 

1920.     Forfeit,   none.      Plans  and  speci- 

■fications  filed. 

.NOTE: — Permit  reported  Jan.  24.  1920 

No,    186 


>OTICE    OK    NOX-RESPOXSIBILITY. 


,llaniedn   County, 


an  21.  1920 — N  FOURTEE.NTH  40  E 
Grove  E  80  N  125  W  40  S  40  W  40  S 
85.  Okd.  H  C  Morris  as  to  Improve- 
ments  on    leased    property 

an.  22.  192U — BOUNDED  <JN  S  by 
properly  line  of  said  owners:  W  by 
K  boundary  line  righ-of-way  of 
S.  P.  Railway;  N  by  S  bank  of 
certain  creek  and  on  E  by  W  line 
S.  P.  Railway,  containing  40  acres 
m  or  1,  Albany.  John  Gill,  E  C 
Gill,  Mary  Elizabeth  Gill  and  Sarah 
1  Webl)  as  to  improvements  on 
leased     property     


.XJ'I'ICE    OP    VOX-RESPONSIBILITY. 
San    Jonqutn    County. 


an.  22.  1920 — LOT  4  BLK  3,  Lomita 
Park,  Stockton.  Wm  F  Brown  and 
Henry  B  Budd  as  to  improvements 
on    leased    property 


COMPLETION  NOTICES 


AUmeda  Connty 


Jan.  9.  1920 — LOT  5  BLK  1,  Fourth 
.\ve  Heights,  Okd.  C  M  Xorgrove 
and  W  W  Eckley  to  Wm  J  Baker.  . 

Jan.    8,    1»20 

Jan.  12,  1920 — LOT  21  Pine  Terrace. 
Bklv.      Albert    M   Lester    to   C   Tex- 

dahl     Dec.    31.    1919 

Jan.  12.  1920— .\E  E-EIGHTEE.NTH 
and  NW  12th  Av  NW  75xNE  109.70. 
Okd.      Neustradter   Bros    to   G   P   W 

Jensen Jan.    9,     1920 

Jan.  13,  1920 — E  10  LOT  9  AND  ALL 
lots  10  and  11.  Blk.  141.  Kellers- 
berger's  Map  of  Oakland,  Oakland. 
Twelfth  Street  Realty  Co.  to 
whom  it  mav  concern.  .  .Jan.  12.  1920 
Jan.  13.  1920 — W  60  LOTS  1  AND  2, 
Blk.  161.  Map  Kellersberger's  Map 
of  Oakland.  Oakland.  Twelfth 
Street    Realty   Cr     .o   whom   it   may 

concern     Tan.    12.    1920 

Jan.  13.  1920 — LOT  11  .^.ND  E  13  LOT 
5,  .Map  Schroederg  Tract,  Oakland. 
Realty    Syndicate    Co     to    whom    it 

mav  concern    Jan.   12,  1902 

Jan.    13,    1920— SE  GRAND  AVE  AND 

Eirt'    Ave   E   60x8   120.  .      Ruth 

M  Smith  to  H  H  Welder.  Jan.  12,  1920 
Jan.    14.    1920— S    91    LOT    2.    BLK.    A, 
Map    I^akewood      Park,      Oakland. 
Beatrice    Gyle    Mazor    to    Fred     X. 

Strang     Jan.     12,     1920 

.Ian  1,'.  1920 — NE  MARIN  AVE. 
and  Nelson  St..  Albany.  E.  N.  Ber- 
theaud    to    whom    -t   may   concern.. 

Jan.     14.     1920 

Jan.  20.  1920 — LOT  41  BLK  2  Map 
Berkelev  Square,    Bkly.      H  B  Eyde 

to   H    H  Scbuessler Jan.   17,    1920 

Jan.     20,     1920— W     PIEDMO.VT    AVE 

3  10  from  E  Broadway  50x ,  Okd. 

Laura    E   Leach   to  F  A  MuUer 

Jan.  8.  1920 

Jan.  21.  1920 — E  45  LOT  9  Brougher 
Pptv.     Okd.      Grace       B    Nunes      to 

George   W'   Nunes Dec.    1.    1919 

Jan  21  1920 — N  FIFTY-NINTH  ST. 
J-,  :19  W  Elsie  Ave  W  43xN  105.  Okd. 
Grace  B  Nunes  to  George  W  Nunes 

Feb.     1,     1919 

Jan  2i.  1920 — E  (X)TTAGE  bet.  Erie 
and  Ohio  being  Lot  74  Oakland 
Prospect  Homestead.  Okd.  W  J 
Baker  to    whom    it   may  concern... 

Jan.    21.    1920 

.Ian.  22,  1920— SW  SUTER  115  N'W 
High  SW  9SX.NW  35,  Okd.  Water- 
front Sash  &  Door  Co  to  H  S  Pratt 

Ian.    19.    1920 

Jin  '  22,  1920— SW  SUTER  325  NW 
High  SW  98xNW  35,  Okd.  Water- 
front Sash  &   Door  Co  to  H  S  Pratt 

Ian.    IJ.    19;;o 


h\ 


MBiVO   FILEU. 


Alameda  County 

Jan.  10,  ia2n— W  STANTON  50  S  Ash- 
by  Ave,  Bkly.  W  H  Ptmnie  V3  Mil- 
ton  Schroeder  and  H  Nielsen...    $170 

Jan.  14.  1920— LOTS  9,  18  AND  19  Map 
Alta  Heights,  Piedmont.  Anna  L 
Carpenter    (wf   J    K) $5000 

Jan.  16,  1920— LOT  2  BLK  "B"  Map 
Westmoreland  Park,  Bkly.  Paul 
Schnoor,  $66;  August  Bauer,  $160 
vs  Milton  Schroeder  and  Halger 
Nielson     

Jan.  17,  1920 — N  LINCOLN  '  239  U  E 
Milvla  E  50xN  135,  Bkly.  Bay 
Wrecking  Co  vs  Daisy  and  Paul 
Marchant  and   E  J  Squires $169.78 

Jan.  20,  192(1— NW  C  ST.  206.5  NE 
4th  X\V  1S5  NE  50  SE  178.5  SW  50. 
Hayward.      Joseph    Flores $3000 

Jan.    21.    1920 — S    CEDAR    »S    E    10th    E 
37x8    100.    Bkly.      E    J    Euphrat    (as 
Richmond  Mfg  Co)   vs  C   J   Pfrang 
and    Ashliy    Plumbing    Co $66^0 

Jan.  21,  1920— E  TENTH  65  S  Cedar 
S  35xE  9s,  Bkly.  E  J  Euphrat  (as 
Richmond  ilfg  Co)  vs  C  J  Pfrang 
and   Ashby   Plumbing-  Co $69  17 

Jan.  21,  1920 — SE  TENTH  &  CEDAR 
S  30xE  98.  Bkly.  E  J  Euphrat  (as 
Richmond  Mfg  Co)  vs  Geo  E  and 
Honor  Shannon  and  Ashby  Plumb- 
ing   Co     $100.82 

Jan.  21,  1920— E  TENTH  30  S  Cedar 
S  35xE  98.  Bkly.  E  J  Euphrat  (as 
Richmond   Mfg  Co)    vs  C  J   Pfrang 

and    Ashby    Plumbing    Co $100.82 

♦ 

BUILDING    CONTRACTS. 


ILDTNO    AND    KNUfNEERlNd    NEWS 

Owner — Thus:    Kelty,   San   Jose. 

Architect — None. 

Contractor — E.    Nommensen.    13-1    S-8th 

St.,  San  Jose. 
Filed  Jan:  6,   '20.      Dated  Dec.   12,  '19. 

Frame    up    $1757 

let  coat  plaster  on 1757 

Building    Completed    1757 

Usual   35   days 1757 

TOTAL  COST,  $7030 
Bond.  $3515.  Sureties.  A.  L.  Hubbard 
and  .rohn  Lindgren.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


Santa  Clara  Counts 


DWELLING 

S-FOURTEENTH  near  Willow  St.,  San 

Jose.     Seven-room  dwelling. 
Owner — J.  Wyman. 
Architect — None. 

Contractor — F.     C.     Nelson,     34     S-16th 
St.,  San   Jose. 

COST,   $7000 

ALTERATIONS 

SANTA  CLARA  AND  SAN  PEDRO  STS.. 

San  Jose.     .^Iterations. 
Owner — The  Lewis  Company. 
Supt. — W.  A.  McDaniels,   429   S-29th  St., 

San  Jose. 
Day's  work.  COST,   $5000 


ADDITION 

NO.  473  DELMAS  ST.,  San  Jose.     .Addi- 
tion and  alterations. 
Owner — Rose  Lamorte. 
Architect — None. 

Contractor — M.    Perino,     160    Race    St., 
San  Jose. 

COST,    $1800 


BRICK    WORK,    ETC. 

WILLI.\M   ST.,    San    Jose.        All      brock 
work,    cement,    etc..      iron      anchors. 

Owner— C.     L.    Meisterheim,    365    S-lst 

St.,  San  Jose. 
Architect — Charles    W.    Klinkert,     San 

Jose. 
Contractor — Florent        Gardiser,         240 

Bellevue  St.,  San  Jose. 
Filed  Jan.   5.  '20.     Dated  Dec.  30,  '19. 

As    work    progresses 75% 

Usual    35    days 26% 

TOTAL  COST,  $167'5 
Bond,  $835.  Sureties.  Peterson-Karts- 
choke  Brick  Co.  and  Fred  H.  Figel. 
Limit.  50  days.  Forfeit,  none.  Plana 
and   specifications   filed. 

BU.N'GALOW 

HANCHETT  P.A^RK,  San  Jose.   All  work 
for  one-storv  6-room  bungalow. 

Owner — Lottie  L.  HuUett,  1765  Alameda 
San  Jose. 

Architect — None. 

Contractor — V.  B.     Wise,   757     Hedding 
St.,    San    Jose. 

Filed   Jan.   12,   '20.      Dated   Jan.    9,   '20. 

Rough    frame    up $1125 

2nd   coat    plaster   on 1125 

Building  completed    1125 

Usual   35   days 1126 

TOTAL   COST,    $4500 

Bond,    $1200.     Sureties,    Phehe   M.   Wise 

and  Abby  P.   Roberts.     Limit,  100  days. 

Forfeit,   $1.     Plans     and     specifications 

filed. 


FRAME  BUILDING 

ALMADEN   ROAD.   Near  San  Jose.     All 

work    except   concrete   for   one-story 

frame  kuilding. 


FRAME    REISIDENCE 

ON  WINCHESTER  ROAD  .\ear  San 
Jose.  .\11  work  for  one  and  one-half- 
story   frame  residence. 

Owner — E.   B.   Thrift. 

Architect — Wolfe     &     Higgins,     93    Au- 
zerals  Bidg.,   San   Jose. 

Contractor — E.    Nommensen.     134    S-8th 
St.,  San  Jose. 

Filed  Jan.  7,  '20.     Dated  Jan.  5,  '20. 

Frame    up    $1972.38 

Plastering    on     1972.38 

Completed    and    accepted 1972.37 

Usual    35    days. ' 1972.37 

TOTAL  COST,    $7889.50 

Bond,  $3944.75.     Sureties,  A.  L.  Hubbard 

and    John    Lindgren.      Limit,    100    days. 

Forfeit,   $2   per   day.      Plans  and   speci- 
fications  filed. 


FRANKLIN     ST.,    Santa       Clara.         All 
work    for    one-story    reinforced    con- 
crete building   (warehouse). 
Owner — Charles  Parker.  San  Jose. 
Architect — Wolfe    &    Higgins,     93    Au- 

zerais  Bldg.,  San  Jose. 
Contractor — R.    O.    Summers,    17    N-lst 

St.,  San  Jose. 
Filed  Jan.  9,  '20.     Dated  Jan.  8.  '20. 
On  1st  and  16th  of  each  month.      75% 

Usual    35   days. 25% 

TOTAL  COST,  $9726 
Bond.  $4863.  Sureties,  James  H.  Pierce 
and  Oscar  Promia.  Limit,  100  days. 
Forfeit,  $4  per  day.  Plans  and  speci- 
fications filed. 


SECOND    AND     FOUNTAIN     STS.,     San 

Jose.     ,\lter  first  floor, 
.\gent— Jas.     H.     Rucker,     Saota     Clara 

St.,   Cor.   Second.   San   Jogs. 
Architect — W^olfe    &     Hlg^ns,    93    Au- 

zerais   Bldg.,    San    Jose. 
Contractor — J.      C.      Thorp,        Auzerais 
Bldg..    San    Jose. 

COST,    $3240 

COTTAGE 

NO.    681    WILLIS      AVE.,      San      Jose. 

Cottage. 
Owner — F.     Lazzarini,     681     Willis     St., 

San   Jose. 
Arohltsct — ^Xone. 
Day's   work.  COST,    $1300 


.\LTERATIO.Nf< 

NO.   160   S-FIRST  ST..  San  Jose.     Alter 

front  and  interior. 
Owner— A..  R.    Klein,      112    X-lSth      St.. 

San    Jose. 
Architect — Krause. 
Day's  work.  COST,  $1500 


RESIDENCE 

PLAZA  DRIVE,  Palm  Haven,  San  Jose. 

Two-story  residence. 
Owner— L.    W.    Bush.    132    Coe   St.,    San 

Jose. 
Architect — Wallace  &  Bush. 
Contractor — Wallace  &  Bush,   409  Bank 
of  San   Jose    Bldg..   San  Jose. 

COST,    $6000 


COTTAGE 

NO.   206   S-NINTH  ST.,   San   Jose.     Cot- 
tage. 
Owner — H.   B.   Zimmerman. 
Architect — Wallace  &   Bush. 
Contractor^Wallace  &  Bush.  409  Bank 
of  San   Jose   Bldg..   San   Jose. 

COST,    $3500 


BlILDING    CONTRACTS. 


FrrsBO  Count)', 


ALTERATIONS 

NO.     2024      MARIPOSA      ST..       Fresno. 

Alter   front. 
Lessee — J.  C.   Penney  Co. 
Architect — None. 

Contractor — W.     H.  Mlnard,   319     -Abby 
St.,    Fresno. 

COST,    $3000 


ADDITIONS 

LOTS   15  TO  21   BLK  4,  Woodward  Ad- 
dUtom.  Fresno.     Addition  to  ice  plant 


Owner — I'eoples   Ice  Co.. 

Fresno. 
Architect — None. 
Day's    work. 


iMii  .*nna  St., 


COST.    $24,79»' 

DWELLING    A.N'D   GARAGE 
LOTS  27  A.ND  28,  Ingersoll  Tract,  Fres- 
no.    Frame  dwelling  and  garag-e. 
Owner — C.    H.    Bartholomew. 
Architect — None. 

Contractor — Reese  ..%  .\tkina,  3648  pUitt 
St.,   Fresno. 

'COST,   $540/» 


1>WELLI.\'G 

.\'0.   808   CLINTO.N'  ST.,    Fresno.      DweU' 

ing  and  garage 
Owner — A.  Stone. 
Architect — None. 

Contractor — F.      J.    Stone.      304      Mason 
Bldg.,    Fresno. 

COST,    $»000 


ALTERATIONS 

NO.    1027    "J"   ST..    Fresno.      ."Vlterationir. 
Lessee — Harry  Coffee.   Premises. 
.Architect — None. 
Contractor — E.      RIggins, 
Bldg..    Fresno. 


317      Mason 
COST,    $3000 


.ALTERATIONS 
-NO.    1141    "J"    St..    Fresno. 
Owner — Bjou   Theatre. 
Architect — No»». 
Contractor — F.      J.    .Stone. 
Bldg'.,    Fresno. 


-Alterations 

304      Mason 
COST,    $8000 


ALTERATIONS 

NO.     2001       MARIPOSA 

Alter  front. 
Owner — Bowman    Drug    Co., 
Architect — None. 
Contractor — E.       Riggins.       317      Mason 
Bldg..    Fresno. 

COST,    $«000 


ST.,       Fresno. 
Premises, 


SIG.V    WRITING    BLDG. 
LOTS   1   TO  4  BLK   4,  Woodward  Addi- 
tion.    Fresno.       Sign     writing'    build- 
ing. 
Owner— W.    G.    Fahy    Co.,    1319    "L"    St., 

Fresno. 
.Architect — None. 

Contractor — E.     Uiggina.       317       Mason 
Bldg.,   Fresno. 

COST,  $10,000 


ALTER.ATIONS 

"J"  AND  FRESNO  STS.,  Fresno.    -Alter- 
ations. ,  , 
Owner — Helm       Co..     714       Grlfllth-MC- 

Kenzie   Bldg..  Fresno. 
Architect — None. 

Contractor — E.      J.    Farr,      245      Forth- 
camp   St..    Fresno. 

COST,    $32,000 


DWELLINGS 

IX)TS   1,  2,  .AND  3,  Park  Place.   Fresno. 

Two   dwellings. 
Owner— -A.    F.    Lambert.    1341    Efcho    St:, 

Fresno- 
.Architect — None. 

Contractor — J.     R.    Church.    221     North 
"XT'    St..    Fresno. 

COST,   $2900   eacJi 


DWRLL1.VG 

LOTS    31    AND    32    BLK    1,    Hills    Aa^l'._ 

tlon,   Fresno.      Dwelling: 
Owner— C.    E.      MillhoUen,   363      Thesta 

St..    Fresno. 
.Architect — Non«.  _    .„„„„ 

Day's    work.  COST.    $JftOO 


DWELLI.N'G  ^ 

LOTS    5    AND   6    BLK    53.    East    Presnp. 

Dwelling  and  garage. 
Owner — Maude    Huseman. 
.Architect — None. 
Conlvactor-H.    H.    Pu.man^^^^     ^^^^^^ 


DWELLING  ^       ,, 

NO    3645   IOWA    AVE..    Fresno.      DweU- 

ing  and  garage.  , 

Owner— L      E.     Keaton,     1437     "J"     St., 

rresno 
Art-hHef' — None.  ^ 

Contractor— AV.  H.  Mlnard.  319  Abby  St. 

'"■^^"°-  COST,    $3900 


LOTS   25   TO   36   BLK   2,  La  Sierra  Tct,. 
Fresno.      Six   dwellings   and   garages. 
Owner— C.  C.  L.  &  I  Co. 

^o'Strkcro7±R"'Blackwell.      202      Trust 
Co..   Bldg..   Fresno^^^_  ^^_^^^  ^^^^ 


09  BUILDING    AM)    HNOLNEEKINO    NEWS 

i^S~n..^Lss.^.;='^  oifJi|S,j-5-f£:i:  "iHfesr;^^S;si 

°^""S^resno    *    """'"''''■    ''"''    "'"  ron'racVoT-R " .      Stone,      304      Mason  cnvn"r-"f  ood-Curtis    Co..    117    "J"    St.. 

bt..   *  resno.  BldK     Fresno  Sacramento. 

tZ^^'X^oT^":""'- COST.   $5000   each  Fijed^ Jan^   19,   •20.;    Dated  Oct.   18,  -19.^^^  ^^-.'^^LrtoT-^.^V.   Norris,   3012   "G"  St.. 

FRAME    DWELLING                       ^  Plastering    completed     'A  Sacramento.  ■                                      ^^^^^ 

E.'^ST    ELMHURST      LOT    22,      Fresno.  Completed ^  ^ 

oJner%?T'"rN-e.son     rM7    "I"    St.,  '"""^^   '"'^'''- "  '  ¥6tAL  COST.- $539'^  hkSIDEXCE 

PrT^no                --x^'^"".                            •■  Bond,  none.     Sureties,  G.  A,  Adams  and  so.    309    "T"    ST..      Sacramento.        One- 

Arohitlct— None-  J-   A.  Venard.     Limit;  60  days.     Forfeit,  s,„,.y  3. room  frame  residence 

"?.,.••=  work                                    COST    $3.i00  none.      Plans   and   specifications    filed.  Owner— B.     Francisconi.     1929     3rd    St.. 

uaj  s  wuiK.         .  Sacramento. 

pRiAip-  riAVRT  LING  .\LTER.\T10N'S                                        .,.  Architect — None. 

f OTS  I*  4ND   6    BLK   33     Hedges   Addi-  .NO.    1S39    TULARE    ST.,    Fresno.      Alter  contractor— C.   Vanina.   2022  Sacramen- 

crr-^-S-^HoaT^'"^"""^-  oi.';re'^^A     V.    Lisen..    lUS    Sout.    St.,    '  ^  «'•  — "           COST.   ,2S00 

Architect \one  Fresno.  

l'»>-^    -"■'^-        '^°^'^'   *'"""  ^o';;'ukrt'o7-^r"Allen.   259     Blackstone  f^^}^^^    ^^^    GIVEN,    Sacramento. 

l^4^1   ^^^'^'f -^l'k    2,    Bloom1n.ton  '^-  ^"''"'-        ,                             UOOO  '  ^PP-V^ -^^ran^^oad^^rc-undhouses^^ap- 

\ddiiion      Fresno.       Frame     dwelling                           ▼  \i    Flexstone  asbestos  roofing. 

kiid    garage.  COMPLETION    NOTICES.  Owner- S.    P.    R.    R.    and    S.    P.    Co.    of 

Owner I>.    Vezdan,    2025    Mariposa    St.,  Ky.^   SOI    "K.'   St.,   Sacramento. 

F'f^sno.  Fresno    County.  Ai  ehitect— None.                      vronvlllp  Co 

^rohiifCi — None.                                              „  Contractor — H.    W  .    Johns-Manvilie  L.O.. 

Ci.ntrai'U.r— Diin       Blosser.       3212       El  Accepted  lOl.J    lOth    St.,   .Sacramento   and   San 

.Mon.e    St..    Fresno.  y-°Y^-\s2n      LOT  4   W   16%   FT.  Lot  Francisco..           ^ated  Dec.  22,  'IS.,^ 

5    Elk    16,    Arlington    Heights    Tct.,  1- ueu              t                  COST     $9.20    per    ft, 

Fll^Mr:    OWElXlNG  Fresno.      D    M    Benton    "    "J^om    't  

LOTS    S6    AND   87,      Earlhurst,      Fresno.  may  concern.... Jan.    16.   IJ-U  

Frame    dsvelling   and   garage.  o.  .i  ..ivr'   ?<»vtr.\c-TS  FR-VME  DWELLING 
owner— V.    E.    Laisne,    1439    Ferger   St.,  Bl  II-UING   CO>TR.Vll>.  no     2421    '"        ST..    Sacramento.      One- 
Fresno.  ■ ■    story  5-room  frame  dwelling.            _ 

.Architect — None.  Knornniento    County.  Owner — Trainor    &     Desmond,     813       J 

c.iniractor— H.  A.  Kemp.      ^^^^    p-^i,  St..   Sacramento. 

"          '  TAMALE    PARLOR                  ^                   ,  A"''!' w'oTlT""'^'                        COST.    $3650 

FP.  \ME   DWELLING                      -  No.    4411    FOURTH    AVE.,    Sacramento.  Days    work. 

LOT    38    BLK    35,      Belmont      Addition.  Knct    tamale    parlor.         ,         „       ,  .  t-T>  a  i/iK-  DT\'FLLING 

Fresno       Frame  dwelling  .and   garage  owner-G.     B.    Argente,    29UU    Stockton  FRAME  D\\  ELL LNt^^^^.^,^   ^.j,  _   ^^^^^ 

owner— Mrs.   C.   E.   Wood.  Blvd..    .Sacramento.  Vnen'to        One-story       4-roora       frame 

Architect — None.  .-\rchitect — None.                        „„oa>     »innn  /iwolline- 

C,M, tractor-Fisher    &    McNulty  n..,j.s    work.                                  COST,    $1000  Q^dw^fli^g'^inor    &     Desmond.    813     "J" 
LUSi,     ».iJ  gj      Sacramento. 

STORE                                 „            „,       ,^,  Itol^ItON    BLVD.    on    Libby,    McNeill  -^"^"^iJ^'^.^'oTk^'""^-                        COST.    $3300 

LOTS    20    AND    21    BLK    — ,    Woodward  "  ^j^^i|>,;,.y    Tct,    Sacramento.      Assemb-  ^'aj  s    worw. 

\ddiition,    Fresno.      Store.  ,      ..hp.i's  T-.t'TT  r»T\Ti 

owner— L.   Sarkissian,    1933   Cherry  St.,  owner— Libby  McNeill   &  Libby,  Stock-  G'^A   OF  S  V  LOT  i  I.  J.  lUh  and  12th 

Fresno.  ton  Blvd.  near  34th  St.,  Sacramento  ^^  g^^      Sacra'mento.      Two-story    bldg. 

.Architect— None.  Architect--None.                                    JIOOOO  Owner— Barbara  L.  Wittpen. 

Day's   work.        CObi.    »-3^u  Day's  work.                             COST,   $10,000  Architect- None.           „  ^   „   „.,h      ini5 

,  Contractor— Jas.    A.    McCullough,     1015 

Z^^  FRAME    RESIDENCE                                 ^  23rd  St..  Sacramento. 

FRAME   DWELLING.   ETC.  A      MARTY      2-^       Acres.       Sacramento.  pjied  Jan.  22,  20.     Dated  Jan.  20.    20. 

LOT    20    BLK    10,    North    Park   Terrac,  ^pfj-^.^oom   trlme   residence.                ^  COST.    $10,900 

Fresno.      Frame   dwelling  and  garage  ^.^^^gr— A       Marty.       Riverside       Blvd.,  

Owner^Frank    Blayney.  Sacramento.  RESIDENCE                      ..                     Sacra- 

^--n-J^'a-c^tlT-Tc.    Clark,    153    Clark    St.,  A-„--'o7-^r  P.    Cippa.    314^131    St  ^'=.e*;^r^i?e"s^le-^i;e°and%f^|e  "^ "^ 

Fresno.                                    „_„    -,-„„  "^  °"  Sacr.°mento.                          COST.   $4900  owner-Herman    Davis,     1014       K      St.. 

cost,  $ojuu  Sacramento. 

FflAMK   DWELLINa.                       ^  PESIDENCE    &    GARAGE"  Conuic^t'o7ls"mmonds  &   Birdsall,   1013 

OT    10    BLK      S,   Cedar   Park,      Fresno.  ^;o     1401    FORTIETH    ST..    Sacramento,  '-""idth   St.,   Sacramento. 

'  Frame   dwelling.                        ^-n'!    i  ^ell  Eight-rooin   residence   and   garage.  pued  Jan.  22,  '20.     Dated  Jan    22     -0 

Owner— Gertrude    E.    Smith.    3403    Lyell  owner — M.    E.    La    Rue.    1606      H      St.,  COST,    $11, S-^ 

St.,    Fresno.  Sacramento.  . • 

Architect— None.                        r-ricT     «o:;nn  Architect— None                                   ..  RESIDENCE            .„,„<,t      «t        Sacra- 
Day's    work.                                  COST,    $2o00  contractor- J.    L.    Siller,    1400      P      St..  ,    FIFTY-FIRST      ST..      bacra 

— Sacramento.                        ^^  mento.  One-story  3-room  frame  reai- 

FRAME   DWELLING          ,„„,„,  k   1  ^^    '  dence. 

B  50  FT.  OF  W   lOOr  FT    LOT  2  BLK  3  Owner-E.  Kenney. 

Fresno.      Frame   dwelling  and  garage  pj^j^.^;  BUILDING                        „„    »      .      ,  Architect— None.                                        ,   g., 

Owner— C.  W.  Opie.  S    ion    FEET   LOT    5    and   S   120    feet    of  -^^^..^    work.                                COST.    $1UUU 

Architect— None.  •     ^r  \^    j  ot    6.    Q,    R,   9th  and    lOtlj   Sts..  ■                           

nays  work.        ^OST.   $3.   0  -„„,,„,o.      one-story   br.ck    build-  REPAIRS             ..^^     ^.j,       Sacramento. 

FP.AMK   DWELLINGS  Owner— George  Swanston.   30C  Nicolaus  -^'p.^'tr   interior  of  office.             ^^^    „, 

Arch^Te^t"-lNone.  ^=-'"^-1    '-■   »•  '^^      ""^''"c^T.^^^OO  "^^  Vo^rnia   Fruit   Bldg.,   Sa^cramento.^^^ 

Contractor-J.  C.   P^^^^}^^^    ^^,,,  each  ' " 

..t,  A  ^,  E.  nwFT  rr^iT"  NOs'^'asf^AND    340    THIRTY-SECOND  RESIDENCE            ^^^^^^               g^^^^. 

r§T    •'   BLK  ^   i^d'ir      Park,      Fresno!  -^'st:,    Sacramento.      Two    one-story    4-  ^^^g^?);.   ^^e-story  5-room  frame  res.- 

oJ,^e\-V?"K"&?oshe,l,    2914    Kern    St.,  own^-^K  TerfnT^B?!  ^••G"    St.,   Sacra-  ^^^-^  California      Sa.Mngs      Bank      & 

Fresno  mento.  Trust    Co.,   Sacramento. 

Architect-None  ,^;;f;;;kc'toT-^L"'F.    Gould.'  «o«    Ventura       A;;,<;;'lt^,fo7-G"D.  Hudnutt,  211  Califor- 

^°"'|t^rFr;^o."-                  \,osT,   $3500  «>  '  ^-"'""'^^^COST.    $3800    each          ""nf^Vruit    Bl«eram^e^n^to.    ^^^^^ 

l^^YuEntM^^^m.ou.  Fresno.        "^^^^^^^.^     ^^^^      ^S^Ji^^'M"     ST..     Sacramento.     Ad 
0^^>^jr=!i"^iayney.    920    "O-  ;St..;  .         S-e.^^^^^.^/^^^^   ^,,^   3,,   3,,.       ^  -  Jfli^l..  Sche.d.  1225  2Sth  St..  Sac- 

Fresno.                                   .,    .•  .    O-.v^ner — 1.    J.    naje..  ramento. 
Arcl.iteet-None.       ....     ^^^T.   |3500        Arcl[uect--^one        ^,„„,,.    «„«    Centura      trt'^icUT^W.Watterton,  2111  28th 

BaSGALOW    A^^gXraGE            ^^^^       -^s^r racr^mento.  ^^^^     ^^„„,  St..    Sacramento.              ^^^^     ,„„„ 
LOTS   1   AND    2   BLK   4,    F.   H.    B.   i-aim 


Bl 

KI'.MIiEXCK 

.\U.    ■■Ul    ■■!<■■    ST..    8;uT.i„unt„.      uuf- 

sioiy  ^i-i-ooni   residence. 
Owner— K.    VV.    Oehler,    1415-A    18th   St 

.  Sacramento. 
Architect — None. 
Contractor — Frances   B.os. 

COST,    UUili 


KESlnK.VCE 

SO.  ^2(1  TVVE.XTV-EIGHTH  ST..  Sac- 
ramento. One-stor.v  .j-ruom  residence 
and   garage. 

Owner— E.    Carrigan.       ISliI       15th      St 
Sacramento. 

Architect — Xone. 

Day's   work.  COST.   J.'JSOO 


ALTEItATIOXS 

.\0     1117      KIOHTH     ST..     Sacramento. 

Remodel    interior  of  store. 
Owner — American    Cash    Store,    1121-27 

Sith   St..   Sacramento. 
Architect — None. 

Kays   work.  COST,    $3000 

cO.'MI'I.ETIOX    XOTICES. 


>>:u'rninento  County. 

Hecordid  Accepted 

.Ian.  IH.  111JII— N  '/i  of  E  'A   Lot  4  N  %- 
of  W   'A  of  E  1,4  Lot  4  N   V-   of  E  H 
of  W   V4  Lot  4  J,  K,  7th  and  Sth  Sts, 
Sacramento.    Peoples  Savings   Bank 
to   Otis   Elevator   Co Jan.    17.    1920 

.Ian.  19,  1920— LOT  1  K,  L,  15th  and 
16th  Sts.,  Sacramento.  J  S  Gattman 
to   n  S   Wasserman Jan.   16.   1920 

Jan.  19,  1920— N  V2  of  E  %  of  N  V,  of 
W  lA  of  E  ^4  N  14  of  E  %  of  W 
M  Lot  4,  J.  K,  7th  and  8th  Sts., 
Sacramen.o.  Peoples  Savings  Bank 
to  whom  it  may  concern.  Jan.  14.  1920 


HLDING    AND    K.\(iiNKERli\(i    X 

iMAHKI/r   KOH    IIAII.WAV   M  ATKItl  A  I.. 

IConsul    Samuel    T.    Lee.    Porto    Alegre. 
Brazil,    Nov.    17,    1919.] 
Inquiry  on   the  part  of  this  consulate 

has  disclosed  the  following  opportunity 
for  the  sale  of  American  railway  ma- 
terial. The  State-owned  railroad, 
known  locally  as  "A  Estrada  de  Perro 
de  Carlos  Barbosa  a  Alfredo  Chaves," 
and  now  in  construction,  will  need  the 
following  material,  which  will  be  pur-' 
chased  and  paid  for  by  the  Oovern- 
mcnt  of  the  State  of  Rio-Grande  do  Sul, 
P.razil,  which  has  ample  funds  for  the 
purpose.  The  chief  engineer  [whose 
address  can  be  obtained  from  the  Bu- 
reau of  Foreign  and  Domestic  Com- 
merce or  its  district  of  co-operative  o'f- 
lices  by  referring  to  Hie  No.  429],  who 
is  in  full  charge  of  construction  and 
whose  selection  of  materia]  will  be  fol- 
lowed. Is  a  gradu.ate  of  an  American 
engineering  school  and  understands 
English. 

Catalogues,  price's,  and  correspoml- 
enee  should  be  addressed  to  him  di- 
rectly. The  list  of  material  needed,  as 
furnished    by    the   chief    engineer,    is   as 

follows: 

Kailniiy     'joiiHtriu'tinn     >lai'hiii<-ry, 
ooiiiotiveA.    *tc. 


KWS 


BUILDING   CONTRACTS. 
Snn  Joaquin  Couniy. 


.MFC.    BLt)G. 

S-CALIFORNIA   ST..    bet.    Hazelton   and 

Scotts   avenues.      Erect    mfg.    bldg 
)wner— Sterling    Iron      Works,    646      S- 

California  St.,  Stockton. 
.Vrchitect — None. 
Day's  work.  COST,  $4000 


I'WELLING   AND    GARAGE 

-HUNTER  ST.,  bet.  Worth  and  Ander- 
son Sts.,  Stockton.  Frame  dwelling 
and   garage. 

iwner — Geo.  Chillion,   ,')2S   E-Weber  St., 
Stockton. 

Vrchltect — None. 

;|»y'j   work.  COST,    $5336 

ilBSlDENCE 
OR.  PILGRIM  AND  JEFFERSON  STS. 
Stockton.     Frame  residence. 

)wner— Frank  A.   Groom,  Sharp's  Lane 
near  South  St.,  Stockton. 

Vrchltect — None. 

lJay'8  work.  COST,  $2500 


rOMPLETIOIV   NOTICES. 
San    Joaquin    CountT. 


■'n.  17.  1920— LOT  1  BLK  29  E  of 
Center  St.,  Stockton.  Edward  L 
Gnekow,  $368.66;  F  W  Krinz, 
$843.70  vs  Joseph  Biasgno,  Lee  Yum 
Clarence  W  Beck,  W  C  Ramsey  and 
T   E   Emerson 


i  KVyiLATING        EQUIPMENT         CON- 
TRACT AWARDED. 

OAKLAND,  Cal. — The  County  Su- 
>ervi.sors.  Geo.  E.  Gross,  County  Clerk, 
las  awarded  a  contract  to  Murray  & 
"o.  for  ventilating  efiuipmoni    for  Dept. 

Superior  Courl, 


Excavating  machinery  (steaitj  ar 
electric  shovels)..  Rock  drills  (com- 
pressed air  or  electric).  Picks,  shovels, 
liars,  etc.  Rails  and  dump  cars  for 
reinoving  earth  and  rock.  Cable- 
ways  and  buckets  for  removing 
earth  and  rock.  Explosives;  ce- 
ment. Steel  rails  weighing  28  to  40 
kilos  per  meter,  with  all  accessories. 
Bridge-steel  girders  for  spans  from  20 
to  200  meters.  Locomotives,  passenger 
and  freight,  gauge  1  meter,  minimum 
radius  on  curves  150  meters,  heaviest 
climb  l.S  milHimeters  per  meter,  and 
"track  of  rails  weighing  30  kilos  per 
meter.  Freight  cars,  boxes  and  flats. 
Trucks,  complete  for  one  meter  gauge. 
Passenger  coaches,  one-meter  gauge. 
Railway  automobiles,  one-meter  gauge, 
^■or  line  service.  Tools  for  track  laying 
and  maintenance  of  way,  ■-'  Rail-  saw.s 
and  drills.  Turntabaes,  switches.  Tel- 
egraphic and  telephonic  equipment,  in- 
cluding   line    material. 

Machinery  for  electric  power,  no  belt 
transmission:  Machine  tools  for  rail- 
road shops,  lathes,  drills,  planers,  ma- 
chine hammers,  etc..  for  cutting  and 
drilling    iron    and    steel. 

Compressed-air  installation  for 

painting  and    riveting. 

Grindstones,  ventilators. 

Woodworking   machinery. 

Furnaces  for  melting  iron  and  other 
materials.  ^ 

Cranes  and  winches  for  handling- 
heavy  pieces   in   the  shops. 

Hand  tools  for  stone  masons,  black- 
smiths,   carpenters,    and    elect  rici^^iis 


k.  ,.|, 


2?, 
xi-an.  i>A 

I      niKlit-2 

centrifu- 2/ 
■er).  fi 


"■.-ftcbmcn'.s. 

Pumps,    compression      and 
Kal   (for  electric  or  steam  po' 

^Ueam   engines    (stationary).        i'.  If 

G.is  engines   (gasoline  and  kero^»ne).X 
Electric    motors,    dynamos      anif    ac-5. 
cu  mutators.  5 

Surveying   instruments,    transits,   lev-^ 
els,    etc.  '  .     ..  '■f 

Drafting    materials,    drawing  l)i(^'tru-2 
merits,  paper,  inks,  tablets,  etc.  •,! 

Blue-printing  equipment,   compljBte.     ■£_ 
Slone-crushing  machinery.         "    -^         S' 
Itailroad  scales  (car  and  locomotive).  : 
And    all    mater'al    for    the    construe-'/ 
tion,    maintenance    and    operatiori*:of   ajg^ 
railroad.        •  -  A 

Full  information  regarding  sizes, v 
weights,  and  approximate  f.  o.  b.  'New/- 
York  co.'-.ts  should  be  given  whenever^ 
liossible.  Cojnplete  description  in  the?*- 
way  of  illustrated  catalogues  and  biiic-j 
prints   will   be   appreciated. 

This  is  the  beginning  of  railroad 
construction  on  the  part  of  the  State  . 
Government,  and  several  other  lines  . 
are  in  prospect.  The  adtninistration 
is  favorable  toward  .\merffcan  material; 
l)ut  lacks  information  regarding  It.  ■ 
Fortunately,  the  chief  engineer  under-  • 
stands  English,  and  descriptive  matter  , 
on   hand   will  serve. 


RXGIIVEER    .APPOINTED    FOR    ST.ATiS '■  ' 
WORK.  '.'.',    .-'j^ 

SACRAMB>-TO,  Cal.— W.  G.  Jmc- X 
Millan.  S'-'te  Purchasing  Agent,  has^' 
named  G.  L.  Baxter,  of  Sacrament*  to  .', 
succeed  E.  D.  Griffith  as  Testing  Engi-  ' 
neer  of  the  department.  The  ap-  S? 
pointment  was  made  from  a  Hat  of  l^' 
three  eligibles  certified  by  the  State 
Civil   Service   Commission.  ■    ' 

J? 

TO  RVILD   SCHOOL  FENOB. 

SAN  FRANCISCO — The  Board  of  SuT.^ 
pervisors  will  shortly  authorize  the  * 
Board  of  Public  Works  to  commence  jt 
the  preparation  of  plans  for  the  con-  S 
struction  of  a  fence  around  lands  of  the  iji 
Lick  School  in  Noe  street  and  ordering  J 
the  receipt  of  bids   for   the  wortor -<^.^^.~;, 


CITY    M.ANAGER    AVANTED. 


e  P 


.Votice  is  hereby  given  that  the  Clerk  1 
of    the    City    of    Santa   Barbara,    Calif.,  ' 
will    receive    applications    for   the    posi- 
tion   of   Manager   of   said   City    up    to    5  ■ 
o'clock   P.   M.  of  the   1st  day  of  March, 
1920.     S.    B.   T.AGGART.   City  Clerk. 


HRIDGE    AVORK    PI..4^NNED.. 

RED  BLUP'F.  Tehama  Co..  Cal. — 
County  Surveyor  W.  F.  Lunning  has 
been  instructed  by  the  County  Suajfe 
visors,  H.  G.  Kuhn.  County  Glerk,'^ 
take  up  Vith  the  State  Highway  Cpjft-j 
mission  the  construction  of  the  projAs- 
ed   bridfi-  at   Squaw  lliU, 


Telephone  Douglas  5114 

Valley  Tie  &  Lumber  Co. 

Manufadturers  and    Wholesalers 

Pacific  Coa^  Lumber  Produdls 

General  Office:  Eugene,  Oregon  S.F.  Office:  401  Balboa  Bldg^ 

F.  S,  NOLAND,  Resident  Manager 

H«h«h«h«kXhKhKh«8«h»O0<hKhWMhKh^ 


!i  ^•.nLl)J^:o  Axn  J':n(j)\eeim.\(;  n'^kws 

VVc  Alamil'iiftui'c  WIKK  WORK  for  tho  following  j)Ui'po.s<'s: 
Window   <j;ii;ii(i.s    for    Rcsidonocs,    Warehouses    and    Manufaeturinj^ 

Plans. 
Ovei-hoad  s;uards  for  Elevator  Shafts. 
Elevator  Enclosures. 
Freight  P]levator  Cars  and  Doors. 
Sk.vlifi:ht  Covers,  Vents. 
Pi'otcction  }?uai'ds  for  Sidewalk  Doors. 
.Machinery  safety  g-uards. 
Auto  ti'uek  Enclosures  and  Doors, 
fjoeker  Doors,  Stall  Cuards. 

Partition  Sei'eeiis  for  Offices,  (larages,  Warehouses,  etc. 
Wire  sifjns  for  Ruildinf>s,  etc..  etc. 

WRITE  FOR  LEAFLET. 


Michel  &  Pf effer 

IRON    WORKS 


141^  Harrison  St. 


Pone  Market  730  -   731 


i  CHWH«HKHKHKH>CK«HKH3<K1  <H>i>lKH>i><HKHKHKH><HKHKHKHKH><>l>CH^^ 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 

5<hKhKh>O^S<h5h3-0<hKhKh><h><hS-<hKH><h><^^^ 

J<HKHKHKHKK><H><HKHKHKKKH>iKKKHKH><H><HKHKH>^ 

Reintiatt  Lumber  and  Plaining  Mill  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    I057 

General  Lumber  Yard 

Dry  Kiln  Cepucity  10  Million  Feet  per  Annum 

(lencnil    Mill    and    Calilnet    Work,    Stock 

■  )<>»>  s.    S.-inIi   Frames    nnd    MouldineN 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Bust!  St. 

Member 
SAN  FRANCISCO  rn.surance  Brokers  Excbaofe 

i<H><><H><HKHKHKH><HKH><HKHKKKHKHKfl><^^ 
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IfMa>WOOD  HEADQUARTERS 


HARDWOOD  FLOORING 
WYBRO  VENEERED  PANELS 
DOWELS-TREENAILSVENEERS 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville. 
Nevada  City,  Reno 


WHITE  BROTHERS 


FIFTH  and  BRANNAN STREETS 


SAN  FRANCISCO,  CAL. 


SACRAMENTO    OFFICK 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 

1  <hKHMHKHKHKhMKHMh«hKhK«hO  J 


SAN     FRANCISCO 
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PublicatioD  OHicc 
560  Mission  Street 


San  Francisco,  Cal,  February  4,  1920 


Publiihed  Every  Wedoeidaj 

Twentieth  Yeer,    No    5 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 

Phelan  Building  Railway  Exchange  Building 

San  Francisco.  Cal.  Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 
PLUMBER 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Ofnc«ri. 

W.   W.  DeBERARD,  Western  Editor  BSnglneerlng  News-Record,  Chicago  FIRST  VICE-PRHSIDBINT 

T.  A.  EVANS,  Structural  Engineer,  Meade-Morrlson  Co.,  Chicago  SEX30ND  VICB-PRESIDEtNT 

JOHN  ERICSON,  City  Engineer,  Chicago TRBASURSa 

C.  B.   DRAYER  _ - SBORfflTAHT 


Dlrect«n. 


=^8 


W.   H.   FInlay,   President,   C.  &  N.   W.   Ry.,  ChlcaKo, 

111.,  Past  President. 
W.  W.  K.  Sparrow,  Chief.  Eng.  C.   M.  &  St.  P.  Ry.. 

Chicago. 
P.  B.  Harroun,  Consultlns  Bgn.  San  Francisco,  Cal. 
R.   Burnham,   Consultlns   Enr.,   Chicago,   111. 
r.  D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A     A.    Uatthewa,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texas. 


E.  F.    Collins,    Valuation    Eng.,    St.    L.-S.    F.    Ry.. 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Almert,  Consulting  Eng..  Chicago. 

F.  K.  Bennett,  Principal  Asst.  Hng.,  M.  &  St.  Li.  Rr 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexander  Potter,  Civil  Bng.,  New  Tork  City. 
J.  N.  Hatch,  Consulting  Eng.,  Chicago. 


NATIONAL  HEADQUARTERS 


63   Baal    Adaaie    Bt. 


Chloafo,  DL 


San  Franoisco  Chapter,  A.  A.  E. 


W.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R PRESIDExN'T 

J.  P.  JOHNSTON,  Sei-vice  Manager,  Union  Construction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R .'. SECOND    VICE-PRESIDENT 

L.  R.  KESSING,  Engineer,  State  Railroad  Commission TREASURER 

A.  G.  MOTT,  Asst.  Engineer,  S.  P.  R.  R SECRETARY 

gBW«|>.<^fJ^iyiWW»wa  COMMITTEES  AND  CHAIRMEN.  .   f) '  ^■ga^^'^'if rMB' T 

Membership ,. \ D.   L.   REYNOLDS 

Qualification ...L.  R.  KESSING 

Program    G.D.  WHITTLE 

Fellowship -J.   R-   ARNOLD 

Publicity  ; :-.V.  D.  COUSINS 

Ethics  and  Compensation  E.  E.  CARPENTER 

Public   Affairs   : R.    Sachse 

Relations  with  Other  Organizations R.  M.  BEANPIELD 

Secular  Meet]ngi«  of  fhe  Chapter  Monthly.  t"  %ftf-     'i|k 

TIME:     First  Thursday  of  the  Month;  7:30  P.  M. 

PLACE:      Engineers'   Club,   Mechanics   Institute   Building.  57  Post  St. 

Chapter  Offire.  700  Marston  Biiildin;;  iU  Keaniy  .St..  ,San  Francisco 


CHAPTERS  &  CLUBS: 


■  ACRAMBIfTO    CHAPTKR 

Lathrop,    H.    A Secretary 

1S21  Thirty-third  St., 
Sacramento       -       -         California 

LOS    ANGBL.E18    CHAPTER 

Harris,    A.    L Secretary 

1104    Central    Building 
Los   Angeles       -        -        California 


PORTLAND  CHAPTER 

Barnes,  R.  W Sec.  &  Treas. 

36   Union   Station 

Portland         ...         Oregon 

FRESNO    CHAPTER 

lean    L     Vincenz Secretary 

P.   O.    Box   922 

Fresno        -         -        .        California 

SAN  DIEGO  CHAPTER 

Grumm,     Fred Secretary 

2898  Spruce  Street 
San    Diego         -         -         California 


S.4N    BERNARDINO    CLUB 

Woods,    M.    A Secretary 

e08   Tenth  Street 
San    Bernardino        -        California 

EUREKA    CLUB 

Howard,   P.   W Secretary 

Eureka        -        -        -        California 
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Devoted  to  liie  fengiheetitig.  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities uf  the  Pacific  Coast. 


Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congre.'ss  of  March  3,   1879. 


ISSUED    EVERT    WEDNESDAY. 

L.  A.  LARSBN, 

Publliilier    nnd    Proprietor. 


|DUilding  &> 
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News' 


Snbacrlptlon  Hate* — One  year,  $4.00, 
payable  strictly  in  advance.  SinsU 
copies,  15c. 


SAN  FRANCISCO  OFFICE 

560  Mission  Street. 
Telephone— Donelaa    23T3. 


J.    P.    FARRELL Exchange   Editor 
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merican  dissociation  of  J— ingineers 


E, 


I'llOM         \ATIO\Ai 
Ql  -VRTERS. 


The  Louisville  Club  of  the  American 
.A.^^sociation  of  Engineers  has  elected 
H.  T.  Best,  president,  and  H.  B.  Cassin, 
secretary.  The  Louisville  Club  was  re- 
.sponsible  tor  the  recent  introduction 
of  an  engineers'  license  bill  into  the 
Kentucky    legislature. 

The  Rapid  Transit  Engineers"  Sec- 
tion of  the  New  York  Chapter  of  the 
.\merican  Association  of  Engineers, 
which  was  organized  in  December,  now 
has  about  200  members.  The  members 
of  the  section  received  an  increase  of 
$300  a  year  when  the  Board  of  Esti- 
mate of  New  York  approved  the  Tran- 
sit Construction  Commissioner's  budget 
on  December  31.  This  increase  was 
largely  as  a  result  of  the  efforts  of 
Mr.  L.  B.  Smith,  assistant  district  sec- 
Tetary  of  the  American  Association  of 
<  ngineeis    in   New    York. 


.\t  the  first  annual  convention  of  the 
Southwestern  District  of  the  American 
Association  of  Engineers  in  Globe- 
Miami,  Arizona,  the  old  officers  of  the 
district,  who  were  formerly  officers  of 
the  Southwestern  Society  of  Engineers, 
were,  re-elected.  It  was  voted  that  the 
name  be  changed  from  the  Southwest- 
ern Society  of  Engineers.  Southwestern 
District  of  the  American  Association  of 
Engineers,  to  the  American  .Association 
of  Engineers,  Soutliwest  District.  Dean 
,S.  X.  ruitler.  of  the  College  of  Engi- 
neering of  the  L'niversity  of  Arizona,  is 
president. 


Major  Frank  T.  Payne  has  been 
elected  president  ot  the  Louisiana 
t'hapter  of  the  American  Association 
of  Engineers.  Major  Payne  is  super- 
intendont  of  the  state  department  of 
onnservy  tion. 


At  he  first  annual  convention  of  the 
Society  of  Engineers,  now  the  Idaho 
Chapter  of  the  American  Asso- 
ciatio  1  of  Engineers,  held  in  Pocatello 
on  January  12,  the  following  were 
elected  as  officers  of  the  new  organiza- 
lion,  which  is  officially  known  as  the 
Idaho  Society  of  Engineers'  Chapter  of 
tile  .American  .Association  of  Engineers: 
r  resident,  E.  B.  Darlington,  .lerome. 
Idaho;  vice-presidents,  C.  N.  Little, 
dean  of  the  engineering  department. 
State    University    of    Idaho,    and    E.    E. 


Moberly  oT  Pocalello.  The  secretary- 
treasurer  is  A.   K.  .Ayres  of  Boise. 

.A  constitution  and  by-la\\'s  were 
adopted. 

The  Detroit  Chapter  has  elected  the 
following  officers:  P.  W.  Keating, 
president;  J.  S.  Lillie.  first  vice-presi- 
dent; P.  C.  Handyside,  second  vice- 
president;  E.  L.  Brandt,  secretary,  and 
.1.    Southern,    treasurer. 


III<;  H\V  A  Y    M.AX.\TENA1VCE. 


\\'m.  ,1.  H.  Strong,  president  of  the 
Chicago  Chapter  of  the  .American  Asso- 
ciation of  Engineers,  delivered  an  ad- 
dress at  the  annual  dinner  of  the  In- 
diana Engineering  Society  on  Friday 
evening,  .January  25.  in  Indianapolis. 
The  suliject  of  his  talk  was  ".Advertis- 
ing   for   the    Engineer." 


A.  \.  E.  Organizes  Olilo  State  Assembly. 

Representatives  of  all  chapters  of 
the  .American  Association  of  Engineers 
in  Ohio  met  in  Columbus  on  January 
21  and  formed  tlie  Ohio  Assembly  of 
.A.  .A.  E.  The  objects  of  the  state  or- 
ganization were  defined  "to  initiate, 
co-ordinate  and  promote  the  interests 
and  achievements  of  .A.  ,A.  E.  in  the 
State    of   Ohio." 

It  was  tentatively  decided  that  rep- 
resentation in  the  state  assembly 
would  be  on  the  hasis  of  one  represen- 
tative from  each  chapter  having  from 
20  to  100  members,  two  from  chapters 
having  101  to  500  members,  and  three 
from  those  with  from  501  to  1000  mem- 
Ijers,  and  that  voting  power  would  be 
on  the  basis  of  units  of  100  members 
represented.  Thus  the  representative 
from  a  chapter  having  not  over  100 
members  would  have  one  vote,  while 
the  three  representatives  from  a  chap- 
ter having  l^etween  400  and  500  mem- 
l)ers    would    have    five    votes. 

-A  committee  was  appointed  to  draft  a 
constitution  to  submit  to  the  chapters 
for  discussion. 

Plans  were  discussed  and  agreement 
reached  that  a  state  secretary  should 
be  employed  in  the  near  future  and 
state  headquarters  opened  in  Columbus. 
Another  development  of  the  future  is 
to  lii'ing  together  all  members  of  the 
state  in  an  annual  get-together  meet- 
ing, partly  for  social  purposes  and 
partly  to  discuss  matters  of  common 
interest.  Members  and  applicants  of 
A.  .A.  E  in  Ohio  now  number  about  1500. 
Chapters  are  being  formed  at  Canton. 
Youngstown,  Newark  and  Marion.  The 
existing  chapters  are  .Akron,  Cleveland, 
Dayton,  Cincinnati,  Toledo,  Ohio  Val- 
ley, Steubenville,  Ohio  Northern,  and 
Columbus. 


VIII. 


By  fi.  M.  N. 

Errare  humanum  est,  but  it  is  pretty 
rotten  to  keep  it  up  in  the  face  of 
chances  to  correct  your  errors  and 
mend  your  ways — and  highways.  The 
tabulation  given  in  last  week's  issue 
shows  that  out  of  3,286  miles  of  high- 
way already  constructed  or  definitely 
specified  as  to  type,  about  50  per  cent  is 
unsurfaced  concrete,  a  type  of  road 
which  has  not  proven  the  howling  suc- 
cess predicted  for  it  by  its  loud- 
mouthed sponsors,  it  has  in  fact  "been 
a  complete  failure  in  rather  too  many 
localities.  The  stretch  of  concrete 
road — Four-inch  slab — from  Willows 
south,  for  many  miles,  is  in  such  a 
condition  that  it  resembles  a  gravel 
road  full  of  chuckholes  and  is  far 
worse  to  travel  over  than  such  a 
gravel  road  would  be.  The  tabulation 
further  shows  the  deporaTjIe  fact  that 
most  of  the  bond  issues  for  these  con- 
crete roads  run  from  20  to  40  years 
which,  when  viewed  together  with  the 
other  deplorable  fact  that  these  same 
concrete  roads  require  partial  and  in 
some  cases  complete  reconstruction  in- 
side of  ten  years,  must  cause  cold 
shivers  to  chase  up  and  down  the 
spines  of  most  taxpayers  who  think  of 
what  is  in  store  for  them  when  in 
twenty  years  all  these  roads  have  been 
reconstructed  a  time  or  two  and  they 
face  a  new  bond  issue  for  further  re- 
construction and  still  have  from  15  to 
20   years  to  pay   on   the   old  bonds. 

Most  cities  and  towns  have  realized 
the  mistaken  policy  of  the  long-term 
bond  for  improvements  of  the  kind 
that  wear  out  rapidly,  and  are  now 
building  all  their  streets  under  one  or 
the  other  of  the  local  improvement 
acts  carrying  ten-year  bonds  with 
which  to  pay  for  same,  and  even  under 
this  system,  it  has  quickly  been 
learned  that  the  people  will  not  toler- 
ate an  improvement  which  will  not 
outlast  the  bonds  by  a  safe  margin  of 
several  years.  This  is  as  it  should  be. 
and  will,  of  necessity,  be  the  policy 
pursued  by  the  State  and  the  counties 
in  the  future,  no  other  will  be  able  to 
stimulate  improvements  and  the  peo- 
ple's interest  therein.  The  people  are 
beginning  to  realize  that  we  must 
have  roads  that  serve  a  utilitarian  pur- 
pose and  that  we  cannot  confine  our 
road  construction  to  the  main  routes 
from  city  to  city  up  and  down  the 
State.  We  must  have  all  the  small 
routes  improved  in  such  a  manner  that 
they  can   be   used   by   the  local  comrau- 
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uity  ill  its  cSiVy-iUiy  iMisiiicSS  whoLliur 
this  be  farming,  with  its  incidental 
hauling  of  farming  machinery  over  the 
highways  or  the  hauling  of  heavy 
grain  loads  from  the  fields  to  the 
warehouses.  The  farmer  is  getting 
rather  peeved  in  many  localities  where 
rules  and  regulations  foreign  to  his 
idea  of  the  freedom  of  the  highways 
are  being  imposed  and  partially,  at 
least   enforced. 

\^'heii  the  "Good  Roads"  issue  was 
first  brought  up,  the  farmer  was  ridi- 
culed, cajoled,  coerced  and  otherwise 
brought  into  line  to  vote  for  the  "Good 
Roads."  Now  he  is  ruled  and  regulated 
off  the  improved  highways  with  all  his 
equipment  except  his  pleasure  car  and 
shoved  over  to  those  same  roads  that 
he  was  ridiculed  for  before  and  why, 
becauiie  the  highways  that  he  was  in- 
duced to  help  build  won't  stand  the 
gaff  of  the  equipment  with  which  he 
makes  his  .living  that  enables  him  to 
pay  his  share.  What  is  the  answer? 
"Better  Roads."  Let  us  have  "Better 
Roads,"  and  it  our  present  Highway 
Administration  will  not  give  us  "Better 
Roads"  let  us  get  an  administration 
that  will.  Let  us  have  an  administra- 
tion that  will  build  a  heavy  road 
where  it  is  needed,  a  wide  road  where 
it  is  needed,  and  in  all  eases  use 
materials  and  methods  of  construction 
that  have  proven  that  they  possess  the 
qualities  and  the  life  now  required  of 
a  modern  highway. 


TIIK    IIIII.UING    SlTliATIOM    IN     TIIK 

UIMMO.N    OK   A    REAL    K8TATE 

AGE>T. 


PL.AN   MANY  BUILDINGS  FOR 
HAAVAHAN    ISLANDS. 

OAKLAND,  Cal. — The  following  is  a 
list  of  work  now  being  done  in  the 
Hawaiian  Islands.  C.  W.  Dickey  and 
Hart  Wood,  Architects. 

Mr.  Dickey  is  temporarily  located 
with  Mr.  Cannon  at  415  Central  Bank 
Bldg.,  Oakland,  pending  the  opening  of 
his  permanent  offices  to  handle  the 
J5, 000, 000  Oakland  school  program  for 
which  he  has  been  selected  supervising 
architect. 

Factory  building  for  Hawaiian  Fer- 
tilizer Co.  (reinforced  concrete,  steel 
windows,  corrugated  structural  glass 
skylights,  rolling  steel  shutters,  Hyrib 
walls  and   roof).     Cost  about   $150,000. 

Factory  building  and  laborers  camp 
for  Pauwela  Pineapple  Cannery  (re- 
inforced concrete,  steel  windows,  Hy- 
rib walls  and  roof).  Cost  about  $175,- 
000. 

Maui  High  Schood  (reinforced  con- 
crete and  hollow  tile  walls,  wood  joists 
and  studs).     Cost  about  $60,000. 

Garage  and  auto  sales  rooms  for  the 
Pond  Company  (reinforced  concrete, 
steel  windows,  Hyrib  walls  and  roof) 
Cost  about   $60,000. 

Five  residences.  Owners'  names  can- 
not be  given  at  present.  Aggregate 
cost,   $275,000. 

Castle  and  Cooke  Building  (reinforc- 
ed concrete  and  steel-  terra  cotta  fac- 
ing, steel  windows,  steel  interior  trim, 
marble  fioor  and  wainscot).  Cost  about 
$400,000. 

Planters  Immigration  Station  (re- 
modelling  job)      Cost.    $25,000. 

Hawaiian  Contracting  Co.  (remodel- 
ling job).      Cost.    $15,000.    . 

Wailuku  Theatre  (remodeling  job). 
Cost,    $12,000. 

Grand  stand,  (wood  construction). 
Cost,  $12,000. 

Surgical  Building,  Kula  Sanitarium, 
(wood  construction).     Cost,  $10,000. 


A.  S.  Baldwin,  of  Baldwin  &  Howell, 
commenting  on  the  local  building  sit- 
uation, says: 

■I  see  little  hope  for  a  relief  of  the 
shortage  of  building  materials.  The 
enormous  demand,  coupled  with  the 
labor  troubles  in  every  line,  has  crip- 
pled the  output  of  lumber,  hardware, 
cement  and  other  construction  mate- 
rials until  the  builders  have  great  dif- 
ficulty in  securing  adequate  materials. 
I  know  one  local  builder  who  could 
find  no  nails  in  San  Francisco  at  any 
price  and  had  to  send  a  man  to  a  small 
interior  town  to  buy  a  few  kegs  before 
he  could   continue  his   work. 

As  for  prices,  that  is  a  big  problem. 
but  let  us  look  at  conditions.  The  war 
stopped  construction  until  we  are  now 
away  behind  our  normal  program 
People  continue  to  marry,  and  the  pop- 
ulation continues  to  increase.  The  Own- 
Your-Own-Home  movement  has  at- 
tracted the  attention  of  thousands  who 
had  formerly  been  content  to  live  in 
rented  houses  or  apartments.  Thus, 
the  demand  for  homes  is  very  great, 
even  at  the  high  prices  of  everything 
that  enters  into  a  house.  But  it  is 
possible  today  for  a  man  to  buy  a  home 
with  a  small  payment  down  and  month- 
ly payments  of  approximately  what  he 
would  pay  for  rent  on  an  apartment. 
.So  that  even  at  the  high  prices  of 
homes  a  man  who  buys  his  house  is 
out  nothing;  if  he  continued  to  pay 
rent  the  end  of  five  years  would  find 
him  with  nothing  but  a  handful  of 
rent  receipts.  But  if  he  pays  that 
amount  into  a  house  of  his  own  every 
month,  the  end  of  tne  five-year  period 
will  find  him  owning  a  piece  of  prop- 
erty. What  if  he  has  paid  an  enormous 
inflated  price  for  it?  Even  then  it 
beats  having  paid  rent  during  those 
years. 

But  if  people  postpone  building  in 
the  hope  of  falling  prices  they  only  de- 
feat the  purpose  of  their  action.  Pop- 
ulation will  continue  to  increase  and 
five  years  from  now  we  should  have  a 
greater  shortage  than  we  have  now. 
The  only  solution  of  the  house  shortage 
is  to  build  now,  even  if  prices  are  high. 
As  for  the  business  houses  and  office 
buildings,  there  is  a  great  scarcity  of 
such  space.  Montgomery  street  and 
the  entire  downtown  business  district 
is  witnessing  a  building  boom  which 
will  continue  for  a  year  or  two.  at 
least.  I  see  no  reason  why  the  district 
should  not  extend  up  on  Kearny  street, 
and  more  than  likely  it  will,  in  time 
The  slight  grade  from  Montgomery  is 
not  much  of  a  handicap. 

Taking  the  situation  by  and  large, 
therefore,  I  should  say  that  the  time 
to  build  a  home  or  an  office  building 
is  now,  because  there  is  little  hope  of 
a  fall  in  construction  prices  for  sev- 
eral   years. 


.Al  STRAiLIAN       FIRMS       W.ANT       SAN 
FR.ANCISCO    BVSINESS. 


Australian  concerns  are  eager  to  do 
business  with  San  Francisco  firms,  ac- 
cording to  a  letter  received  by  the 
Foreign  Trade  Department  of  the 
Chamber  of  Commerce  from  Hon.  A. 
Carnegie  Rose,  British  Consul-General 
In  San  Francisco. 


In  this  stMlenieMl  the  llritish  ollicial 
states  that  Australia  can  consume 
large  quantities  of  raw  cotton,  and  has 
available  for  export  pig  iron.  ores, 
wool,  skins,  hides,  rabbits,  tallow, 
boots,  jams,  etc.  This  statement  is 
based  on  the  report  of  a  prominent 
Australian  banker,  who  was  recently 
in  San  Francisco, 

Names  of  firms  interested  in  building 
up  a  business  with  San  Francisco  along 
these  lines  are  on  file  with  the  Foreign 
Trade  Department  o.nd  may  he  had  on 
application. 


lONE     M.AY     LAND     A     9100,000     CLAY 
PRODUCTS    PL.ANT. 


Meeting   Ik    Called  to   Conolder    A    Plan 
to  Subscribe   (or  Half  the   Stock. 


In  its  issue  of  January  21  the  Stock- 
ton Evening  Record  publishes  the  fol- 
lowing article: 

.JACKSON,  Cal. — A  movement  is  un- 
der way  to  interest  investors  of  this 
county  in  the  erection  of  a  huge  plant 
at  lone  for  the  manufacturing  of  clay 
and  sand  products,  such  as  tiling,  terra 
cotta,  brick  and  other  articles. 

A  meeting  has  been  called  for  the 
purpose  of  ascertaining,  if  possible, 
whether  the  people  of  Amador  County 
are  willing  to  subscribe* at  least  $50,000 
of  the  capital  stock  of  a  new  company 
which  is  proposed  to  'be  organized  for 
the   purpose   mentioned. 

L.  A.  Steiger  of  San  Francisco,  whose 
life  has  been  devoted  to  such  work, 
states  that  he  can  sell  $50,000  ot  the 
stock  in  San  Francisco,  but  to  build 
the  plant  in  Amador  County  it  will  be 
necessary  for  the  people  of  Amador 
County  to  subscribe  to  at  least  the 
same  amount,  for  otherwise  the  San 
Francisco  subscribers  will  insist  that 
the  plant  be  erected  in  their  city.  The 
aggregate  of  the  two  subscriptions  will 
make  a  total  ot  $100,000  which  will  en- 
able construction  work  to  start  before 
May  1st.  Steiger  says  he  can  sell 
the  products  very  easily  and  assures  a 
net  profit  for  the  first  year.  It  is  held 
this  is  not  a  speculative  proposition  be- 
cause the  clays  and  sands  of  lone  are 
being  shipped  daily  to  Stockton  and 
other  points  where  they  are  converted 
into  the  finished  article,  and  therefore 
there  is  no  reason  why  the  finished 
article  could  not  be  manufactured  and 
shipped  out  of  Amador  County  instead 
of  the  raw  material.  If  a  new  corpor- 
ation is  formed  it  "will  be  with  the  un- 
derstanding that  the  principal  place  of 
business    will    be    located   at    lone   and 


JAS.  C. 


HAYBURN  APPOINTED  GEN- 
ERAL AGENT. 


Our  readers  will  be  interested  i  hear- 
ing that  our  old  friend.  Jas.  C.  Hay- 
burn.  Resident  Vice  President  of  the 
Fidelity  &  Deposit  Company  of  Mary- 
land, has  been  appointed  General 
Agent  of  the  Great  Eastern  Casualty 
Company  ot  New  York  for  Automobile 
Insurance. 

By  reason  of  his  long  experience 
Mr.  Hayburn  is  well  qualified  to  give 
the  very  best  service  on  automobile  in- 
surance of  all  kinds,  and  as  the  Great 
Eastern  Casualty  Company  is  one  of 
the  oldest  and  strongest  companies  in 
the  business  its  policies  will  be  very 
much  sought  after.  Mr.  Hayburn  will 
keep  his  present  location  at  433  Cali- 
fornia Street  for  the  automobile  lines. 
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BUILDING. 


APARTMENT   HOUSES 

Plans   Beins    Figiiii-iJ.      I'.iils   Close   Feb. 

9,    1920. 

Al'ARTMENTS  Cost,  $ 

SAN   JOSE,   Santa  Clara   Co..   Cal. 
Two-story  frame  apartments   (4   4-rooni 

apts.) 
Owner^ — Withheld. 
Contractor— Charles  S.   McKenzie,  Bank 

of  San  Jose  Bldg..   San  Jose. 
NOTE: — Figures  are   being  taken   for 
a  general  contract. 


Plans    Being    Prepared. 

ADDITION  Cost.    $60,000 

SAN  FRANCISCO.  N  McAllister  ,«f"et 
Bet.  Leavenworth  and  Hyde  Sis. 

Five-Etory  and  Ijasement  steel  and  con- 
crete ad-dition  to  apartment  house 
(35    2-room    apts.) 

Owner — Argyle   Apartments. 

Architect— W.  H.  Crim  Jr.,  425  Kearny 
St.,  San   Francisco. 

Plans   to    be   Prepared. 

ADDITION  Cost,     $ 

MODESTO,     Stanislaus     Co..     Cal.       No. 

815-S17   Eleventh   Street. 
Addition   of  two  stories  for  apartments 

to   present  building. 
Owner — Oscar     Hogin.     .Modesto     Hotel. 

Modesto. 
Architect — Not   Yet  Selected. 


Cost.    $200,000 


Plans    Being    Revised. 

AP.\RTMENTS 

ASTORI.4,  Oregon. 

FIREPROOF       apartment     house       (75 

apts.,   3  and   4   rooms) 
Owner — Corporation   Yet   to  be  Formed. 
Architect — F.    Manson    White,    Chamber 

of   Commerce    Bldg..    Portland. 


Contract    Awarded. 

APARTMENTS  Cost,   $16,000 

OAKLAND.  Alameda  Co.,  Cal.  W  Sec- 
ond Ave.  60  N  Boulevard  Place,  E- 
Oakland. 

Three-story  and  basement  frame  apart- 
ments (S  2  and  3-room  apts.) 

Owner — J.  R.  Woolsey.  5677  Ocean 
View   Drive.   Oakland. 

Architect — J.  W.  Wythe.  Central  Bank 
Bldg..  Oakland. 

Contractor — Mr.    Grimth. 


Sub-Figures    Being    Taken. 

APARTMENTS  Cost.     $30,000 

SAN  FRANCISCO.  E  Gough  Street  87-6 
N   California. 

Three-story  and  basement  frame  apart- 
ments  (6   apts). 

Owner — E.   E.   Young. 

Architect — E.  E.  Young.  251  Kearny 
St.,   San    Francisco. 


Contracts    Awarded. 

APARTMENTS  Cost,    $ 

SAN    FRANCISCO.         SE      Sutter       and 

Leavenworth    Streets. 
Six-story      and      basement      Class      "C" 

apartments   (33   3-rooni   apis.) 
Owner — M.    A.    Little. 


Aichitect — K.  .E.  Young.  251  Kearny 
S...  San   Francisco. 

ConcTete  Work  awarded  to  The  Mis- 
sion  Concrete  Co.,    ISO   Jessie  St. 

Mill  Work  to  Pacific  Mfg.  Co.,  177 
Stevenson    St. 

IMiiiiihinK  tu  Clia.";.  Higgins,  1306 
ShradiM-  St. 

<:iriieii(ry    U Ork    by    days    labor. 


Plans   Being    Figured. 

APARTMENTS  Cost,    $500,000 

SAN     FRANCISCO.       SW     Larkin     and 

Francisco    Streets. 
lOleven-story    and    basement    Class    "A" 

apartment  house   (22  apts.) 
Owner — Community  Apartments  Co.,  22 

Owners. 
Architect — G.      A.       Applcgarth,      Claus 

Spreckels  Bldg.,  San   Francisco. 


Plans    Being    Figured. 

ALTERATIONS  Cost,  $13,000 

SAN    FRANCISCO.      Clay   near   Larkin. 
Alter    three-story    frame    flats    into    12 

2   and   3-room  apartments. 
Owner — Mr.    McLaughlin. 
Architect — A.    W^    Burgren,    661    Hearst 

Bldg.,   San    Francisco. 
F"igures  are  being  taken  or  a  general 
contract. 

^BAWKB 

Contract   Awarded. 

BANK  BLDG.  Cost,  $100,000 

HEALDSBURG,  Sonoma  Co.,  Cal. 
West  and  Powell  Streets. 

One-story  brick  and  hollow  tile  bank 
building,  60x100. 

Owner — Healdsburg  National  &  Sav- 
ings Bank. 

Architect — Frederick  H.  Meyer.  Bank- 
ers'   Invst.    Bldg.,    San    Francisco. 

(General  Confrnot — Hayes-Oser  Co..  Call 
Bldg..  San  Francisco,  approximate- 
ly  $70,000. 

IlentiiiK  and  Pliiinhing — .\.  W.  Garrett. 
Healdsburg. 

Painting — Gurnelte  &  Chandler.  51 
Beaver  St..  San   Francisco. 

Kleotrlc  Worli — H.  F.  Haverkamp,  1148 
Market   St..   San   Francisco. 


Plans  Being  Prepared. 
BANK    BLDG.  Cost.    $60,000 

SANTA    PAULA.  Ventura   Co..   Cal. 
Brick   bank   building.   48x114. 
Owner — First   National    Bank. 
Architect — John    Parkinson.    420      Title 
Insurance    Bldg..   Los   .Angeles. 

BONDS 

CALWA,  Fresno  Co.,  Cal.— An  elec- 
tion to  decide  the  question  of  issuing 
bonds  of  $30,000  with  which  to  erect 
a  new  school  building  is  being  con- 
sidered Iiy  the  Trustees  of  the  Calwa 
School    District. 

It  is  planned  to  erect  a  building 
containing  two  pI;issroon|s  and  audi- 
torium. 


LINCOLN,  Placer  Co.,  Cal. — February 
I7th  is  the  date  set  to  decide  the  ques- 
tion of  issuing  and  selling  bonds  of 
$50,000  with  which  to  finance  construc- 
tion of  a  new  school  building  for  the 
Lincoln    I'nion   School  District. 


PACIFIC  GJiOVE,  Monterey  Co..  Cal. 
— The  City  Tru,stees  have  passed  a  res- 
olution providing  tor  the  calling  of  a 
bond  election  to  decide  the  question  of 
issuing  and  selling  bonds  of  $10,000 
with  which  to  purchase  an  auto  flre 
engine. 

E.    H.    Johnston    is   City   Clerk. 


GRIDLEY,  Butte  Co..  Cal. — February 
10th  is  the  date  set  by  the  City  Trus- 
tees to  decide  the  question  of  issuing 
and  selling  bonds  of  $15,000  with  which 
to  finance  construction  of  improve- 
ments and  extensions  to  the  present 
water    works    system. 

Some  of  the  work  contemplated  is 
the  replacing  of  the  wrought  iron 
pipes  under  the  streets  that  are  to  be 
paved  with  cast  iron  pipes.  The  pipes 
taken  up  will  be  used  to  extend  and 
enlarge    the   existing   system. 


— At  a  recent  election  the  formation  of 
the  Knightsen  Irrigation  District  was 
accomplished  and  steps  will  now  be 
taken  to  vote  bonds  with  which  to 
build  an  irrigation  system.  The  new 
district  comprises  about  8,000  acres 
and  extends  from  the  eastern  county 
line  to  a  point  near  Oakley  and  from 
the  river  to  Brentwood  project  south. 
Officers  of  the  newly  formed  district 
are:  I.  R.  Bailey,  assessor;  A.  H. 
Shafer,  collector  and  A.  E.  Bonnickson, 
treasurer.  Directors — H.  W.  Heidorn, 
E.  B.  Sellers,  Joseph  Minta,  W,  A.  Foth- 
eringham  and  F.   H.  Estes. 


FAIROAKS.  Sacramento  Co..  Cal. — 
Preparations  are  being  made  in  the 
Carmichael  School  District  to  vote 
bonds  -with  which  to  finance  construc- 
tion of  a  new  school  building,  the 
present  structure  being  inadequate  to 
serve  tile  growing  district.  H.  L.  Nel- 
son  is  Clerk  of  the  District. 


ARCADE,  Sacramento,  Cal. — An  elec- 
tion will  be  held  in  the  Arcade  School 
District  February  28th.  to  decide  the 
question  of  issuing  and  selling  bonds 
with  which  to  finance  the  construction 
of  a  new  school  building.  Trustees 
of  the  District  are:  Frank  Trimble. 
Geo.  W.  Filcher  and  Mrs.  W.  T.  Phipps. 


SAN  MATEO.  San  Mateo  Co.,  Cal. — 
Meetings  are  being  held  urging  the 
calling  of  a  bond  election  to  secure 
funds  with  which  to  finance  construc- 
tion of  a  new  central  school  building  in 
San  Mateo.  Ed.  Foster  is  City  Clerk  of 
San    Mateo. 


LOVELOCK.  Nevada — Bonds  of  $60.- 
000  recently  voted  in  the  Lake  School 
District  have  been  sold  and  construc- 
tion on  the  new  building  to  be  erected 
from  the  proceeds  of  the  sale  will  bo 
.started    in    the    near    future. 
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SlSSOX.  Siskiyou  Co:.  Ca).^^  peti- 
tion lias  'been  presented  to  Kate  K 
Horn.  (^oiinty  Superintendent  nf 
Schools-,  asking  iliat  an  election  be 
galled  to  decide  the  question  of  forming: 
a  new  grammar  school  district  under 
consolidation  of  the  Sisson.  Upton  and 
Azalea  School  Districts..  Should  the 
district  be  formed  it  is  planned  to  vote 
bonds  with  which  to  erect  a  new  gram- 
mar 'school. 


EASTOX.  Fresno  Co..  Cal.— The  Trus- 
tees of  the  Washington  Union  High 
School  District  are  planning  a  bond 
election  to  secure  funds  ■with  which  to 
finance  a  new  school  building,  the  pres- 
ent liuildin^'  being  too  small  to  ac- 
commodate   tlie   growing-   district. 


SlSfeUN,  Siskiyou  Co.,  Cal. — Efforts 
lo  call  a  bond  election  in  the  southern 
portion  of  the  county  to  decide  the 
question  of  issuing  bonds  in  the  sum 
of  J2,')0.000  are  being  made  by  the  Sis- 
son  Chamber  of  Commerce.  Through 
the  proceeds  of  the  sale  it  is  planned 
to  build  a  road  to  Bartle  through  Fall 
River  Valley,  Shasta  County.  W.  .7. 
Neilon   is  County  Clerk. 


REDDING.  Shasta  Co.,  Cal. — Feb- 
ruary 24th  is  the  date  set  for  an  elec- 
tion to  vote  on  the  question  of  issuing 
l)onds  of  $92,500  with  which  to  erect 
and  equip  a  new  grammar  school  build- 
ing. 


MAXWELL,  Colusa  Co..  Cal.— iluuds 
of  $60,000  with  which  to  finance  con- 
struction of  a  new  high  school  building 
have  been  voted  in  the  Maxwell  High 
School   District. 


PHOEXIX.  Ariz.— An  election  will  be 
lield  February  J7  to  vote  on  issuing 
$500,000  bonds  for  three  new  high 
school  buildings.  There  will  be  a 
manual  training  building,  gymnasium 
and  a  building  containing  class  rooms 
to  cost  $460,000.  The  balance  of  the 
money  will  be  used  to  pave  streets 
around   the    high    school    grounds. 


VALLEJO.  Solano  Co.,  Cal.— A  date 
to  hold  a  bond  election  to  decide  the 
question  of  if'suing  and  selling  bonds 
will  be  set  by  the  City  Council  in  the 
near  future.  Two  propositions  will  be 
submitted    as    follows: 

The  first  proposition  is  to  call  a 
bond  election  for  approximately  $250.- 
000  for  four  new  elementary  schools 
of  brick  or  concrete,  including  the 
purchase  of  the  necessary  sites,  to  be 
located  as   follows: 

A  4-room  school  in  the  vicinity  of 
the  Vallejo  Annex  and  Benicia  Road. 

A  4-room  scliool  on  the  Fleming 
site    to   replace   the   Roosevelt   School. 

A   4-room   school   in  South  Vallejo. 

A  14-room  school  with  assembly 
room  on  the  site  recently  purchased 
at  the  intersection  of  Capitol  and  Co- 
lusa   streets. 

The  second  proposition  is  to  call  a 
bond  election  for  $500,000.  identical 
with  the  first  proposal,  except  to  pro- 
vide $250,000  for  the  erection  of  a 
new  high  school  building. 

Architect  W.  H.  .Weeks,  75  Post  St.. 
San  Francisco,  recently  submitted 
sketches  for  Ijuildings  under  the  prqr 
posed  bend  issue.  , 


CHURCHES 


I'l  ellininary  Sketches   Prepared. 

CHURCH,     ETC.  Cost.     $250,000 

LOS  ANGELES,  Cal.  Wilshire  Blvd 
and   St.   Andrews   Place. 

Reinforced  concrete  church  and  com- 
munity  house. 

Owner — St.  James  and  St.  Karnahas 
Parishes  of   the   Episcopal   iMiurch. 

Architect— U.  G.  McDougall.  a"!  Alia 
l!ldg..   San    Francisco. 

Commissioned  lo  Preijare  I-'lans. 
I'HlUtCH  Cost.    $125,000 

SEATTLE,   Wash. 
Urick    and    terra      cotia      cluiicli      (IIIOO 

seats). 
tJwner — Westminster   Presbyterian 

Church.   Seattle. 
Architect— Robert    Orr.    1301    Van    Xuys 

Hldg..   T-os    Angeles. 

FACTOKIES      AM)      WAKEH0USE8. 

Contract   .\warded. 

CA.VXERY  Cost,    approximately 

$50,000 
ISLETDX,   Sacramento  Co..   Cal.      1   mile 

above    Isleton. 
One-story    frame    cannery    building. 
Owner — Bayside     Canning     Co..     Alviso, 

Calif. 
Architect — Chas.   S.    McKenzie.    Bank    of 

San    .lose    Bldg..   San    Jose. 
Contractor — J.  C.  Thorp.  Auzerais  Bldg.. 

San  Jose. 


I'lan.s    to    be    Prepared. 

WAREHOUSE,  ETC.  Cost.  $ 

0.\KLAND.    Alameda      Co..    Cal.         14th. 

Poplar  and  tjnion  Sts. 
Reinforced    concrete       warehouse       and 

garage  liuildings;   frame   engineer's 

cottage:    grain    elevators;    well   and 

water  tower;  tennis  and  basket  ball 

courts:   spur  tracks,   etc. 
Owner — Pacific    Coast    Shredded    Wheat 

Co..   14th  and  Poplar  Sts.,  Oakland. 
ICngineer — J.    S.    Bogart,      Mills      Bldg.. 

San    Francisco. 
.XOTE: — The    property    has    just    been 
imrchased  and  Mr.   Bogart  commission- 
ed  to   prepare   plans. 

.\nnouncement  will  be  made  in  these 
reports  when  plans  are  complete  and 
ready  for  figures. 


Ready  for  Fjgu..  .-s  Next  Week. 
WAREHOUSE        &      REFRIOEliATIX- 

Plant.     Cost,   $40,000. 
MAYPIELD.    Santa    Clara    Co..    Cal. 
One-story     concrete     and     brick     ware 

house  and  refrigerating  plant. 
Owner — Bayside   Canning     Co.,     Alviso 

Calif. 
.\rchitect — Chas.    McKenzie,      Bank      o 

San   Jose   Bldg.,  San   Jose. 


Sketches  Being  Prepared. 

CREAMERY    BLDG.  Cost.    $100.oiin 

DAVIS,  Yolo  Co.,  Cal.  University  of 
California   Farm. 

One-story  reinforced  concrete  cream- 
ery building. 

(Jwner — University  of  California. 

-Architect — Wm.  C.  Hays.  1st  National 
.  Bank  Bldg..  San  Francisco. 


Contracts     .Awarded.       Roofing    Figures 

Being  Taken. 
ADDITION 
SAX    FRANCISCO.      Se 

Strpiils. 


Cost.    $228,000 
d   and   liryaiil 


Five-story  mill   construction   with  JsteeP 

tower  addition   to   lithograph   plant. 

also  a  steel  and  concrete  press  room' 

building.    80x12.';.    in    rear.  -  :. 

Owner — Schmidt   Lithograph    Co.,   Prertl.. 
Manager      of      Construction — Frederick' 

Whitton.    36'J    Pine    St..    £an    Frap,'-,. 

Cisco.  ''_i' 

The     following     additional     contract^, 
lia\e  been  awarded: 
lirirk  Work  to  -\nderson     &      Ringrose, 

.120   .Market  Street. 
i:ie<-tri<-    WIrlne   to    Walts   KUctric   Co.. 

1. ■'.;',    Ith  street. 
I'luiiililuK  to  J.  11.  Pinkerton,  110  Jessie 


Ml 


Street. 
rvnl<irM    to    (nis    Elevator 

and  Stockton   Streets. 
rrn  Coltii  to  X.  Clark  &   Si 

toma  Street. 


.   Reach 
116  .\a- 


I'lans  Being   Revised. 

WAREHOUSE,    ETC.  Cost.    $35,000 

SAX  FRAX'CISCO.  Twelfth  Street 
near  Howard. 

One-story  brick  and  reinforced  con- 
crete warehouse  and  salesroom 
(building  to  be  strong  enough  for 
2  additional  stories). 

Owner. — Michelin    Tire    Co 

.\rchitect — Joseph  L.  Stewart.  Claus 
Spreckels  Bldg.,  San  Francisco. 


Plans    -Vearing    Completion. 

K.KTEXD    DOCK  Cost.    $80,000 

SEATTLE,   Wash. 

80  Ft.  extension  to  Dock.  350x125,  re- 
quiring the  driving  of   800   piles. 

Owner — East  Waterway  Dock  &  Ware- 
house Co.,  930  W-Hanford  St., 
Seattle,    Wash. 

.\rchitects — Wm.  .\itken.  Associated 
with   Engineer  H.  L.  Fuller.  Seattle 


lUiilding   Permit  Granted. 
.\LTERATIOXS  Cost.    $10,000 

SAX    I.E.\.\DRO,    Alameda   Co..   Cal. 
Alterations    and    additions    to    steel   and 

brick    factory    building.    50x300. 
Owner — C.    L.    Best    Gas    Traction    Co.. 

San    Leandro. 
-\rchiteet — Xot   Given. 


Plans   Being   Figured. 

WAREHOUSE  Cost,     $ 

SAX  JOSE,  Santa  Clara  Co.,  Cal.  Xorth 
Market  St.  bet.  St.  John  and  St. 
Jaipes  Streets,  running  through  to 
San   Pedro. 

One-story  reinforced  concrete  ware- 
house.  S0x200. 

Owner — The   Delmas   Paper  Co. 

.Srchitect — Louis  Theo.  Lenzen.  110  S- 
Second'  .St..    San   Jose. 


\\'orking    Drawings    Being    Prepared. 

WAREHOUSE  Cost,  $ ■■ 

SAX   JOSE,   Santa    Clara   Co.,    Cal. 
One-story     reinforced     concrete     ware- 
house. 
Owner — Withheld. 

Architect — Louis    Theo    Lenzen.    110    S- 
Second  St.,   San  Jose. 
Plans   will    be    figured   in    about    three 
weeks. 


WATSO.VVILLE.  Sonoma  Co.  Cal  — 
The  Directors  of  the  Corralitos  Fruit 
Growers'  Association.  has  voted  to 
erect  a  drying  plant  in  this  city.  Con- 
struction will  be  started  in  the  near 
future. 


MDRIDIAX.  Sutter  Co..  Cal— Ala- 
meda Sugar  Company.  310  Sansome  St.. 
San  Francisco,  whicli  proposes  to  erect 
u   beet   sugar   factory   near  Meridian    in 
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the  Sacramento  Valley,  has  been  given 
authority  by  Commissioner  Bellows  to 
sell  $900,000  face  value  of  its  bonds  of 
its  initial  $1,500,000  band  issue  created 
in    1913. 

This  company  proposes  to  use  the 
proceeds  in  erecting  and  equiping  a 
beet  sugar  factory  near  Meridian. 
Sutter  f'ounty.  to  cost  $1,500,000  or 
more. 


Contract    Awarded. 

I'APKH   MILL  Cost.   $200,000 

PORT    AXGELES,    Washington. 
Fireproof   paper   mill. 

Owner — Washington  Pulp  &  Paper  Cor- 
poration.   Port    Angeles. 
Architect — Kng.  Dept.   of  Owners. 
Contractor — Chris      Kupyler      &      Sons, 
Seattle  and  Port  Angeles,   Wash. 
Seattle   offices   of  the  confractors  are 
maintained  at  lOlS  Taylor  avenue.  Bids 
are   now   being   received   for  steel,   mill 
work.   sand,   gravel,   roofing,   etc. 


Plans  Seing   Prepared. 

ADDITION  Cost.     $ 

SAN  FRANCISCO.  Missouri  and  Mo- 
hawk  Streets. 

Addition  to  frame  brewery  for  spice 
factory. 

Owner — Mary  J.  Claasen,  1193  Pine  St., 
San  Francisco. 

Architect — C.  A.  Meussdorfter,  Hum- 
boldt  Bank   Bldg.,  San   Francisco. 


Contract     Awarded     on      a     Percentage 

Basis. 
COLD  STORAGE  PLANT 

Cost,  approximately   $200,000. 
OAKLAND.   Alameda  Co.,   Cal.      N   First 

St.,  bet.  Market  and  Myrtle  Sts.,  184 

x300. 
Reinforced   concrete    ice   and   cold    stor- 
age   plant. 
Owner — National      Ice   &   Cold      Storage 

Co.,    Postal  ■  Telegraph    Bldg..    San 

Francisco. 
Architect — Eng.  Dept.  of  Owner. 

Mr.  Howell   is  Chief  Engineer. 
Contractor — Nelson     &     Forsyth.    Union 

Savings   Bank    Bldg..   Oakland. 


Being  Done  by  Days  Labor. 

HOG   SHED  Cost.    $ 

SAN    RAFAEL,    Marin      Co.,    Cal.        San 

Rafael  Road. 
One-story  frame   hog  shed.   60x600. 
Owner — Pacific    Hog    Co.,      San      Rafael 

Road,  near  San  Rafael. 
Architect — Sidney    B.    Newsom,    Nevada 

Bank  Bldg.,   San   Francisco. 
NOTE: — Work  just  started. 

FIBEHOUSES   AND   JAILS 

ri.'in.s    I'.fiiig    Figured.      I'.kls   Close    Feb. 

H.    1920,    10    A.    M. 
FIRE  HOUSE.  ETC.  Cost.  $45,000 

PORTLAND,    Ore.      Fourth    and    Taylor 

Streets. 
Two-story    brick       and       concrete       fire 

house  and  comfort  station. 
Owner — City  of  Portland. 
Architect — Not  Given. 

Plans    may    be    seen    at    the    ofiicc    of 
llie  City  Clerk. 


FLATS. 


Sub-Figures  Being  Taken. 

FRAME  PLATS  Cost,    $5,000 

SAN  FRANCISCO.      W   Gou^  Street  30 

S  Oak  Street. 
Two-story   frame   (2)   flats  and  a  store. 
Owner — Walter   S.   Goldberg,      Rm.      19, 

320  Market  St..  San  Francisco. 
Archilect — H.    C.   Baumann.   251   Kearny 

St..  San    Francisco. 


GARAGES 


Plans    Prepared. 

GARAGE  Cost,  $75,000 

[•■RESNO,  Fresno  Co..  Cal.     First  Street 

opposite  Car  Barns. 
One-story  concrete  and  steel  Class  "A" 

garage,  225x133. 
Owner- — San     Joaquin     Light     &    Power 

Co..    Fresno. 
Engineer — Lee    R.     Duncan.     Care     San 

Joaquin  Light  &  Power  Co..  Fresno. 


Plans    Being    Figured. 

AUTO  REPAIR  SHOP  Cost,  $6,000 

SAN    FRANCISCO.        Waller      St.      near 

Steiner. 
One-story  brick  auto  repair  shop. 
Owner — A.   Schmidt. 

Architect — H.   C.   Baumann.   251  Kearny 
St.,    San    Francisco. 
Figures    are    being    taken    tor    a    gen- 
eral   contract. 

GOVERNMENT   WORK  AND 
SUPPLIES 

ALBUQUERQUE,  N.  M.— Until  2  P. 
M..  February  9,  bids  will  be  received  by 
U.  S.  Bureau  of  Public  Roads.  218  Luna- 
Strickler  Bldg.,  Albuquerque,  for  con- 
structing the  Salt  River-Pleasant  Val- 
ley. Section  2B,  project  in  the  Tonto 
national  forest.  Gila  County,  Ariz.  The 
road  is  6.56  miles  long  and  the  work 
will  involve  4.642  cu.  yds.  rock  excava- 
tion, 12,314  cu.  yds.  common  excavation, 
12.40  M.  B.  M.  bridge  trestling  in  place, 
corrugated  metal  pipe  culverts,  log 
culverts,  concrete,  grouted  stone  pave- 
ment, rip-rap  and  incidental  items.  E. 
S.    Wheeler,    Acting   District    Engineer. 


WASHINGTON,  D.  C. — Bids  will  be 
received  by  the  General  Purchasing 
Officer,  The  Panama  Canal,  up  to  Feb- 
ruary nth,  10:30  A.  M.,  for  furnishing 
and  delivering  at  either  Cristobal  (At- 
lantic Port)  or  Balboa  (Pacific  Port), 
the  following  supplies  under  Circular 
No.    1337: 

Scrap-cutting  shear,  steam  boilers, 
spiral  riveted  piping,  copper  cable, 
brass,  bronze,  copper,  lead,  zinc,  copper 
pipe,  copper  tubing,  brass  tubing,  port- 
hole glasses,  boat  hooks,  marine  lights. 
door  locks,  grass  furniture,  buck 
towels,  pens,  carbon  paper,  bristle 
board,  oxalic  acid,  ammonia,  locomo- 
tive black,  chrome  green,  enamel, 
litharge,  oohor.  linseed  oil,  putty,  cop- 
per paint,  tusean  red,  pitcli,  soda  ash. 
turpentine  and  lumber. 


Specification  4097,  San  Diego,  Calif., 
kitchen   equipment. 

Specification  4114.  San  Diego.  Calif.. 
Marine  Corps  Base,  refrigerating  plant, 
bakery  and  laundry  equipment. 

Specification  4117.  San  Diego,  Calif.. 
Repairs   to   coaling   wharf 

Specification  4129.  Can  Diego.  Calif.. 
Lighting  fixtures  for  6  barrack  build- 
ings. 


Proposals  will  be  received  at  the 
Bureau  of  Supplies  and  Accounts,  Navy 
Department,  Washington,  D.  C,  until 
10  o'clock  A.  M.,  February  6,  1920,  for 
delivering  marine  glue,  and  until  10 
o'clock  A.  M.,  Fel)ruary  10,  1920,  for 
delivering  electric  water  lieaters  and 
in.strum%nt  and  combination  sterilizers 
to  the  nav.v  yard.  Mare  Island,  Calif. 
.\pply  for  proposals  to  the  Naval  Pur- 
chasing Officer,  San  Francisco,  Cal.,  or 
to  the  Bureau  of  Supplies  and  Accounts. 
SAMUEL  McGOWAN.  Paymaster  Gen- 
eral  of  the  Navy. 

HOSPITALS 

Sketches  Being  Prepared. 
HOSPITAL  Cost,    $70,000 

SANTA   CRUZ,    Santa   Cruz    Co..    Cal. 
Two-story  reinforced  concrete  hospital. 
Owner — Name    withheld      for      present. 

(Private    Institution). 
Architect — Wm.   C.  Hays.    1st      National 

Bank  Bldg..  San  Francisco. 


Plans    Being    Prepared. 

NURSERY    HALL  Cost.    $50,000 

PORTLAND.  Ore.  East  22nd  Street  and 
Sandy    Boulevard. 

Brick  nursery   hall,  U  shape,   125x50. 

Owner — Albertina  Kerr  Nursery. 

Architects — Johnson.  Parker  &  Wall- 
work,  U.   S.   Bank   Bldg..   Portland. 


Plans   Ready   for  Figures. 

HOSPITAL  BLDGS.  Cost.  $60,000 

NEVADA       CITY,       Nevada      Co.,       Cal. 

County  Hospital  Grounds. 
Two-story      reinforced      concrete     main 

building,    and      ward   building      for 

County  Hospital  Group. 
Owner — County  of  Nevada. 
Architect — Wm.   Mooser.  Nevada     Bank 

Bldg..  San  Francisco. 
It   is  planned   to  issue  a  call    for  bids 
on     February    2nd    closing    date    to    be 
March   2.   1920. 


Plans    to    be    Prepared. 
ALTERATIONS  Cost,    $15,000 

FERNDALE.  Humboldt  Co.,  Cal.     Berd- 

ing    Street. 
Alterations   and   additions   to   residence 

for    Hospital. 
Owner — Dr.    H    .J.     Ring.     Berding    St., 

Ferndale,   Cal. 
Architect — Not   Yet   Selected. 


Site   Purchased.     Plans   to  be   Prepared 
HOSPITAL  Cost,    $160,000 

MARSHFIELD.       Ore.       Old       Cemetery 

Property. 
Class    "A"    hospital    building. 
Owner — Mercy       Hospital     Assbciation, 

Marshfield,   Ore. 
Architect — Not    Yet    Selected. 


SAN  FRANCISCO.— The  Building 
Committee  of  the  Board  of  Supervisors 
is  contemplating  the  erection  of  an 
additional  building  at  County  Jail  No. 
3.  It  is  probable  that  funds  to  finance 
construction  will  be  m.Tile  available  in 
the   near   future. 


WASHINGTON,  D.  C— Plans  for  the 
following  improvements  at  the  San 
Diego  Navy  Yard  are  nearing  comple- 
tion in  the  Bureau  of  Yards  and  Docks. 
Navy  Department.  Washington.  D.  C. 
and  a  call  for  bids  will  be  issued  in 
tbe  near   future; 


REDWOOD  CITY.  San  Mateo  Co.. 
Cal. — Dr.  ■miliam  Palmer  Lucas  of 
the  University  of  California,  who  was 
employed  by  the  Board  of  Supervisors 
to  make  a  survey  of  the  county  for 
the  purpose  of  ascertaining  what  is 
iiei.  Ii  ■!    in    the    way    cf   .i    rew    coj-'^'y 
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hospital,  has  recommended  that  a  com- 
petition tie  called  among  San  Mateo 
County  architects  for  a  new  hospital 
The  report  of  Dr.  Lucas  provides  that 
f.-.e  sucriissful  arch!t.>ji  shall  rece:v'e 
6  per  cent  of  the  total  cost  of  Vhe 
building  and  that  three  prizes  of  $400 
each  be  given  for  the  next  best  plans 
submitted.  Competition  is  to  be 
I'R'itf-  I  t->  resident  a.c"iitects  of  San 
Mateo  County.  Elizabeth  M.  Xash  is 
County   Clerk. 


Figures   are   being    taken    for  a   gen- 
LTal    contract. 


MERCED.  Merced  Co..  Cal. — Bids 
will  be  received  by  the  Tri-County 
Tubercular  Hospital  Committee  of  the 
Merced  Counly  Hoard  of  Supervisors 
at  Merced  on  February  13th.  10  A.  M.. 
for  furnishing  and  delivering  f.  o.  b. 
Uaymond.  Merced  County,  equipment 
for  the  Tri-County  Tubercular  Hospi- 
tal, located  at  Ahwahnee.  Madera 
County.  Bids  may  be  submitted  on  all 
parts  of  the  equipment.  Plans  may 
be  seen  at  the  office  of  Architect  Julia 
Morgan,  Merchants'  Exchange  Bldg., 
San    Francisco. 

HOTELS 

J!A-liKr..\.  Madera  Co..  Cal. — J,  M. 
Griffin.  E.  E.  Nelson  and  A.  L.  Scott,  the 
committee  appointed  by  the  local 
Chamber  of  Commerce,  have  completed 
a  report  to  finance  construction,  etc. 
for  a  new  hotel  building  in  this  city 
It  IS  planned  to  erect  a  structure  cost- 
ing in   the  neighborhood  of  $250,000. 

The  committee  recommends  that  the 
selection  of  a  site  be  made  before  a 
campaign    fur    funds    is    made. 

PUBLIC    BUILDINGS 

Contract   Awarded. 

CITY  HALL,   ETC.  Cost.  $S2.259 

SOUTH    S-\N'    FRANCISCO.    San    Mateo 

Co.,  Cal. 
Two-story    and      basement      reinforced 

concrete  City  Hall  and  Jail. 
Owner — City  of  South  San  Francisco. 
Architects — Carl   Werner  and  Alfred   I. 

Coffey,    Humboldt   Bank    Bldg.,   San 

Francisco. 
Contractor — Larsen-S  a  m  p  s  o  n         Co., 

Crocker  Bldg.,   San   Francisco. 


Preliminary    Plans    Being    Prepared. 

ADDITION  Cost,     $ 

FRESNO,   Fresno  Co.,   Cal. 

Addition    of    one-story    and    remodeling 

City  Hall. 
Owner — City   of  Fresno. 
Architect — Eugene      Mathewson.      Cory 

Bldg..  Fresno. 


Plans    Prepared. 

MEMORIAL    BUILDING  Cost.    $ 

SALINAS.  Monterey  Co..  Cal. 
Fireproof  Memorial  Building. 
Owner — Salinas   Post   American   Legion. 

Salinas. 
Architect — Ralph    Wyckoff.    328 i-i;    Main 

St.,  Salinas. 

RESIDENCES 

Plans    Being  J'igured. 

RESIDENCE  Cost.   $7,500 

SAN   FRANCISCO.      Claremont  Court. 
Two-story   frame   residence. 
Owner — Withheld. 

Architect — 11.   C.    P.aumann.   2.">1   Kearny 
St.,   San    Francisco. 


Plans  Being  Prepared.  To  be  Done  by 
Days   Work. 

RESIDENCE  Cost,    $9,590 

S.\N  FRANCISCO.  Miramar  Ave.  near 
Jlonterey  Blvd. 

One  and  one-half-story  frame  residence 
(S   rooms). 

Owner— H.  J.  Hansen,  1327  20th  Ave.. 
San  Francisco. 

Architect — iliss  Ida  McCain.  318  Kear- 
ny  St..   San    Francisco. 


Suli-Figures  Being  Taken. 

RKSIDK.VCES  C'..sl.  $ 

SA.V   FUA.VCISCI).      I'.ilh.  3Gth.   3Hth  and 
4"th  .\venues. 

Twenty   on.-  and    two-.story    frame   resi- 
dences. 

Owner — Various  Owners. 

.Xrchitect — None. 

Contractor — Meyer  Bros..  2628  Anza  St.. 
San  Francisco. 
Meyer   Bros,   want   sub-figures   on   all 

parts    of    the    work      except      carpentry. 

which    they    will   do. 


ConlracI   Awarded 

BUNGALOWS       Cost.    ?a,6fj0   and    $4,300 

MARYSVILLE,  Yuba  Co.,  CaU  "I"  St. 
bet.  "J"  and  Pine  Sts. 

Thirty-two  one-story  frame  and  stucco 
bungalows  (4.  5  and  6  rooms  each). 

Owner^Kelly  Bros. 

Architect  &  Contractor — Mt.  Diablo 
Bldg.  Co.  A.  R.  Peddar,  General 
Manager,  Care  Chamber  of  Com- 
merce.  Marysville. 


Plant    Being  Prepared. 

RESIDENCE  &  GARAGE         Cost,  $ 

SAN  JOSE.  Santa  Clara  Co..  Cal. 
Two-story   frame  residence  and   garage 

(14  rooms). 
Owner — Withheld. 

.\rchitect — Louis    Theo    Lenzen.    110    S- 
Second   St..   San    Jose. 
IMans    will    be    ready    for    figures    in 
about  a  month. 


Plans    Being    Prepared. 

RESIDENCE  &   GARAGE        Cost.  $ 

SAN  JOSE.  Santr   Clara  Co..  Cal. 
Two-story   frame   residence  and  garage 

(10   rooms). 
Owner — Withheld. 
Architect — Louis    Theo    Lenzen.    110    S- 

Second  St..    .San   Jose. 
Plans    will     be    ready    for    figures    in 
three   or   four  weeks. 


Plans  Being    Prepared. 

RESIDENCE  Cost,   $7,500 

SAN    JOSE,    Santa    Clara    Co.,    Location 

Not    Given. 
Two-story    frame    residence    (Tt    rooms). 
Owner — Withheld. 
Architect — J.    W.    Wylhe.   Central    Bank 

Bldg..  Oakland. 


Plans   to   be   Prepared. 

RESIDENCE.  ETC.  Cost.  $ 

COLUSA.  Colusa  Co..  Cal.  Near  Con- 
vent bet.  Seventh  and   Eighth  Sts. 

One  one-story  concrete  residence  and 
a    number    of   frame    dwellings. 

Owner — Herbert    Ellis.   Colusa. 

Architect — Not  Yet  Selected. 

Plans  Being  Prepared.     To  be  Done   by 

Day  Work. 
DWELLINGS  Cost.  $3,000   to  $7,500 

each. 
MO.VTICREY.    Monterey      Co..      Cal.      on 
-  .M'.niire.)-    I'eniosula. 


Frame  and  cement  stucco  dwellings  (4 

to   8   rooms   each.) 
Owner — Del       Monte         Properties     Co.. 

Pacific  Grove.  Cal.  » 

Architect — A.  W.  Angel.  Pacific  Grove 

The  Del  Monte  Properties  Company 
intends  to  commence  construction  on 
five  of  the  buildings  early  in  February 
from  a  $25.00"  fund  now  available.  It 
is  planned  to  appropriate  additional 
funds  as  the  work  progresses.  AW 
work  will  be  done  by  the  building  de- 
liarlmenl  of  the  company  of  which  .1. 
Beaumont    is  Secretary. 

Plans  Being  Prepared.  To  be  Done  by 
Days    Work. 

PltAME    DWELLING  Cost.    $7.5"" 

SAX  FRANCISCO.  Miramar  Ave..  West- 
Days    Work. 

One-story  frame  dwelling  (3  rooms  anil 
sleeping  porch).   . 

Owner — Bauer  &  Quinn.  23"6  23rd  Ave  . 
San  Francisco. 

Architect — Miss  Ida  McCain.  318  Kear- 
ny St..  San   Francisco. 

Contract  Awarded. 

RESIDENCE  Cost.   $10,777 

BERKELEY.  Alameda  Co..  Cal.  No. 
2944    Elmwood   Street. 

Two-story  and  basement  frame  resi- 
dence  (S  rooms). 

Owner — A.    G.    Jeffress.   London.    Eng. 

Architect — John  H.  Thomas.  1st  Nafl. 
Bank   Bldg..  Berkeley. 

Contractor — G.  A.  Scott.  685  23rd  St.. 
Oakland. 

Being  Done  By  Days  Work. 

ALTERATIONS  Cost.   $6000 

ROSS.  Marin  Co..  Cal. 

Alterations  and   additions   to   residence. 

Owner — J.  K.  Armsby.  101  California 
St..   San   FrancLsco. 

Architect — C.  A.  Meussdorffer.  Hum- 
boldt Bank  Bldg..  Saa  Francisco. 


Plans  Being  Prepared.  Ee.ng  Done  by 
Days  Labor. 

ALTERATIONS  Cost.  $8,000 

ROSS.    Marin    Co..    Cal. 

.Alter  and  add  to  two-story  attic  and 
basement  frame  residence. 

Owner — M.  A.   Palmer. 

Architect — C.  A.  Meussdorffer,  Hum- 
boldt  Bank   Bldg..   San  Francisco. 


SCHOOLS 


Plans  Being  Figured.      Bids  Close   Feb. 

16,    1920,    4   P.  M. 

SCHOOL  Cost,   $ 

CUPERTINO.    Santa    Clara    Co.,    Cal. 
One-story  frame  and  plaster  high  school 

(10    rooms     and     auditorium,    etc.) 

Clay   tile   roof. 
Owner — Cupertino   Union    High      School 

District. 
Architect — Chas.     S.  McKenzie,  Bank  of 

San   Jose   Bldg..   San    Jose. 
Bonds   to  the  amount  of  $75,000   have 
been  sold. 

Bids    will    be    opened    in     McKenzie's 
tlfflce. 

Plans  Being  Figured.      Bids   Close   Feb. 

16th,   S   P.   M. 
SCHOOL  Cost,    $40,000 

SAN  ANSELMO.  Marin  Co.,  Cal. 
One-story      brick    and      frame      school 

building. 
Owner — San   Anselmo   School    District. 

Mrs.   J.   Jones.  Clerk. 
Architect — J.    W.    Dolliver,    701     Royal 

Insurance  Bldg.,   San   Francisco, 


Certified  check  of  10%  payable  to 
Mrs.  L  Jonee.  Clerk,  must  accampany 
each   bid. 
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Contract   Awarded. 

SCHOOL,  Cost,    J30,900 

TULARE.  Tuiare  Co.,  Cal.     Llila  School 

District. 
One-story    brick    school    (4    rooms). 
Owner — Llila    School    District. 
Architects — Rentro    &    Lee.    Porterville. 
Contractor — Barkclew  &  Gould.  Fresno 


I'lans  Approved.  Bids  to  be  Called 
Shortly. 

ADDITION  Cost,  J 

FRES.N'O,   Fresno   Co.,   Cal. 

.Addition    to   Kdison    School. 

Owner— City  of  Fresno.  J.  R.  Fon- 
taine. Secretary  Board  of  Educa- 
tion, Fresno. 

-■Vrchltect— Ernest  J.  Kump,  Rowell 
Bldg:.,  Fresno. 


Contract   Awarded 

SCHOOL  Cost.    J,S7,677 

LO.VG   BEACH.    Los    Angeles    Co.,      Cal. 
Fifteenth    St.    bet.    Linden    and   At- 
lantic  Streets. 
Two-story  hollow   tile  grade  school    (10 

rooms,  etc.) 
Owner — City  of  Long  Beach. 
Architect — John  C.    Austin,   112,t  Baker- 
Detwiler    Bldg..     Los    Angeles,   'and 
Horace   W.   Austin,   Long   Beach. 
Contractor — J.   .F.  Atkinson,   Ills  Story 
Bldg.,  Los  Angeles. 
The  F.   E.   Newbery   Electric  Co..   724 
Olive  St..  Los  Angeles,  was  awarded  the 
contract   at    $1294    for   the   electric    wir- 
ing.     The    painting    bids   were    rejected. 
Bids  for  other  portions  of  the  work  are 
still   under  advisement. 


Bids    Opened.      Contracts    Awarded. 
SCHOOL  Cost,    $40,000 

VREKA,   Siskiyou   Co.,   Cal. 
One-story    brick     and    concrete    school. 
Owner — Vreka     Grammar     School     Dis- 
trict. 
Architect— Henry    C.    Smith,    Humboldt 

Bank    Bldg.,    San    Francisco. 
Cnrpentry  Work  awarded  to  C.  L.  Xoel 

Yreka,  $28,656. 
I'nintlne    to    Xolan    &    Brickley;    Yreka 

3,160. 
riumbine  to  Harry  Ling.  Vreka,  $1,322. 
The  heating  bids  were  taken  under 
advisement  and  were  from  the  follow- 
ing: .Nelson  Co.,  .San  Francisco;  Provo 
Bros,  and   Ideal   Heating  Co. 

Two  bids  were  submitted  for  general 
contracts    as     follows:       Monson     Bros 
?4!l.940  and  T.  E.  Goodwin,  $50,626. 

Bids   were   taken    both   for  a   general 
contract   and    segregated  contracts. 


Contract  .\warded. 

SCHOOL  Cost.    $50  OOO 

CORNING.   Tehama   Co..  Cal. 

One-story  reinforced  concrete  school. 

Owner — Corning  Grammar  School  Dis- 
trict. 

Architects— Geo.  C.  Sellon  &  Co..  Mitau 
Bldg.,   Sacramento. 

Contractor— IV.    RI   Zumwalt.    Willows.' 


St,   $75,000 


Plans   Being    Prepared. 
SCHOOL 

AUBURN.    Washington. 
Fireproof    school    building. 
Owner— Auburn    School   District 
Architect— Wm.  Mallis.   409   Lyon  Bldg 
Seattle,  Wash. 

FRES.VO,  Fresno  Co.,  Cal.— Bids  will 
be  received  by  the  Board  of  Education 
■I    R.  Fontaine.  Secretary,  up  to  5  p.  M. 


February    19th    for    the    following    con- 
struction: 

Specification  "D"  RooHng.  Composi- 
tion   or   Tile. 

"G"  Galvanized  Iron  and  Sheet  Metal 
Flashing. 

"H"    Lathing   and    Plastering. 
"I"    Electric    Wiring,    Clocks,    Gcngs. 
etc. 

■■•!■•   Painting. 

"K"  Blackboards  in   place. 
"L"  Finish  Hardware       o.  b.  job. 
"M"   Patent   Window  Hardware. 
For   the   John   Muir.   Arlington   Heights, 
Wel>ster,    Longfellow,    Kirk,    Washing- 
Ion   and   Jackson    School    Buildings: 

Also  Specification  "A'  Excavation, 
concrete  work,  carpenter  work,  mill 
work,   etc. 

"B"    Brick    and   Terra   Cotta. 
"C"  Steel   and   Ornamental   Iron. 
•E"   Plumbing. 
"F"    Heating. 
For    the      Washington      and      Jackson 
School    Buildings. 

Plans  may  be  seen  at  the  office  of 
Trewhitt-Shields  Co.,  435  Rowell  Bldg.. 
Fresno.  Certified  check  of  10%  must 
accompany  each  bid. 


and  tile  and  asbestos  roof.  Highland 
school  is  a  one-story,  5-room  building,' 
reinforced  concrete  construction  with 
plastered  and  brick  exterior  and  as- 
bestos roof. 


Bids  to  be  Advertised  For  This  Week. 

SCHOOL  Cost,    $125,000 

MARTINEZ.   Contra  Costa   Co.,  Cal. 

Two-story  brick  or  reinforced  concrete 
High  School  (16  rooms  and  an  as- 
sembly  hall). 

Owner— Alhambra  High  School  District 

.■Vrchitect- A.    A.    Cantin,    68    Post    St., 
San   Francisco. 
Figures   will    be   called   for  a   general 

contract  for  both  brick   and   reinforced 

concrete    construction. 


CORNING,  Tehama  Co.,  Cal— The 
contract  for  the  plumbing  in  the  pro- 
posed Corning  Grammar  School  Build- 
ing has  been  awarded  to  Latourette- 
Pical  Co.,  3431  Sacramento  Blvd..  Sac- 
ramento. 

The  general  contract  has  been 
awarded  to  W.  R.  Zumwalt  of  Willcws, 
Cal.,  at  approximately  $50,000.  Plans 
for  the  building  were  prepared  bv  Ar- 
chitects Geo.  C.  Sellon  &  Co.,  Mitau 
nidg.,    Sacramento. 


MODESTO,  Stanislaus  Co.,  Cal— The 
City  Board  of  Education  has  approved 
specifications  for  electric  work  in  the 
new  high  school  addition  and  bids  have 
been  ordered  received  up  to  February 
16th. 

Specifications  were  prepared  by  Ar- 
chitect John  J.  Donovan,  Perry  Bldg 
Oakland. 


received  January  24  for  erecting  the 
proposed  Mr.  Vernon  Avenue  and  High- 
land Avenue  grade  schools  in  accor- 
dance with  plans  and  specifications  by 
Architect  E.  T.  Harris  were  rejected 
and  new  bids  will  be  taken.  Follow- 
ing are  the  bids  received: 
contract— Quality  Mill,  $87,466:  H  M 
Cook,    $87,9!1S:    M;iloolm  &    Baugh,    $89- 


STORES   AND  OFFICia 


Contract    Awarded.      Work   Started 
BUSINESS   BLOCK  Cost.  $40,000 

WILLIAMS,   Colusa  Co.,  Cal. 
Business  Block,  125  ft.  frontage. 
Owner — Comstock  Interests. 
Architect — Not    Given. 
Contractor— W.    R.    Fait,    Woodland. 


Preliminary     Plans     Being     Prepared. 
OFFICE   BLDG. 

Cost,   $1,000,000   to   $1,300,000 
SAN   FRANCISCO,      SE  Main   and    .Mai - 

ket    Streets. 
Ten    or    Fifteen-story    Class    "A"    office 

building. 
Owner — Matson     Navigation       Co.,       120 

Market   St.,   San   Francisco. 
Architects— Bliss     &      Paville.      Balboa 

Bldg.,  San    Francisco. 
Contractor — Lindgren     Co.,     Monadnock 

Bldg.,    San   Francisco. 
It   is   probable   that   the  Lindgren   Co. 
will    have    charge    of    construction,    al- 
though   it    has    not    been    definitely   de- 
cided. 


Contract    Awarded.      Work    Started. 
AUTO  SALESROOM  Cost,  $25  000 

PATTERSON,    Stanislaus    Co.,    Cal.      On 

State  Highway. 
One-story     reinforced       concrete       auto 

salesroom.   85x160. 
Owner— P.   H.  Schimmin. 
-Architect — Not  given. 
Contractor— A.  Jones,  Modesto. 


Contract    Awarded 

STORE   BLDG.  Cost,    $10,290 

SAN  FRANCISCO.  Fillmore  Street  near 
Eddy  Street. 

One-stoiy  Class  "C"  reinforced  con- 
crete   store    building. 

Owner — Jos.    Shoenfeldt.    Cr.    Architect. 

Architect— Frederick  H.  Meyer,  Bank- 
ers'  Invst.   Bldg.,   San   Francisco. 

Contractor— Ca  me  ron  &  Disslon, 
Hearst    Bldg.,   San    Francisco. 


Contract   .Awarded. 

STORE  Cost      $ 

PETALUMA.    Sonoma   Co.,    Cal.    'Keller 

and  Western  Avenue. 
One-story   reinforced  concrete  store. 
Owner — M.    .Vonsen    Co..    114    Kentucky 

St..   Petaluma. 
-Architect — Not    Given. 
Contractor — H.     P.     Vogensen.     600     5th 

St.,  Petaluma. 


763. 


Ileati 


J.  Maloney,  $2200: 
Picific  Gas  Itad  ator  Co..  $4,300:  Pem- 
berton    Healing   Co..    $6,050, 

Highland  Ave.  school:  General  con- 
tract—Malcolm &  Baugh.  $53,496;  Qual- 
ity Mill.  $55,222;  H.  M.  Cook,  $54,948. 
Heating— J.  J.  Maloney.  $1,100;  Pacific 
Gas  Radiator  Co..  $2,200;  Pemberton 
Heating  Co..   $3,222. 

The  Mt.  AVrnon  school  is  a  one-.slory 
10-room  buildins.  reinforce  dconcrete 
cons'-ietion     with     plastered     exterior 


Contract   Awarded. 

STORE  BUILDI.NG  Cost,   $21,350 

SAX    FRA.VCISCO.      E    -Mission      125      S 

18th  Street. 
One-story    brick    store    building. 
Owner — Lotta   P.    Rossier.   1775     Golden 

Gate  Ave.,  San   Francisco. 
Architects— Weeks      &      Day,      Phelan, 

Bldg.,  San   Francisco. 
Contractor— Quinn  &   Reilly.   ISO  Jessie, 

St.,   San    Francisco. 


Contract    -Awarded 

Basis. 
OFFICE    BLDG. 
LOS    A.VGELEfi.     Cal        SW     Sixth    and 

Olive    Streets, 
Twelve-story    and    basement   Class    "A" 


Percentage 
Cost,    $1,500,000 


10 
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office    and    store    building.    110x205 

(352   offices). 
Owner — Lee  A.  Phillips  and  Associates. 
Architect  &    Engineer — \V.   J.   Dodd  and 

Wm     Richards.      905      Brack-Shops 

Bldg..   Los  Angeles. 
Contractor — Scofteld    Engineering    Con- 

st'ruction  Co.,  510  Wright  &  Callen- 

der  Bldg.,   Los  Angeles. 


Plans    Approved.       Construction     to     be 

Started   Shortly. 

POST   OFB'ICK  Cost.    $ 

C.ILKOY.    Santa    Clara    Co..    Cal.      Sixth 

St.    bet.    Monterey   and    Eigleberry. 
One-story     iind       basement       reinforced 

concrete    post    office. 
Owner — M.    Casey,    Gilroy,    Cal. 
Lessee — United    States    Government. 
Architect — Not    Given. 


Contract    Awarded. 

ALTERATIONS  Cost,    $12,000 

SAN  FRANCISCO.  N  Sutter  Street  bet. 
Montgomery   and    Kearny    Streets. 

Alter  three-story  Class  "C"  store  and 
loft  building  (alter  front  and  in- 
terior). 

Owner — Geo.    L.    Bishop. 

Architect — .J.  R.  Miller,  Lick  Bldg.. 
San    Francisco. 

Contractor — G.   P.  W.  Jensen,   320   Mar- 
ket St..  San   Francisco. 
EleTa«or    awarded    to    Otis    Elevator 

Company. 

Plans   Being   Prepared. 

ALTERATIONS  Cost,    $ 

SAN    JOSE,    Santa    Clara    Co.,    Cal. 
Alterations  to  brick  stores. 
Owner — Withheld. 

Architect — Louis  Theo  Lenzen,  110  S- 
Second  St..  San  Jnpe. 


Ready  for  Figures  End   of  This   Week. 

STORE   BUILDING  Cost.   $ 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  Sec- 
ond St.  bet.  Santa  Clara  and  San 
Fernando   Sts. 

One-story  brick  store  building  (3 
stores). 

Owner — Wm.  Halla. 

Architect — Louis  Theo  Lenzen.  110  S- 
Second  St..  San   Jose. 


SAN  FRANCISCO.— Thos.  Mulcahy. 
ISO  Jessie  St..  has, been  awarded  a 
contract  at  about  joOOO  for  the  brick 
work  in  connection  with  the  construc- 
tion of  the  Power  Rubber  Company's 
one-story  brick  store  building.  It  will 
be  erected  on  the  north  side  of  Turk 
street  96  feet  east  of  Van  Ness  Ave. 
Jas.  B.  McSheehy.  1147  Dolores  St..  has 
the   general   contract. 


Contract   Awarded. 

ALTERATIONS  Cost,    JlO.OOn    ap- 

proximately. 

SAN  FRANCISCO.  E  Stockton  bet. 
Geary  and  Post  Streets. 

Extensive  alterations  for  store  (Patent 
store  fronts.  hardwood  interior, 
mirrors,  etc.) 

Owner — J.    F.    Wooster. 

Architect — J.  W.  Dolliver,  Royal  In- 
surance  Bldg..  San   Francisco. 

Contractor — Home  Mfg.  Co..  543  Bran- 
nan  St..  San  Francisco. 

Figures    Being   Taken   For   Steel. 

OFFICE  BLDG.  Cost,   $1,000,000 

approximately. 

K.\N  FRANCISCO.  Pine  and  Mont- 
gomery Sts.  (Old  Nevada  Block 
Property). 

Fifteen-slory  Class  'A"  office  building. 

Owner — Commercial     Union     Assurance 


and  The  California  Fire  Insurance 
Company. 

Architects— Geo.  W.  Kelham  and  Ken- 
neth MacDonald  Jr..  Associated. 
Sharon   Bldg.,   San   Francisco. 

Contractor — P.  J.  Walker  Co..  Monad- 
nock    Bldg..    San    Francisco. 


THEATBES 

Sub-Figures    Being    Taken. 

ALTERATIONS  Cost.    $125,000 

STOCKTON.  San  Joaquin  Co.,  Cal.  Main 
and    San    Joaquin    Streets. 

Extensive  alterations  to  theatre  and 
stole  (new  entrance,  interior  deco- 
ration,   heating    system,    etc.) 

Owner — Yosemite  Theatre  Co. 

Ai  chitects^Weeks      &      Day,       Phelan 
Hldg.,   San   Francisco. 
Bids    were    opened    last    week    for    a 

general   contract  but   ran   too  high. 


Plans    Being    Prepared. 

THEATRE  Cost.   $750,000 

SAN  FRANCISCO.  Fourth  Street  S  of 
Market  from  Stevenson  to  Jessie 
Street,     310x305. 

Class  "A"  motion  picture  theatre,  5000 
seating  capacity. 

Owner — Turner    &    Dahnken. 

Architect — A.       W.       Cornejius,       Mer- 
chants'   National    Bank    Bldg.,    San 
Francisco. 
Construction  will  be  started  in  about 

four   montht.. 


Ready  For  Figures  in  a  Week. 

THEATRE  Cost.    $125,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
MacDonald    Avenue. 

One-story  and  balcony  Class  "A"  thea- 
tre  and    (2)    stores. 

Owner — Turner  &  Dahnken,  San  Fran- 
cisco. 

Architect — A.  W.  Cornelius,  Merchants 
National    Bk.  Bldg.,   San   Francisco. 


Ready   For  Figures   in  About   2    Weeks. 

THEATRE.  Cost,    $100,000 

SALINAS,   Monterey  Co.,    Cal. 

Two-story  reinforced  concrete  theatre, 
offices  and    (2)   stores. 

Owner — Brown    Bros.,    Salinas. 

Lessee — Turner  &  Dahnken,  San  Fran- 
cisco. 

Architect — \.  W.  Cornelius,  Merchants 
Nationiil    P.k.    Bldg..   San    Francisco. 


ENGINEERING 

BRIDGES,    DAMS    &    HARBOR 
WORK 


S.\i  r:.MlENTO.  Cal. — A  deojj  watt-,- 
can,al  for  this  city  as  being  con- 
sidered by  the  City  Commission.  M. 
J  Desmond.  City  Clerk.  The  Deep 
\\ater  Canal  Committee  of  the  Cham- 
ber of  Commerce  has  prepared  a  re- 
port on  the  proposed  project  and  this 
\v.!l    rei'ti\c    early   co  i?.id.^r-»(ion. 


PHOENIN.  Ariz.— Until  2  P.  M.,  Feli 
2(1,  bids  will  be  received  by  the  Slal« 
Engineer  for  the  construction  of  a  con- 
crete arch  bridge  across  the  Agua  Fria 
river  near  Marinette  (Federal  Aid  Pro- 
ject No.  10);  plans  and  specifications 
may  be  seen  at  the  office  of  the  State 
Engineer  and  in  the  office  of  the  Board 
of  Supervisor.**  of  Maricopa  County,  or 
may  be  obtained  on  payment  of  $5. 
(■(■rlificd  cliei'k   for  5%  required. 


SEATTLE,  Wash— Jarvis  &  Ward, 
5206  15th  Ave.,  N.  E.  Seattle,  have 
l>een  awarded  contracts  by  the  King 
County  Commissioners.  .Seattle,  for  the 
construction  of  bridges  A  and  B  in 
Maple  Valley  and  the  Farrells  bridge 
over  Cedar  itiver  on  their  bids  of  $21,- 
0711.  $20,725  and  $15,190  respectively. 
The  structures  will  be  of  steel  con- 
.struction. 


SAN  FRANCISCO. — Bids  will  be  re- 
«ui\i-d  by  the  U.  S.  Engineers  Office  at 
4(11  Custom  House,  San  Francisco,  for 
furnishing  and  delivering  stone  and 
constructing  a  breakwater  at  the  Cres- 
cent   (.'ity    Harbor.   California. 


VENTURA,  Ventura  Co.,  Cal— Until 
11  A.  M.,  Feb.  7,  bids  will  be  received 
b.v  the  Board  of  Supervisors  for  the 
removal  of  a  steel  span  bridge  130  ft. 
in  length,  a  distance  of  1',^  miles,  and 
erection  of  same  on  new  abutments; 
the  bridge  is  located  about  6  miles 
north  of  Santa  Paula.  Plans  and  speci- 
fications on  file  in  the  office  of  the 
County  Surveyor.  Certified  check  or 
bid  bond   10%.   . 

PHOENIX,  Ariz.- Until  2  P.  M..  Feb. 
7,  bids  will  be  received  by  the  State 
Engineer  for  the  construction  of  a  60- 
ft.  span  steel  bridge  with  concrete  floor 
on  reinforced  concrete  abutments, 
across  Railroad  Wash  near  Duncan  on 
the  Clifton-Franklin  highway  (Fed- 
eral Aid  Project  No.  13);  plans  and 
specifications  may  be  seen  at  the  of- 
fice of  the  Slate  Engineer  or  at  the  of- 
fice of  Greenlee  County  Highway  Com- 
mission at  Clifton,  and  copies  may  be 
obtained  on  payment  of  $5  to  the  State 
Engineer.  Certified  check  of  5%  re- 
quired. 


RED  ELUFF,  Tehmaa  Co..  Cal. — Bids 
will  be  received  by  H.  G.  Kuhn,  County 
Clerk,  up  to  February  10th,  10  A.  M., 
for  the  construction  of  a  reinforced 
concrete  bridge  across  Dry  Oeek  on 
the  route  of  the  State  Highway,  in  Su- 
pervisors   District    No.    3. 

Certified  check  of  10%  payable  to 
County  Clerk  must  accompany  each 
bid. 


RED  BLUFF.  Tehama  Co..  Cal.— John 
B  Leonard.  57  Post  St..  San  Francisco, 
lias  been  selected  by  the  County  Su- 
pervisors to  prepare  plans  and  speci- 
fications for  the  proposed  Squaw  Hill 
bridge  for  which  details  of  construc- 
tion have  been  approved  by  the  State 
Highway  Commission.  H.  G.  Kuhn  is 
Clerk    of   Tehama   County. 


RE.VO.  Nevada — Plans  and  specifica- 
tions for  the  construction  of  the  pro- 
posed bridge  across  the  Truckee  river 
at  the  Western  extremity  of  Riverside 
Drive,  known  as  the  "Electric  Light 
Bridge"  have  been  received  by  the 
Reno  City  Council  who  will  seek  the 
approval  of  the  Washoe  County  Com- 
missioners. The  structure  will  be 
financed    by   both    the  city  and  county. 


M.4(  HI\ERY. 

MONTEREY.  Monterey  Co.,  Cal. — 
The  bid  of  Smith,  Booth-Usher  Co.. 
Monadnock  Bldg..  San  Francisco,  has 
been  accepted  by  the  Monterey  City 
Council  for  furnishing  and  delivering 
a  street  grader.  The  bid  w,-is  $350, 
.\icliiK    K.-iy    Is  City  Clerk. 
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KEmvOOLi  CITY.  San  Mati-o  Cn.. 
Cal, — The  County  Supervisors,  Ernest 
AWrder.  County  Purchasing  Agent,  are 
planning'  the  purcliase  of  a  sterilizer 
fT  the  county  farm  and  hospital. 
Klizaheui    M.    X.ish    is   County    Clerk. 


WOODLAND,  Yolo  Co..  Cal.— The 
City  Trustees  have  accepted  the  offer 
of  the  Layne  &  Bowler  Corp..  625  Mar- 
ket St..  San  Francisco,  to  install  a 
trial  pump  at  the  municipal  water 
plant.  If  the  pump  is  satisfactory  the 
I'ity  will  pay  the  firm  $2,833.  J.  H. 
Laugenour  is  City  Clerk. 


IRRIGATION    PROJECTS 


SAX  IRANCISCO — ^The  following  ap- 
plications have  been  filed  with  the 
Slate  Water  Commission.  Call  Building. 
.San  Fr.ancisco.  for  permi-ts  to  appro- 
Ijriate.  water: 

XOTE: — Number  mentioned  at  end  of 
each  paragraph  is  application  number 
and  must  be  given  should  additional 
information  be  wanted. 

J,  J.  Deuel.  Ralph  Haven,  M.  P.  Flick- 
Jnger,  S.  I.  Merrell  and  C.  A.  Melcher, 
dieting  as  trustees  for  proposed  Kern 
Delta  Irrigation  District.  Bakersfield, 
Kern  County.  2.000  cubic  feet  per  sec- 
ond from  Kern  River  for  hydro-electric 
power  development.  Amount  of  water 
to  be  stored  1.500,000  acre  feet.  Total 
amount  of  power  to  be  developed  150,- 
iMMt  T.  H.  P.  Diversion  works  consist 
of  a  main  canal  about  30  miles  long  and 
a  dam  280  feet  high,  2700  feet  long  on 
top  and  200  feet  long  at  bottom,  of  rub- 
ble masonry  with  overflew  weirs  and 
spillways.  The  plans,  however,  are 
subject  to  modification  after  detailed 
investigations  and  e~timates  have  been 
made.        1547. 

J.  J.  Deuel,  Ralph  iiaven,  M.  P.  Flick- 
inger,  S.  I.  Merrell  and  C.  A.  Melcher, 
acting  as  trustees  for  proposed  Kern 
Delta  Irrigation  District,  Bakersfield, 
1.500,000  acre  feet  per  annum  from 
Kern  River  in  Kern  and  Tulare  Coun- 
tie.'!,  for  agricultural  purposes — water 
to  be  used  on  400,000  acres.  Water  will 
be  diverted  into  main  ditch  and  two 
main  branches  about  100  miles  long 
over  a  dam  50  feet  high,  350  feet  long 
on  top  and  150  feet  long  at  bottom,  to 
be  constructed  of  rubble  masonry — to 
be  overflow  type.  Estimated  cost  of 
proposed  works  $15,000,000.  Appli- 
c.int  allowed  6  months  from  Dec.  5, 
1819.  to  file  maps.        154S. 

E.  E.  Burdick,  Big  Pine.  Inyo  Coun- 
ty. 217.12  acre  feet  per  annum  from  Red 
Mountain  Creek  Lake,  for  storage  of 
flood  and  unused  waters  for  irrigation 
and  domestic  purposes.  Water  to  be 
used  on  160  acres.  .  Diversion  works 
consist  of  old  channel  of  Red  Moun- 
tain Creek,  iVz  niiles  long  and  a  mason- 
ry and  concrete  dam  16  feet  high,  265 
feet  long  on  top  and  210  feet  long  at 
bottom.      Estimated   cost,   $2880.        1554. 

James  Buletti  and  F.  Signarotti,  of 
Modesto,  and  A.  F.  Oervasoni,  of  Crows 
landing,  Stanislaus  County.,  30  cubic 
feet  per  second  from  El  Puerto  Creek, 
Ktanisl.nus  County,  for  irrigation  of  567 
acres.  Water  will  be  diverted  over  a 
concrete  dam  about  10  feet  high,  24 
feel  long  on  top  and  12  feet  long  at 
bottom  into  a  ma:n  ditch  1  Vj  miles 
long.  Estimated  cost  $3,000.  Applicants 
allowed  60  days  from  Dec.  6.  1919.  to 
file   maps.      1555. 


A.  R.  Kaiiaga.  San  Francisco;  A.  1'. 
Holland,  Oakland:  S.  H.  Thomson.  Cle- 
vis; E.  N.  Itector.  Merced.  120  cubic 
feet  per  second  from  Mill  Creek.  330 
cfs.  from  Wilson  Creek.  50  cfs.  from 
unnamed  creek  Ijetween  Wilson  and 
Bridgeport  Canyon  Creek,  and  100  cfs. 
from  Bridgeport  Canyon  Creek,  for  ir- 
rigation and  domestic  purposes — water 
to  be  used  on  an  area  of  7.000  to  10.000 
acres.  Applicants  allowed  to  .luly  1. 
1920  to  file  maps  and  perfect  applica- 
tion.       1558. 

Harry  Haskell  Reeves.  Calipatria, 
Imperial  County,  15  cubic  feet  per 
second  from  Alamo  River.  Imperial 
County,  tributary  of  Salton  Sea.  for  ag- 
ricultural purposes.  Water  to  be  used 
on  147  acres.  Diversion  to  be  accom- 
plished by  ordinary  water  wheel  to  be 
constructed  in  stream.  Estimated  cost 
$1500  to  $4000.        1559. 

U.  B.  Tyler.  Red  Bluff.  Tehama  Coun- 
ty. .")0  cubic  feet  per  second  from  Sac- 
ramento River  in  Tehgm;!  County,  for 
irrigation  of  2,665  acres.  Water  will 
be  diverted  through  m.%in  pipe  line  15,- 
000  feet  long.  Estimated  cost,  $65,000. 
1560. 

City  of  Healdsburg,  by  Fred  W.  Mc- 
Connell,  its  attorney,  3  cubic  feet  per 
second  from  Little  Sulphur  Creek,  So- 
noma County,  tributary  of  Russian 
River,  for  power  purposes.  Total 
amount  of  power  to  be  developed  354 
T.  H.  P.  Diversion  to  be  by  means  of 
dam  70  feet  high,  250  feet  long  on  lop 
and  10  feet  long  at  bottom  of  concrete 
with  multiple  arch.  Estimated  cost, 
$50,000.  Applicant  allowed  to  March  19, 
1920   to  file  maps.        1561. 

City  of  Pasadena,  Water  Department. 
Pasadena.  14^2  cubic  feet  per  second 
from  Arroyo  .Seco,  Los  Angeles  Coun- 
ty, tributary  to  Los  Angeles  River,  for 
municipal  water  supply.  Amount  of 
water  .to  Ije  stored  4.500  acre  feet. 
Water  is  to  be  drawn  from  storage  res- 
ervoir by  means  of  tunnels  located  be- 
neath and  adjacent  to  the  reservoir  in 
order  to  provide  natural  filtration  to 
the  surface  waters.  Estimated  cost 
$290,000.  borne  by  Los  Angeles  Flood 
Control   District.        1562. 

R.  O.  McDonald,  Mina.  Nevada,  30 
cubic  feet  per  second  from  Convict 
Creel;,  Lake  Dorothy  and  Lake  Gene- 
vieve, in  Mono  County,  tributary  of 
Owens  River,  for  power  purposes. 
Amount  of  water  to  be  stored  14,000 
and  3,000  acre  feet.  Total  amount  of 
power  to  be  developed  3,000  @  80%  T.  H. 
P.  Applicant  allowed  6  months  from 
Deo.    12.   1919.   to  file   maps.        1564. 

R.  G.  McDonald.  Mina.  Nevada.  30 
cubic  feet  per  second  from  Convict 
Creek,  Genevieve  and  Dorothy  Lakes, 
Mono  County,  for  power  purposes. 
Amount  of  water  to  be  stored  17,000 
acre  feet.  Total  amount  of  power  to 
be  developed  3.000@80%  T.  H.  P.  Ap- 
plicant allowed  6  months  from  Dec.  12, 
1819,  to  file   maps.  1565. 

Lucerne  Water  Company,  a  corpora- 
tion, Grenada  Siskiyou  County,  23 
cubic  feet  per  second  from  Shasta  Riv- 
er. Siski.vou  County,  tributary  of  Kla- 
math River  for  agricultural  purposes. 
Water  to  be  used  on  5.509  acres.  Water 
will  be  diverted  over  a  dam  10  feet 
hieh.  180  feet  long  on  top  and  100  feet 
long  at  bottom,  of  loose  rock  and  tim- 
ber, with  overflow  weir.  Estimated 
cost.  $200,000.  Applicant  allowed  to 
Feb.  1.  1920  to  file  maps.       1566. 

P.  F.  Jones,  for  Modesto  Irrigation 
District,  4,000  cubic  feet  per  second 
from  Tuolumne  River.  Tuolumne  Coun- 


ty, tributary  of  San  .loauum  River,  for 
power  purposes.  Amount  of  water  to 
be  stored  600.000  acre  feet.  Total 
amount  of  power  to  be  developed  45.000 
T.  H.  P.  Diversion  works  consist  of 
concrete  dam  283  feet  high,  930  feet 
long  on  top  and  100  feet  long  at  bottom. 
Estimated  coal.   $1,000.        1568. 

The  Southern  Sierras  Power  Compa- 
ny. Riverside.  45  cubic  feet  per  second 
from  Convict  Creek.  Mono  County, 
tributary  Owens  River,  for  power  pur- 
poses. Amount  of  water  to  be  stored 
5,580  acre  feet  in  Lake  Dorothy,  1750 
from  Lake  Genevieve  and  3,122  in  Con- 
vict Lake.  Total  amount  of  power  to 
be  developed  14,077  T.  H.  P.  Applicant 
allowed  9  months  from  Dec.  26,  1919,  to 
perfect    application.         1570. 

Modoc  County  Development  Boaiid. 
of  Alturas,  Modoc  County.  75.000  acre 
feet  per  annum  from  drainage  area  of 
Ash  Valley.  Lassen  County,  for  agri- 
cultural purposes.  Applicant  al- 
lowed 6  months  from  Dec.  3.  1919.  to 
perfect  application.       1577. 

Geo.  W.  Moore.  Colusa,  224  cubic 
feet  per  second  from  trough  of  Colusa 
Basin,  for  agricultural  purposes  on 
8,960  ares.  Applicant  allowed  30  days 
from  Dec.  26.   1919.   to  file  maps.   1578.. 

Sierra  Valley  Water  Company.  lO.OOo 
acre  feet  per  annum  from  Webber  Lake. 
Sierra  County,  for  agricultural  pur- 
poses. Applicant  allowed  6  months  from 
Dec.  3,  1919.  to  perfect  application. 
1579. 

Wm.  A.  Royce,  Bishop,  Inyo  County, 
IS  cubic  feet  per  second  from  Hilton 
Creek  and  Hilton  Lakes,  Mono  Coun- 
ty, tributary  of  Owens  River,  for  power 
purposes.  Amount  of  water  to  be 
stored  8.000  acre  feet.  (App,  incom- 
plete). 1584;  and  same  applicant  for 
20  cubic  feet  per  second  from  McGee 
Creek  and  headwater  lakes.  Mono 
County,  tributary  Owens  River,  for 
power  purposes — 6.000  acre  feet  to  be 
stored.      (App.    incomplete).  1585. 

Conoway  Ranch,  Woodland.  Tolo 
County.  200  cubic  feet  per  second  from 
Sacramento  River.  Yolo  County,  for  ir- 
rigation of  20.000  acres.  Main  canal  to 
be  5 ',4  miles  long.  Estimated  cost 
$600,000.       15S8. 

Reclamation  District  lOS,  care  F.  H. 
Tibbetts.  1320  Alaska  Commercial 
Building,  San  Francisco.  300  cubic  feet 
per  second  from  Sacramento  River.  Co- 
lusa County,  for  agricultural  purposes 
on  58,100  acres.  Main  canal  to  be  9 
miles  long — no  dam  required — rein- 
forced concrete  culverts  underneath 
base  of  river  levee.  6  openings  each.  5 
foot  square.  At  river  ends  of  culverts 
6  48-inch  screw  pumps  being  installed 
to  be  used  during  low  water  stages  of 
river.      Estimated    cost    $130,000.        1589. 

Antone  Quadros,  Nord,  Butte  Co.,  14 
cubic  feet  per  second  from  Pine  Creek 
Lagoon  and  .Sacramento  River,  Butte 
County,  for  agrclultural  purposes  on 
650  acres.  Water  to  be  diverted  by 
means  of  one  12-inch  centrifugal  pump 
driven  by  45  H.  P.  motor  and  1  8-inch 
centrifugal  pump  driven  by  18  H.  P. 
motor,  said  pump  discharges  water 
into  Redwood  pipe.  Applicant  allowed 
60  days  from  Dec.  31,  1919,  to  complete 
application.        1592. 

A.  L.  Fearrien,  Korbel,  Humboldt 
County,  50  cubic  feet  per  second  from 
A.ill  Creek.  Humboldt  County,  tribu- 
tary Trinity  River,  for  hydraulic  and 
')lacer  mining  purposes.  Applicant  al- 
'owed  60  days  from  Dec.  21.  1919.  to 
perfect  application.  1593;  and  App. 
No.  1594  by  same  applicant  for  30  cubic 
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SAVES  YOU  MONEY 

New  and  re-newed  screw  caaing 
and  (tandard  pipe  (or  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orckardists  and  farmers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost:  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howard  St.  S"  Frsaeiscs 


V3: 


yj 


O'Lcary  for  a  sideguto  in  th>- 
worthy  ditch;  A.  U.  L'luiuisl, 
bridge   across    lateral   So.    3. 


feet  per  second  from  Hastier  Creek, 
Humboldt  County,  for  hydraulic  and 
placer  mining  purposes.  Applicant  al- 
lowed 60  days  from  Dec.  31.  1919,  to 
perfect  application. 

S.  J.  Haukins.  for  proposed  Glenn-Co- 
lusa Irrigation  District,  San  Francisco, 
600  cubic  feet  per  second  from  Sacra- 
mento River.  Glenn  County,  for  irriga- 
tion of  93,675  acres.  There  will  be  a 
main  canal  for  diversion  purposes  50 
miles  long,  and  a  pumping  plant  with 
units  of  wood  screw  pumps  with  com- 
bined capacity  of  1500  second  feet.  Es- 
timated  cost    $2,500,000.        1595. 

Allen  Talbot,  for  Modesto  Irrigation 
District.  Modesto,  application  No.  1599, 
for  10,000  cubic  feet  per  second  from 
Tuolumne  River,  Tuolumne  County,  for 
power  purposes,  .\mount  of  water  to 
be  stored  120,000  acre  feet.  Amount  of 
power  to  be  developed  120,000  T.  H.  P. 
Diversion  works  consist  of  m.ain  canals 
and  tunnels  22.75  miles  long,  and  steel 
and  concrete  dam  330  feet  high,  850  feet 
long  on  top  and  150  feet  long  at  bottom 
and  another  concrete  dam  250  feet  high, 
SOO  feet  long  on  top  and  50  feet  long  at 
bottom.  Estimated  cost.  $16,000,000; 
and  application  Xo.  1600,  by  same  ap- 
plicant for  10,000  cu.  ft.  per  second  from 
Tuolumne  River,  Tuolumne  County,  for 
agricultural  purpose.  Water  to  be  used 
on  100,000  acres.  Amount  of  water  to 
be  stored  120,000  acre  feet.  Diversion 
works  consist  of  same  as  in  application 
Xo.    1599. 


MARYSVILL.E,  Yuba  Co.,  Cal. — Bids 
will  be  received  by  the  Board  of  Di- 
rectors of  the  Cordua  Irrigation  Dis- 
iricl,  Warren  Steel,  Secretary,  Ellis 
Ulock,  Marysville,  up  to  February  11th, 
10  A.  M.,  for  approximately  nine  miles 
of  distrlbulary  ditches  requiring  ap- 
proximately 32,000  cubic  yards  of  ex- 
cavation   and    borrowed    embankment. 

Certified  check  of  10%  payable  to 
("ordua  Irrigation  District  must  ac- 
companj'    each    bid. 

EL  CENTRO.  Imperial  Co..  Cal. — 
Until  10  A.  M.,  Feb.  10,  bids  will  be  re- 
ceived by  Directors  of  Imperial  Irri- 
gation District  tor  east  side  heading 
replacement.  Plans  and  speciflcations 
may  be  seen  at  office  of  Board.  F.  H. 
Mclver,  Secretary. 


IIAXFORD.  King."!  Co.  Cal.— In  ad- 
dition to  other  improvements  the  City 
Council  has  ordered  the  improvement 
of  Elma  street  from  Park  Avenue  to 
Harris  street;  Harris  street  from  Sixth 
street  to  the  north  city  limits;  Tenth 
street  from  Douty  to  Brown  street: 
M.vrtle  street  from  Park  Avenue  to 
Harris  street  and  Katherine  street 
from  Redington  to  Douty  street.  It 
is  understood  that  Florinda  and  Ivy 
street  property  owners  are  signing 
petitions  for  street  work.  D.  C.  Wil- 
liams  is  City  Clerk. 


MODESTO,  Stanislaus  Co..  Cal. — The 
Directors  of  the  Modesto  Irrigation 
District  have  instructed  Percy  Jones, 
Chief  Engineer,  to  commence  construc- 
tion of  a  flume  across  the  main  drain- 
age ditch  on  the  Machado  Ranch  west 
of  Modesto  and  to  submit  estimates  of 
costs  for  lining  the  Davison  fill  in 
lateral  No.  1. 

The  following  petitions  were  referred 
to   Engineer  Jones   for   report: 

Toomes  &  Frederick  for  a  side  gate 
in  lateral  No.  8:  J.  E.  Durham  for  a 
sidegate    in    lateral     No.     3,    and    P.    J. 


TERR.\  BELLA,  Tulare  Co..  Cal. — Bids 
will  be  received  by  Earle  R.  Clemens, 
Secretary  of  the  Terra  Bella  Irrigation 
District,  up  to  February  3rd,  11  A.  M., 
for  furnishing  and  delivering  the  fol- 
lowing materials  for  use  in  the  district 

For  electric  motors  of  30,  40  and  50 
horsepower,  according  to  specifications 
prepared   by   Irwin   H.   Althouse,   Supt. 

For  the  furnishing  and  installing 
two  deep  well  turbine  pumps,  one  pump 
540  gpm,  total  head  150  ft.,  one  pump 
900  gpm.  total  head  140  ft. 

For  the  furnishing  of  12  %  inch, 
10  1  inch,  10  1%  inch  and  20  2  inch  cold 
water  meters,  also  10  meters  of  a  grav- 
ity  type. 

Certified  check  of  10%  must  accom- 
pany   each    bid. 

SEWERS,    STBEET    WOBK    & 
WATER   SYSTEMS 

OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
awarded  a  contract  to  Bates  &  Borland, 
Oakland  Bank  of  Savings  Bldg.,  Oak- 
land, for  the  improvement  of  Octavia 
strjet  from  the  southwest  line  of 
Penniraan  avenue  to  the  northeast  line 
of  Allendale  avenue  by  grading;  con- 
structing concrete  curbs  and  gutters, 
2  feet  wide;  cement  concrete  sidewalks 
and  paving  with  an  oil-macadam. 


BERKELEY,  Alameda  Co.,  Cal. — The 
City  Council.  A.  G.  Briggs.  City  Clerk, 
has  voted  to  widen  the  easterly  side  of 
Shattuck  avenue  between  Allston  way 
and  Kittredge  street  by  cutting  away 
the  sidewalk  from  19  feet  to  13  feet,  an 
additional  street  area  of  six  feet  will 
be    possible. 


VALLEJO,  Solano  Co.,  Cal. — An  ap- 
propriation of  {5,000  has  been  made  for 
the  construction  of  cement  sidewalks 
about  the  Medical  Supply  Depot  at  the 
Mare  Island  Navy  Yard. 

The  work  will  be  done  by  day  labor. 


VALLEJO,  Solano  Co.,  Cal. — The  con- 
tract for  paving  Hichborn  street  from 
Sacramento  to  Wilson  street  was  not 
awarded  at  the  last  meeting  of  the 
City  Council,  Alf  E.  Edgcumbe,  City 
Clerk,  at  the  request  of  property  own- 
ers. It  is  thought  the  one  bid  received 
will  be  rejected  and  the  work  done 
under   private   contract. 

The  bid  was  submitted  by  R.  J 
Blanco.  Yallejo.  at  $39,195. 


LOS  ANGELES,  Cal. — G.  T.  McLain. 
1184  X.  Berendo  St,  Los  Angeles,  sub- 
mitted the  only  bid  at  $29,000  for  con- 
structing 12,680  lin.  ft.  of  5-in.  oiled 
macadam  pavement  22  feet  wide  on 
Francisquito  .'Vve.  between  Covina 
Blvd.  and  Glendora  Ave.,  near  Puenle, 
in  Road  Improvement  District  147-A. 
The  bid  was  referred  to  the  County 
Engineer.  .Approximate  quantities  in- 
volved: 3150  cu.  yds.  excavation;  12,- 
700  lin.  ft.  shaping  road  bed;  9400  tons 
of  crushed  rock:  740  bbls.  of  oil;  207  cu. 
yds  Class  A  concrete  in  dips;  720  lbs. 
reinforcing  steel:  240  ft.  18-in.  and  32 
ft.  12-in.  corrugated  metal  pipe  culvert. 
The  county  will  furnish  the  crushed 
rock. 


SA.VT-A.  AX.\,  Orange  Co..  Cal. — ^U»- 
til  10  A.  M.,  February  17,  bids  will  be 
received  by  the  Supervisors  of  Orange 
County  for  paving  Orangethorpe  Ave. 
from  state  highway  east  2%  miles  to 
Placentia.  .\n  assessment  district  is 
being  formed  in  connection  with  this 
improvement.  J.  L.  McBride.  County 
Engineer. 


.\APA.  Xapa  Co.,  Cal. — The  City  En- 
gineer, H.  H.  Thompson,  City  Clerk. 
has  instructed  the  City  Engineer  to 
jirepare  plans  and  specifications  for  the 
macadamizing  and  curbing  of  Patchett 
street  between  Second  and  Oak  streets. 


BLYTHE,  Riverside  Co.,  Cal. — Until 
7:30  P.  M.,  February  9,  bids  will  be 
received  by  City  Clerk  C.  B.  Reynolds 
for  the  following:  One  50,000  gallon 
water  tank  on  80  ft.  tower,  either  steel 
or  wood,  same  to  be  erected  on  founda- 
tion furnished  by  city.  One  14-in.  well 
cased  with  Xo.  12-gauge  double  stove 
pipe  casing  having  a  minimum  depth  of 
125  ft.  .\lso  1-in.  and  2-in.  black  dip- 
ped standard  screw  pipe  and  fittings; 
4-in.,  6-in.  and  8-in.  14-gauge  double 
riveted  steel  pipe  with  protective  soil- 
proof  wrapping  and  fittings;  1-in.,  2-in.. 
4-in..  6-in.  and  8-in.  valves  and  4-in. 
fire  hydrants.  Specifications  may  be 
secured  from  Olmsted  &  Gillelen,  con- 
sulting engineers,  1112  Hollingsworth 
Bldg.,  Los  Angeles.  Certified  check  for 
10%    required. 


HOLBROOK.  Ariz— Until  2  P.  M.. 
February  2S,  bids  will  be  received  at 
the  otTice  of  the  Supervisors  of  Navajo 
County  at  Holbrook  for  grading  and 
constructing  drainage  project  No.  2. 
Sec.  3,  Holbrook-St.  Johns  highway, 
federal  aid  project  No.  3,  involving  16.- 
180  cu.  yds.  unclassified  excavation  and 
4no  cu.  yds.  concrete  and  other  drain- 
age and  incidental  structures.  Plans 
and  specifications  may  be  obtained 
from  Thomas  Maddock,  State  Engineer, 
at   Phoenix,   on   deposit   of   $5. 
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FRESNO.  Fresno  Co.,  Cal.— The  City 
Council  has  passed  a  resolution  of  in- 
tention providing-  for  the  improvement 
of  Santa  Fe  avenue  from  the  Friant 
branch  of  the  S.  I*,  railroad  to  the  north 
line  of  Butler  avenue  by  grading:  con- 
structing cement  concrete  curbs  and 
gutters  and  paving  with  a  5-inch  ce- 
ment concrete  base  and  1^-in.  War- 
renite  bitulithic  wearing  surface.  Chas. 
Dillon   is  City  Clerk. 


RICHMOND,  Contra  Coata  Co.,  Cal. — 
The  City  Council,  A.  C.  Farls,  City 
Clerk,  has  passed  a  resolution  of  in- 
tention providing  for  the  improvement 
of  Eleventh  street  between  Clinton  and 
Lucas  avenues  and  a  portion  of  Lucas 
avenue  by  grading;  constructing  ce- 
ment concreti^  curbs;  gutters  and  side- 
walks and  paving  with  a  5-inch  ce- 
ment concrete  base  with  a  wearing 
surface  of  asphalt  and  broken  rock  and 
the  construction  of  560  feet  of  6-inch 
vitrified  ironstone  sewer  pipe,  Y's, 
lanipholes,   etc. 


BAKERSFIELD,  Kern  Co.,  Cal. — Fed- 
eral Construction  Co..  Call  Bldg.,  San 
Francisco,  was  awarded  the  contract 
at  $2n,47S.]0  for  paving  N  St.  in  street 
district  No.  48.  the  unit  prices  being 
3.«c  sq.  ft.  for  grading;  19.8c  sq.  ft.  for 
3-in.  asphaltic  concrete  base  and  IVi-in. 
Warrenite  surface,  29c  sq.  ft.  for  con- 
crete gutter  and  52c  lin.  ft.  for  cement 
curb.  No  other  bid  received.  F.  W. 
Nighbert  of  Bakersfield,  was  awarded 
the  contract  at  $11,107.25  for  grading 
and  oiling  O  St.  in  street  district  No. 
iS,  his  unit  prices  being  5.5c  sq.  ft.  for 
grading  and  oiling;  50c  ft.  for  cement 
curb;  28c  sq.  ft.  for  concrete  gutter  and 
ISc  sq.  ft.  for  cement  sidewalk.  Fed- 
eral Construction  Co.  submitted  the 
only  other  bid  at  9c  for  grading  and 
oiling;  60c  for  curb;  29c  for  gutter  and 
21c  for  sidewalk;  total,  $15,563.60.  n. 
H.    Hubbard,    City   Engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
The  City  Council  is  considering  the 
improvement  of  lower  Pacific  avenue 
with  Warrenite  topping  and  the  im- 
provement of  River  street.  It  1»  alio 
planned  to  construct  sidewalks  in  the 
lower  portion  of  Pacific  avenue.  S.  A. 
Evans  is  City  Clerk. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
The  City  Trustees  have  instructed  City 
Engineer  Jefferies  to  have  five  Y  con- 
nections installed  in  the  sewer  line  in 
South  Main  street. 

A  favorable  report  was  submitted  on 
the  organization  of  a  street  paving 
district  and  lighting  system  which  is 
estimated  to  cost  $9,000.  Geo.  H.  Single- 
ton  is  Town  Clerk. 


OAKLAND.  Cal. — The  City  Council,  L. 
\V.  Cummings,  City  Clerk,  has  passed 
a  resolution  of  intention  providing  for 
the  improvement  of  Monticello  avenue 
from  Fairfax  to  Allendale  avenue  by 
grading;  constructing  concrete  curbs 
and  gutters;  paving  with  oil  macadam: 
storm  water  drains,  etc. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
— A  comprehensive  plan  of  street  im- 
provements covering  the  entire  city  is 
being  considered  by  the  City  Council, 
A.   C.    Faris.  City   Clerk. 

The  Council  is  now  considering  plans 
for  the  extension  of  the  paved  area 
of    Twenty-third      street      north      from 


Esmond  avenue  to  the  north  city 
boundary.  1  mile  of  paving  in  the  Pull- 
man and  East  Shore  Park  sections  and 
the  repaving  of  Tenth  street  from 
Barrett  to  Ohio  avenues  with  concrete 
to  replace  the  present  water-bound 
macadam. 


SEATTLE,  Wash. — Coluccio  &  Erick- 
son.  Care  City  Engineer's  Otfice,  Seat- 
tle, have  been  awarded  the  contract 
for  grading  and  laying  concrete  walks 
in  41st  Avenue  North,  and  other  streets 
in  that  vicinity.  The  bid  was  $73,- 
172.50. 


CLOVIS.  Fresno  Co..  Cal. — Bids  will 
be  received  by  L.  E.  Weldon,  City 
Clerk,  up  to  February  17th,  7:30  P.  M., 
for  the  complete  furnishing  and  in- 
stallation of  a  two  s;age  centrifugal 
pump,  capable  of  delivering  500  gallons 
of  water  per  minute  into  the  present 
water  distribution  system  and  tank 
under  a  maximum  static  head  of  135 
feet  above  the  pump;  said  pump  to  be 
equipped  with  a  check  valve  and  a  gate 
valve  on  the  suction  and  discharge 
side  of  same  and  all  proper  fittings  to 
connect  and  install  the  same  in  usable 
condition;  to  change  the  present  suc- 
tion and  discharge  pipe  arrangement  to 
conform  with  the  proposed  installa- 
tion; to  place  proper  foundations  under 
new  pump  and  bearings  for  counter- 
shaft: to  cut  off  countershaft  to  the 
present  pump  and  replace  with  a  long- 
er new  one  to  suit  the  conditions  of 
the  proposed  installation;  to  remove 
the  friction  clutch  of  the  present  elec- 
tric motor  connection  to  the  counter- 
shaft and  to  install  a  new  sliding  clutch 
by  which  the  new  countershift  may  be 
connected  to  the  countershaft  of  the 
present  pump;  to  furnish  and  install 
new  bearings  for  the  new  counter- 
shaft; to  properly  fasten  the  sprocket 
of  present  countershaft  on  the  new 
countershaft,  or  to  supply  a  new 
spocket  which  can  be  so  fastened;  to 
furnish  and  install  chain  and  spockets 
for  connecting  the  new  centrifugal 
pump  to  new  countershaft  and  to  in- 
stall the  friction  clutch  of  the  present 
electric  motor  connection  on  the  con- 
nection of  the  new  pump  to  the  count- 
ershaft; to  do  whatever  else  is  neces- 
sary to  make  a  complete,  efficient  and 
usable  installation  in  which  the  pres- 
ent electric  motor  may  be  used  to  op- 
erate either  the  present  pump  or  the 
new   centrifugal    pump. 

Certified  check  of  10%  payable  to  City 
of  Clovis  must  accompany  each  bid. 
Plans  may  be  had  from  the  office  of  the 
City  Clerk  or  from  the  engineers,  Jen- 
sen &   Ross,   Patterson  Block,   Fresno. 


FRES.NO.  Fresno  Co.,  Cal. — County 
Engineer  Chris  P.  Jensen  has  re- 
ceived word  from  P.  G.  Redington,  dis- 
trict forester,  that  aid  from  the  Gov- 
ernment in  the  construction  of  the 
proposed  Mountain  road  improvements 
in  this  vicinity  cannot  be  had  at  this 
time    owing   to   lack   of   funds. 

The  formal  application  for  federal 
aid  was  made  on  September  12  for  the 
following  roads:  Millwood-Sand  Creek 
cut-off.  Sand  Creek  road;  Auberry- 
Huntington  Lake  road,  Centerville- 
Trimmer  Springs  road,  and  the  Clovis- 
Toll  House   road. 


rd  the  contract  at  about  $19,593  for 
paving  Telephone  road  with  4  inches  of 
■concrete  and  constructing  a  concrettt 
lined  storm  ditch;  bids  opened  January 
24,  1920.  Chas.  Petit,  County  Surveyor. 
The  contract  involves  (a)  8.850  cubic 
yards  excavation  at  85c  yard;  (b)  26,- 
435  lineal  feet  shaping  road  bed  at  16c 
a  toot;  (c)  5,245  cubic  yards  concrete 
paving  at  $4.90  a  yard;  (d)  75  cu.  yds. 
concrete  in  culverts  at  $15  yd.;  <e)  1,310 
cu.  yds.  concrete  in  ditch  lining  at  $7.90 
a  yard;  (f)  28  feet  18-inch  metal  pipe 
at  $2.70  a  foot;  (g)  9,530  pounds  rein- 
forcing steel  at  lie  a  pound.  County 
furnishes  cement,  sand  and  gravel. 


•  ItlCHMOND,  Contra  Costa  Co.,  Cal. 
Preliminary  plans  are  being  made  by 
H.  D.  Chapman.  City  Engineer,  for  the 
Sixteenth  street  viaduct  and  the  Mac- 
donald  avenue  subway.  A.  C.  Paris  is 
City   Clerk. 


MARTINEZ,  Contra  Costa  Co..  Cal.— 
At  the  last  meeting  of  the  City  Trus- 
tees plans  and  specifications  for  the 
Frazer  addition  streets  were  ready  for 
adoption,  but  owing  to  change  in  the 
course  of  Pine  street  at  Jones,  where  it 
is  proposed  to  change  the  route  t<y  the 
Pacheco  boulevard,  the  matter  was 
continued  for  one  week.  C.  E.  Daley 
is  City  Clerk. 


Eli  CENTRO.  imperial  Co..  Cal. — 
Resolutions  of  intention  to  pave 
Orange  Ave.  between  Fourth  and  Sixth 
Sts..  Lenrey  Ave.  between  Fourth  and 
Sixth.  Wensley  Ave.  between  Sixth  and 
Seventh.  El  Centro  Ave.  between  Fifth 
and  Sixth,  and  Fifth  and  Sixth  Sts. 
north  to  the  San  Diego  &  Arizona  R.  R. 
have  been  adopted  by  council.  Bitu- 
lithic paving  will  be  laid. 


SAN  BERNARDINO,  Cal. — The  Coun- 
ty Supervisors  have  offered  to  pave. 
Highland  Ave.  between  G  and  A  Sts. 
with  concrete  if  the  city  and  property 
owners  will  co-operate  in  lowering  the 
grade.  Property     owners     will     urge 

council  to  take  up  the  matter.  This 
improvement  ivill  join  the  county 
highway  through  the  city.  The  street 
grade  must  be  lowered  an  average  cf 
about    two   feet. 


OROVlLLE,  Butte  Co.,  Cal.— The  City 
Trustees,  John  W.  Gibson,  City  Clerk, 
has  passed  a  resolution  of  intention 
providing-  for  improvement  of  Mont- 
gomery street  beginning  at  east  line 
of  Outside  Lot  26,  produced,  across 
Montgomery  street  and  extending  to  a 
line  across  at  right  angles  to  Mont- 
gomery street  at  a  point  51  feet  north- 
east from  the  northwest  corner  of  Out- 
side Lot  40.  by  grading  and  placing  a 
Warrenite  bitulithic  wearing  surface 
1  Vi  inches  thick  over  an  asphaltic  c»n- 
crete  base  2  inches  thick. 


VENTURA.  Ventura  Co.,  Cal. — Fair- 
child-Gilmore-Wilton  Co,  Pacific  Elec- 
tric Building,  Los  Angeles,  was  a-ward- 


WOODL.\ND,  Yolo  Co.,  Cal. — County 
Engineer  Asa  G.  Proctor  has  completed 
plans  for  two  units  of  the  county  higli- 
w.ay  system  to  be  constructed  under 
the  recent  bond  issue  of  $1,000,000,  and 
bids  will  probably  be  called  at  the 
February  session  of  the  County  Su- 
pervisors. 

The  first  unit  will  be  that  between 
Knights  Landing  and  Woodland,  a  dis- 
tance of  11   miles. 

The  second  unit  covers  nine  milei. 
and   is  between   Davis  and   Winters. 
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FRESNO.  Tiesuo  Ci...  Cal— The  City 
Council,  Chas.  Dillon,  City  Clerk,  has 
awarded  contractfi  for  street  work  as 
follows: 

,  To  Thompson  Bros..  1514  H  St.,  Fres- 
no, for  the  improvement  of  Merced 
street  from  the  southwest  line  of  "G" 
street  to  the  southwest  line  of  "H" 
street,  by  grading;  consructing  cement 
concrete  curbs  and  gutters;  corrugated 
metal  culverts;  stone  sidewalks  and 
paved  with  a  4-inch  concrete  base  and 
a  Warrenite-bitulithic  wearing  surface 
1  V.    inches  thick. 

To  the  California  Road  and  Street 
Improvement  Co.,  Bank  of  Italy  Bldg., 
Fresno,  for  the  improvement  of  Wis- 
hon  avenue  from  the  south  side  of  Van 
Ness  Boulevard  to  a  point  10  feet  north 
of  the  .south  line  of  Block  5.  Wilson's 
.North  Fresno  Tract,  on  the  west  side 
of  tlie  Fresno  Traction  Company  track 
and  to  a  point  29  feet  north  of  the 
south  line  of  Lot  4,  Wilson's  Xorth 
Fresno  Tract,  on  the  east  side  of  the 
Frisiio  Traction  Co.  track,  by  grading; 
oiin^triiction  of  cement  concrete  curbs 
and  gutters;  corrugated  iron  culverts. 
:uid  paved  with  a  cement  concrete  base 
4  inches  thick  and  a  Warrenite-bitu- 
lithic  wearing  surface  lu   inches  thick. 


REDWOOD  CITY.  San  Mateo  Co.,  Cal. 
— .\t  the  last  meeting  of  the  County 
Supervisors  a  petition  from  the  San 
(":irlos  Community  Council  relative  to 
the  formation  of  an  improvement  dis- 
trict at  that  place  for  the  purpose  of 
constructing  new  streets,  was  ordered 
referred  to  District  Attorney  Swart  to 
:ins\ver    in    regard   to   legal    conditions. 

Oeorge  A.  ICneese  is  County  Engi- 
neer and  Klizabeth  M.  Xash,  County 
Clerk. 


LODI,  San  Joatiuin  Co.,  Cal. — The 
City  Trustees,  H.  S.  Clark,  City  Clerk, 
are  planning  the  following  sewer  im- 
provements: 

Extension  of  storm  sewer  in  North 
Sacramento  street,  estimated  cost.  $3.- 
500. 

Sewer  in  southwestern  portion  of 
Barnhart  tract,  cost  $1,000  and  sewer 
across  from  the  south  end  of  the  city 
to  Hutchins  street. 


ORLAKD,  Glenn  Co.,  Cal.— W.  M. 
Meek  of  Marysville  has  been  named  by 
the  Trustees  to  take  charge  of  the 
legal  and  engineering  matters  con- 
nected with  the  proposed  paving  of  the 
Orland    streets. 


OAKLAND,  Cal. — The  City  Council, 
L.  W.  Cummings,  City  Clerk,  is  con- 
sidering the  improvement  of  several 
.streets  surrounding  the  Laurel  school 
and  for  the  widening  of  Fourteenth 
street   between  Alice   and  Oak   streets. 

An  appropriation  has  been  made  by 
the  Council  to  finance  the  improvement 
of  Calavaras  avenue  and  Mountain 
Boulevard  in  the  vicinity  of  the  Chabot 
Observatory. 


OAKLAND.  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has  pass- 
ed a  reFolution  of  intention  providing 
for  the  improvement  of  Henrietta 
street  from  34th  avenue  southeasterly 
by  grading;  constructing  concrete 
curbs  and  gutters;  paving  with  oil  ma- 
cadam; vitrified  pipe  conduits,  etc. 


LODI,  San  Joaquin  Co.,  Cal. — Under 
a  private  contract,  the  Clark  &  Henery 
Construction  Co.,  38  S-Sutter  St., 
Stockton,  will  improve  all  streets  of 
Lodi  connecting  with  Cherokee  Lane, 
estimated  to  cost  $1600.  The  work  will 
be  paid  for  "oy  the  City  of  Lodi  and 
the  County  of  San  Joaquin. 

YREKA,  Siskiyou  Co.,  Cal. — The  City 
Engineer  has  been  instructed  to  pre- 
pare plans  and  specifications  for  the 
proposed  sewer  extension  and  to  estab- 
lish grades  on  streets  where  the  ex- 
tension will  be  laid. 


BURBANJC,  Lob  Angeles  Co..  Cal.^ 
Koebig  &  Koebig,  841  Title  Insurance 
Bldg.,  Los  Angeles,  have  been  retained 
by  the  City  of  Burbank  to  prepare 
plans  and  estimates  for  a  sewer  system 
preliminary  to  submitting  a  bond  issue. 
Cost,  fro'.i  $ino,000  to  $150,000. 


YUMA,  Ariz. — Geo.  S.  Benson  &  Sons, 
Stimson  Bldg.,  Los  Angeles.  were 
awarded  the  contract  at  about  $91,000 
to  construct  a  sewer  system  compris- 
ing about  13  miles  of  pipe  including 
about  6  miles  of  20-in.  outfall  sewer, 
and  sewage  pumping  plant.  F.  S.  In- 
galls.  City  Engineer. 


SAN  BRUNO,  San  Mateo  Co.,  Cal.— 
The  City  Trustees,  Nettie  A.  Willitts, 
C.ly  Clerk,  have  approved  plans  and 
specilications  for  the  proposed  water 
system  and  a  call  for  bids  will  be 
issued    within    the    next    few    weeks. 


SACRAMENTO,  Cal. — The  County 
Supervisors,  Harry  W.  Hall,  County 
Cl'Ul;.  h.ve  instructed  Prury  Butler, 
County  Surveyor,  to  prepare  the  neces- 
sary   plans    and    specifications    for    the 


CARSON  CITY,  Nevada — Governor  E. 
D.  Boyle  has  appointed  W.  H.  Johnston 
of  Reno  on  the  State  Highway  Commis- 
sion. 

He  succeeds  George  K.  Elder,  who 
recently  resigned  following  removal 
from  office  of  Commissioner  W.  B. 
Alexander  by  Governor  Boyle  because 
of  Alexander's  refusal  to  take  orders. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— The  City  Engineer  has  been  in- 
structed to  prepare  plans  and  speci- 
fications for  the  sewer  work  planned 
under  the  recently  voted  bond  issue, 
for  which  $20,000  was  provided  for  a 
sewer  system  and  $20,000  for  storm 
sewers.     Jas.   Fitzgerald   is  City  Clerk. 


MARYSVILLE,  Yuba  Co.,  Cal. — Dis- 
cussion of  plans  for  a  bridge  over  the 
Sutter  by-pass  near  O'Banion'3  Corners 
and  for  the  road  which  is  to  connect 
that  section  with  the  Sutter  County's 
highway  system  leading  to  Y'uba  City 
and  Marysville.  is  being  had  by  the  Di- 
rectors of  Y'uba  and  Sutter  Counties. 
Ways  and  means  to  finance  the  project 
were  discussed  but  nothing  definite  de- 
termined. George  F.  Maddox.  General 
Manager  of  the  Sutter  Basin  Company, 
is  interested  in  the  work  and  combin- 
ing the  movement  for  the  proposed 
bridge  to  span  the  Feather  River  at  the 
the  southern  end  of  the  by-pass,  and 
the  road  giving  the  Sutter  Basin  easy 
access  with.  Sacramento,  with  the 
movement. 


VENTURA.  Ventura  Co.,  Cal. — Fair- 
child-Gilmore-Wilton  Co.,  V-acific  Eleo- 
tric  Bldg.,  Los  Angeles,  was  awarded 
the  contract  at  $48,498  for  paving  Vine- 
yard Ave.,  Wood  road,  Dempsey  roa'l 
and  Gonzales  road  near  Oxnard  witi. 
4-in.  Class  A  concrete  16  ft.  wide;  bid- 
opened  January  24,  1920.  The  contract 
involves  (a)  5440  cu.  yds.  excavation 
at  75c;  (b)  29.520  lin.  ft.  shaping  road- 
bed at  16c  ft.;  (c)  1SV4  cu.  yds.  con- 
crete in  culverts  at  $15  yd;  (d)  2S32  sq 
yds.  concrete  paving,  county  furnish- 
ing cement  at  $8  yd.;  (e)  3038  cu.  yds. 
concrete  paving,  county  furnishing  ce- 
ment, sand  and  gravel,  at  $5.40  yd.;  (f) 
120  ft.  12-in.  metal  pipe  at  $2.50  ft.;  (g) 
30  ft.  18-in.  metal  pipe  at  $3.00  ft.;  (h) 
1000    lbs.    reinforcing   steel    at   lie   lb. 

T.  E.  Hill  &  Co.  of  Los  Angeles,  sub- 
mitted the  only  other  bid  at  (a)  96V4c, 
(b)  21M!C,  Cc)  $27;  (d  and  e)  $6.58,  (t) 
$2.70,   (g)  $3.40,   (h)   7c;  total,  $31,231.90. 


FLORENCE,  Ariz. — R.  Toohey  of 
Phoenix,  was  awarded  the  contract  at 
$96,002.62  for  grading  and  constructing 
drainage  structures  on  the  Florence- 
Caaa  Grande  County  highway;  bids 
opened  January  13.  1920.  Geo.  S.  Ben- 
son &  Sons  of  Los  Angeles,  submitted 
the  only  other  bid  at  $127,409.  W.  W. 
Lane.   Highway   Engineer, 


TUCSON,  Ariz. — Until  10  A.  M..  Feb. 
23.  bids  will  be  received  by  Pima  Coun- 
ty Highway  Commission  for  construct- 
ing 14.5  miles  of  gravel  surfaced  road 
from  south  boundary  of  Papago  Indian 
reservation  to  Tucson-Xogales  high- 
way. Plans  may  be  obtained  on  appli- 
cation to  L.  E.  Barker.  Engineer  of  the 
Commission,  New  City  Hall,  Tucson. 
Certified  check  for  10%  required.  E.  G. 
Bush,   Secretary. 


PASADE.VA.  Los  Angeles  Co.,  Cal. — 
The  City  of  Pasadena  has  started  work 
on  the  southern  end  of  the  Arroyo  Seco 
road  to  the  top  of  Mt.  Wilson.  There 
is  $213,000  in  sight  for  this  improve- 
ment, the  state  contributing  $100,000. 
Pasadena  Board  of  Trade.  $10,000.  City 
of  Pasadena.  $22,000.  the  forest  service 
$21,000.  and  Los  Angeles  County,  $60,- 
000.     The  road  will  be  22  ft.  wide. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Plans  for  constructing  the  San  Ga- 
briel canjon  highway  were  discussed 
at  a  conference  of  L'.  S.  forest  service 
and  slate  highway  officials  and  others 
with  the  Los  Angeles  county  supervis- 
ors. It  is  proposed  that  the  county 
shall  vote  $125,000  for  the  work,  like 
appropriations  to  be  made  by  the  State 
and  U.  S.  Forest  Service,  making  a 
total  of  $375,000.  The  first  work  will 
be  the  cutting  down  of  the  "hump"  at 
the  mouth  of  the  canyon  and  this  work 
will  be  carried  as  far  as  funds  now 
available    will    permit. 

SANTA  MONICA.  Los  Angeles  Co.. 
Cal. — Until  10  A.  M.,  Feb.  3.  bids  will 
be  received  by  the  City  Clerk  for 
improving  Raymond  Court  bet.  Fourth 
Court  and  Sixth  street.  Fourth  Court 
between  Raymond  .\ve.  and  Hill  St., 
and  a  portion  of  Sixth  St.  by  grading 
and  paving  with  a  2^-in.  concrete  base 
and  ll^-in.  cement  surface:  construct- 
ing wooden  bulkheads  and  catchbasin 
and  bringing  manholes  and  flush  tank 
to  grade.  AVork  will  be  done  under 
Improvement  Act  of  1911.  John  A. 
Morton,    City    Engineer. 
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LANCASTER.  Los  Angeles  Co..  Cal. — 
Until  11  A.  M..  Feb.  16.  bids  will  be  re- 
ceived by  the  Supervisors  of  Los  Ange- 
les  County  for  constructing  a  water 
system  for  the  town  of  Lancaster,  com- 
prised in  water  works  district  No.  4. 
Bids  will  be  taken  separately  for  the 
dfetributing  system,  for  pump  and 
pumping  system,  for  well  and  pit.  for 
constructing  pump  house  and  for 
trenching  and  backfilling.  Plans  and 
specifications  on  file  in  office  of  Board 
of  Supervisors.  Certified  check  for  10% 
required.  A.  M.  McPherron.  Clerk. 
Water  will  be  supplied  from  a  driven 
well.  There  will  be  a  single  acting 
triplex  plunger  vertical  type  pump  to 
lift  170  gallons  per  minute  100  ft., 
operated  by  75-h.  p.  Wagner  or  equal 
motor;  90-ft.  steel  tower  with  75.000 
gallon  steel  tank.  All  6-in..  4-in.  and 
3-in.  pipe  will  be  machine  banded  red- 
wood and  2-in.  pipe  st.Tndard  lap  weld- 
ed. Bonus  to  amouni  of  $30,250  have 
been  voted  and  sold.  Plans  and  speci- 
fications were  prepared  by  the  Chief 
Mechanical  Engineer  of  the  county. 

FIRE   EQUIFMENT. 

SAN  FRAXCINSCO— Bids  will  be  re- 
ceived until  February  18,  1320,  by  the 
San  Francisco  Fire  Department  for 
furnishing  2%-in.  fire  hose  in  lots  of 
not  less  than  4,000  or  more  than  S.OOn 
feet  for  use  in  the  San  Francisco  Fire 
Department,  in  strict  accordance  with 
the  specifications  and  conditions  con- 
tained in  the  proposal  blanks  prepared 
by  this  department,  on  file,  and  copies 
of  which  may  be  obtained  at  the  office 
of  the  Board  of  Fire  Commissioners. 
City  Hall.  San  Francisco,  Calif. 
BOARD   OF    FIRE    COMMISSIONERS, 

Frank   T.   Kennedy,   Secretary. 


Official    Proposals. 


XOTKR    TO    ((IVTU  \<  TOKS, 
S.VI-MON     KIVKIt     HO.\D. 

SEALED  PROPOSALS  for  construct- 
ing or  improving  the  Salmon  River  Na- 
tional Forest  Road  Project,  located 
within  or  partly  within  the  Klamath 
National  Forest,  State  of  California, 
County  of  Siskiyou,  will  be  received  by 
the  District  Engineer,  Bureau  of  Public 
Roads,  U.  S.  Department  of  Agricul- 
ture, at  S.S6  Mills  Building.  Kan  Fran- 
cisco. California,  until  2  o'clock  P.  M. 
on  the  t«th  day  of  February,  1920, 
at  which  time  and  place  they  will  be 
publicly  opened  and  read.  The  right 
is  reserved  to  reject  any  and  all  bids, 
and  none  will  l)e  considered  except 
those  from  contractors  ascertained  to 
be  experienced  and  responsible. 

The  length  of  project  to  be  con- 
structed or  improved  is  approximately 
1  mile,  and  the  principal  items  of 
work  are  approximately  as   follows: 

Clearing    and    Grubl)ing.    52    stations. 

Excavation,  unclassified,  17,000  cubic 
vards. 

Dry  Rubble  Masonry.  200  cubic  yards. 

Log-  Cribbing.  440  square  feet. 

Timber  Bridging.   306  lin.  feet. 

Corrugated   Metal    Pipe.    190   lin.   ft. 

Finishing  Earth   Iload.   1.0  miles,    i 

The  work  embraced  in  this  contract 
shall  be  completed  within  150  weather- 
working   days,    (page    6). 

The  contract  form  and  the  maps, 
plans,  specifications  and  estimate  of 
quatities  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses:  ^ 

S86  Mills  Building.  San  Francisco, 
Calif. 

After  Feb.  1,  1920.  District  Ranger, 
Orleans,    Calif.  .        ^ 

After  Feb.  1.  1920,  District  Ranger, 
Forks  of  Salmon,    Calif. 

After  Feb.  1.  1920,  Poro.m  Supervisor, 
Vreka,   Calif, 


After  Feb.  1,  1920,  H.  F.  Ferrill, 
Eureka,   Calif. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  instructions  forming  a 
part  of  the  specifications  above  re- 
ferred to. 

C.    H.    SWEETSER, 
District  Engineer. 


NOTICE   TO    CONTRACTOR.S. 

The  Bureau  of  Yards  and  Docks. 
Navy  Department.  Washington.  D.  C., 
will  open  proposals  in  the  near  future 
for  distributing  systems  and  power 
plant  equipment,  San  Diego,  Calif.,  as 
shown  on  drawings  and  .Specification 
No.    411.S. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the  Bu- 
reau of  Yards  and  Docks.  Navy  De- 
partment. Washington.  D.  C,  to  the 
.\ide  for  Public  Works,  Twelfth  Naval 
District,  Mare  Island,  Calif.,  or  to  the 
Public  Works  Officer.  Twelfth  Naval 
District.  South  of  San  Francisco  Bay. 
Timken  Building.  San  Diego,  Calif.,  by 
placing  a  deposit  of  $10  as  security 
for  their  safe  return  within  five  days 
after   the   award   of    the   contract. 

The  power  plant  building  and  stack 
have  been  provided  under  a  separate 
contract  and  equipment  is  now  to  be 
provided  and  installed.  Underground 
distributing  systems  for  steam  and 
electricity  are  also  to  be  provided  and 
installed.  The  power  plant  equipment 
will  include  two  oil  burning  boilers, 
oil  pumping  equipment,  boiler  feed 
pumps,  feed  water  heater,  feed  water 
filter,  two  engine  driven  alternators, 
one  engine  driven  and  one  motor  driven 
exciter,  switchboard,  transformers  and 
electrical  connections,  vacuum  pumps 
and  air  separating  tank;  piping,  valves, 
fittings  and  appurtenances.  The  dis- 
tributing systems  will  include  fibre  and 
terra  cotta  ducts,  concrete  ducts,  man- 
holes, hand  holes,  wires,  cables,  trans- 
formers, steam  and  return  piping  and 
pipe  covering  and  accessories. 

The   estimated  cost  is  $150,000.00. 
(tf) 


BIDS   ^VAXTED  FOR  CLEARING   SITE 


NOTICE    TO    BIDDERS. 


NOTICE  IS  HEREBY  GIVEN  that 
the  Snow  Mountain  Water  and  Power 
(lompany  will  receive  at  its  office.  216 
Pine  Street,  San  Francisco,  California, 
np  to  2  o'cloeli  P.  M.  of  February  10th, 
1920,  sealed  bids  for  the  clearing  of  the 
Gravelly  Valley  reservoir  site,  in  Lake 
County,  California,  of  all  trees,  brush, 
logs,  etc..  whether  alive  or  dead,  stand- 
ing or  fallen.  Maps  and  specifications 
for  the  clearing  of  said  reservoir  site. 
are  on  file  in  the  office  of  the  Snow 
Mountain  Water  and  Power  Company 
in  San  Francisco,  and  Ukiah,  Califor- 
nia, to  which  all  bidders  are  hereby 
referred. 

The   Company    reserves    the    right    to 
reject   any  and  all  bids. 
Dated.    January    15th,    1920. 
SNOW      MOUNTAIN       WATER       AND 
POWER    COMPANY. 

By   W.   S.   Graham.   General   Manager. 

♦ 

Bins     WANTED     FOR     ALTERATIONS 

TO    SACRAMENTO    POST    OFFICE. 
INVIT.*TION    FOR    PROPOSALS. 

TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington, 
D.  C.  .January  12.  1920.— SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  M.,  February  18,  1920,  for 
the  extension,  remodeling,  etc..  of  the 
United  States  Post  Office  and  Court 
House  at  Sacramento.  Calif.  Drawings 
nnd  specifications  may  be  obtained 
from  the  Custodian  at  Sacramento. 
Calif.,  or  at  this  office,  in  the  dis- 
cretion of  the  Supervising  Architect. 
.IAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect. 


NOTICE  TO   CONTRACTORS. 


Sanitary  District  No.  2.  will  receive 
b'ds  for  the  construction  of  41o  ft.  ot  b 
sewer  in  Madera  Park  Tract  in  ac- 
cordance with  plans  now  on  file  witn 
Secretary  of  the  Board.  Bids  wdl  be 
ojiened   February     lllh     at   8:00   1.      .M. 


Board  reserves  right  to  reject  any  and 
all  bids.  .^ 

B.   W.  TOMPKINS,  Secretary. 

Corte    Madera,    Cal.' 
Dated  Jan.   23,    1920.  ": 


CONSTRUCTION  OF  STADIUM  URGED 

SAN  FRANCISCO.— Eustace  M.  Peix-' 
otto,  executive  secretary  of.  the  Com- 
munity Recreation  League,  at  a  recent 
meeting  of  the  various  Mothers'  Clubs, 
urged  the  importance  of  providing  an 
athletic   stadium   for  San   Francisco. 


I'LANS    FOR    ST.\TE    IMPROVEMENTS 
COMPLETED. 

SACltAMENTO.  Cal,— Plans  for  the 
expenditure  of  approximately  $31,000 
for  the  construction  of  a  trade  school 
building  to  be  operated  in  connection- 
with  the  Chico  State  Normal  School 
have  been  approved  by  the  Advisory 
Board  to  the  State  Department  of  En- 
gineering. 

Plans  for  the  structure  have  been 
prepared  under  the  direction  of  State 
Architect   George    B.   McDougall. 

Approval  of  the  Board  also  has  been 
secured  of  plans  calling  for  an  outlay 
of  approximately  $47,000.  for  the  con-  ' 
struction  of  cottages  on  the  farm  of 
the  Stockton  State  Hospital  and  the 
installation  of  a  $14,000  sewerage  sys- 
tem at  the  same  place. 


PLUMBING    CONTRACT    AWARDED. 

PORTLAND.  Ore. — What  is  said  to  be 
the  largest  plumbing  contract  let  in 
this  section  has  been  secured  by  the 
Dausch-Weber  Heating  and  Engineer- 
ing Co.  of  this  city  for  approximately 
$140,000  in  connection  with  Moni- 
gomery  Ws^rd  building  in  Portland.  The 
contract  includes  the  heating,  plumb- 
ing and  installation  of  mechanical 
equipment. 

Wells  Bros.  Construction  Co..  who 
maintain  temporary  offices  in  Portland, 
have   the   general   contract. 


F.\RMS    COMP.\.\Y    TO    BUILD    SMALL^ 
TOWN    IN    SACRAMENTO. 

SACR-AMENTO.  Cal. — .\rticles  of  in- 
corporation have  been  filed  with  Harry 
W.  Hall,  County  Clerk,  by  the  Tyler 
Island  Farms  Company  with  the  prin- 
cipal place  of  business  as  San  Fran- 
cisco. The  company  is  capitalized  at 
$1,000,000  and  plans  farm  operations  oft 
Tyler  Island.  Sacramento  County, 
where  it  is  proposed  to  build  a  small 
town  and  various  farm   huldings. 

Directors  of  the  compan--  are:  Thos.' 
McCormack  and  Daniel  McCormack  of 
Rio  Vista,  Mortimer  Fleishhacker  and 
T.  C.  Tilden  of  San  Francisco  and 
Richard    Girvin    of   Menlo    Park. 


DEL   NOP'i'E  CANNOT  ISSl  E   HARBOR 
BONDS. 


Del  No.te  County  iias  no  authority 
for  issuing  and  selling  $200. ono  worth 
of  bonds  in  a;d  of  the  development 
plans  for  the  harbor  of  Crescent  City, 
according  to  an  opinion  rendered  by 
Attorney  General  U.  S  W.-I.b.  The  im- 
I)ro^venient  of  the  harbor  rests  with  the 
State  and  Federal  authorities,  accord- 
ing, to   the    ruling. 


BUSINESS   OPPORTUNITY. 

Edward  Anderson.  2106  High  Street. 
Oakland.  Cal..  wishes  to  get  in  touch 
with       manufacturers        of       hydraulic 

llr.ieti). 
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BUILDING   CONTRACTS 


San  Francisco  Connty 

lOfi 

Allen 

Hamill 

12000 

197 

Same 

Same 

12000 

l»g 

Same 

Same 

30000 

199 

Same 

Same 

36000 

I'OO 

Alpers 

Owner 

750 

201 

HearwalU 

Fontanella 

750 

2UL' 

tliannuohi 

Britt 

700 

L'U3 

l>;ilwlclt 

Smith 

850 

204 

Itiddfll 

Owner 

10000 

2U5 

•Noon 

Owner 

500- 

206 

^oos 
Columbia 

Bateman 

1»900 

207 

Owner 

8000 

208 

Claasen 

Nelson 

1351 

209 

Conners 

Steinaiier 

1625 

210 

Thompson 

Fassio 

40693 

211 

Same 

Central 

1175 

Same 

Percy 

1512 

213 

Same 

Snook 

1492 

214 

Same 

Michel 

1186 

air, 

Same 

Maundrell      985 

216 

Same 

Lyden 

4133 

217 

McDiarmid 

Owner 

500 

218 

MacKUlop 

Owner 

4000 

219 

MacKillop 

Owner 

12000 

220 

Bearwald 

Fontanella 

750 

221 

Young 

Owner 

25000 

222 

Seaver 

Owner 

1000 

223 

Seaver 

Owner 

1000 

224 

Crocker 

Samuelson 

3000 

225 

Same 

Same 

2900 

226 

Rossier 

Quinn 

21349 

227 

Bishop 

Jensen 

8726 

22ii 

Franklin 

Vukicevich 

2100 

238 

Marian! 

Pasqaaletti 

12811 

239 

Same                   G 

G  Iron  Wks 

1617 

229 

United    It.    IX. 

Owner 

1500 

230 

Krutmayer 

Bergren 

20  OO 

231 

Bender 

Owner 

2000 

232 

Marx 

Fink 

17O0 

233 

.Tanssen 

Owner 

3950 

234 

Green 

Taylor 

22000 

23.-. 

Green 

Taylor 

23000 

236 

Goldberg 

Owner 

4975 

237 

^imorini 

Owner 

800 

240 

Becker 

Meyer 

4160 

241 

Becker 

Meyer 

15600 

242 

Gohn 

Anderson 

2800 

243 

B  B  Hall 

Hansen 

10000 

244 

Licht 

Sherwood 

5000 

245 

Pign    Whistle 

GouKh 

110011 

246 

Waissttfan 

Quinn 

2000 

247 

Heymafft 

Heyman 

8000 

24  8 

Heymat'i 

Heynian 

16000 

249 

Associated    Oil 

Vogl 

2280 

250 

Palidori 

Cohn 

3975 

251 

Same 

Drake 

4100 

hiiey 

Kragren 

5011 

.'"•3 

fcisH'  r 

Bovyer 

925 

I'jl 

Alarks 

Owner 

9  500 

2. -5 

Iniled 

Brown 

3000 

''5'i 

«-yi.r(s.s 

MalloeU 

500 

257 

Gately 

Owner 

50(1 

l-T.S 

f'ronin 

fioniii 

2  "inn 

259 

O'Brien 

Scott 

3610 

260 

Schoenfeld 

Cameron 

9765 

261 

West 

Duncan 

15834 

262 

Harvej- 

Ahl 

3500 

263 

Hall 

Hall 

6000 

264 

Affclther 

Horstmeyer 

1900 

265 

Joyce 

Kelly 

6S00 

2B6 

I'echner 

Brass 

4184 

HKSIDENCE 

1196)  NE  CALIFORNIA  AND  TWEN- 
ty-nintli.  Tw6-story  and  basement 
frame  residence. 

Owner Vll«n    &    Co.,      125      Sutter    St.. 

San    Francisco. 
Architect — Earic    B.    Bertz.    OS    Post   St.. 

Sail    Pranciseo. 
t;ontr4<Mor — Thos.    Hamill,   4101    Balboa, 
San   Francisco. 

COST,    $12,000 


HESIDENCE 

(197),   NW   CALIFORNIA  AND  TWEN- 
ty-dlnth    Ave.      Two-story    and    base- 
nioitl    frame    residence, 
owner — Allen    &    Co.,      125      Sutter    St.. 

San    Francisco. 
Anhltect — Earle   p.   Bertz,   68  Post   St., 

San   Francisco, 
(•onlrictor — Tlios.    Hamill,   4101    Balboa, 
Sifh    Francl.sco, 

COST.   $12,000 


CONXRACXS    AWARDED 

I_.iens,  A.cceptances,  Etc. 


KKSIDIiNCK.S 

elOJM  W  TWENTY-NINTH  AVE.  31-10, 
63-8  and  96-6  N  California.  Three 
two-story   and   basement   frame   resi- 

Owner — Allen    &    Co.,      125      Sutter    St., 

San  Francisco. 
Architect— Earle    B.    Bertz,    08    Post    St., 

San  Francisco. 
Contractor — Thos.    Hamill,    4101    Balboa. 

San    Francisco. 

COST,    $30,1100 


KI':.sn)ENCES 

(199)      E     TWENTY-NINTH     AVE.     31- 
3,   62-6  and  93-9  N  California.      Three 
two-story    and    basement    frame    res- 
idences. 
Owner — Allen    &    Co.,      125      Sutter    St., 

San    Francisco. 
Architect — Earle   B.    Bertz,   68   Post   St., 

San    Francisco. 
Contractor — Thos.   Hamill,    4101    Balboa, 
San   Francisco. 

COST,  $36,000 


ALTERATION 

(200)      SB    FILLMORE    AND    SUTTER. 

New  show  "windows  in  store. 
Owner— C.  Alpers,  Premises. 
.\rfchitect — None. 

COST,    $750 


(JARAGK 

(201)      W    FIRST   AVE.    150   N   Clement. 

One-story   frame    (private)    garage. 
Ownei- — .\.    Bearwald,    367      First     Ave., 

San   Francisco. 
.\  rchi  tect — None. 

Cojitractor — L.     Fontanella,     1682     Eddy 
.'^t.,   San   Francisco. 

COST,    $750 


ALTER.\TION 

(202)      NO.    412    FRONT    St.      Build    of- 
fice and  make  minor  changes  in  store 
Owner — Mr.     Grannuchi,     111       Jackson, 

San    Francisco. 
.\  rchi  tect — None. 

Contractoi-— O.   W.    Britt,   1115   Scott  St., 
San   Francisco. 

COST,    $700 


ALTERATION 

(203)      NO.   755   McAllister.     Tar  and 
gravel    roof,    remodel    front    and    con- 
struct   15-foot    extension    for   store. 
Owner — J.    Dalwick,    149    Page    St.,    San 

Fi'ajicisco. 
Architect — Grant     E.     Smith,    255    Pine, 

San    Francisco. 
Contractor — Chas.    S.    Smith.    311-A,    San 
Jose   .A.ve.,  San   Francisco. 

COST.    $850 


RESIDENCE 

(204)      E     THIRTY-SECOND     AVE.     564 
S   California.      Three-story   and   base- 
ment  frame   residence. 
Owner — Aggie    W.    Riddell,     1011       Ho- 

bart    Bldg..  San   Francisco. 
Engineer — Otto     F.     Schiller.     44     East- 
wood   Drive.    San    Francisco. 
Day's    work.  COST.    $10,000 


ALTERATIONS 

(205)      NO.    460       LARKIN      ST.      Move 
partitions "  in    barber    shop    5    feet    to 
the  rear  of  building. 
Owner — E.    F.    Noon,    525    Turk    St.,   San 

Francisco. 
.\rchitect — None. 

COST.    $500 


ALTERATIONS 

(2»6)      NE    MARKET    AND    STOCKTON 
Sts.       .X  Iteration.-;     and     changes     for 
interior    of   clothing   store. 
Owenr — Roos    Bros,    Premises. 
Architco; — Mr.    Metcalt,    Los   Angolos. 
Contractor — Wm.    Bateman,     1915    Bry- 
ant   .M  .    San    Francisco. 

COST.    $18,900 


.'  ;,TEIiAT10N 

(207)      E     LACUNA        50        .X       Vallejo. 
Change      present      four-story      frame 
ilais    into    ihree-story    frame    aparl- 
menls. 

Owner — Columbia   Building   Investment 


Co.    (R.  S.  Browne).  Foxcroft  Bldg. 
.•^an    Francisco. 
Lliitect — Jos.       L.        Stewart,      Glaus 
Spreckels   Bldg..    San    Francisco. 

COST,   $8,000 


ADDITION 

(2(18)      SW   MISSOURI   AND   MOHAWK. 
-Addition    of  one  story  for  office. 

Owner — Mrs,  Mary  J.  Claasen,  1193 
Pine    St..    San   Francisco. 

Architect — C.  A.  Meussdorffer,  1107 
Humboldt  Bank  Bldg..  San  Fran- 
cisco. 

Contractor — H.  Nelson,  51  Seville  St., 
San  Franifisco. 

COST,   $1,361 


ALTERATIONS 

(209)      NO.    540    VAN    NESS   AVE.    Gen- 
eral alterations  and  repairs   for  auto 
repair   shop. 
Owner — Miss    F.    Conners.    3526    Sacra- 
mento  St.,   San   Francisco. 
Architect — None. 

Contractor — A.    Steinaucr,    3726-A    Sac- 
ramento.  San   Francisco. 

CO.ST.    $1,625 


AUTO    SALES    BLDG. 

(210)  .NW  FOURTEENTH  &  DOLORES 
N  316-5 14  SW  147  S  223  m  or  1  E  92. 
Excavating.  concrete,  reinforcing 
steel,  carpenter,  mill,  hardware,  etc., 
for  one-story  auto  sales  building. 
(.iwner — Adrienne.      Nellie      and      Chas. 

Thompson. 
-Architect — Arthur    G.    Bugbee,      Sharon 

Bldg.,  San  Francisco. 
Contractor. — Viftcenzo       Fassio,    A.       E. 
Smith  and  Val  Franz  Jr.,  ISO  Jessie 
St..   San  Francisco. 
Filed  Jan.   26.  '20.     Dated  Jan.  15.  '20. 

.Monthly    payments   of 75% 

:i«  days   after    25% 

TOTAL  COST,  $40,693 
Kond.  $30,519.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  75  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(211)      ELECTRIC    WORK    ON   ABOVE. 
Contractor — Central     Electric     Co.,     185 

Stevenson    St..   San    Francisco. 
Filed  Jan.   26,  '20.     Dated  Jan.   19.  '20. 

Payments    same    as    above 

TOTAL  COST.  $1175 
Llond.  none.  Limit.  60  days.  Forfeit, 
none.      Plans  and  specifications  filed. 


(212)  SHEET  METAL  SKYLIGHTS, 
flashings  and  underwriter  doors  on 
above. 

Contractor — Percy   Sheet    Metal    Works. 

348  Guerrero  St..  San  Francisco. 
Filed  Jan.  26.  '20.     Dated  Jan.  21,  '20. 

Payments    same    as    above 

TOTAL  COST,  $1512 
Bond.  $1134.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  30  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(213)  PLUMBING,  GAS  FITTI.NG,  ETC.. 
on  above. 

Contractor — Frederick      W.     Snook  Co.. 

596   Clav  St.,  San    Francisco. 
Filed  Jan.  26.  '20.     Dated  Jan.  19,  "20. 

TOTAL  COST.  $1492 
Bond.  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(■>14)      STEEL   S.\SH    ON    ABOVE. 
Contractor— Michel      &      Pfeffer       Iron 
Works.    1415    Harrison.    San    Fran- 
cisco. ,„    .„,. 
Filed  Jan.  26.  '20.     Dated  .Tan.  23.    20. 
Payments    same    as    above....... 

TOTAL  COST.  $1186 
Bond  none.  Limit.  30  days.  Forfeit. 
none.      Plans  and  specifications  filed. 


•15)      PAINTING."  ETC..    ON    ABOVE. 
•'.niracinr — H.      Maundrell      &    Co..    180 


Jessie  St.,  San  Francisco. 
Filed  Jan.  26.  '20.     Dated  Jan.  23 
I'avmcnts    .'^am 


'20. 


Bond,   none 


as    abovf 
TOTAL  COST.    $985 

Limit.    30    days.      Forfeit. 

Plans   and   specifications   filed. 
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(216)  LATHING.    ETC..    ON    ABOVE.  ALTERATIONS 
Contractor — Lyden    &    Bickcl.    269    Fell  (227)      N    SUTTER      bet.      Kearny      and 

St.,   San   Francisco.          i  Montg-omerv       No.     126    Sutter.         All                                       

Filed  Jan.  26,  '2(1.      Dated  Jan.  24,  '20.  work     for    alterations    and    additions 

Payments    same    as    above except    elevator,    electric   fixtures  and        ^p^ 

TOTAL   COST.    $4133  shades  to  a  three-story  and  basement       r«                                                       ■     •    ■ 

Bond,   $2200.     Surety.  London      &      Lan-  brick    building".                                                          I^r  ,^>.     .^    b««^<^     v  v    4-  «  #• 

cashire   Indemnity   Co.      Limit,    30   days.  Owner — Geo.    L,   Bishop.   Cr.    Architect.           W^     frJ»     B^     ilH  1     I    I     I     I    I 

Forfeit,  none.     I'lans  and  specifications  Architect — J.      R.    Miller,    Lick      Bldg.,       A        ^^    JL      A  £,  J,    %Jl    ^  ML  %, 

filed.  San   Francisco. 

•  (Contractor — O.    P.   W.    Jensen,   320   Mar- 

„„„„,^^.  ket   St..   San   Francisco.                                           Trade  Mark  Repr.  U.  S.  Pat.  Oft. 

PERMITS.  Filed  Jan.   27.  '20.     Dated  Jan.  26,  '20. 

ALTERATION  ,  On  1st  of  each  month 75% 

(217)  NO.    S71    DOLORES.      Raise    and  Usual    35    days 25% 

move    to    front    the    present    dwelling  TOTAL  COST,  $8726.50                                         ri-,. 

and   alter   for   a  basement   garage.  Bond,    none.      Limit.    60    davs.      Forfeit,                                            I    l-»^i 

Owner — W.     G.    McDiarmid,    3212     22nd,  none.      Plans    and    specifications    filed.                                              1  IIC 

San  Francisco.  .NOTE: — Permit    also    applied    for    to-             __-                       ^ 

Ai-chitect — None.  il:i.v.                                                                                   W/  n^^■m>    Q.^Ct-^-,~  Z-^  ^ 

COST,  $500  Water-ooiteninff 

ALTIOUATIOXS                                                                                                                                               2> 

DWELLING  (228)       S\V    COLE    AND    HAIOUT,         All                                       C'll     TTn 

(21S)      W    FORTY-SECOND   AVE.    50    S  work   for  alteralion.s  to  store.                                                   f  IL   I    E.l\ 

Balboa.        One-story      and     basement  owner — S.    Franklin.     1800    Haight    .St..                                                    —.-.». 

frame  dwelling.  San  Francisco. 

Owner — Alex.  MacKillop,   685   40th  Ave.,  Architect — C.   S.    Mc.Nally,    23    Woodland 

San    Francisco.  Ave.,   San   Francisco.                                                                  »  jT     1               i 

Architect — None.  Contractor — M.       E.       Vukicevich       and                                  ^/IriLroo    thn 

;Days  work.                                  COST,   $4,000  Spencer    B.    Bagge,    180    Jessie    .St..                                 iVIdrVCJi    lIlC 

San    Francisco.                                                                      _  _          ,              .,  .  , 

DWELLINGS                                        ~  Filed  Jan.  27,  '20.     Dated  Jan.  26,  '20.                             HpiflpQf     \M ^{pr 

(219)      W    FORTIETH   AVE.    50    and    75  Iron  work  in  fioors  laid  and  show        _                         1  Id  I  UcSl       VVdltl 

S   Balboa.      Two   one-story    and   base-  windows   ready  for  glass $77a  .    ,  ,  ,  r-,      r         r 

ment   frame   dwellings.  ,S°'"P,'*J?'' ^    "'^    accepted 7,d  Akcr>l,ao   a,      ^^If       Ir.^ 

Owner— Alex.  MacKillop,   685  40th  Ave.,  ^^"^'    ^^    <*''^'^-  -f/.ViV    nXs^   -if-inn                 /ADSOlUtely     OOlt      lOF 

\ichitect— NonI  Bond,    $1050.      Sureties.    Theo.    De    Past                             ^J               tj 

n«v"«    work                                  COST    S8  000  and   F.  M.  Stich.      Limit.   30  days.     For-                               Yfllir     linmC 

Da>  s   woik.        cobi,   »s,ouu  j^.^      ^^^^^        Pl^^^     ^^^     specifications                             lUUI     IIUUM. 

?22o')'^*W  FIRST   150   N  Clement,      One-  NOTZi-Permit    applied     for     today. 

story    (frame)    private    garage.  i>ii-iimiT«i                                        IIM                                      i            ..n 

"^"la^TFiancfsc'^^"''     '"     First    Ave..  .vltERATION                                                              WhatUS( TS    S;,)'    abcut     Pcm.Ctit 

Architect— None  '"'>>      BLOCK      BOUNDED     BY     BRY- 

Contric'lor-u'Fontanella,     1682     Eddy  ?-"„i'  o^lnTn^'^in 'nonh   TaU   t?'permh 

San    Francisco.  [nMa^fat";""    "f   "s°puJ    Trackf"  r^m^ve        "'    -""I''    -t    be    without    my    Permutit 

cu&i,    itov  portion    of    oil    tank    and    make    addi-        filter  for  five  times  whai   it  coat." 

APARTMENTS  1'°"    '"   "''    '''"''   room.                                       "My    boy    takes    entire    charge^'of    (he 

tl2t)''™^^UGH    87-6     N    California.  °^^"4I-^;"L'nHsco^"'"°^'*''      "'      ^"         '       ••emiut.t   filter." 

Three-story     and       basement       frame  Aroliitect— None      '                                                     "We    all    enjoy     the     u.sr     of     ilus    soft 

(6)    apartments.  -AiLnittci      .None. 

Owner— Edward   E.   Young,   251  Kearny  ^-wai,   ♦uuu       water. 

St.,  San  Francisco.  "The    luxury    of   a    shower    or    tjb    b:ith 

Architect — Edward  E.  Young.  251  Kear-  ADDITION                                                                      taken  in  ths  water  cannot  be  d.sjr.bed 

ny   St.,   San   Francisco.  (230)      NOS    2212-2214  GEARY  ST.     Ad-              „  -  ,.„   ,,,„,.,i„  •• 

COST,    $25,000  dition    to   present   fiats,   cement   work,        '"    ""^"^   woius. 

pastering    etc                                                               ^""    Francineo    Phone — Dou:l;.    15.'*!>. 

-ALTERATIONS  Owner — M.   Krutmayer,   Geary   St., 

(222)  NO    .2084-86     McALLISTER     ST.  San    Francisco.                                                                    p,       .r.      p             /-\((- 
New    stairs,      install      windows,    sky-  .\rchitect — None.                                                                         rarillf    I  ,Oast    UllirP.S' 
light,    concrete      sidewalk,      painting.  Contractor— L.    G.    Bergren,      209      San-                       '  ai-iiiv.    wuuo     vy.iiv.v.o. 

etc.,    for  dwelling.  chez,    San    Francisco.                                       4ft4    «  riKhl-Callender  i;|.!k.  Lo»  .\nBele» 

Owner— Geo.    H.    Seaver    and    wife,    19S1  COST,   $2000                ^..    ,  ,        „,  ,        c,        „           ■           r-   ■•. 

McAllister.   San    Francisco.  --"  M'rldon  Hld^-..  San  Fran.-isto.  Calit. 

Architect — None.  REMODEL 

COST,   $1,000  (231)      SE    O'FARRELL    AND      ST.    JO- 
ALTERATIONS  seph    Ave.      Remodel    and    re-arrange 

(223)  NOS.    2080-82    MC-A.LLISTER    ST.  2nd   floor  rooms,  new   roof,  pastering. 
Repair   stairs,   install    windows,   elec-  punibing,    etc.,    for    flats, 
trie    work,   etc.,    for   dwelling.  Owner — A.    M.    Bender,    1261    Brodenck,       Architect — Sylvain     Schnaittacher,      233 

Owner — Geo.   H.    Seaver   and    wife,    19S1  San    Francisco.                                                             Post  St..  San  Francesco. 

McAllister,   San    Francisco.  Architect — None.                                                         Contractor — Taylor  &  Goericke,  Sharon 

Architect — None  COST.  $2iiiHi                Bldg.,  San   Francisco. 

COST,   $1,000  COST.   $23,000 

—  M.TERATIONS                                                                FLATS    AND   .STOKE 

JEWELLING  (232)      XO     21    I'OWELL    ST.         Allera-         (236)      W    GOUGH    30       S      Oak.       Tuo- 

(224)  E        .N.VPLES  300        .N       Geneva  tions    to    store    front   and    offlce    quar-            s'ory  frame  (2i   flats  and  st  ire 
One-story       and         basement       frame  ters                                                                                0«  n-r— \A  aHer    S     Goldh   r-r     rooni    19. 
dwelling.  Owner— Marx    Bros..    Bush    and     .Mon-                 320    Market.    !-an    I<  ranc  sc 

Owner — Crocker   Estate      Co.,      Crocker  gomery.   San    Francisco.                              -V  i  iliitcct — H.  C  Daumanii.  L.il   Kearny. 

Bldg.,    San    Francisco.  Architect— .None.                                                                  San    Francisco.                                  ,,„-- 

Architect — None.  Contractor — Fink    &    Schindler   Co..    22X                                                                 '    )S1.    $4.li.. 

Contractor — A.       M.       Samuelson,       230  13th    St.,   San   Francisco.               .,.„„         .,,„,,,    ,  ,^,,.^.^.~:. — ;Tr^i.ri,^N-^- 

Rolph    San   Francisco  COST.  $1700        AI.TEKATIO.N.'--  &  ADDITIONS 

«oipn,    ..an   j.  rancisco.  ^^^.^      ^.    -^vasHINGTON    60    E    Mason. 

>-wo±,    ♦o,uuu  p^vBLLING                                                                       General  alterations  and  additions  'or 

DWELLING  (233)      B " SEVENTEENTH    AVE.    250    S            dwelling.                        .    .     r, 

(225)  W     NAPLES       275       N       Geneva.  Cabrillo.      One-story      and      basement       Owner— Egiclio    Simorini.    I  rem;ses. 
One-story       and         basement       frame  frame  dwelling.                                                   Architect— C.    fanloni,    ....o      Montgom- 
dwelling.  Owner— B.    A.      Janssen.      802      Hearst                  ery.    San    Francisco. 

Owner — Crocker    Estate      Co.,      Crocker  Bldg..    San    Francisco.                                                                      CO.-?!,    »5"  i 

ArchHe?t-No"ne^''^"'"'°-  Architect-None.                                                                                      rECOHDM.. 

Contrac'tor-A"'-  M.       Samuelson.       290  ^'^?/'^\?-''M5'ssT6\^^''"f7"oV''"s''^9tri 

Rolph.   San   Franiisco.  RESIDENCE                     „r  t^,:.     =         niiff        '-|c^   w   -*1    «   4?  c,    w  ^iV'n    ^    1 4    1  ,    VV 

COST    joqnn  (''34)      LOT    71.    SEA    CLIFF.    Sea    Cliff            66-2   W    i4    S   42-9    \\    2.i-n    s    H""'    ^* 

.        ^°^^-   *-^''"  'Ave      Two-story  and  basement  frame            60-3    N    123-9    E    160   and    strips   8   feet 

RRTCK   STORTi-   RTTTT  T-iTvr-  rpsirtpno*                                                                         Wide    on    E    and    N.      Additional    con- 

filsr%f'^^I'MlS]i'\f^i  Eighteenth.  Ownl'^-^o".    Aaron    S..      Green,      Shreve            -ete     carpentry    and     m^U     work     as 

Al.^wor^k  for     one-story  brick      store  ^,,  B,dg.^|an^.Franc.s^c.  ^^^^^^^^_.      ^^^_            ir/n /  daTe^d^  S'e^:^^Z'!.l^rro?t^:el\i. 

Owner— Lotia  P.   Rossier.  Post   St.,    San   Francisco.                                    building.               n,,.,,.,.,,,,     .,^0,    .t,,.,.   ^, 

Architect— Weeks  &  Day.  Phelan  Bldg.,  Contractor— Taylor  &  Goericke,  Sharon       Owner— Stephen   Maiiani,   2.S81    -Sid  St. 

*<Mn    trrQnr.ic/.r,  Rrio-     ^an   Francisco                                                 Sau    Francibco. 

Con,^rtcto';-R'p.''Quinn,    752    4th    Ave.,  ""'^             ^'■^"'^'^^°-     COST,  $22,000       Architect-Re,d   P.ros      105   Montgomer,- 

FiledJam  t"    'fo.      Daled  Jan.  23.  '20.  RESIDENCE                           ^^^     ^         ^,.„        Con.ractor-G.    a    ^^^^^f'^'^''    ^^    Har- 

On   l.n  of  each  month 75%  (23.'i)      LOT    70.    SEA    CLIFF.    Sea    Clifl                wood   St     San    Francisco 

Usual     35     days                                        25%  Xve       Two-story    and    basement    frame       Filed  .Ian.  28.    20.      Dated   Dec.   Ji.    JU._ 

TOTALCOSt!    $21,349  '    residence.                 ^              ,.,              ,.,  ,                 Monthly    pa.vnnnts   ol _!•;.>/, 

Bond,    none.      Limit.    90    days.      Forfeit.  Owner— Louis    D.    Green.    Shr.-vi-    l.i<lg..            ''"!"'"•'    '''-^       • -.n  iV'ii ",  V,-T  '  t  I'-yn 

none.     Plans  and  speciftcations-filed.  San  Fraiici.'ico.                                                          ,                            im/ii. 
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Bond,  1640.  Sureties.  M.  C.  Brlcca  and 
A.  Laiolo.  Limit,  as  required.  For- 
feit. $20.     Plans  and  specifications  filed. 


(239)     FABRICATION  A.ND   ERECTION 

of   additional    steel    on    above. 
Contractor — Golden    Gate    Iron    Works, 

1541  Howard  St..  San   Francisco. 
Filed  Jan.   2S.  •20.     Dated  Dec.  31,  '19. 

Payments    same    as    above 

TOTAL,  COST.  $1617 
Bond,  none  Limit,  as  required.  For- 
feit.  125,     Plans  and  specifications  filed 


PERMIT.S. 

FRAME    DWELLI.NG 

(240)      .NE    BALBOA       AND      THIRTY- 
second  Ave.     One-story  and  basement 
frame  dwelling, 
owner — Geo.  J.  Becker  and  G.  E.  Bert- 
ran,   Clement  and    6th   Ave..    S.    F. 
.\rchitect — .\one. 

Contractor — Meyer  Bros.,  2628  .\nza  St.. 
San    Franoi.sco. 

COST,   $4160 


FRAME    DWELLIXO 

(241)      -V   BALBO.\   25,    50.   75   and   100   E 
Thirty-second    Ave.      Four    one-story 
and  basement   frame  dwellings. 
Owner — Geo.  J.  Becker  and  G.  E.  Bert- 
ran,    Clement    and    6th    Ave.,    S.    F. 
Architect — None.  „,„    . 

Contractor — Meyer  Bros.,  2628  Anza  St.. 
San   Francisco. 

COST,    $3900    each 


Engineer — L.   D.    Jurs,      Sharon      Bldg., 

San   Francisco. 
Contractor — Alfred   H.    Vogt,    185   Stev- 

eijson  St.,   San  Francisco. 
Filed  ,Ian.  29,  '20.     Dated  Jan.  23,  '20. 

10    days   after   completion 75% 

Usual    35    dg.ys 25% 

TOTAL  COST,  $2289 
Bond,  $2200.  Surety,  New  Amsterdam 
Casualty  Co.  Limit.  forfeit,  none. 
Plans   and   specifications  filed.  ' 

NOTE; — Permit  reported  Jan.  21,  1920 
No.    154. 

REI'AIR    SHOP 

(250)  .S  MISSION  225  W  Eighth  35x80. 
All  work  except  brick  work  for  one- 
story   brick   repair  shop. 

Owner — N.    Palidori. 

.\rchitect — S.   Heiman,   57   Post  St.,   San 
Francisco. 

("ontr;ic(or — Louis    .1.    Cohn,    Merchants 
Nalional    Bank    Jildg.,    S.    F. 

Kilr-il  .laii.  29.  '20.  Dated  Jan.  13,  '20. 
On    coinplilion    of   concrete    foun- 

.lalioiis     $496.75 

Koof    trusses   set 993.75 

Completed    and   accepted 993.75 

Usual    35    days 993.75 

TOTAL  COST,    $3975.00 

Bond,   $2000.      Sureties,    Geo.    Cohn    and 

Morris  Black.     Limit.  30  days.     Forfeit, 

none.  Plans  and  specifications  filed. 
NOTE: — Permit  reported  Jan.  13,  1920 

No.    86. 


ALTERATIONS  „ 

(242)      SE    CHURCH      -4ND      MARKET. 

Altering  saloon   into  barber  shop  and 

cigar    stand,       plumbing.      plastering. 

Owner — Bouquet  Cohn  Cigar  Co.,  Prem. 
Architect — None.  ^ 

Contractor — F.     .Anderson.     ISO     Jessie 
St  .    San    Francisco. 

•  COST,    $2800 


REPAIRS 

(243)      NO.       149    EDDY.         Repair      fire 
damage     to     present     building;     root- 
ing, carpentry,  painting,  etc. 
Owner— B.     B.     Hall     Ass'n..     149    Eddy. 

San    Francisco. 
Architect — None. 

Contractor — F.   L.      Hansen,   2000      Polk. 
San    Francisco.  ^^^^_    ^^^^^^^ 


ALTERATIONS 

(•M4)      NO.    2211    MISSIO.N.      Alterations 
and    changes    for     stores    and     .sales- 
rooms. 
Owner — L.    Licht,    Premises. 
Architect — None. 

Contractor— W.     E.     Sherwood.     40     San 

Carlos  Ave..  San  Francisco         ,.„.,, 

COST,    $5000 


ALTBIHATIONS 

(■>45)  NO.  17  POWELL.  Alterations 
and  interior  changes  for  confection- 
erv    store   and    restaurant. 

Owner Pig'n    Whistle    Co.,    130       Post, 

San   Francisco. 

Architect — A.  S.  Heineman.  Monadnock 
Bldg.,  San  Francisco  and  Los  An- 
geles. 

Con,ractor-A.  S.  Gough.    ^^^^^    ^^^^^^^ 


foY,r''^r''rA  SAN  BRUNO  AVE 
Lower  store  to  grade;  construct 
foundation;   remodeling  building,   etc. 

Owner — I.    Waissman,    Premises. 

.Architect — None. 

Contractor — Jas.  R.  Quinn.  2o61  San 
Bruno  Ave.,  San  Francisc^o.^     ^^^^^ 


PWELLl.NGS  .         .,,„    „„. 

('>4-)      W    TWENTY-SECOND    AVE    22o 
'and   282-6  S  Lincoln   Way.     Two   one- 
story   and  basement   frame  dwellings. 
Owner — Oscar    Heyman      &      Bro.      742 
Market,   San   Francisco. 

-Day'^i'wU'^'""'^; COST,   $40O0   each 

DWELLINGS  ,,.,,    „,,    . 

(•'18)  W  TWENTY-SINTH  AA  L  252-6 
"80  225  and  307-6  N  Fulton.  ^  Four 
one-storv  and  basement  frame  dwlgs. 

Owner — Oscar  Heyman  &  Bro.,  74.i 
Market.    San    Francisco. 

^X"^^"""' £OST,  $4000   each 

RECORDED. 

SERVICE    .STATION  

(■>49)  SE  POST  AND  LARKIN.  All 
'work    for      one-story      steel      service 

Own^r— "\sRociated  Oil  Co.,  Sharon 
Bldg..   San    Francioco. 


(251)  BRICK   WORK   ON  ABOVE. 
Contractor — H.  E.  Drake,  180  Jessie  St.. 

San    Francisco.  „     „_, 

Filed  Jan.   29.  '20.     Dated  Jan.   12,    20. 
Brick   walls   is  sidewalk   high... $1025 
Root   trusses  set  on   brick   wall.    1025 

Completed   and  accepted 1025 

usual  35   days... ^^.^^.^.^.^.^^..^1025 

Bond,  $2050.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  25  days.  Forfeit, 
none.      Plans    and    specifications   filed. 

I'ERMI'rS. 

ALTERATION  ,      .    ,, 

(252)  ST.'    ELLIS    .A.ND  JUNES.    liistiiU 
"show    window,    erect    T.    «:    G.    parti- 
tion. 

Owner — M.    Pilcy,    Premises. 
.Architect — None. 

t^ontracioi — Lcuis    Kragen,    i43    Gou'^li, 
San    Francisco. 

C0C;T,    $500 


ALTER  VTIONS 

(•'■3)      NO.    2047    FILLMORE.      Changes 
'and   alterations   for   bakery,   concrete 
door.    etc. 
Owner — Ji.    S.    Eisner.    2107    California. 

San   Francisco. 
Arihitect — None. 

Contractor — Bovyer    .vt    Sons,    2407    Cali- 
fornia.   San    Francisco. 

COST.    $925 

(2.14)      NO.    831    MARKET.      Addition    t" 
mezzanine    floor,    show    windows,    etc. 
Owner — Marks    Bros..    Premises. 
.Vrcbitect — Bernard    J.    Joseph.    74    New 
Montgomerv   St..    San    Fri-.nrisco. 

COST.    $9,500 

'  T  TERATIONS 

(255)  GORE  CORA'ER  MCALLISTER 
and  Market.  .Alterations  for  cigar 
store. 

Owner — United    Cigar    Co..    555    Howard 

it.,   San   Francisco. 
.Architect — C.   E.   Jones,  555   Howard  St.. 

San    Francisco. 
Contractor — S.  E.   Brown.  143  4   (itli   .Ave.. 

San    Francisco. 

COST,    $3  J  00 

.Al  TERATION 

(256)  NO.  44  TURK.  Install  new 
store   fr<int. 

Owner — i?ynress    Lawn    Cemel'-ry     >  vso- 
ciation,    995    Market,    San    Fran   isoo. 
.Architert — -N'cne. 

Contractor — J.    S.    X'jiUoi  li,     ISO    Jessie. 
San    Francisco. 

COST,   $500 

M  TKRATION 

(27)  NO.  21O0  THIRD  ST.  Cbansrs 
■  n     front,     remove     doors    and     win- 


r — James    Gatcly, 
an    Franci.TO. 

lilert— None. 

s   work. 


703      Tennessc 


COST.    $5 


Da: 


.M  TICRVTIONS 

(25,S)      SW    SANCHEZ    .AND    TWENTV- 

ninlli    Sts.      .Alieralions    and    changes 

lor    butcher   shop, 
("iwiiei — Marv    .\.    Crnnin.    403    i9lliV  San 


Architect — None. 

Oontrax-tor — I.     ('ronin.     403     29lh.     San 
Francisco. 

COST,    $2350 

RECORDED. 

STEAM    HEATING    SYSTEM 

(259)      CALIFORNIA        AND        FRONT. 

All  work  tor  steam  heating  system. 
Owner — E.    H.    O'Brien.   St,   Francis  Ho- 
tel,   San    Francisco, 
Engineer — Maurice      C,      Couchot,       110 

Sutter  St,,   San   Francisco. 
Contractor — Scott    Co.,    243    Minna    St., 

San  Francisco. 
Filed  Jan.  30,  '20.     Dated  Jan.  21.  '20. 
Payments — None   given. 

TOTAL  COST,  $3610 
Bond,  $1805.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  none.  Limit. 
70  days.      Plans  and  specifications  filed. 


STORE 

(260)  E  FILLMORE  110  N  Eddy  .N 
27-6xE  100.  -All  work  for  a  one- 
story  Class  C   store  building. 

Owner — Harold   J,   Schoenfeld.    2238  Pa- 
cific  -Ave.,   San    Francisco. 

-Architect — Fred'k    H.    Meyer,    Bankers' 
Investment   Bldg.,   San    Francisco. 

(Contractor — Cameron  &  Disston, 

Hearst   Bldg.,   San   Francisco. 

Filed  Jan.  30,  '20.     Dated  Jan.  29,  "20. 

1st    of    each    month    75% 

Usual    35    days    25% 

TOTAL  COST,   $9965 

Bond,    $4982.       Sureties,     H.    K.    McKe- 

vitt  and  Jno.  C.  Quinlan.  Forfeit,  none. 

Limit,    60    days.      Plans    and    specifica- 
tions   filed. 

NOTE;      Permit     applied     for     today 

also. 


GAH.AGE  „ 

(261)  E  FILLMORE  120  S  Page  E  140 
S  10  E  25  S  50  W  165  N  60.  -All  work 
except  plumbing,  painting  and  elec- 
tric work  tor  a  one-story  Class  "C" 
garage  building. 
Owner — .Aphra    West. 

-Architect — Smith   O'Brien,   Bankers    In- 
vestment  Bldg.,   San  Francisco, 
("■ontractor — W.    C.    Duncan    and    A.    F. 
Mattock    as    W.    C.    Duncan    &    Co.. 
Sharon   Bldg.,   San   Francisco. 
Filed  Jan.  30.  '20.     Dated  Jan.  29,  '20._ 

On    1st   of    each    month    76% 

Usual    35    days     2a% 

TOTAL  COST,  $15,834 
Bond.  $7,917.  Sureties,  Peter  Bradley 
and  M.  L.  Kaufman.  Forfeit,  $10.  Lim- 
it,   75    days.      Plans    and    specifications 

NOTE;  Permit  reported  Jan.   24,  1920, 
No.    183. 


PERMITS. 

-ALTER.ATJONS 

(262)      NO.     181     O'F.ARRELL.       Altera- 
tions  and  changes   for  present  build- 
Owner — Mrs.  Louise   Harvey,   2640  St?i- 

ner   St..   San   Francisco. 
.Architect— Alfred  Kuhn,  833  Market  St., 

San  Francisco. 
Contractor — G.    E.    Ahl,    123 1    2nd    Ave.. 

San    Francisco.  „„„„    ..^^^ 

COST,   $3500 


N 


FR.AME    DWELLI.NGS 

(263)  AV    PLY'MOUTH      3S    and 
AVildwood.     Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — C.    A.    Hall.    1301    4th   Ave.,   San 

Francisco. 
Architect — None. 
Days  work.  COST.  $3000  each 

.ALTER.ATIONS 

(264)  NO.   143   THIRD.     Alterations  to 
rooming   house. 

Owner — Jos.   Affelther,   Premises. 
.Architect — -None.  „,     .^  j 

Contractor— AA'm.    Horstmeyer.    31    Ord. 
San    Francisco.  ^^^^_   ^^^^^ 


RECORDED. 

FRAME     RESIDENCE 

(265)  LOT  26  BLK  26  St.  Francis 
Gardens.  -AH  work  for  two-story 
frame  residence. 

Owner — Estelle  S.  Joyce.  Marquette 
-Apts..  965  Geary  St..  San  Farncisco. 

.Architect — None. 

Contractor — Robert       H.       Kelly,       1138 
Stanyan  St..  San  Francisco. 

Filed  Jan.  31,  '20.     Dated  Jan.  26,    20. 

Enclosed ?1J0" 

Brown    Coatetl . "00 

Completed  and   accepted 17UU 

usual    35days...^^.^^.^.^,.^^^..^m0 

Bond.  none.     Limit.  Apr.  '^6.  1920.     For- 
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rjans    and      specifications 
ermit  reported   Jan.   14.   1920, 


feit.    non 
filed. 

NOTE: 
No.    103. 


CONCRETE  AVORK 
(266)      NO.     69o    JIARKET 
work   for  store  building. 

"    Pechner,   244   Kearnv  St., 


Concrete 


Owne 

San  Francisco. 
Architect— Morrow  &  Garren,  Chronicle 

Bldg.,  San  Francisco. 
Contractor— Braas      &      Kuhn    Co.,    1916 

Bryant  St..  San   Francisco. 
Filed  Jan.  31,   '20.     Dated  Jan.  31,  '20. 

Completed    and    accepted 75% 

I'sual    35    days 25% 

COST    for    labor    and    materials,    $4484 

plus   10%. 
Bond,   none.     Limit,  33   days  after  date 
of  contract.     Forfeit,  none.     Plans  and 
specifications   filed. 
NOTE:— Permit    reported    Jan.    23,    1920, 

No.    173. 


Jan. 


LEASES. 

San    FraiioiNoo   Coiintv. 

30.  1920— NO.  64-66  SIXTH.  Ash- 
croft  Estate  Co  to  Jacob  Rhode.  3 
years,  $3760.  Extension  Jan.  24, 
1920,  3  years.     $175  per  month. 

Jan.  30,  1920— NO.  234  O'FARRELL  bet. 
Powell  and  Mason.  C  A  Hooper  &  Co 
to   Jos    Ruben.      4    years.      $3600. 

Jan.  30,  1920— E  MISSION  bet.  17th  and 
18th  Sts.;  No.  2141  Mission  St.  I  D 
and  F  Klopstock  to  L  Werner  &  Sons 
2  years.     $1920. 

Jan.  30.  1920— NO.  617  JACKSON  S  side 
bet.  Grant  Ave.  and  Kearny.  George 
Behagle  to  Mary  J  White.  48  months 
$4800. 

Jan.  30.  1920 — Contract  dated  Jan.  23, 
1920.  for  building  on  Mission  St.  Lotta 
P  Rossier  with  P  P  Quinn.  Sureties 
F.    J    Reilly    and    J    J    Butler.      Bond. 

$11,000. 

Jan.  28,  1920— NW  SUTTER  &  KEARNY 
Teresa  Bell  to  Edwin  W  Joy.  7  years. 
$42,900. 

Jan.  28,  1920— SE  LARKIN  &  WASH- 
ington  S  6S-9xE  100.  Arthur  F 
Rousseau  to  Fred  and  Louise  Rass- 
mussen.      5    years.       $57,000. 

Jan.  2S,  1920— E  FILLMORE  bet.  Post 
and  Sutter  No.  1718  Fillmore.  Marx 
Blum  to  Conrad  Madaler  and  Andreas 
Tordsene.     5  years.     $8340. 

Jan.  29,  1920 — NW  EEDDY  AND  JONES 
97-6x87-6.  Charles  and  wife  Laura 
Hirshfeld  to  James  Gartland.  5  years. 
$69,420. 

Jan.  29,  1920— NO.  1158  STANTAN. 
Mary  J  Taggard,  T  D  and  J  F 
Barrie  to  M  L  Sternberger.  3  years. 
$27.50    per    month. 

Jan.  29,  1920— NO.  2466  THIRTY- 
fourth  Ave  E  line  bet.  Taraval  and 
Ulloa  100x120.  Harry  R  Fee  to  R  S 
McDonald.  1  year.  $1200  and  option 
to   purchase. 

Jan.  29,  1920— NO.  413  BARTLETT  ST. 
Anna  A  Lytgins  to  Eugene  Juchtzer 
and  wife.     5  years.     $600. 

Jan.  29,  1920 — NO.  630  PACIFIC  ST. 
Irwin  Griffith  to  Giose  Pezella.  2 
years,   $2040. 

Jan.  29.  1920 — NO.  74  EDDY.  Wm  T 
and  May  Grimes  to  Wm  P  and  Pearl 
.Sanders.  2  years.  $2400.  Assigned 
Jan.    19,    1920    to   Mrs.    M.    McMahon. 

Jan.  31,  1920— NO.  3314  CL.\Y.  Hattie 
B  Weill  to  B  Bamberger.  1  year. 
$65  per  month  and  option  to  renew. 

Jan.  31,  1920— NO.  7  T.\YLOR  W  line 
bet.  Golden  Gate  Ave.  and  Turk. 
Jacob  Nickels  and  Bertha  Pfau  to 
Chris.    Vicinich.      5    years.      $14,100. 

Jan.  31.  1920 — SE  SEVENTEENTH  & 
Mission  S  llOxE  162-6.  I  I  and  B  C 
Brown  to  Redlick  Newman.  10  years. 
$ . 

Jan.  31,  1920— NE  TOWNSEND  &  RICH. 
L  Wallace  to  United  States  of 
America.     9  years.     $2400   oer  year. 

Jan.  26,  1920— NO.  1120  JACKSON  ST. 
Charles  Baer  to  Maude  B.  Bunnell, 
widow;  5   vears;  $24,000. 

Jan.  26.  1920.— NO.  115  MISSION.  Ella 
O.  Fitschen  to  Randall  Elevator 
Door   Control    Co.:    36   months;    $2,160. 

Jan.  27.  1920— NE  GEARY  &  FU.NSTON 
-Ave  E  1117-GxN  100.  William  S  Wells 
Jr.  Extr  Estate  Josephine  M  John- 
son, deed,  to  LTnion  Oil  Co  of  Cali- 
fornia.      1    year.       $720. 


NOTICE  OF   .\OX-l,I.1BILITY. 


Snn   FrnnciNCO   County. 


Carlton  F  Bryan  and  Florence 
Linda  Corbet  as  to  improvements 
on     leased    property 


BUILDING   CONTRACTS 


Jan.  27,  1920 — SE  M.\RKET  275  NE 
Sixth.  City  Investment  Co  New 
York  &  San  Francisco  Amusement 
Co  (a  Corp.)  as  to  improvements 
on    leased    property 


COMPLETION   NOTICES 


San  Francisco  Conntjr 

Jan.  24,  1920— W  FORTY-SIXTH  AV 
250  N  Fulton  N  50xW  120.  Axel  R 
Larsen    to    whom     it    may    concern 

Jan.     24,     1920 

Jan.  24.  1920— LOT  3  and  S  V.  Lot  2 
Blk  22,  Forest  Hill.  Llovd  S  Acker- 

m.an  to  J  Prout Jan.  20,  1920 

Jan.  26,  1920 — W  WEBSTER  100  S 
Grove  S  37-6xW  137-6.  Adeline 
Leopold    to    William    M.    Reedy.... 

Jan.    23.    1920 

Jan.  26.  1920— SE  TWENTY-SIXTH 
and  Folsom.  Cogswell  Polytech- 
nlcal  College  to  McLeran  &  Peter- 
son     Jan.    15,    1920 

Jan.  26.  1920 — SE  TWENTY-SIXTH 
and    Folsom.      Cogswell    Polytech- 

nical    College    to    Scott    Co 

Jan.     12,    1920 

Jan.  27,  1920— SW  VAN  NESS  AVE  & 
Sacramento  S  60-4xW  100.     Warbur 

Realty    Co    to    Barrett    &    Hilp 

Jan.    22,    1920 

Jan.  27,  1920 — W  FOURTEENTH  AV 
25  N  Cabrillo  .N  49-6xW  102-6. 
Walter  G  Vodden  to  whom  it  may 
concern .Jan.    29,    1919 

Jan.  28,  1920 — SW  COR.  LOT  15  BLK 
70,  South  San  Francisco  Hd  and 
R  R  Ass'n  NE  on  div  line  Lots  14 
and  15  and  Lots  2  and  3  to  on  div 
line  Lots  14  and  3  from  fractional 
Lots  A  and  B  in  Blk  1005  th  along 
bdy  line  Lot  14  Blk  1004  th  to  NE 
1st  Ave  being  a  line  rurtning  from 
1st  Ave  to  5th  Ave  E  and  S  along 
curved  line  along  to  5th  Ave,  ex- 
tended NE  to  beg.  Union  Iron 
Works  Dry  Dock  Co  to  San  Fran- 
cisco   Bridge    Co Jan.    27,    1920 

Jan.  28,  1920 — LOTS  17  AND  18  BLK 
16,  Crocker  Bay  Shore  Tract.  Amy 
Campen   to  Jas  M   Rich.. Jan.   14,  1920 

Jan.  28,  1920 — LOTS  19,  20  AND  21 
Blk  1,  Oscar  Heyman  Bro.  Sub 
West  End  Map  1.  Knut  Anderson 
to   whom   it   may  concern. Jan.   27.   '20 

Jan.  28,  1920 — W  POLK  30  S  O'Farrell 
Louis  D  StofE  to  whom  it  may  con- 
cern  Jan.    27.    1920 

Jan.  30,  1920— N  CARL  154  E  Cole  E 
25xN  137-6.  Francis  Dakin  to  Jas 
Welsh Jan.    22,    1920 

Jan.  30,  1920— NW  WASHINGTON  & 
Laurel  W  82-6xN  100.  C  J  Hillard 
to    E.nil    Hogberg Jan.    26,    1920 

Jan.  30,  1920— LOT  4  BLK  3133,  West- 
wood  Park.  W  D  Blair  to  Philip 
Grell Jan.     30,     1920 

Jan.  30,  1920— W  THIRTY-THIRD 
Ave  225  S  Taraval  S  50x120.  Park- 
side  Realty  Co  to  Ernest  Swanson. 

Jan.    30,    1920 

■ ♦ 

lylBNS  FILED. 


Snn   Francisco   Co 


ity. 


^an.     31,     1920- 
rost    S    25,xK 


Jan.  28.  1920— N  FILBERT  100  E 
Polk  E  35xN  82-6.  J  Greenback  vs 
Louise  P  Luce  and  Albert  A  Cook 
$213 


GE.VE    CLANCY     WITH    OLD    MISSIO.\ 
CEMENT    COMP.4NY. 

Eugene  Clancy  is  the  latest  addition 
to  the  sales  force  of  the  Old  Mission 
Portland  Cement  Company.  Clancy  has 
a  big  following  in  this  territory  and 
will  prove  a  business  getter  for  the  Old 
Mission   people. 

« 

T>VO   LOIVE  VOTERS   DECIDE  9300,000 
BOND    ISSl'E. 

CLEVELAND.  Ohio— Two  lone  voters 
in  the  Shaker  Heights  village  school 
district  passed  a  $300,000  bond  issue  at 
:i  special  election  held  rec-i-iitly.  .Mo 
olhfi-   voter   l.r.-iveil    the   deep   siiowh. 
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DWELLLN'G 

(196)      N    EVERETT    AVE    355    E    Park 

Blvd.,     Oakland.       One-story     7-room 

dwelling. 
Owner — Robert   Land,    3203    Market   St., 

Oakland. 
Architect — None. 
Day's   work.  COST,   $4750 


ADDITIONS 

(197)      NO.  924  MENDOCINO  AVE., 

keley.     Add  to   dwelling. 
Owner — Mr.  Loveless,  Premises. 
Architect — None. 

Contractor — Louis      O.      Hansson. 
Bonita  Ave.,  Berkeley. 

COST. 


2500 

GARAGE 

(198)  W  DOVER  65  S  5.Sth.  Oakland. 
Garage. 

Owner — Mrs.   N.   Howard. 
.Vrchitect — None. 

Contractor — M.  A.  Rose.  SSOl   Dover  St.. 
Oakland.  COST.  $400 

ALTERATIONS 

(199)  NO.  3503  GROVE.  Oakland.  Alter- 
ations and  additions. 

Owner — Mattie   E.  Dycke. 
.•Architect — None. 

Cont;:actor — Axel       Sommarstrom,       109 
Sunnyside   Ave..  Oakland. 

COST,   $1200 

ALTERATIONS        _ 

(200)  .NO.  4  70  SEVENTH.  Oakland 
Alter  saloon  into  restaurant. 

Owner — C.     A.     .\ppledorn,     51     8th     St. 

Oakland. 
.Architect — None. 
Day's    work.  COST,    $3500 

DWELLING 

(201)  E  EIGHTY-FOURTH  AVE  SO  N 
Olive.  Oakland.  One-story  5- room 
dwelling. 

Owner — Rudolph  Norl 

Oakland. 
.Architect — Noiii-. 
I>,'iy's    work. 


1136  84th  Ave.. 


COST.     fitOHO 


20  BUILDING    AND    ENGINEERING   NEWS 

FRAME    DWELLING  Owner— G.    H.    Noble,    2205    Santa   Clara  STORE                                                   ^,„,,™-„ 

(202)  LOT  6  E!hiwood  Court,  Berkeley  Ave,  Alameda.  (227)  NE  BLANCH  AND  EIGHTY- 
AIl  work  for  two-story  S-room  frame  Architect— None.  sixth  Ave.,  Oakland.  One-story  store 
dwelling  Day's    work.                                COST,    $:tOOi)  Owner— R.      .1.      Pavert,      2070     Auseon 

Owner — A.   G.   JeffresB.   London,    Eng  Ave  .  Oakland. 

Archit*ct— John     Hudson     Thomas,     1st  GARAGE  Architect— None.                       ^„ot    toooc 

XatioTial    Bank    Bldg.,    Berkeley  1214)      NO.  •  2269    ENCINAL   AVE.,    Ala-  Day's  work.                                 COST,  I2S95 

Contractor — G.    A.    Scott,    685    23rd    St.,  meda.     Garage.                                                                                    

Oakland  Owner — U.   S.   Gardner,  Premises.                    DWELLING                                     „,,„,. 

Filed  Jan.  26,  '20.     Dated  Jan.  24,  '20.  Architect— None.  (228)     SW   GLEN   COURT   &  SEQUOIA 

Frame    up     $2694  Contractor— Chas.     Burton,     3215     Gar-  Ave.,     Oakland.        One-story     4-room 

Brihvn    coated    2694  field  Ave  .  Alameda.  dwelling.                      ..„   „   ^       ,  -r,,^ 

Completed    aSd    accepted 2694  COST.    1400  Owner-J.   E.   Cofer,   416   Federal  Bldg.. 

Usual    35    days 2695  Oakland 

,    TOTAL   COST,    $10,777  OARAGE  Architect— None.                        „„ct     f,nni, 

Bond      ?5:40n.       sureties,    Carl    T.    Doell  121.^)      NO.     1254       HAWTHORNE      SE.,  Day's    work.                                  COST,    J2000 

and  C    M.  MacGregor.     Limit,   120  days.  Alameda.      Garage.                                                                   ...,„  :  ..... 

Forfeit     none.      Plans  and  specifications  Owner— Mrs.  L.   K.  Hill.  FRAME   DWELLING                            ,,-..„„ 

fllert  Architect— None.  (229)      JEROME    AVE.   near  Cambridge 

'  '                               _____  Contractor— E.    Yountc,    Weinias,   Cal.  Way,    Piedmont.        Two-story      frame 

T)WKI,I  I\G  COST,   »490  dwelling.                                        .  ,       ,  ^.. 

(203)  s" HEARST    AVE    115    S    McGee  ,  Owner— Albert   N.  Collier,  Oakland  City 

Ave      llerkeley.        One-story      5-room  .M/ri<;i{.ATIONS  Hull. 

ilwel'lir.E  'SIS)      NO.    1515    PARK      ST.,      AIuhumIu.  Architecl— ^Jone. 

Owner— .IP    Brennan,   1519  Hearst  Av.,  Alterations.  Contractor— L.    G,    Geary,    6.9    60lh    St., 

Berkeley.  Owner— L.   Mazzini,  Premises.  Oakland, 

architect- -None  .Architect— None.  COST,   Jbi'"" 

Da  v'.?    work                                    COST,    $2950  i  •onlr.aetoi— .Munsler  &   BornhoUlt.   1530                                         

i.aj  s    woiK. Rro.Ierick.    San    Franci.sco.  nWELLlNC.                                 ^^^    „„„      ^ 

r.pi.in.«  COST,  $2400  (:;3(i)      s    LONDRIDGE      ROAD    200      E 

f-'oi)      NOS       ^961-63      LINDEN      AVE.  Norlhvale  Ave..   Oakland.     Two-story 

Werkelev       File   repairs.  DWKLLING,  ETC.  7-room  dwelling. 

Owner-lMiss   Mvyers^  Mill   Valley.  (217)     .SW    EUCALYPTUS    ROAD   AND  Owner-Mrs.    William    Proutfoot,    57o2 

Architect-— None  Hillcrest,     Berkeley.      Two-Story    10-  Claremont   Ave.,   Oakland. 

r-rititrai-tor Harrv       C        Smith.        2011  room  concrete  dwelling  and  garage.  Architect — None. 

FrancLco     Berkeley  Owner— Mr.  and  Mrs.  R.  H.  Elliott,  2730  Contractor— Alfred    Peterson,    3918  Lin- 

COST,   $3000  Forest,   Berkeley.  wood   Ave.,    Oakland.       ^^„„    ,„.„,, 

Architect — Julia      Morgan,      Merchants'  COST,   JSOOU 

(•\R-\CF  E.xchange  Bldg,  San  Francisco.                                               — 

r'fi^i      NO      136       PARKSIDE       DRIVE,  Contractor— Enoch    Trammel,    854    54th,  ALTERATIONS                         ,  ^      ^   ,  ,       . 

Berkeley      Garage  Or.Mand.  (231)     NO.    5850   MARSHALL.   Oakland. 

Own^P-llfvA.liw^n    Premises.  COST,    $23,000  Alterations 

Architect— None.  Owner— Handy    Auto    Lite    Co. 

Contractor— J.       A.       Pinkerton.        1931  Architect— None. 

Rerrvman    Berkeley  ADDITION  Contractor— J.  McFadder.                        ' 

Berryman,  Berkeley.      ^^^^      ^^^^^^^  ^^^^^     SIXTH    &    GRAYSON.    Berkeley.  COST.  $1000 

-  .Addition.                                                                                                        

AI  TFRATJONS  Owner — Philadelphia  Quartz  Co.,  Prem. 

('06)'    NO     1205   BROADWAY,  Oakland.  Architect— None.  ALTERATIONS                                   ^,,      ^ 

Alterations  Contractor— Herbert    F.    Kern,    965    In-  (232)      NO.       4523        GROVE,       Oakland. 

riwner Cunningham    Inc.,    Premises.  dian    Roelt   Ave.,  Berkeley.  Alterations. 

ArhUect^N"one^                             ,.         ,,,„  COST.    $1500  (3wner-M.    Daneri.    Premises. 

Contractor — Corbett      &       Bayliss,    1110  Architect — None. 

F?anklln    Oakland  ALTERATIONS  Contractor— Pio    Benassino,     413    Avon, 

franklin,   oaKianu.            ^_^^^     ^^,^^  ^^^^^      ^^    ^^^   SANTA  BARBARA   RD.,  Oakland. 

Berkeley.      Alterations.  COST,  $4jO 

41TFRAT10NS  Owner — C.   W.   Foy,   Premises. 

■(•isTi      vo    l'"!!   CL4Y    Oakland    Alter-  Architect— None.  DWELLING 

»   ion,      ■                              uaKia.  ^_^^.^    ^^^^                                     ^^g,j,     ^^^^^  ^_^^^^      ^    SIXTY-EIGHTH    AVE    325    N 

Owner— G    G    Gilchrist,  Premises.  Arthur,    Oakland.      One-story    5-room 

ArchVleetl-Non^  ALTERATIONS  dwelling. 

rnntraetor— W    S    Crane    2625  35th  Ave  (220)      NO.     9302      CHERRY,      Oakland.  Owner— Marshall.    McQuone    &    Dealey. 

n^klnnd  Alterations,  254  Bacon  Bldg..  Oakland. 

"                                                 COST    $1000  Owner — Anderson    &    McCoy.    Premises.  .Architect — None. 

Architect— None.  Dav's  work.                                   COST.  $3000 

ADDITION  Day's  work.         COST.   $500              '                            

'■'olU'^nd     TidiU^^^'InTaU^raUoTs:  ,221,      E    P.MiK    BLVD.  .  35    N    E-34th,  .ALTERATIO.NS                                  ^^,       , 

o,r^„r      Dr    F    Jamieson    2143  9th  Ave..  Oakland.       One-story     5-room    dwlg.  (234)      NO.    390      TWELFTH.      Oakland. 

onk'lVnrt        •"^"'"'"      ■  Owner— S.    A.    AVarner.    4606    Brookdalc  Alterations. 

Vrrliitert— None  Ave..    Oakland.  Owner— Hotel    St.      Marks.       12th      and 

Contractor-^E.    ,1.    Maddox.    3207    Bruce.  .Architect^None.  Franklin.    Oakland. 

Aoiiianri  Day  s    work.                                  COST.    $3250  .Architect — None. 

O"''"*""-                                   COST.    $400  Contractor— H.     A.    Moe.     527    43rd    St.. 

_^____  DWELLING  Oakland. 

(222)      NE    PARK    BLA'D.    AND    E-24th.  COST,    $450 

ADDITIO.N'  Oakland.     One-storv   5-room  dwelling                                         

(209)  NO.   831    FIFTY-SIXTH.  Oakland  owner— S     A      Warner.    4606    Brookdale  DWELLING 

Addition.  Ave..  Oakland.  (  "35)      NO.          1120       UNION.       Oakland. 

Owner — Mrs.    R.    Cummings.    Premises.  .Architect — None.  One-story   3-room   dwelling. 

.Architect — None.  Day's    work                                    COST.    $3500  Owner — Mrs.    Emily    Kiess.    Premises. 

Contractor — R.     H.     Fallmer.     ,S80     47th,  Architect None 

Oakland.                                            „     ,,    ,  DWELLING  Dav's    work.                                  COST.    $1500 

CO.ST.    $400  (223)      S     SANTA  RAY     300     E    Calmar              '                           

Ave..    Oakland.         One-story       6-room  DWELLING 

RESI»P:NCE  dwelling.  (236)      SE  ARIMO  AND  WALLA  VISTA 

(210)  •  GRA.ND  -AVE.,  Piedmont.  Two-  owner — M.  J.  Keller,  674  Mandana  Blvd  .Ave.,  Oakland.  Two-story.  8-room 
story    frame   residence.  Oakland.  dwelling. 

Owner — Mrs.    E.    E.    Stelle,    135    Hillside  .Architect — None.  Owner — F.    T.    Malley,    3001    Grove    St.. 

Ave..   Oakland.  Contractor — C.   M.  MacGregor.    470    13th.  Oakland. 

Architect — .None.  Oakland.  Architect — None.                                       .     „„„ 

Contractor— O.    L.    Burrett.       427      63rd.  COST.    $1000  Pay's  work.                                 COST.  $7,000 

Oakland.  . "                            — 

CO.ST.   $6000  PORTABLE   HOUSE  GARAGE                                                           ,„ 

(224)      VISTA      AND      BONIT.A      AYES.,  (237)      NO.       81S       .ARLI.NGTON       AVE.. 

(J.ARAGE  Piedmont.      Portable   house.  Oakland.      Garage. 

(211)  NO.     3525     TELEGRAPH     AA  L..  owner — Piedmont     Academy.    328     Hill-  Owner— C.    J.    Brauer.    Premises. 
Oakland.      Garage.  side    Ave..    Piedmont.  .'rchitect — None. 

Owner — Frank    Talmage,    Premises.  Architect — None.  Day's   work.                                  COST.   $1000 

Architect— None.  Contractor — J.   t).   .Norton.                                            "                           

Contractor — F.     H.     Jessup.       69       Echo  COST,    $;i4iHi  M.TERATION 

Ave,  Oakland.  i^jjo      FIFTY-SIXTH        -AND        TELE- 
COST.    $630  OWELLING  graph,   Oakland..      Alterations. 

(225)      E    WlJ>SON  .WE    200   S   Hopkins  owner — Idora   Park   Co.,    Premises. 

DWELLI.NC;                              St.,   Oakland.   One-Story  5-room  dwlg.        Architect — None.                               .,„„„ 

f212)      NW    \-OLTAIRE  AM)    Ui.th   Ave  owner— F.   c    Kloltc,   3449  Laguna  Ave..  Day's  work.                                  COST,   $1000 

Oakland.      One-story    4-room    dwi;;.  Oakland.                                                                                                    

Owner-Mrs.    G.     E.    Salmon.    565    63rd.  Arrjiitert  — None.  DAVFJLLINt^ 

Oakland.  Day's    work.                                  COST.    $2990  (239)      N  LAGUNITAS  3(Mi   W   Perry  St.. 

.Architect — None.  "                           Oakland.   One-story   6-room   dwelling. 

Contractor — (_J.      L.    Salmon.      565      63rd.  AfiDlTIO.V  Owner— A.   V.   Long.    1136   Franklin   St.. 

Oakland.                                 COST,    $25nn  ^jje)      -NO.     2608       M1LA"I.\.      P.erkcley.  Oakland. 

Addition.  Architect — None.                             ,^     ^ 

DWELLING  Owner— F.    C    Chase.    Premises.  Contractor— C.     J.     Pfrans.     480    Forest 

(213)      NO.    1367    BUIIBANK.      Alameda.  \ ,  rhitecl  — None.  SI      Oakland. 

(Mie-siorv    6.r.,..m    .Iwellins.  Div's  work                                       COST.  $450  (-OST.    $7000 


SHOP 

1240)    LoWiiLL    And    sixt?y-pirst 

Place,      Oakland.        One-story      paint 
shop. 
Owner — Novelty   and    Products   Co. 
Architect — None. 

Contractor — E.  G.  Cox,   Hotel  Berkeley, 
Berkeley. 

COST,    $750 

RESIDENCE 

C241)      MAGNOLIA    AVE.      NEAR      EL 
Ceritos  Ave.,  Piedmont,   one  and  one- 
half   story   frame   residence. 
Owner — Mrs.  J.  V.  Wallace. 
Architect — None. 

Contractor — G.      B.      Hollenbeck,      3516 
Richmond  Ave.,  Oakland. 

COST,  MOOO 


DWELLINGS 

(242)      W  PARK   BLVD  350  AND  470  S 
Everett,   Oakland.     Two   one-story  6- 
room  dwellings. 
Owner— Wallace    Morrison,    180    Kemp- 
ton   Ave.,   Oakland. 
A  rch  i  t  ec  t — Non  e. 

Contractor — Solomon   Morris.   1507   Har- 
rison St..   Oakland. 

COST,    $4750    each 


II.DINO    AND    ENGINlEKlNt! 

FRAME  DWELLINGS 

(250)  (1)  SE  LIXCOLX  AVE  and  SW 
Wilbur  SW  31.3  SE  90;  (2)  SE  Lin- 
coln Ave  31.3  SW  Wilbur  SW  36  SE 
»0;  (3)  SE  Lincoln  Ave  67.3  SW  Wil- 
bur SW  36  SB  aO;  (4)  SE  Lincoln  Ave. 
103.3  SW  Wilbur  SW  36  SE  90,  Oak- 
land. All  work  for  tour  frame  dwell- 
ings. 

Owner — Cosmopolitan    Mutual    Building 
&  Loan  Association. 

Architect — None. 

Contractor — B.  F.  Kopf,  1015  82nd  Ave., 
Oakland. 

Filed  Jan.  30,  '20.     Dated  Jan.  20,  '20. 

Frames    up    14 

Brown    coated    ^ 

Completed  and   accepted %4 

Usual   35   days 1,4 

TOTAL  COST,   $12,600 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


ALTERATION 

(243)      SE    TWENTIETH    AND    TELE- 

graph.     Alteration. 
Owner — J.    Fibush. 
Architect — None. 

Contractor — Schnebly      &      Hostrawser, 
64   Jackkson   St.,  Oakland. 

COST,    $593 


ALTERATION 

(244)      NO.       903      WASHINGTON      ST., 

Oakland.     Alteration  to  store. 
Owner — Long's   Market. 
Architect — None. 

Contractor — J.  F.  Shrader,    520   16th  St., 
Oakland. 

COST,    $5000 


ALTERATION 

(245)      SW       ADDISON       AND       SHAT 

tuck,  Berkeley.     Alter  to  store. 
Owner — Sunset    Hardware    Co.,    Prem. 
Architect — None. 

Contractor — (bhas.     Fleischer,    Shattuck 
and  Addison,  Berkeley. 

COST,  $1930 


DWELLING 

(246)      E   FRESNO  100   N  Sonoma  Ave., 
Berkeley.     One-story  5-room  dwlg. 

Owner — Elizabeth   M.    Richardson,    3669 
Adeline   St.,   Emeryville. 

Architect— A.   W.   Smith,      1010      Broad- 
way,  Oakland. 

Contractor — Thomas      Rutherford,      985 
35th  St.,  Oakland. 

COST,   $5000 


APTS..  AND  STORES. 

(247)  W  TELEGRAPH  AVE.  160  N 
Haste,  Berkeley.  Five-story,  110- 
room  Class  C  apartments  and  stores. 

Owner — Dr.  A.  Galbraith,  Central  Bank 
Bldg.,   Oakland. 

Architect — Clay  N.   Burrell,    1st  Nation- 
al  Bank  Bldg.,  Oakland. 

Contractor — Palmer    &    Peterson,       Mo- 
nadnock   Bldg.,  San  Francisco. 

COST,    $143,000 

DWELLING 

(248)  LOT  3  OF  L.  H.  Moise  Tract, 
Eden  Tp.  All  work  for  one-story  5- 
room   dwelling. 

Owner — L.    H.    Moise,    365    Market    St., 
San   Francisco. 

Architect — None. 

Contractor — C.   S.   Schwartz,   Hayward. 

Filed  Jan.   31,  '20.     Dated  Dec.   1,  '19. 

Ceiling  Joists  in  place Vt 

Plastered     Vi 

Carpenter  "work  completed % 

Usual   35   days Vt 

TOTAL    COST,    $2475 

Bond,   none.     Limit,   60   days  from   Dec. 

1.    1919.       Forfeit,    none.         Plans       and 

specifications  filed. 

DWELLING 

(249)  LOT  22  BLK  "D"  Map  Oakland 
Highland,  Oakland.  All  work  for 
one-story  dwelling. 

Owner — Safe    Realty    Co.,    Bacon    Bldg., 

Oakland. 
Architect — None. 

Contractor — J.  B.  Peppin,  San  Leandro. 
Filed  Jan.  30.  '20.     Dated  July  8,  1919. 

Payments   not   given 

TOTAL    COST,    not    over    $2400;    con- 
tractor gets  10%. 

Bond,   none.     Limit,    90    days.     Forfeit, 
plans  and  speciflcations,  none. 


COMPLETION  NOTICES 


Alameda  County 


Jan.    27,    1920 — LOTS    6    AND    7,    Oak 
Ridge,   Berkeley.      G  A   Mattern   to    . 
Chas  Stockholm  &   Sons. Jan.   14,   1920 

Jan.  24,  1920— S  PRINCE  565.23  from 
W  line  Claremont  Ave  W  40xS  110, 

.     Anges  A  Carpenter  to  G  F 

Estey    Jan.   24,    1920 

Jan.  27,  1920 — LOT  1,5  BLK  7  on  Per- 
oltn  Ave.,  Albany.  C  H  Willment 
to   Charles   A   Haws Jan.   21,    1920 

Jan.  28,  1920 — E  BROADWAY  about 
500  S  Moss  Ave  83x120,  Okd.  W  M 
Greuner  to  whom  it  may  concern 
Jan.     28,     1920 

Jan.    28,    1920— LOT    15    Map       San    An- 
tonio   Court,    San    Leandro.        Allen 
E  Pelton  to  E  Andersen  and  A  Cor- 
deiro Jan.     28.     1920 

Jan.  28,  1920 — LOT  2  Map  Lake  Shore 
Park  Heights,  Okd.  J  J  Moyer  to 
E    A    Spencer Jan.    25.    1920 

Jan.  29,  1920— LOT  20  BLK  1.  High- 
land Sbdvn  Adams  Point  Ppty, 
Okd.  John  W  Speyer  to  Edwin  C 
Graff Jan.     5,     1920 

Jan.  30,  1920 — NW  FIFTY-FIFTH  & 
Whitney,  Okd.  J  A  Sullivan  to  H 
J    Kopp Jan.    28,     1920 

Jan.  30,  1920— LOTS  22  AND  23  BLK 
2  Map  No.  6  of  Regents  Park,  Oak- 
land   Tp.      Arthur    F    Robbin    to    H 

Reynolds Jan.     26.     1920 

♦ 

LIBNB    FILED. 
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concrete   foundation  and  shingle   roof 
Owner — .Nicholas  Silvestri,  San  Jose. 
Architect — H.    Krause,    130    S-First    St.. 

San   Jose. 
Contractor — Charles    F.     Keesling,     361 

Coe  Ave.,  San   Jose. 
Filed   Jan.  24,  '20.     Dater  Jan.  24,  '20. 

Frame    up    $1190 

Brown   coat   plaster   on... 1190 

Dwelling    completed     1190 

:W    day*    after H90 

TOTAL  COST,  $4760 
Bond,  $4760.  Sureties,  'Geo.  W.  Dobson 
and  G.  L.  Keesling.  Limit,  90  days. 
Forfeit,  $25  per  day.  Plans  and  speci- 
fications  filed. 

ALTERATIONS 

NO.  49  S-FOURTEENTH  ST.,  San  Jose. 

Alterations. 
Owner — L.  E.  Wood. 
Architect — Chas.     McKenzie,     511     Bank 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — Jas,   Perkins,   1652  E-Santa 
Clara   St.,   San   Jose. 

COST,  $5000 

COTTAGE 

SECOND  AND  TAYLOR  ST3.,  San  Jose, 

Cottage. 
Owner — Nicholas    Sylvester,    639    N-2nd 

St.,  San  Jose. 
Architect — None. 

Contractor — C.  F.  Keesling,  631  Coe  St.. 
.San  Jose. 

COST.    $4760 

LIENS   FILED. 


Alameda  County 


Jan  24,  1920— NE  E-TWENTY-FIRST 
100  SE  11th  Ave  SE  50xNE  ISO, 
Okd.  F  M  Dreisbach  (Zenith 
Mill  &  Lumber  Co)  vs  Mary  Wash- 
burn       $749.56 

Jan.  28,  1920 — S  H.\RRISON  AVE 
140-6  W  Broadway  W  45-1%  S  130 
W  45-1%  N  145.  Ala.  Barnes  & 
Tlbbitts  Shipbuilding  &  Dry  Dock 
Co  vs  Ellen  E  Goldstone  and  J 
Palding     Edwards $629.52 

Jan  29,  1920— NE  E-TWENTY-FIRST 
100  SE  nth  Ave  SE  50xNE150,  Okd. 
W  L  Taylor  vs  Karl  Schley  and 
Mary    Washburn     $62.05 

Jan.  30,  1920 — W  35  FT  OF  S  94.50 
ft.  of  lot  17,  Blk  "N,"  Map  -No.  2, 
.Subdivision  of  Ptn  Central  Oak- 
land Tract  E  Telegraph  Ave.,  Oak- 
land. H.  H.  Fowler  vs.  Chas.  W. 
Lindquist     $185.50 


BUILDING    fONTR.4CTS. 


:santa  Clara  County. 


PLASTERING 

CAMPUS      OP      STANFORD      UNIVBR- 
sity.  Palo  Alto.  All   work  for  plaster- 
residence  as  per  plans  and  specifica- 
tions. 
Owner — Mrs.    Lou    Henry    Hoover,    Palo 

Alto. 
-Architect- A.    B.    Clark,    Palo    Alto. 
Contractor — T.    D.   Sexton,    2608    Market 

St.,  Oakland. 
Filed  Jan.   15.  '20.     Dated  Jan.   13,  '20. 
On    1st  and   15th   of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $6531 
Bond,  $3265.50.  Surety.  Globe  Indem- 
nity Co.  Limit,  50  days.  Forfeit, 
non*^       Plans   and   soecifications    filed. 

FRAME    DWELLING 
SECOND  AND  TAYLOR  STS.,  Sau  Joae, 
All    work    for    frame    dwelling    with 


Santa  Clara  County. 


Recorded                                               Amount 
Jan.     17.     1920— McKEE     ROAD    near 
San  Jose.     W  S  Bradshaw  vs  Peter 
Bennett      $119 


COMPLETION    NOTICES. 


Santa  Clara  County. 

Recorded  Accepted 

Jan.  17,  1920— STEVENS  CREEK 
Road  near  San  Jose.  D  Dl  Fiore 
to    J    B    Lamb Jan.    12,    1920 

Jan.  17.  1920 — FOURTEENTH  AND 
San    Carlos   Sts.,   San   Jose.     Louise 

S  Plummer  to  J  E  Perkins 

Jan.     8.     1920 

Jan.  19,  1920— EIGHTH  AND  WIL- 
liams  Sts.,  San  Jose.  Eunice  Stell- 
ner  to  S  N  Arnold Jan.   1371920 

Jan.  21,  1920 — SUNNYVALE.  Inah  A 
Andrus   to   Joseph  Swain.  Jan.   16.  '20 

Jan.  24.  1920— NAGLEE  TERRA(3|;. 
San  Jose.  F  B  Gilger  to  whom  it 
mav    concern Jan,    20,    1920 

Jan.  24,  1920 — NAGLEE  TERRACE, 
San   Jose.     F   B   Gilger  to   whom   it 

may    concern Jan.    21,    lf>20 

♦ 

BUILDING   CONTR.*CTS. 

FreMno    C^onnty. 

DWELLING 

NO.   455  HOWARD  ST.,  Frosno.     Frame 

dwelling  and  garage. 
Owner — Dow   &   Co. 
Architect — None. 

Contractor — G.  C.   Cannon,   2039   Fresno 
St.,    Fresno. 

COST,    $4000 


DWELLING 

LOT    1    BLK    5,    Cedar     Parjc,      Fresno. 

Frame   dwelling  and   garage. 
Owner — C.    C.    Russell,    3417    Lowe    St., 

Fresno. 
Architect — None. 
Day's    work.  COST.    $4900 


FACTORY 

LOTS  9  AND  10  BLK  2,  Dean  Addition, 

Fresno.     Concrete  factory. 
Owner — K.    Tellolan. 
Architect — None. 

Contractor — Carl     Hovsepian.     640     "L" 
St..    Fresno. 

COST,    $3300 


DWELLING 

LOT    3      BLK      2,    Hazelwood,      Fresno. 

Frame   dwelling  and   garage. 
Owner — Thos.   Montgomery,   274   Thesta 

St.,  Fresno. 
Architect — None. 
Day's    work.  COST,    $3500 

DWELLING 

LOT     37     BLK     35,     Belmont     Addition, 
Fresno.     Frame   dwelling,  and  garage 
Owner — B.    Zlegler. 
Architect — None. 
Contractor— Fisher  &  McNulty. 

COST,    $3500 


FRAME    DWELLING 

LOT   17   E    %    of  Lot   18   Blk   12,    Fresno. 
.  Frame  dwelling. 
Owner — Peter  Steinhauser. 

wi'wo;^'"'"""  COST,  %zno 
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BASEMENT  STORE 

LOTS    25.    26   AND    27    BLK    .SO,    Fresno. 

Build  basement   in  store. 
Owner — C.   Brock. 

Architect — None.  „,    ,^ 

Contractor — Anton  Johnson,   S35   Harri- 
son  St.,   Fresno.  .-r„„ 
COST,   $5500 


BIIII.,DIIVG   CO\TRACTS. 

Sacramento  County. 

RESIDENCE 

NO.     1349     FORTY-FIRST    ST.,     Sacra- 
mento.      Two-story       6-room      frame 
residence. 
Owner — E.    C.    Hemmings,    1203    "J"    St., 

Sacramento. 
Architect — E.    C.    Hemmings,    1203    "J" 

St.,   Sacramento. 
Contractor — E.   A.   Corum,   2533   Portola 
Way,   Sacramento. 

COST,    $5900 


FRAME  DWELLING  ^ 

LOT  13  BLK  36,  Alta  Vista  Tct,  Fresno. 

Frame    dwelling    and    garage. 
Owner — John    SeaTS.      2327    White      St., 

Fresno. 
Architect — None. 
Contractor-H   A.    Kemp.      ^^^^^   ^^^^^ 


DWELLING  AND  GARAGE 

NO     347    I'AHK    AVE.,    Fresno.      Frame 

dwelling  and  garage.  , 

(i„.„,.i. — Carl       Anderson,       661       1      &t., 

Kresno. 
Architect — None.  ,,.      _.^ 

'^■'\^^::^^r"  '  ^^^"  ^^s^  $2f^n 


A  r> TUITION 

•■ir    AND    MD:-TEREY      STS.,    Fresno. 

Owne'V— 'l."esno  Planing  Mill.  Premises. 

l^^^t^LcfoT-^R^'c.   Blackwell,   202  Trust 
CO.  Bldg.,  Fresno.  ^^^^    ^^^^^ 

w"5^'"fT^LOT   10   BLK    13,   Hazelwood, 

Fresno.     Dwelling  and  fafage 
Owner— Reese  &  Atkins.   3643   Piatt  St., 

Fresno. 
Architect — None.  nnoT    il'^OO 

Day's  work.  COST,  $3500 

LOTl^2^i^N°D  3  BLK  2,  Pierce  &.  Ander- 
son   Addition,    Fresno.      Dwelling   and 

0#ne?-Ewing    &    Meux,     1929     Fresno 

St.,    Fresno. 
CmUrkc'io7-^R"eese  &  Atkins,  3643  Piatt 

St.,  Fresno.  ^^^^    j3q„0 


dwelling 

LOT      15    Alta 


Vista      Tract,      Fresno. 


Owner'     .-    —  - 

McKenzie  Bldg.,  Fresno 
Architect — None. 
Cunlractor— J.   L.   Carter 


COST,   $6000 


Dwell- 


REMODLL 

WASHINGTON    AND      AURORA       STS., 

Stockton.      Remodel. 
Owner— Hedges- Buck        Co.,       202       S- 

Aurora,    Stockton. 
Architect — None. 
Day's     work.  COST,    $13,000 


RESIDENCE 

NO.    1112    FORTY-SECOND    ST.,    Sacra- 
mento.     Frame  and   plaster   residence 
Owner— J.    J.    Jenning.s,     2921    "V"    St., 

Sacramento. 
Architect — None. 

Contractor — E.    A.    Corum,    2533    Portola 

Way,    Sacramento.  .,,„„ 

COST,   $5500 


RESIDENCE 

NO.    1001    FORTY-SECOND   ST.,   Sacra- 
mento.     Frame   and  plaster  residence 
Owner — Minnie    Foglesang. 
Architect — None. 
Contractor — E.  A.    Coram,    2533    Portola 

Way,  .Sacramento.  

COST,    $6800 


REPAIRS 

.NO.    1926    ELEVENTH   ST.,  Sacramento. 

Repair    fire    damage    to    buildings. 
Owner — M.    Balliel. 
Architect — None. 

Contractor— E.    W.   Book,    2912    "G      St  , 
Sacramento.  COST,    $1600 


CIGAR   STORE 

NO.    930    "K"    ST.,    Sacramento,      cigar 

store.  ^ 

Owner — F.    E.    Butler.   Premises. 
Architect — None.  h„„„- 

Contractor— Wm.       Murcell,         Ochsner 

Bldg.,  Sacramento. 
Filed  Jan.  23.  '20.     Dated  Jan^g2^3.  ^2^0.^^ 


.NO.  611  "G"  ST.,  Sacramento.     Platform 
and  hang  awning.  t>-o™ 

Owner — California    Packing   Co.,    Prem. 
Architect— None. 

Contractor— E.    Thomas,    2021    24th    St.. 
Sacramento.  ^^g^_  ^^^^^ 


Na^oS  THIRTEENTH  ST.,  Sacramento 

Warehouse.  ,     „      ,  .         r>„     ioti> 

Owner— Smith-Frank  Packing  Co.,  12th 

and  B  Sts.,   Sacramento. 
Architect — None. 
Contractor— I.     C.   Boss,      914    27th     St., 

Sacramento.  ^^^^   ^^^^^ 


DWICLLING  „,    ^ 

LOTS  1  AND  2  BLK  31,  Fresno. 

ing. 
Owner — I.  Arakawa. 

Architect— None.  onQT    S4';00 

Day's  work.  COST,  $4buu 


PTN    LOTS  3.S,  39  AND  40,  North  Park 

Addition,   Fresno.     Garage. 
Ovvner—«-  Christopher,  1841  Tulare  St., 

Fresno. 
^JntracfoT-^iho-rb  &  Neads,  127  Fresno 

Ave.,  Fresno.  ^^^^     j^j„0 

♦ 

rOMPLF.TIOX  NOTICE. 
KreHno  County. 

?a*n°'2''4':^920_LOT    19    W    lo/foF^"' 
lot    18.  block    8,    College   Add    Fres- 

"o°nce^-    ""■   ''""^":.".'5an.'*22"'"l?20 
Jan     27     1920— silO  FEET  LOT  1,  A 
Cluni  Tract,  also  Lots  1  to  4,  same 
tract.  Fresno.     H  M  Dart  to  whom 

it  Ttinv  concern Jan.  -ib,   is-" 

lan  "f.'^mO-EUCALO  STATION  on 
the  C.  C.  T.  line.  3  m.les  SE  of 
Lodi.     W  C  Brown  to  L  S^P«'«gtz.  . .  ^^ 

Jan'.'29,V920— LOT   8  BLK   17   Wilson 
North    Fresno   Tract.    Fresno.      H   T 
Humphreys   to    whom    '^^ay^con-^^ 
cern    


DWELLING 

.STANISLAUS        AND  THIRD        .STS., 
Stockton.       Frame    dwelling    and    ga- 

Owner^-C.   Olsen,"  2221  S-Stanislaus  St., 
Stockton. 

Architect — None.  _     ^ 

Day's   work.  COST,    $2800 


N-o'^61^'^'K'°ST.,  Sacramento.     Remodel 
O.C;i^r-T  Gerbe°r';"l424    N   St.,   Sacra- 

mento. 
Architect — None.  icu    i<tth    tst 

Contractor— Siller   Bros.,    1614    13th  St.. 

Sacramento.  ^^^^    $10,000 


NO^T2?^?§IRTY-THIRD  ST.,  Sacra- 
mento One-story  5-room  frame  res- 
idence and  garage. 

Owner — Barton  &  Norton. 

Architect — None. 

Contractor-D.    G.   Barton.    ^^^^    ^^^^^ 


DWELLING  „       ... 

S-SAN  JOAQUIN  ST.,  bet.  South  and 
First  Sts.,  Stockton.  Frame  dwell- 
ing and  garage.  „        .  ,          „. 

Owner— C.  Olsen,   2221  S-Stanislaus  St., 

Stockton.  ■' 

Architect — None.  .„»•- 

Day's   work.  COST,   $2300 


DWELLING 

S-AMERICAN  ST.,  bet.  Fourth  and 
Fifth  Sts..  Stockton.  Frame  dwell- 
ing  and    garage. 

Owner — C,  Olsen,  2221  S-Stanislaus  St., 
Stockton. 

t'^^l'To7^':'''"'_ COST,  $4900 

DWELLING  „„      „,      ,  . 

GRANT   AND   FOURTH   STS.,   Stockton 

Frame   dwelling   and  parage. 
Owner — C.   Olsen, 

Stockton. 
Architect — None. 
Day's   work. 


2221   S-Stanislaus  St., 


COST,    $2800 


DWELLING  . 

E-EIGHTH  ST.,  bet.  San  Joaquin  and 
Sutter  Sts.,  Stockton.  Frame  dwell- 
ing and   garage.  „  „.       .   ,  c. 

Owner- C.  Olsen,  2221  S-Stanislaus  St., 
Stockton. 

Architect— None. 

Days   work.  co&i,    ♦i" 

FRAME   DWELLINGS 

LOTS  6  AND  7   BLK   1.  Bungalow  Park, 

Stockton.     Two   frame  dwellings. 
Architect — None.  ,  .  . 

Swner- Stockton    Home    &    Investment 

Company.  ,,   -, 

Contractor— T.   E.   Williamson,    1055   N- 

Pilgrim  St.,  Stockton 
Filed    Ian     27.    '20.      Dated    Jan.    20,     ^0. 
Limft,  40  days.  COST.  $2778  each 


LIENS    FILED. 


ON^NORTH  SACRAMENTO  ST.  bet. 
Miner  Ave.  and  Channel  St.,  Sacra- 
mento.    Bunks.  ,. 

Owner — Southern    Pacific    Co.,    SOl      K 
St.,  Sacramento. 

Architect — None. 

Day's  work. 


San    Joaquin    County. 


Recorded 

Jan     29,    1920— LOT    1    BLK 

Center      St.,       Stockton 

Hardware    Co 


Amount 
!9    E    of 
Willard 
Joseph    Bisagno, 


Lee    Yum,    Clarence    W    Beck,    W    C 
Ramsey  and  T  F  Emerson.  .  .  .$153.44 

NOTICE      OF      NOX-RESPONSIBILITY. 
San  Joaquin  County. 

Jan  22,  1920— Central  Pacific  Railway 
Company  to  F.  D.  Boese— Notice  dat- 
ed ^an  17.  1920,  that  said  company 
will  not  be  responsible  for  construc- 
tion work  done  at  request  of  F  1^. 
Boese  on  lots  13  and  14  n  Wo<=k  224, 
east  of  Center  street,  city  of  Stock- 
ton.        

BUILDING    COSTS    WILL    ST.\Y    HIGH. 

Conlrnctor    Talks    at    State    Realty 
Conclave. 


[•ercy  J.  Walker  Places  Part  Blame  for 
Prices     I  lion     Labor    Conditions. 


COST,  $5000 


Bl  ILDIXG  CONTRACTS. 
San   Joaquin   County. 

SOU'Th'cE.NTER  ST.,  bet.  Jackson  and 
-Jefferson,  Stockton.  Remodel  dwlg^ 
Owner — J.     J.     Brennan,     1147    S-Center 

St.,    Stockton. 
Architect— None.  ^^ 

Days    work.  CU&i.   ^luu" 


Building  costs  because  of  high  prices 
for  materials  and  the  rising  cost  of 
labor  will  not  decrease  for  the  next 
three  years,  declared  Percy  J.  Walker, 
building  contractor,  at  the  opening 
session  of  the  fifteenth  annual  conven- 
tion of  the  California  Real  Estate  As- 
sociation  at   the   Palace   Hotel. 

•■I  can  see  no  relief  in  the  present 
high  prices  for  at  least  three  ye.irs." 
said    Walker.      "The    lumber    supply    is 
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short  ami  Uiuri'  ari'  no  fesei-VLS.  Hard- 
ware is  not  only  high  but  iiard  to  ob- 
tain. Orders  are  filled  only  after  de- 
lays. 

"Then  there  is  the  labor  problem.  N^t 
only  is  labor  high,  but  the  unions  have 
become  so  strong  that  the  workman 
no  longer  turns  out  the  same  amount 
o£  work.  Production  is  continually 
falling  off  per  man.  As  an  employer  of 
large  numbers  of  men  I  am  a  firm  be- 
liever in  unions,  they  have  done  much 
good,  but  it  has  come  to  the  point 
where  the  unions  have  become  so 
powerful  that  a  reaction  is  bound  to  set 
in.  The  average  workinan  does  not 
try  to  produce  the  ma.ximum,  he  is  con- 
tented to  perform  only  what  repre- 
sents a  minimum  output. 

More  than  four  hundred  delegates 
from  all  parts  of  California  attended. 
W.  L.  Hollingworth.  vice-president  and 
Western  representative  National  Asso- 
ciation of  Real  Estate  Boards,  was  un- 
able to  attend  because  of  illness  in  his 
familj'. 


;.\.S'I'KK.\    TnADU    ^OTKS. 


SAFKTV     FIRST    P.4VS     THE    MOTOR- 
IST. 


A  passenger  train  approaching  at 
full  speed  and  still  a  quarter  of  a  mile 
away  will  cover  the  remaining  dis- 
tance in  18  seconds;  if  half  a  mile 
away,   it   will   flash  past   in   36   seconds. 

These  figures  are  offered  by  R.  J. 
Clancy,  safety  specialist  of  the  South- 
ern Pacific,  to  imq>ress  upon  motor- 
ists the  significance  of  .attempting  to 
cross  railroad  tracks  with  a  train  in 
sight. 

"Motorists  should  think  in  terms  of 
time  as  well  as  distance.  It  requires  a 
wait  of  only  a  fraction  of  a  minute  to 
permit  a  train  to  pass.  On  the  other 
hand  18  seconds  allows  too  small  a 
margin  to  escape  an  accident  if  in 
shifting  gears  the  engine  stops  or  any- 
thing goes  wrong. 

"Forty-six  people  were  killed.  173 
people  were  injured  and  152  automo- 
biles damaged  or  destroyed  at  grade 
crossings  during  the  calender  year  just 
closed.  Of  these.  73  stalled  on  the  cross- 
ing and  were  struck  by  trains:  263  at- 
tempted to  cross  almost  immediately  in 
front  of  an  approaching  train;  137,  or 
more  than  25  per  cent  of  the  total,  ran 
into  trains  instead  of  trains  into  them; 
9  skidded  into  cars  or  trains  in  at- 
tempting to  avoid  collision  after  real- 
izing the  danger;  31  ran  into  and  broke 
down  crossing  gates  lowered  to  protect 
them  from  passing  trains;  5  ran  down 
and  injured  flagmen  in  warning  posi- 
tion; 14  were  due  to  miscellaneous 
causes." 

Inexperience  of  drivers  rather  than 
deliberate  recklessness  is  the  principal 
cause  of  such  accidents  in  Clancy's  es- 
timation. 


[Prepared  by  Far  Eastern  Division, 
Bureau  of  Foreign  and  Domestic 
Commerce,  to  w^hich  refer  for  fuller 
particulars.  The  district  and  co- 
operative offices  have  reijerve  infor- 
mation where  reference  number  is 
given.] 


Manufacture  of  Wire  and  Nails  in  Vrn-- 
rastle.  .\uNtralia. 

A  factory  in  Newcastle.  Australia,  is 
increasing  its  facilities  for  the  pro- 
duction of  various  kinds  of  wire  and 
nails.  It  has  an  output  of  200  tons  of 
plain  wire,  50  tons  of  nails,  and  25  tons 
of  barbed  wire  per  day,  and  expects 
soon  to  be  able  to  meet  the  demands  of 
.■Vustralia.       (Refer    to    file    No.    FE-72.) 

Market    In    New    Zealand   for   Soooii 
Conveyors, 

There  is  said  to  be  a  critical  short- 
age of  coal  in  New  Zealand  at  the 
present  lime,  and  a  ready  market  could 
be  found  for  any  device  which  would 
help  increase  the  coal  output,  such  as 
the  scoop  conveyor.  Coal  conveyors 
enter  New  Zealand  subject  to  a  30  per 
cent  duty  from  all  countries  except  the 
United  Kingdom  and  possessions,  from 
which  a  duty  of  20  per  cent  is  paid, 
and  a  1  per  cent  '\'ar  tax  oolleeted  on 
all   imports. 


L.\TI.\      AMERICAN      TRADE      NOTE.S. 


[File  numbers  cited  refer  to  reserved 
information  or  trade  lists,  which  may 
he  obtained  from  the  Latin  American 
Division,  Bureau  of  Foreign  and  Do- 
mestic Commerce,  or  any  of  the  dis- 
trict   or   co-operative    offices.] 


Present     Market     for     Electrical     Apiia- 
ratus   ui   Lima,   Peru. 

All  kinds  of  electrical  apparatus  is 
being  used  for  application  to  mining 
machinery  and  small  lighting  plants  in 
Lima,  Peru.  Moreover,  considerable 
building  construction  is  under  way  at 
the  present  time  necessitating  electri- 
cal appliances.  Open  wiring,  plain  re- 
ceptacles, few  shades,  and  very  little 
conduit  meet  the  requirements.  The 
local  market  for  modern  electrical 
household  appliances  and  industrial 
plant  labor-saving  devices  is  still 
somewhat  limited  owing  to  the  lack  of 
education  concerning  the  appliances 
and  to  the  relative  cheap  labor  avail- 
able. (Refer  to  File  No.  10008  for  con- 
cerns interested  in  electrical  appara- 
tus.) 


INSURANCE  CONCERNS  PILE. 

SACRAMENTO — Five  insurance  com- 
panies, having  a  total  capital  stock  of 
$2,172,000,  have  filed  articles  of  incor- 
poration with  the  Secretary  of  State 
as  follows;  North  Atlantic  Insurance 
Company    of   New    York,    capital    stock 


$2511. OtIO;  Lii.,Tty  Marine  Insurance 
Company  of  New  York,  capital  stock 
$250,000;  Jefferson  Insurance  Company 
of  Pennsylvania,  capital  stock  $400,000; 
Commerce  Insurance  Company  of  New 
York,  capital  stock  $200,000,  and  the 
Norwegian  Atlas  Company  of  Norway, 
capital    stock    $1,072,000. 


E-V  PORTS     AND    IMPORTS     DROP. 


December  exports  decreased  in  value 
$60,000,000  from  the  $741,000,000  record 
of  -N'ovember,  while  imports  dropped  to 
$381,000,000,  a  decrease  of  $44,000,000 
according  to  a  statement  by  the  Com- 
merce Department. 

The  excess  of  exports  over  imports 
for  the  entire  year  1919  reached  $4,017.- 
000,000,  a  high  record.  Exports  totaled 
$7,921,000,000,  with  imports  amounting 
to  $3,904,000,000,  compared  with  1918. 
exports  of  $6,149,000,000  and  imports  of 
$3,031,000,000. 

Gold  imports  amounted  to  $77,000,000 
compared  with  $62,000,000  in  1918, 
while  gold  exports  jumped  to  $368,- 
000.000   from   $41,000,000    in    1918. 


CITY      MANAGER     PL.AN      OLD,     SAYS 
DOIGL.ASS. 

BERKELEY,  Cal.— That  the  city 
manager  plan  of  municipal  government 
is  not  a  new  idea,  but  merely  the 
"dressing  up"  of  an  old  plan  of  admin- 
istration, is  the  statement  of  Dr.  J.  R. 
Douglass  of  the  political  science  de- 
partment of  the  University  of  Caifor- 
nia. 

"The  city  manager  plan,"  he  said  to- 
day, "is  the  same  in  operation  and  In 
organization  as  the  old  and  tried 
•board  type'  of  administration.  The 
addition  of  new  titles  for  the  officers  in 
the  plan  and  other  minor  changes  have 
caused  many  students  of  political  sci- 
ence to  believe  that  the  city  manager 
plan  is  a  new  idea  in  administration. 
It  is  in  reality  but  a  new  application 
of  the  'board  type'  of  executive." 


PLAN    31-STORY     CHURCH. 


NEW  YORK. — The  Fifth  Church  of 
Christ,  Scientist,  New  York  city,  will 
soon  erect  one  of  the  most  unique 
and  expensive  church  edifices  in  Amer- 
ica. The  auditorium  of  this  church 
will  be  part  of  a  21-story  skyscraper 
Which  is  to  be  erected  on  Madison  ave- 
nue in  the  block  between  43rd  and  44th 
streets. 

Give  your  physician  a  chance  to 
keep  you  well  before  you  call  him  in 
to  cure  you.  advises  the  United  States 
Public  Health  Service.  An  occasional 
thorough  examination  by  a  competent 
physician  will  save  you  money  and 
prolong  your   life. 
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Telephone  Douglas  5114 

Valley  Tie  &  Lumber  Co. 

Manufadturers  and    Wholesalers 

Pacific  Coa^  Lumber  Produdls 

General  Office:  Eugene,  Oregon  S.F.  Office:  401  Balboa  Bldg. 

f.  F.  S.  NOLAND,  Resident  Manager  „ 
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Wipe 

Work 


We  .Manufacture  WIRE  \V(JKK  for  tlic  folluwiiin  purposes:  . 
Window  guards    for    Rosidenfos.    Warehouses    and    Jlanufacturin^ 

Plans. 
( )verhead  guards  foi'  Elevalur  Sliafts. 
Elevator  Enelosui'cs. 
Freight  P]levatoi'  Cars  and   Doors. 
Slv.vlight  Covers,  Vents. 
I'roteetion  guai'ds  foi-  Sidewallc  Doors. 
Maehinery  safety  guards. 
Auto  truek  Enclosures  and  Doors. 
Ijoeker  Doors,  Stall  (lUards. 

I'ai'tition  Screens  for  Offices,  Gai'ages.  Warehouses,  etc. 
Wire  signs  for  Buildings,  etc.,  etc. 

WRITE  FOR   EEAFEET. 


Michel  &  Pf eff er 


Pone  Market  730  -  731 


IRON 
WORKS 

1415  Harrison  St. 


it.  «>^KH3^KHK!<KKHKHKHKHKH3<KKH::^>^«K«HK^ 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Out£ts 

839-941  Mission  Street  San  Francisco 

^<H><HKKKrtH>U<HKHK«KH><KKH5^>^><HKH><HKH>^^ 

Beintiart  Lumber  and  Piaining  Mill  Company 

1 711)  asd  Kansas  Streets,  San  Francisco 

PHONE    MARKET    I057 

General  L^urnbep  Yard 

Dry  Kiln  Cupacity  10  Million  Feet  per  Annum 

<;rner.il    M-ll    nnd    Cnliinet    ^Vork,    Stock 

Doors.   Sash   Frames   and   Mouldings 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-744  Busli  St. 

Member 
SAN  FRANCISCO  Insurance  Brokers  Exchange 
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HARDWOOD  HEADQUARTERS 


-  QUARTERED  OAK - 
WYBIfOCK  BENDING  OAK 
POPLAR- -WALNUT 


WHITE  BROTHERS 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


FFFTti  and  BRANNAN  STREETS 


SAN  FRANCISCO,  CAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
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SAN    FRANCTSCa 


Telephone  Donslaa  2S72 
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A  BIG  THING 
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New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilornia  Trojan  Powder  Company 


Pheian  Building 
SaD  Francisco.  Cal. 


Railway  ExchaDsre  Building 
Portland,  Oregon 


Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 


Frank  J.  Klimm 
PLUMBER 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization.  ''>=^ 

Officers. 

W.   W.  DeBERAPKD,  Western  Editor  EJnglneerlng  NewB-Record,  Chicago  FIRST  VICB-PRBSimiNT 

T.  A.  EVANS,  Structural  Engineer,  Meade-MOrrlBon  Co.,  Chicago  SEWOND  VICEI-PRBSIDBNT 

JOHN  BRiCSON,  City  Engineer,  Chicago TROASUBliB 

C.  E.   DRAYER   _ SBORSTTABT 


Dlr«cton. 


W.   H.   Flnlay.   President,   C.   &  N.  W.   Ry.,  Chloaso. 

111.,   Past   President. 
W.   W.  K.  Sparrow,  Chief.   Eng.  C.   M.  &  St.  P.  R7.. 

Chicago. 
P.  B.  Harroun,  Consulting  Egn.  San  Francisco,  C»l. 
R.    Burnham,   Consulting   Eng.,   Chicago,   111. 
r.  D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A     A.    Matthews,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texas. 


E.  F.    Collins,    Valuation    Bng ,    Bt.    LB.    r.     Rr> 
St.   Louis.  ■'    "^4 

C.  H.  Crawford,  Baldwin  Loco.  Works,  PhUadalplUa  ' . 
Harold  Almert,  Consultliif  Vtng.,  Chleago.  ' 

F.  K.  Bennett,  Principal  Asit.  Bnr.  M.  ft  St.  L..  Rr- 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Cbloago. 
Alexander  Potter,  Civil  Bng.,  New  Tork  CMty.     ■:•£■  a*^*- 
/.  N.  Hatch,  Consulting  Bng.,  Cblaago.  Mi^il 
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NATIONAL  HEADQUARTERS 


t^SjM;    f. 


CkkWff*,  DL 


San  Franoisoo  Chapter,  A.  A.  E.  ■'>■'' 

W.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R PRE^IDBNi. 

J.   P.  JOHNSTON,  Service  Manager,  Union  Construction  Co FIRST  VICE-PRESIBENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R SECOND    VICE-PRESIDI3(T 

I,.  R.  KESSING,  I>]ngineer,  State  Railroad  Commission .'. _....  TREASURER 

A.  O.  MOTT.  Asst.  Engineer,  S.  P.  R.  R ..-. SECRETARY 

-  ■■% 

(  OMMITTEES  AND  CHAIKMEN. 

Membership    _ D.   L.   REYNOLDS 

Qualification .L.  R.  KESSING. 

Program    G.  D.  ■n*HITTt-E" 

Fellowship    ; J.   R.   ARNOLD; 

Publicity  „ V.  D.  COUSIN^ 

Ethics  and  Compensation  E.  B."  CAPPENTER 

Public   Affairs l.^^.:.^.R.    Sachse 

Relations  with  Other  Organizations  R.  M.  BEANPffiLD 

Regrnlar  Meetings  of  the  Chapter  Monthly. 

TL\1E:     Fir.st  Thursday  of  the  Month;   7:30  P.  M. 

PLACE:      Engineers'   Club,   Mechanics   Institute   Building,  57  Post  SI. 

f'hapter  Offioe  700  Marston  Biii1<lln$;  244  Kearny  St«  San  Francisco 


■  ACRAHBNTO    CHAPTBR 

Lathrop,     H.     A Secretary 

1321   Thirty-third  St., 
Sacramento        -        -  California 

LOS    .ANGBLBS    CHAPTBR 

Harris,    A.    L Secretary 

1104    Central    Building 
Los   Angeles       -        -        California 


CHAPTERS  &  CLUBS: 


PORTLAND  OHAFTBR 

Barnes,  R.  W Seo.  &  Trsas. 

36   Union  Station 

I'ortland         -         -         .         Oregon 

FRESNO    OHAFTBR 

lean    L.    VIncenz Seorstary 

P.   O.    Box   922 

Fresno        -         -        .        California 

SAN  DIBGO  OHAFTBR 

Grumm,    Fred Secretary 

2898  Spruce  Street 
San    Diego         -         -        '^lifomla 


SAN   BBRNARDINO    OLDB 

Woods,   M.   A Saeratacy 

COS  Tenth  Street  •."    . 
San    Bernardino  California 

BVRBKA    OLVB 

Howard,    F.    W SacratAry 

Eureka  -        California 
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Entered  as  second-class  matter  at 
S4n  Francisco  Post  OfBce  under  act  of 
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VEW.S        FROM        \ATIOXAI 
«H  ARTEHS. 


Engineers  in  Kentucky,  Ohio  and 
West  Virginia  have  recently  taken  ac- 
tion to  bring  much  nearer  tile  enact- 
ment of  a  license  law  in   each  state. 

The  legislature  of  Kentucky,  is  re- 
ported favorable  to  a  license  bill  re- 
ofntly  introduced  under  the  auspices  of 
A.  A.  E.  members  in  Louisville.  The 
liill  is  patterned  after  the  Michigan 
law.  At  the  recent  meeting  of  the 
Ohio  Engineering  Society  steps  were 
taken  to  organize  the  engineers  of  the 
state  to  insure  agreement  among  them 
on  the  desirability  of  a  license  law  and 
to  bring  their  influence  on  the  next 
legislature. 

lifThe  Ohio  Engineering  Society  will 
a'ppropriate"  a  sum  of  money  to  start 
the  campaign.  The  American  Associa- 
tton  of  Engineers  has  agreed  to  ap- 
propriate an  equal  sum  for  license 
%Y,ork  in  Ohio  as  soon  as  the  Ohio  So- 
ciety announces  the  amount.  The  re- 
cently formed  State  Assembly  of  A.  A. 
E.  and  O.  E.  S.  will  co-operate  fully  in 
putting  the  license  bill  across.  A  joint 
committee  of  the  two  organizations 
will  be  appointed  to  map  out  a  pro- 
gram  and   carry   it   through. 

At  a  joint  meeting  of  the  West  Vir- 
ginia Engineers'  Association  and  the 
Charleston  Chapter  of  A.  A.  E.  in 
Charleston  on  January  23,  licensing 
was  discussed  i>y  Secretary  Drayer  of 
A.  -\.  E,  who  recommended,  with  minor 
changes,  the  registration  bill  pro- 
posed by  engineering  council.  After  a 
lively  discussion,  a  vote  was  taken 
showing  the  sentiment  unanimous  in 
favor  of  a  license  law  in  West  Vir- 
ginia. A  motion  was  passed  empower- 
ing the  presidents  of  the  West  Vir- 
ginia Engineers'  Association  and  the 
Charleston  Chapter  to  appoint  a  joint 
committee  to  prepare  a  bill  for  passage 
by  the  legislature  which  meets  in  1921. 
A  plan  was  outlined  for  interviewing 
every  candidate  for  the  legislature  and 
for  governor.  Organization  of  the 
slate   will    lie  by   legislative   districts. 


KortniKhtl)-    EtisilieerlnK    Service 
Revien. 

Resumption  of  activities  in  the  en- 
gineering field  as  viewed  by  the  serv- 
ice department  of  A.  A.  E.,  has  come 
luickly  in  various  quarters  where  a 
year-end  pause  has  been  witnessed. 
and  existing  conditions  differ  sharply 
from  those  of  last  year  when  hesitation 
was  nearly  everywhere  manifest.  This 
condition  is  bringing  about  a  situation 
of   acute    demand   for   technical    service. 


whicli  it  is  safe  to  say  is  without  pre- 
cedent. .In  order  that  co.ntracts  can  be 
completed  or  even  started,  and  in  order 
that  the  enormous  amount  of  necessary 
designs  for  new  construction  for  en- 
largements of.  many  existing  plants 
and  for  the  maintenance  of  plants  now 
in  ^operation  to  cope  with  the  present- 
day  industrial  expansion,  the  lack  and 
urgent  need  of  professional  engineers 
is  extremely   serious. 

.  It  is  this  situation,  -which  is  as  evi- 
dent in  the  West  and  South  as  in  the 
East,  that  is  gaining  for  the  technical 
engineer  that  just  recognition,  not  only 
in  point  of  remuneration  but  for  the 
professionaj  services  which. he  renders. 

-Never  l>ef6^-e  has  "there  "been  such  a 
predominance  of  favorable  features  for 
the  engineer.  The  demand  is  greater 
than  the  supply  can  hope  to  equal. 
This  is  making  it  necessary  for  the 
employer  to  resort  to  outbidding  his 
competitors  in  order  to  increase  his 
staff.  As  a  result  remuneration  for 
technical  engineers  is  through  neces- 
sity increased  in  most  quarters. 

The  greatest  demand  at  present  is 
for  experienced  designers  and  drafts- 
men on  structural  steel  and  reinforced 
concrete.  Many  calls  are  received  for 
architectural  draftsmen,  mostly  for  in- 
dustrial work.  A  great  amount  of  con- 
struction work  will  be  started  soon 
which  will  result  in  the  need  of  many 
engineers  of  construction  experience, 
who,  during  the  winter  months,  have  in 
many  cases  been  working  along  other 
lines.  Engineers  of  mechanical  and 
electrical  experience  are  in  demand, 
particularly  graduates  who  are  com- 
petent in  theoretical  calculations. 
There  is  a  great  need  for  editorial 
men  and  instructors  in  our  engineer- 
ing institutions,  also  research,  promo- 
tional,   and    productive    engineers. 

From  a  wide  variety  of  sources  cov- 
ering the  entire  country,  the  average 
salaries  paid  to  engineers  are  as  fol- 
lows: Tracers.  J125  per  month;  detail- 
ers.  structural,  mechanical  and  electri-- 
cal.  $175  t:o  $200;  a  few  pompanigs  pay- 
ing up  to  $225  per  month  for  expe- 
rienced men;  designers  on  all  classes  of 
work,  $2,iO  a  month  and  up;  esimators 
and  checkers.  $300  per  month;  rodmen 
and  levelmen,  $125  to  $150  a  month;  in- 
strumentmen,  $175  to  $200  a'  month;  as- 
sistant engineers,  $200  and  up  per 
month;  map  draftsmen.  $200  a  month; 
surveyoi^s.  $175  per  month;  research 
engineers.  "  $275  per  month  and  up. 
The  salaries  of  engineers  who  have 
reached  the  executive  class  depends  en- 
tirely upon  the  specific  organizations 
with    which    ihey..^  a.ra  j^opnected.      The 


salaries  of  production  engineers,  chief 
diaftsmen.  chief  engineers,  and  super- 
intendents of  construction  range  any- 
where from  $3,000  to  $15,000  per  anr 
num  and  more  in  tlie  large  corpora- 
tions. 

The  program  for  the  expenditure  of 
almost  a  billion  dollars  on  highway 
construction  during  the  current  year 
will  result  in  the  need  of  many  engi- 
neers for  highway  work.  Information, 
as  a  result  of  canvass  of  state  high- 
way engineers,  indicates  that  at  the 
most  conservative  estimate,  no  less 
than  5,000  engineers  will  be  needed  in 
1920  to  carry  out  this  program.  Ap- 
pointments are  usually  made  first  as 
junior  highway  engineers,  which  salai; 
ries  range  from  $175  to  $200  a  month,; 
depending  upoit  the  state.  Promotions 
to  positions  of  greater  responsibility 
in  highway  departments  are  usually 
made  through  civil  service  from  men 
already  on  the  staff.  However,  in  a 
few  states  appointment  to  position  of 
resident  engineers,  assistant  engineers, 
and  inspectors  are  made  direct  by  ap- 
plication. 


A  meeting  was  held  in  Washington 
on  .fanuary  22  liy  representatives  from 
the  railroad  sections  of  the  American 
Association  of  Engineers  in  the  eastern 
region  of  the  I'nited  States  Railroad 
Administration.  The  delegates  listened 
to  a  report  which  had  been  prepared 
showing  discrepancies  in  salaries  of 
railroad  professional  engineers  in  the 
eastern  region,  and  presented  this  re- 
port, after  its  approval,  to  the  Director- 
General  of  Railroads.  A  committee  was 
organized  to  meet  monthly  and  dis- 
cuss the  progress  of  plans  which  are 
now  under  way  for  a  more  equitable 
adjustment  of  salaries  before  the  rail- 
roads  are    returned    to    private    control. 

The  conference  was  participated  in 
by  representatives  from  thirty-six  rail- 
roads in  the  eastern  region.  Twenty- 
four  railroads,  representing  21.984 
mile.s,  or  63.6  per  cent  of  the  eastern 
region  mileage,  submitted  data  show- 
ing for  practically  every  man  in  en- 
gineering department.  his  name,  ad- 
dress, present  title.  present  salary, 
classification  under  the  A.  A.  E.  sched- 
ule, and  the  recommended  salary  de- 
termined by  a  small  committee  on  each 
railroad.  Additional  data  was  pre- 
sented by  twelve  other  roads  repre- 
senting 12,335  miles  of  the  eastern  re- 
gion. 

The  vVmerican  Association  of  Engi- 
neers has  obtained  salary  increases  in 
all  of  the  seven  regions  of  the  admin- 
istration,   but    in    some    cases    the    ad- 
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justmeiits    made    have   not    been   equita- 
ble. 


The  Engineers  Club  of  Kansas  City 
voted  on  January  27  to  amalgamate 
with  the  American  Association  of  En- 
gineers as  the  Kansas  City  Chapter. 
The  vote  was  143  in  favor  to  38  against 
the  amalgamation.  A  new  constitution 
was  adopted  and  officers  were  elected 
for  1920  as  follows:  Clark  R.  Man- 
digo.  president:  F.  F.  Schauer,  vice- 
president;  A.  Penn  Denton.  2nd  vice- 
president;  Forrest  Kauffman,  secre- 
tary; Wm.  Bugg.  treasurer,  and  AV.  A. 
Collings.  Edmund  Wilkes.  Jr..  and  A. 
R.  Young  as  members  of  the  executive 
committee. 


Robert  Bruce,  highway  engineer,  and 
Harry  Polkowski,  construction  engi- 
neer; secretary.  Carson  ti.  Jennings,  of 
the   Elgin.   Joliet   and   Eastern    Railway. 


The  Oregon  Chapter  of  the  Ameri- 
can Association  of  Engineers  has  ob- 
tained increases  in  the  salaries  of  en- 
gineers employed  by  the  Oregon  State 
Highway  Commission,  which  brings 
the  .salaries  of  these  engineers  up  to 
the  minimum  salaries  recommended  by 
the  association.  This  result  is  largely 
due  to  the  effort  of  R.  W.  Barnes,  sec- 
retary of  the  chapter. 

This  chapter  is  also  obtaining  con- 
structive legislation  at  the  present 
session  of  the  Oregon  legislature.  An 
amendment  to  the  existing  registration 
law.  which  would  practically  nullify 
it  by  exempting  mining  engineers  from 
the  requirements  of  registration,  was 
killed.  This  insures  the  continuance 
of  the  original  provisions  of  the  law. 
I^egislation  has  been  enacted  w-hich  re- 
moves the  limit  of  $5,000  per  year  for 
the  .salary  of  the  State  Highway  En- 
gineer, and  a  bill  amending  the  salary 
limit  of  County  Surveyors  throughout 
the  State  is  expected  to  be  passed  be- 
fore the  present  session  is  ended.  The 
bill  provides  that  the  salaries  of  Coun- 
ty Surveyors  shall  be  fixed  by  the 
County  Commissioners.  The  present 
compensation  is  $5  per  day.  The  chap- 
ter has  also  introduced  an  act  to  pro- 
vide a  safety  code  for  steam  boilers 
■which  is  quite  likely  to  pass.  This  bill 
will  create  in  reality  a  state  industrial 
commission  with  jurisdiction  over  all 
of  the  questions  of  safety.  W.  H 
Marsh   is  president  of  the  chapter. 


The  Chicago  Chapter  of  the  Ameri- 
can Association  of  Engineers  has  en- 
dorsed Harold  Almert  as  a  candidate 
for  chief  engineer  of  the  mayor's  trac- 
tion   commission. 

Professor  R.  C.  Terrell,  acting  direc- 
tor of  the  department  of  civil  engineer- 
ing of  Oklahoma,  will  become  state 
highway  engineer,  succeeding  Max  L. 
Cunningham,   on   February   1,   1920. 


F.  H.  Myers,  formerly  an  assistant 
secretary  of  the  American  Association 
of  Engineers,  is  associated  with  the 
Certain-teed  Products  Corporation  as 
sales  engineer.  Mr.  Myers  has  spent 
almost  two  years  at  the  National  Head- 
quarters of  the  Association,  much  of 
which  time  was  devoted  to  building 
up  the  employment  service.  Prior  to 
bis  connection  with  A.  A.  E.  Mr.  Myers 
was  with  the  Minneapolis  and  St.  Louis 
Railway. 


The  new  oflicers  of  the  Detroit  Chap- 
ter of  the  American  Association  of  En- 
gineers are:  F.  P.  Sisson,  president;  J. 
S.  Lillie,  1st  vice-president;  W.  L.  Gil- 
son.  2nd  vice-president;  E.  L.  Brandt. 
secretary,  and  J.  A.  Southern,  treas- 
urer. 


D.  A.  Tomlinson,  assistant  secretary 
of  the  American  Association  of  Engi- 
neers in  charge  of  the  railroad  depart- 
ment, addressed  the  annual  convention 
of  the  Kansas  Engineering  Society  at 
Manhattan,  Kansas,  on  January  20.  His 
subject  was  "The  American  Association 
of  Engineers  and  Its  Work." 


President  G.  M.  Butler,  of  the  South- 
western District  of  the  American  Asso- 
ciation of  Engineers,  addressed  a  meet- 
ing of  engineers  at  Bisbee.  Arizona,  on 
January  22.  After  the  meeting  the 
Bisbee  Chapter  of  A.  A.  E.  was  organ- 
ized with  about  75  members  and  ap- 
plicants. 


The  temporary  president  of  the  Ohio 
Assembly  of  the  American  Association 
of  Engineers,  which  "was  recently  or- 
ganized to  correlate  the  activities  of 
the  .Association  in  Ohio,  is  F.  D.  Rich- 
ards of  Cleveland.  Mr.  Richards  was 
formerly  bridge  engineer  for  the  City 
of  Cleveland  and  is  now  a  member  of 
the  firm  of  Carter-Richards-Griffith 
Company.  The  temporary  secretary 
is  W.   L.  Martoon   of  Columbus. 

A  meeting  of  the  assembly  will  be 
held  in  Columbus  on  February  28  at 
which   the  constitution  will   be  drafted. 

The  Joliet  Chapter  of  the  American 
Association  of  Engineers  held  its  an- 
nual banquet  and  installation  of  of- 
ficers at  the  Steel  Works  Club  of 
Joliet  on  January  27.  The  principal 
addresses  were  delivered  by  Major  C. 
1,.  Currier,  of  the  Chicago  Chapter,  on 
"The  Participation  of  Engineers  on 
Civic  Matters":  by  National  Secretary 
C.  E.  Drayer.  on  "A.  A.  E — Its  Accom- 
plishments and  Its  Future";  and  by 
Captain  E.  J.  Burke,  manager  of  the 
Chicago  Chapter.  The  officers  of  Joliet 
Chapter  are:  President.  George  O. 
With,     city     engineer:     vice-presidents, 


L.  B.  Hitchcock,  city  engineer  of 
Phoenix,  Arizona,  has  been  elected 
president  of  the  Phoenix  Chapter  of 
the  American  Association  of  Engi- 
neers. D.  A.  McClung,  assistant  county 
engineer,   is  secretary. 


The  Eastern  Philipsburg.  Pennsyl- 
vania Club  was  organized  on  January 
9.  The  Allentown  Chapter  of  A.  A.  E. 
was  organized  on  January  S,  with  H. 
Bascum.  city  engineer,  as  temporary 
president. 


Editors  of  technical  publications  are 
requested  to  add  to  their  list  of  con- 
vention dates  the  sixth  annual  conven- 
tion of  the  American  Association  of 
Engineers,  to  be  held  at  the  Planters' 
Hotel  in  St.  Louis  on  May  10  and  11. 


NOTICK  TO  APPLIC-WTS  BEFORE 
THE  STATE  W.\TER  COMMISSION 
FOR  PERMIT  TO  DI\ERT  W.VTEB 
FROM  THE  SACRAMENTO  RIVER 
SVSTEM. 


The  rapid  increase  in  the  use  of 
water  for  irrigation  from  the  Sacra- 
mento    liiver    and     its     tributaries,     to- 


gether with  the  prospect  of  an  un- 
usually low  flow  in  these  streams 
during  the  coming  summer  will  prob- 
ably result  in  serious  shortage  of 
water  for  irrigation  during  the  latter 
part  of  the   season. 

A  forecast  of  the  probable  supply 
available  from  stream  flow  cannot  be 
made  with  accuracy  because  of  the  un- 
certainty; first,  as  to  the  amount  of 
precipitation  during  the  next  few 
months;  and  second,  as  to  the  propor- 
tion of  water  diverted  for  irrigation 
which  will  return  to  the  river. 
The  probabilities  are,  however,  that 
there  will  be  period  in  late  summer 
when  there  will  be  insufficient  water 
for  irrigated  riparian  lands  and  lands 
irrigated  or  to  be  irrigated  under  old 
appropriations  or  under  permits  al- 
ready issued  by  the  State  Water  Com- 
mission. In  this  connection  it  is  to  be 
noted  that  a  number  of  projects  divert- 
ing from  the  Sacramento  River  under 
permit  from  this  office  have  not  yet 
been  brought  to  completion,  and  their 
full  diverson  was  not  made  during 
1919, 

In  view  of  this  situation,  you  are 
herewith   advised: 

First!  That  all  applications  for  di- 
version from  the  Sacramento  River 
system  in  the  Sacramento  Valley  re- 
ceived subsequent  to  July  1.  1919.  will 
be  temporarily  withheld  from  action 
by  this  office,  at  least  during  the  com- 
ing irrigation  season,  in  order  to  de- 
termine what  surplus,  if  any,  is  avail- 
able  for   further  appropriation. 

Se4-ond:  If  it  appears,  as  the  sea- 
son advances,  that  there  will  be  in- 
sufficient water  to  satisfy  all  require- 
ments, this  office  will  place  a  repre- 
sentative on  the  Sacramento  River  sys- 
tem to  regulate  diversions  of  per- 
mittees with  junior  priorities.  The 
priority  of  a  permittee  is  established 
by  the  date  his  application  was  re- 
ceived and  not  by  the  date  his  permit 
was  issued.  It  is  believed,  on  the 
basis  of  present  information,  that  no 
permittee  will  be  affected  whose  ap- 
plication was  received  prior  to  Sep- 
tember 1.  1918.  The  first  application 
received  subsequent  to  this  date  was 
No.    1074. 

The  necessity  for  this  action  by  the 
Commission  was  made  apparent  by 
field  investigation  and  a  report  sub- 
mitted by  one  of  its  engineers  Feb- 
ruary 2nd.  1920.  The  purpose  of  the 
action  is  threefold:  First  to  warn  ap- 
plicants not  yet  under  permit,  or  pros- 
pective applicants,  as  to  the  apparent 
situation,  in  order  that  proposed  in- 
vestments in  increased  acreage  may 
not  be  lost  due  to  failure  to  appreciate 
the  possibility  of  water  shortage;  sec- 
ond, to  protect  vested  water  rights  and 
prior  rights  by  appropriation;  third. 
to  bring  the  facts  to  the  attention  of 
all  water  users  in  order  that  it  will 
not  be  attempted  to  plant  an  acreage 
larger  than  that  for  which  there  is  a 
water  supply. 

It  is  to  be  noted  that  most  of  the  re- 
cent applications  before  this  office  on 
the  Sacramento  River  have  been  made 
for  the  purpose  of  irrigating  rice,  and 
it  is  probable  that  if  there  is  a  short- 
age of  water  that  this  shortage  will 
he   felt    first    in    the   rice  fields. 

CHARLES  H.  LEE. 
Executive   Member   of  the   State   Water 

Commission. 
Paled:    February   3rd.   1920. 
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ADVAIMCE     NEWS 

Official  Proposals,  Etc. 

_.    Ill      r-\l|VI^  One-Story      reinforced      concrete      bank        iScliool 


APARTMENT   HOUSES 


One-story 

building. 
Owner — Bank    of   Antioch. 
Architects — Sweelser         &  Baldwin. 

Marsh-Strong    Bldg.,   Los    Angeles. 
Contractor — G.   H.  Field  &  Co..  Antioch. 


hool  Dis 
01)    bonds 


suing  $30.- 


ivere   approved. 


Contract    Awarded. 

AP.-VRTMENTS  "-'ost,    i 

SAN  FR.\NCISCO.  Geary  St.  bet.  1st 
and  2nd  Avenues. 

Two-story   frame   apartments. 

Owner — Zellerbach-Levison    Co. 

Architects  and  Engineers — Rowell  & 
Collins,  511  Claus  Spreckels  Bldg.. 
San  Francisco. 

Contractor— Theo.  S.  Hoin.  1739  Wash- 
ington St.,   San  Francisco. 


Bids      in.        Contract      to    be     Awarded 

Shortly. 
APARTMENTS  Cost,   $13,000 

OAKLAND,    Cal.      Stanton      Ave.      near 

Belmont. 
Two-story  frame  apartments  (2  4-room 

and  1  6-room  apts.) 
Owner — Mrs.   D.  S.   Ayers. 
Architect— Wm.      E.    Milwain,      Albany 

Block,  Oakland. 

Plans   Being   Figured. 

ALTERATIONS  Cost.    ?6,000 

STOCKTON,   San   Joaquin  Co.,  Cal. 
Alter  two-story  frame  building  into  (4) 

apartments. 
Owner — Miss  H.   F.   Haas. 
Architect— Walter      King.    Call      Bldg., 

San   Francisco. 


Contract   Awarded.      AVork    Started. 
ALTERATIONS  Cost,  $12,000 

EUREKA,   Humboldt   Co.,   Cal.     Fourth 

and  L  Streets. 
.Mterations    on    two      upper      floors      of 

three-story      building      for      twelve 

apartments. 
Owner— A.     R.     Abrahamson,     1411     Bay 

St..    Eureka. 
Architect — Not  Given. 
Contractor— Joseph    Wolford.    Eureka. 


Plans   Being    Prepared. 

APARTMENTS,   ETC.  Cost,   $15,000 

HAYWARD,  Alameda  Co.,   Cal.     Corner 
"A"  and   Second  Streets. 

Two-story    concrete    stores    and    apart- 
ments. 

Ow^ner — Frank     Zaraberet 
St.,    San    Leandro. 

.\rchitect — Clyde         S.        : 
Maple    St..    Hayward. 


192U 


artz. 


$60,000 


I'lans  Being  Prepared. 

APARTMENTS 

SAN   FRANCISCO.     OFarrell   Street. 

Six-story  and  basement  steel  and  rein- 
forced concrete  apartment  house 
(36   2  and   3-room  apts.) 

Owne- — Henry  Wolf. 

Architect — Norman  P..  Coulter.  46 
Kearnv   St..    San    Francisco. 


Plans  to  be  Figured. 

BANK  BLDG.         Cost  $300,000  or  more. 
SAN  FRANCISCO.      W    Montgomery   St. 
bet   Pine  and  Sutter,  adj.   First  Na- 
tional Bank  Bldg. 
Two    and      three-story      and      basement 
Class  "A"  bank  and  office  building. 
Owner — First    Federal      Trust    Co.    and 

First  National  Bank. 
Architect — C.  E.  Gottschalk.  Phelan 
Bldg..  San  Francisco. 
NOTE: — The  contract  was  previously 
awarded  to  J.  E.  Scully  on  a  percentage 
basis.  It  has  not  been  decided  whether 
figures  will  be  taken  for  a  general 
contract  or  segregated  contracts. 

The  steel  contract  has  been  awarded 
to  The  Central  Iron  Works  on  a  ton- 
nage  basis. 


MODESTO,  Stanislaus  Co..  Cal. — Steps 
are  being  taken  by  the  local  Chamber 
of  Commerce  urging  the  City  Council 
Iri  call  a  bond  election  to  finan'ce  the 
fcitlowing    projects: 

Purchase  of  fair  grounds  site;  avia- 
tion field,  and  laying  out  of  a  new  park 
to  be  known  as  Dry  Creek   Park. 


BONDS 


DUNSMUIR.  Siskiyou  Co.,  Cal.- 
Bonds  of  $39,000  with  which  to  finance 
construction  of  a  new  grammar  school 
building  were  voted  at  a  recent  elec- 
tion. Woollett  &  Lamb,  Phycisians' 
Bldg.,    Sacramento,   are   the   architects. 

In  addition  to  the  above  issue  an 
election  will  be  held  February  24th  to 
vote  on  the  question  of  issuing  bonds 
of  $24,000  with  which  to  construct  an 
addition  to  the  local  high  school  build- 
ing. 

HOLLISTEIt.  San  Benito  Co..  Cal. — 
Bids  have  been  ordered  received  by  the 
County  Supervisors  for  the  sale  of  the 
$15,000  bond  issue  of  the  Fairview 
School  District.  Proceeds  of  the  sale 
will  finance  construction  of  a  new 
school    building. 


SA.N  LEANDKO,  Alameda  Co..  Cal. — 
The  City  Trustees,  J.  J.  Gill.  City  Clerk, 
have  decided  to  call  an  election  to  de- 
cide the  question  of  issuing  bonds  of 
$14,000  for  sewer  improvements. 


MODESTO.  Stanislaus  Co.,  Cal. — Bids 
will  be  received  by  the  County  Super- 
visors, H.  Benson.  County  Clerk,  up  to 
February  16th  for  the  purohase  of  the 
$2,000  bond  issue  of  the  Washington 
School  District.  I'roceeds  of  the  sale 
will  finance  construction  of  a  new 
school    building. 


a  I.— The 


Contract   -^ 
BANK    BUILDING.  Cost,    $40,000 

ANTIOCH,  Contra  Costa  Co,.  Cal.     Cor. 
Second  and   "H"  Streets. 


BAKE,RSFIBLD,  Kern 
$;;oo.noo  bonds  voted  for  additions  i<- 
I  he  Kern  County  Union  High  Schol 
were  sold  to  the  Citizens  National  P.anH 
of  Los  -Vngeles  at  a  premium  of  $■'■  03ii 
On  March  1  the  Supervi  nrs  will  sell 
$15,000  bonds  of  the  Pershing  School 
District.  $6,000  bonds  of  the  Arvin 
School  District,  and  $26,000  bonds  of 
(he  McFarland  School  District.  Pro- 
feedings  for  an  election  in  the  Midway 


S.\N  LEANDRO,  .^^lameda  Co.,  Cal. — 
.\  bond  issue  for  $46,500  with  which  to 
finance  the  following  improvements 
will  probably  be  called  in  April  by 
the  City  Trustees: 

$11,000  for  the  purchase  of  a  new  fire 
truck;  $15,000  for  the  installation  of  a 
fire  alarm  system:  $10,000  for  a  storm 
Sewer  on  Alvarado  street  and  $10,500 
for  the  purchase  of  land  suitable  for  a 
City    Hall    site. 

Preliminaries  for  calling  the  deletion 
are  no  v  being  worked  out  by  Harris 
P.   .lones.   City  Attorney. 


S.\N  .lUSTO,  San  Benito  Co..  Cal. — 
Preparations  are  being  made  to  call  a 
bond  election  in  the  San  Justo  School 
District  with  which  to  secure  $22,000 
for  the  erection  of  a  new  school 
building. 

Preliminary  sketches  for  the  struc- 
ture have  been  prepared  by  Architect 
W.  H.  Weeks.  75  Post  St.,  San  Fran- 
cisco, and  provide  a  building  with  two 
classrooms  and  auditorium  of  frame 
construction    with   a    brick    exterior. 

W.  J.  Cagney  is  County  Superinten- 
dent   of  Schools. 


WILLOWS.  Glenn  Co..  Cal. — Febru- 
ary 25th  is  the  date  set  to  decide  the 
(inestion  of  issuing  and  selling  bonds 
of  $123,000  with  which  to  finance  con- 
struction of  a  new  grammar  school 
building,  preliminary  plans  for  which 
are  being  prepared  by  Architect  W.  H. 
Weeks.  75  Post  St..  San  Francisco. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— The  Redwood  City  Chamber  of  Com- 
merce has  adopted  resolutions  urging 
the  City  Trustees  to  call  a  bond  elec- 
tion to  secure  funds  with  which  to 
finance  construction  of  a  spur  track  to 
connect  with  the  newly  acquired  muni- 
cipal dock  and  warehouse  at  the  foot  of 
Main  street.  It  is  estimated  the  work 
will   cost   $20,000. 


ORLAND,  Glenn  Co.,  Cal. — Bonds  of 
$42,000  have  been  voted  to  finance  con- 
struction of  a  new  grammar  school 
building.  Only  one  vote  was  cast 
against    the    issue. 


SANT.A  ROS.'^.  Sonoma  Co..  Cal. — At 
the  municipal  election  April  6th,  a 
proiiosition  will  be  submitted  to  the 
voters  for  voting  bonds  with  which  to 
finance  construction  and  equipping  two 
new  elementary  schools. 

R,  L.  Thompson,  Attorney,  is  as- 
sisting the  Board  of  Education  in  the 
legal  matters  for  the  proposed  election. 
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DAIHYLAND  SCHOOL  DISTRICT, 
Madera  Co.,  Cal. — An  election  will  be 
htlii  in  tlie  Dairyland  .Sohciol  District 
February  27th  to  decide  the  question  of 
issuing  and  selling  bonds  of  $3,000  with 
■which  to  finance  construction  of  a  new 
School  building.  Trustees  of  the  dis- 
.frict   are: 

L.  C.  Wills.  Geo.  Phillips  and  G.  R. 
"Campbell. 

BE.NICXA.  Solano  Co.,  Cal. — The  City 
Trustees  have  decided  to  call  an  elec- 
tion to  decide  the  question  of  issuing 
bonds  of  $80,000  with  which  to  erect  a 
community  club  house,  children's  play- 
ground and  street  improvements. 

Sketches  for  the  community  hall  have 
been  prepared  by  the  Engineering  De- 
partment  of   the   Benicia  Arsenal. 


CALISTOGA,  Napa  Co.,  Cal. — A  peti- 
tion has  been  presented  the  Trustees  of 
the  Calistoga  High  School  District  ask- 
ing that  an  election  be  called  to  decide 
the  question  of  isuing  and  selling  bonds 
with  which  to  finance  construction  of 
a  new  high  school  building.  The  elec- 
tion held  last  Summer  failed  to  re- 
ceive  the   necessary   two-thirds   major- 


CASTELLA,  Shasta  Co.,  Cal. — The 
?3,.jno  bond  issue  of  the  Castella  School 
District  has  been  sold  and  construction 
on  a  new  school  will  be  started  in  the 
near  future. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Bonds  of  $20,000  have  been  voted  in  the 
Lafayette  School  District  to  erect  and 
equip  a  new  .school  building. 


SACRAMENTO,  Cal. — Bids  will  be  re- 
ceived by  the  Board  of  Supervisors  up 
to  March  1st,  2  P.  M.,  for  the  sale  of 
$864,000  worth  of  Sacramento  elemen- 
tary school  bonds  and  $76,000  worth  of 
high  school  bonds.  Failure  to 'receive 
satisfactory  bids  will  cause  the  sale  of 
the  bonds  over  the  counter  by  the 
County  Treasurer. 


LAKEPORT,  Lake  Co..  Cal. — An 
election  has  been  called  by  Minerva 
Ferguson,  County  Superintendent  of 
Schools,  to  vote  on  the  question  of  con- 
.solidating  the  Lakeport  and  Ashland 
School  Districts  into  a  Union  High 
School  District.  Should  the  election 
carry  a  bond  issue  will  be  placed  before 
the  voters  to  secure  funds  with  which 
to  finance  construction  of  a  modern 
high  school. 


TRACY,  San  Joaquin  Co.,  Cal.— Bonds 
of  $105,000  with  which  to  finance  im- 
provement in  the  West  Side  Irrigation 
District  have  been  sold  by  the  Board  of 
Directors. 


COLUSA,  Colusa  Co.,  Cal.— The  City 
Trustees  have  sold  the  *20.000  (addi- 
tional) bond  issue  with  which  to 
finance  construction  of  a  municipal 
swimming  pool  from  plans  prepared  by 
■Architect  Edwin  J.  Symmes,  1700  Pearl 
St.;  Alameda.  The  structure  will  cost 
in  the  neighborhood  of  $38,000.  The 
balance  of  the  funds  were  secured 
IhrouKh  a  bond  issue  voted  some  time 
ago.     B.   L    McCufc  is  City  Clerk. 


CHURCHES 


Plans  Approved. 

CHURCH  Cost,    $40,000 

STOCKTON,  San  Joaquin  Co.,  Gal.     N\\ 

Miner  Ave.  and  Sierra  Nevada  "St. 
Firei>roof    church    building. 
Owner — East  Side  Presbyterian  c'hurch 
Architect — -George       S.       Higby        Long 
Beach,   Cal. 

The  building  committee  is  composed 
of  A.  B.  Goldsmith,  chairman;  •  E.  E. 
Holland.  E.  T.  Oftedahl.  J.  H.  Harrison 
nnd    J,    W.    Parnell. 

.\OTE: — Funds  to  finance  cimslruc- 
lion   are  now    being  secured. 


Ker 


Cost, 
Co.,    Cal. 


East 


church 


I'ian.s    Being    i;e\ 

CHUi'^CH 

BAKEUSFlELD, 

Bakersfield. 
Two-Story    brick      and    stucco 

(18   classrooms,  etc.) 
Owner — Chesboro    Memorial     Methodist 

I'^piscopal  Church. 
Architect — Arthur       G.       Lindley.       904 

Wright      &    Callender      Bldg..      Los 

Angeles. 


Owner   Taking   Figures. 

CHURCH  Cost,    $80,000 

LODI,   San   Joaquin  Co.,   Cal. 

Brick    and    hollow    tile    church,   105x107. 

Owner — First    Christian    Church.      Rev. 

Benjamin  .Smith,  Pastor. 
.\rchitect — Francis      W.    Reid.    Ochsner 

Bldg.,   Sacramento.. 
Sub-figures   are   being   taken    by    Rev. 
Smith    on    all    parts    of   the    work.      The 
foundations   have   been   started. 


Plans   Being   Prepared. 

CHURCH  Cost,    $ 

FRESNO.  Fresno  Co..  Cal. 
Fireproof  church  building. 
Owner — First        Methodist        Episcopal 

Church  of  Fresno. 
.\rchitect — Norman        F.      Marsh.        211 

Broadway    Central    Bldg..    Los    .\n- 

geles. 


Prelimin.'iry  Plans  Approved.  AVork- 
ing    Drawings   Being   Prepared. 

CHURCH  Cost.    $80,000 

SELMA.  Fresno  Co..  i-al.  Grant  and 
First  Streets. 

Fireproof  church  building. 

Owner — Baptist  Society  of  Selnia.  Rev. 
Carl    F.    Truex.    Pastor.    Selma. 

.\rchitect — Norman  F.  Marsh.  211 
Broadway  Central  Bldg..  Los  An- 
geles. 

I ACTOKIES     AND     W.4REH0USES. 

I'lans  Being  Prepared. 

WAREHOUSE  Cost.  $150,000  to  $200,000 

LOS  ANGELES.  NE  Seventh  and  Mill 
Streets. 

Seven-story  Class  "A"  reinforced  con- 
crete warehouse.    100x150. 

Owner — California  AValnut  Growers' 
Association.  •     ; 

Architect — A.  C.  Martin.  432  Higgins 
Bldg..  Los  Angeles. 

Contract  Awarded  on  Percentage  Basis. 
.Sub-Figures  Being   Taken. 

WAREHOUSE  Cost.    $175,000    ap- 

proximately. 

O.AKLAND.  Alameda  Co..  Cal.  S  Second 
Street    88   E  Brush  Street. 

Four-story  i-einforced  concrete  ware- 
house. .     ■ 

Owner— Robert  Dal2i£l  Co,  558  Mission 
St.,  San  Francisco, 


Architect — Willis   C 

&   Petersen. 
Contractor — Palmer      &    PetcrBeli, 

nadnock  Bldg  .  Satr  Francisco 


Lowe,   Or.    Palmer 
Mo- 


Plans    Being    Figured.  : 

PEI.GOI.A   ON    ROOF  Cost,    i^—^ 

SAN  FR.VNCISCO.     No.   1453  Mission  St. 
One-story    frame   and   glass   pergola  on 

roof   of     flve-story     manufacturine 

building. 
Owner — Gantner    &•    Maltern,    Premise*. 
Architects — Louis  M.  Upton  and  Milton 

Latham.    454    Montgomery    St.,    San 

Francisco. 


Contract    Awarded. 

WAREHOUSE  Cost,  $16,00ii 

SAN    FRANCISCO.      S    Harrison    200    E 

Fourth  Street. 
One-story   Class   "C"   brick  warehouse. 
Owner — F'ourth  Street  Realty  Co..  Care 

Architects. 
.\rchitects — O'Brien       Bros..     Inc..       240 

Montgomery  St.,  .San  Francisco. 
-ill    work    e;ieept    brick    work    to    Peter 

Hamilton.    Russ   Bldg. 
nrick    Wor'.i    to    Thos.    F.    Mulcahy,    180 
Jessie  St. 


Owner   Taking    Figures. 

WAREHOUSE  Cost,    $10,000 

SA.N  FRANCISCO.  E  Tulare  Street  100 
.V  Pennsylvania  Street. 

Frame  hay  warehouse. 

Owner — Chas.  E.  Goss  &  Son.  Mer- 
chants' Exchange  Bldg..  San  Fran- 
cisco. 

.\rchitect— -A.  Reinhold  Denke.  1087 
Market  St^  San'Francisco. 


Plans  Being  Prepared.     Sub-Figu'"es  to 
be  Taken  Next  Week. 

DRY    KILN  Cost.    $30,000 

WILLITS.   Mendocino  Co.,  Cal. 

Dry   kiln. 

Owner — Northwestern     Redwood    Lum- 
ber Company. 

Engineer — H.  J.  Brunnier.  Sharon  Bldg., 
San   Francisco. 
NOTE:— Work    will    be   done    by   days 

liihor. 


For    Ma- 


Cuntractors    Taking    yi 

terials. 
COLD    STORAGE    PLANT 

Cost,    approximately   $200,000. 
OAKLAND,   Alameda  Co.,   Cal.      N  First 

St..  bet.  Market  and  Myrtle  Sts..  184 

x300. 
Iteinforced   concrete    ice   and   cold   stor- 
age  plant. 
Owner — National      Ice   &   Cold      Storage 

Co..    Postal    Telegraph    Bldg..    San 

Francisco. 
.Vrcliitect — Eng.   Dept.   of  Owner. 

Mr.    Howell    is  Chief  Engineer. 
Contractor — Nelson     &     Forsyth.    Union 

Savings   Bank    Bldg..   Oakland. 
Contract    awarded     on     a    percentage 
l>asis. 


I'lans  Being  Prepared       Ready  for  Sub- 
Figures  in  Two  Weeks. 

WAREHOUSE  Cost.  $100,000 

S.\.N"    FR-\N'CISCO.      Seventh    and    Hub- 
bell   Streets. 

Four-story    reinforced    concrete    ware- 
house and  mill. 

.Owner — .Vatorna    Rice    Milling    Co. 

Engineer    and    Contractor — J.    H.    Hjul, 
Lick   Bldg     San  Francisco 
piling  to  be  done  by  days  work 
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;ontiacts   Awarded. 

VD.DITION  Cost.    »23,250 

SAX   FKAXOIf-'CO       K  fnw    i'^'>    N    18th 

'     Street  and  N  18th  E  of  Capp. 
One-story    brick    building    and    a    one- 
story     brick   addition     to      present 
building     Ifurniture     factory)     dry 
'kiln,  glue  rooms,  etc. 
Owner — Klopstbck  Bros.,  ISth  and  Capp 

Sts.,    San    Francisco, 
.irchitect — Mel  I.  Schwartz,  Nevada  Bk. 

Bldg.,   San   Francisco. 
'Contractor — John      Sparge,    240      Mont- 
gomery  St..   San   Francisco. 
Klectric    Work    awarded    to    San    Fran- 

.  Cisco   Electric  Co.,   36   1st  St. 
riumblnK  to  J.  J.  McLeod,   1246  Golden 
Gate   Avenue. 


Cost.   1100,000 


I  Mans  Being-  Prepared. 

ALTERATIONS 

VANCOUVER,    Wash. 

Altering  brewery  plant  for  cold  stor- 
age and  dairy  products  plant. 

•Owner — polumbia  Dairy  Products  Co- 
Vancouver,    Wash. 

Architects — Rasmussen,  Grace  Co., 
Bates  Bldg.,    Portland.    Ore. 


oViie'rs  'taking  Figures. 

WAREHOUSE,     ETC.  Cost    $25,000 

SAN  FRANCISCO.  Twelfth  Street 
near  Howard. 

One-story  brick  and  reinforced  con- 
crete warehouse  and  salesroom 
(building  to  be  strong  enough  for 
2   additional  stories). 

Owner — Michelin  Tire  Co..  1640  Pine 
St..  San  Francisco. 

Architect — Joseph  L.  Stewart.  Claus 
Spreckels   Bldg..   San   Francisco. 


Takin^g  Figures  for  Materials  and  Sub- 
Contracts. 
MILLING  PLANT  Cost.   $1,000,000 

including   machinery. 
OAKLAND.    Alatneda      Co..   Cal.        Near 

Tidal  Canal   in  East  Oakland. 
I'veinforced  concrete  milling  plant. 
Owner — Western   Milling  Co. 
Machinery       Engineers — Strong       Scott 

Mfg.  Co.,  Minneapolis. 
Construction        Engineers —  MacDonald 

Engineering  Co.   of  Chicago   (R.   P. 

Durham.   President.   Hotel   Oakland. 

13lh   and  Harrison   Sts..   Oakland). 
Mr.  Durham  is  taking  figures  for  ce- 
ment,  gravel,   lumber,   steel,   etc. 
Construction    will   start  Monday. 


SAN  DJEGO.  Cal.—  Plans  and  speci- 
fications for  the  proposed  mole-type 
municipal  pier  are  being  prepared  by 
engineers  under  the  direction  of  the 
li\rbor  commission.  The  pier  will  be 
1000  ft.  long  and  400  ft.  wide,  with  de- 
pressed tracks  ill  the  center,  transit 
sheds  and  warehouse.  The  pier  will  be 
equiped  with  ail  modern  freight 
handling  facilities.  Bonds  to  the 
amounf  of  $250,000  have  been  voted  for 
the  pier. 


-       FLATS. 

Plans   Prepared. 

F'RAME  FLATS  Cost.  $10,000 

'SAN   FRANCISCO.      NW    Tenth    Avenue 
■■ '     ■  and  Ania  Street. 

■fw^o-story  and  basement  frame  (4)  flats 

Owrter-^Ernest   Erickson. 
■Ai'^h'it'ect— W.  W.    Mohr,    110   Sutter   St., 
•"    "  San  Francisco 


GAKAGES 


^s= 


Coptract  Awarded.  To  Take  Sub-Fig- 
ures. 

GARAGE  Cost,    $43,500 

SAN  FRANCISCO.  N  Pirte  St.  115  W 
Leavenworth    St. 

Two-story  reinforced  concrete  public 
garage. 

Owner— J.  A.  Hatter,  745  Market  St., 
San   Francisco. 

Architect — None. 

Contractor^Palmer  &  Petersen,  782 
Market   St.,   San    Francisco. 


I'hins   Being    Figured. 

GARAGE        ,  Cost.    $28,000 

TURLOCK.  Stanislaus  Co.,  Cal. 
One-story  brick  garage. 
Owner — Dr.   Geo.   A.    Hodges,   Turlock. 
Architect — J.    J.    Rankin,    1st    National 
Bank  Bldg.,  San  Francisco. 
Figures    are    being   taken    for   a    gen- 
eral contract. 


Plans  Being  Figured. 

GARAGE  Cost,     $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 

One-story  brick  garage. 

Owner — Jas.  Mcintosh. 

Architects — Ralph  Wyckoft  and  H.  C. 
White,  32SV2  Main  St.,  Salinas  and 
Pajaro  Valley  Bank  Bldg.,  Watson- 
ville. 


Building  Permit  Granted. 

GARAGE  Cost.   $6,000 

CHICO,   Butte   Co..   Cal.        Main     Street 

bet.   5th   and   6th   Streets, 
one-story    brick   garage.    50x100. 
Owner — Butte    County    Investment    Co.. 

Chico.    Cal. 
Architect — Not  Given. 


Feb. 


Plans  Being   Figured.      Bids    Clc 

24,    1920,    11    A.    M. 

GARAGE  Cost.    $ 

SANTA  ANA,  Orange   Co..  Cal. 

One    and    two-story    brick    and    hollow 

tile  garage   and   oflice   building.   106 

xlOO. 
Owner — Orange  County. 
.Vrchitect^W.    W.    Kays.      Orange      Co. 

Trust  &  Savings  Bldg..  Santa  Ana. 
Plans   and    specifications   may   be    ob- 
tained   from    the    County    Clerk.    J.    M. 
Backs,  or  the  architect. 


Bids    Being    Taken    From    Selectel    List 

of  Constractors. 

GARAGE,    ETC.  Cost,  $ 

SEATTLE.   Wash.     8Jth  and  Greenwood 

Streets. 
Three-story    concrete    and    tile    garage. 

120x160.       Cost.     $40,000;    and    two- 

slory  concrete  and  tile  factory,  60x 

120.      Cost.    $30,000. 
Owner — Lester  &  Monohan. 
Supt.   of  Constriiciion   and   Designer — A. 

P.  Lester,  It.  F.   D.  No.  2,  Box  159  L. 

Seattle.  Wash. 


Plans  Being   Prepared. 

GARAGE  Cost.    $40,000 

SAN  FRANCISCO       Downtown    District 
Two-story    and       basement      reinforced 

concrete  garage. 
Owner — Withheld. 
Architect — Paul      F       Demarlini.       2123 

Powell  St..  San  Francisco. 


GOVERNMENT   WORK  AITD 
SUPPLIES 

SAN  DIEGO.  Cal.— Congressman  Ket- 
tner  has  wired  from  Washington  that 
$500,000  .is  available  for  the  naval  hos- 
pital to  he  erected  east  of  the  city 
stadium  in  San  Diego,  and  that  bids 
will  be  called  for  within  60  days. 


PAINT,  ETC. — Paint  and  Chemical 
.Section  Munitions  Building,  Washing- 
ton, D.  C. — Bids  are  wanted  until  10  A. 
M.  February  13,  1920,  circular  31,  for 
furnishing  f.  o.  b.  San  Francisco,  500 
pounds  red  lead  paste.  500  gallons 
boiled  linseed  oil,  200  gallons  volatile 
mineral  spirits,  1,000  pounds  raw  sien- 
na, in  oil;  75  pounds  burnt  umber,  in 
oil;  175  gallons  orange  shellac  varnish. 
75  gallons  alcohol.  175  gallons  varnish. 
25  gallons  aluminum  paint.  20  gallons 
shingle  stain,  and  30  gallons  acid- 
proof  black.  For  information  address 
above. 

FURNITURE  POLISH. — Paint  and 
Chemical  Section,  Munitions  Building. 
Washington.  D.  C. — Bids  are  wanted 
until  10  A.  M.  February  15.  1920.  cir- 
cular No.  35.  tor  furnishing  f.  o.  b.  San 
Francisco  200  quarts  liquid  furniture 
polish.  For  information  address  as 
above. 


WASHINGTON.  D.  C. — The  following 
bids  were  received  on  January  20  at  the 
naval  fuel  oil  depot,  San  Diego,  Calif., 
yards  and  Dock  specification  4105,  tor 
coal    hopper: 

California  Iron  Works,  $2,605;  42 
days. 

Fred  Steffgen.  San  Diego.  Calif.,  $2.- 
647;  30  days. 

Standard  Iron  Works,  San  Diego. 
Calif.,  $3,275;  60  days. 

SEATTLE,  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission,  Bell  Street  Terminal, 
Seattle,  up  to  February  16th.  11  A.  M.. 
for  furnishing  and  delivering  the  fol- 
lowing material  at  Pier  in  Seattle: 
welding  goggles,  roofing  paper,  saw 
teeth  and  shanks,  leap  and  set  screws, 
machine  bolts,  plumbing  supplies,  wire. 
insulators  and  miscellaneous  telegraph 
line  pole  material,  all  under  Circular 
No.  403. 

Bids  will  be  received  on  February 
13th  tor  furnishing  the  Commission 
under  Circular  No.  404  the  following 
materials:  Horizontal        centrifugal 

pumps  and  fittings,  jacks  and  derrick 
irons. 


WASHINGTON.  D.  C— Navy  Depart- 
ment. Otflce  of  the  Chief  of  the  Bureau 
of  ■yards  and  Docks.  Washington,  D.  C. 
— Bids  are  wanted  until  March  3,  1920. 
specification  4129,  for  lighting  fixtures 
for  six  barrack  buildings  at  the  Marine 
Corps  base,  San  Diego,  Calif.  Esti- 
mated   cost.    $10,000. 


PAINT.  ETC. — Paint  and  Chemical 
Section,  M'jnitions  Building.  Washing- 
ton. D.  C. — Bids  are  wanted  until  10  A. 
M.,  February  16.  1920,  circular  34,  for 
furnishing  f.  o.  b.  San  Francisco  48.000 
pounds  basic  carbonate  white  lead,  in 
nil;  2.000  gallons  raw  linseed  oil.  2.400 
gallons  volatile  mineral  spirits.  4,000 
gallons  shingle  stain.  2.000  gallons 
shingle-stain  preservative.  4.800  gal- 
lons do.  800  gallons  dark-oak  oil  stain. 
060, gallons  warm  gray  paint.  1,200  gal- 
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Ions  ivory  cream  paint,  1.600  gallons 
varnigli.  240  gallons  white  enamel.  800 
gallons  orange  shellac  varnish,  and  800 
pounds  floor  wax.  For  information  ad- 
dress above. 


WASHINGTON,  D.  C— Under  JaidS 
■opened  December  4  by  the  U.  S.  Engi- 
neer Office,  Portland,  Oregon,  for  con- 
.■^tructing  wooden  dredge  luill  with 
liouse  the  contract  was  awarded  to  the 
Scandla  Shipbuilding  Co.,  Marshfield, 
Oregon,  at   ?12,S83. 


\VASJHX(n'ON,  D.  C— under  bid.s 
opened  January  7  by  the  U.  S.  Knyi- 
neer  OfTicer,  I.os  Angeles,  Calif.,  fur 
<JredginB  in  .San  Diego  harbor,  the  con- 
tract was  awarded  to  the  United 
Dredging  Co.,  Los  Angeles,  Calif.,  at 
^411,583.50. 


WASHINGTON,  D.  C— All  bids  re- 
ceived on  January  5  by  the  U.  S.  Engi- 
neer Oflicer,  San  Francisco,  Calif.,  for 
furnishing  stone  for  jetty  construction 
at  Humboldt  Bay,  Calif.,  have  been  re- 
jected as  excessive. 


SAN  DIEGO,  Cal.— The  bid  of  the 
Standard  American  Dredging  Co,,  Cen- 
tral Bldg.,  Los  Angeles,  G.  F.  Guth- 
ridge.  Manager,  for  dredging  in  San 
Diego  harbor,  has  Ijeen  acicepted  by  the 
war  department.  Three  areas  are  to 
he  dredged,  the  company  bidding  24 Vic 
cu.  yd,  for  the  middle  ground  channel 
and  Area  A,  involving  507,000  cu.  yds,, 
and  26.8c  cu.  yd.  for  Area  C  involving 
1,077,000  cu.  yds.  The  amount  available 
for  the  middle  ground  and  area  A  is 
$146,000   and   for  area  C   $208,000. 


WASHINGTON,  D,  C— Bids  will  be 
received  by  the  General  Purchasing 
Officer,  the  Panama  Canal,  up  to  Feb- 
ruary 12th,  10;30  A.  AI.,  for  furnishing 
and  delivering  the  following  material.s 
either  at  Cristobal  (Atlantic  Port)  or 
Balboa  (Pacific  Port),  Canal  Zone, 
Isthmus  of  Panama,  under  Circular  No. 
1339: 

Staybolt  iron,  rolled  copper,  copp.  r 
sheet,  brass  tubing,  cast  iron  pipe, 
traps,  galvanized  bushings,  couplings, 
tees,  elbows,  flanges,  unions,  brass 
caps,  elbows,  cast  iion  fittings,  railing 
fittings,  air,  basin,  steam,  curb  cocks; 
valves,  hacksaw  blades,  deck,  machine, 
ring  and  track  bolts;  nails  and  wood 
screws. 

HALLS  AITD  SOCIFTT  BTTTLPUfftS. 

Contract      .\warded    on      a      Percentage 

Basis. 
COUNTRY   CLUB  Cost,   $130,000 

LOS  ANGELES.     W  of  La  Brea  Avenue 

and  N  of  Wilshire  Blvd. 
Owner — Wilshire  County  CIul). 
Architects — Hunt   &   Burns.   701   Laugh- 

lin  Bldg..  Los  Angeles. 
Contractor — Davidson   Construction  Co., 

1445   E-16th  St.,  Los  Angeles. 


Plans  Being  Prepared, 

ADDITION  Cost,    $ 

SAN  FRANCISCO.      N  Post  Street  W  of 

Mason. 
Class   "A"   addition    to   club   building. 
Owner — Olympic    Club,     Post     St.,     San 

Francisco. 
Architect — John    Baur,    251    Kearny    St., 

San  Francisco. 
The  exact  height  of  the  addition  will 
riol  be  decided  until  the  meeting  of  the 


directors  after  the  President,  Mr.  Wm. 
R.  Humphrey,  returns  from  the  East, 
which  will  be  in  about  a  week. 


Contract     Awarded     on     a 

Percentage 

Basis. 

V    M.   C.   A.   BLDG. 

Cost,   $ 

POMONA,   Los  Angeles   Co  , 

Cal. 

Three-story   and    basement 

Y.    M.    C.    A. 

Building,    162x122. 

Owner— Y.  M.  C.  A. 

Architect— Robert      TI.    Orr. 

1302      Van 

Nuys   Bldg.,   Los   Angele 

s. 

Contractor — Fred  L.  Somers 

.  2650  Santa 

Fe   Ave  ,   Los   Angeles. 

Tlu-    concrete    foundalion 

and    i-.-m.-nt 

work   will   be  done  by   .\    C 
Pomona. 

Slnnn.-u-.I  of 

HOSPITALS 

SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal— The  Edwards  &  Wildey  Co.. 
515  Black  Bldg..  L<  s  Angeles,  sub- 
mitted the  only  bid  at  $35,500  for  the 
erection  of  a  superintendent's  cottage, 
laundry  and  boiler  house  at  Santa 
Barbara  County  poor  farm,  plans  for 
which  were  prepared  by  Architect 
Winsor  Soule.  1206  State  St.,  Santa 
Barbara.  The  cottage  will  be  of  rein- 
forced concrete  and  hollow  tile  con- 
struction with  stucco  exterior,  seven 
rooms  and  two  bathrooms,  composition 
roof,  hardwood  floors,  steam  heating, 
tiled  bathrooms,  wiring.  The  boiler 
house  and  laundry  building  will  have 
reinforced  concrete  frame,  hollow  tile 
filler  walls,  composition  roof,  metal 
and  wired  glass  skylights.  Are  doors, 
marble    work    in    toilet    rooms. 


Plans  to  be  Prepared.     Site   Purchased. 
HOSPITAL  Cost,    $75,000 

CHICO.   P.utte    Co..    Cal.      Chioo    Vecino 

Dislrict.   West   Side   Esplanade   bet. 

5th   and    6th    Avenues. 
Three -story      and      basement     concrat* 

Hospital   (80  rooms). 
Owner — Dr.  >{.  T.  Enloe.  330  Flume  St.. 

Chico, 


Plans    to   be   Prepared. 

HOSPITAL  Cost,   $75,000 

CHICO,    Butte    Co.,    Cal.      Chico    Vecino 

District,    West   Side    Esplanade   bet. 

5th  and  6th  Avenues. 
Three-story      and      basement      concret» 

Hospital    (80  rooms). 
Owner — Dr.  N.  T.  Enloe,  330   Flume  St., 

Chico. 
Architect — Chester    Cole,    Chico. 


Plans  Being  Figured.   Bids  Close  March 

2,    1920,   2   P.   M. 
HOSPITAL  BLDGS.  Cost,  $60,000 

NEVADA        CITY,      Nevada      Co..      Cal. 

Count.v  Hospital  Grounds. 
Two-story      reinforced      concrete      main 

building    and      ward    building      tor 

Count.v  Hospital  Group. 
Owner — County  of  Nevada. 
Arciiitect — Wm.    Alooser.    Nevada    Bank 

Bldg.,   San   Francisco. 
Plans   may  be  obtained   from  the  Ar- 
chitect's Office  or  from  the  Clerk  of  the 
Board  on  a  deposit   of  $20. 


FAIRFIELD.  Solano  Co..  Cal— Fol- 
lowing bids  were  received  by  the  So- 
lano County  Supervisors.  G.  G.  Halli- 
day.  County  Clerk,  for  the  construction 
of  a  sewerage  disposal  plant  at  the 
County    Hospital: 

E.    E.    Ktherton   Co $7426.00 

AV.    J,    Schmidt    8,620.00 


Jno.   Geary  &   Son 6.2i)U,oO 

Chambers  &  De  Golyer.  .  .  .   3.348.50 
Contract    was    awarded    to   Chambern 
<S-   De  fJleyer 


HOTELS 


I'liliniiuary    I'ian.-^    ]U:iun    I'repared. 
HOTICL  Coat.   $200,000 

WILLOWS.      Glenn    Co..    Cal.      Walnut 

and  Butte  Streets. 
Four-Htory    brick    and    stone    hotel    and 

stores.     100x300    (70    rooms    and    21 

bathrooms). 
Owner — A   Corporation    Headed  by  Geo 

L.    Briggs,    Agent    for    Willows   Im- 

|)rovement  Corp..   Willows, 
-Architect — Not    Given. 


Plans   Being  Prepared. 

HOTEL  Cost,   $55,000 

FRESNO,    Fresno    Co.,    Cal. 

Two-story   brick   hotel    (50   rooms   with 

about    25%   baths). 
Owner— Withheld. 
.\rchltect— Chas.    E.   J.    P.ngera,    Phelan 

Bldg..  San  Francisco. 


Plajis  Being   Prepared. 

HOTEL  Cost  $140,000 

WHITTIER.     Los     Angeles     Co..     Cal. 

Painter  and   Philadelphia  Aves. 
Three  or  four-story  brick  hotel. 
Owner — The  Whittier  Hotel  Co. 
Archilecl — Walker    &    Eisen,     1402    Hi- 

t)ernian   Bldg.,   Los  Angeles. 


Plans    Being    Prepared. 

HOTEL   &    STORES  Cost.    $S6,«98 

PORTLAND,    Ore.      NW    Broadway   and 

Ankeny  Streets. 
Three-story   and    basement   brick    hotel 

and  stores. 
Owner — Geo.    Dunning    of    Dunning    A 

McEntee  Undertaking  Co.,  Portland 
.Architects — Houtaling  &  Dougan,  Elks' 

Club    Bldg..    Portland,    Ore. 

POWER  PLANTS. 

P.IVERSIDE,  Riverside  Co.,  Cal. — 
The  Holton  Interurban  Power  Co.  has 
allotted  $1,500,000  for  improvements  in 
Southern  California,  including  several 
h.vdro-electric  plants  in  the  Imperial 
\'alley  and  $200,000  for  a  power  line  to 
Blythe  and  Ripley  in  the  Palo  Verde 
Valle:-. 


FRES^O.  Cal. — The  Stale  Railroad 
Commission  has  authorized  the  San 
Joaquin  Light  &  Power  Co.  to  issue  $8.- 
500,000  in  stock  for  extensions  and  Im- 
provements. The  company  is  building 
a  45,000-horsepower  hydro-electric 
plant  on  the  San  Joaquin  River,  and  a 
$950,000  steam  unit  at  Bakersfleld.  It 
expects  to  expend  $2,500,000  on  Us 
Kings    River    project. 


BAKERSFIELD.  Kern  Co..  Cal. — The 
San  Joaquin  Light  &  Power  Corpora- 
tion of  Fresno,  will  build  a  $6,000,000 
electric  plant  35  miles  west  of  Bakers- 
field  in  the  new  oil  field  where  the 
natural  gas  now  going  to  waste  will  be 
utilized  to  operate  the  plant.  The  first 
unit  to  cost  $1,000,000.  will  be  erected 
at  once  and  orders  have  been  placed 
for  boilers,  machinery  and  equipment. 
Tbe   plant    will    develop   17,500   \\    p. 
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PUBLIC   BUILPiyOS 


All  Bids  Rjejected.  New  Bids  Called  ^or 
COURT  HOUSE  Cost,  $156,606 

INDEPEXDEXCE,   Inyo   Co.,   Cal. 
Reinforced    concrete      and   terra      cott» 

court  house. 
Owner-^Inyo  County. 
Arcliitecl— W.    H.    Weeks,    75    Post    St.. 

San    Franicisco. 
NOTE:— All    bids    received    February 
2nd  wire   rejected  and  new  bids  called 
for.     The  new  closing  date  will   be  an- 
nounced  later. 


Plans  Being  Prepared. 
MAUSOLEUM  Cost,  JlTa.Oeo 

Los  Angeles.      Hollywood  Cemetery. 
Reinforced  concrete  and  marble  private 

mausoleum,  20x4. 
Owner — W.  A.  Clark  Jr. 
Architect— Robert  D.  Farquhar,  427  Se- 
curity Bldg..  Los  Angeles. 
The   exterior    marble    work   has   been 
let    at  <133.000    to    the   Georgia   Marble 
Co.,  Tate.  Ga.  The  general  construction 
work   will   be    done    by   the   day,    under 
the    architect's   supervision.      Contracts 
for -the    interior     marble    and      mosaic 
work  have  not  been  let. 


SAN  FRANCISCO.     No.  2559  Green  St. 

.^Iterations  and  additions  to  frame  resi- 
dence 

Ownjj — Mrs.  A^  L   Gump. 

Architects — MiUon  Latham  and  Louis 
Upton,  454  Montgomery  St.,  San 
Francisco. 

Contractors — Taylor  &  Jackson,  Call 
Bldg.,    San    Francisco. 

Segregated   PMgurcs    to    be   Taken    First 

of  Js'ext  Week. 
RESIDENCE  Cost,  $25,000 

SAN  FRANCISCO.     Sea  Cliff. 
Two-story    basement    and    attic    frame 

and  pla.^tfr  residence  (9  rooms  and 

garage), 
ciwner — Francis  H.  Crosby. 
Architect — Clarence      A.      Tantau,      251 

Kearny  St.,   San  Francisco. 
Figures   will   be      taken    as     follows: 
General   contract,      plumbing,     heating, 
electric  work  and  ornamental  iron. 


SAN    FRANCISCO       Anza    Street    near 

Twenty-ninth  Avenue 
Two-story  frame  residence. 
Owner — E.  L.  Atkinson. 
Architect— Chas.  H.  Skidmore,  New  C%}1 

Bldg.,  San  Francisco. 


Cost.  I- 


Plans    to    be    Prepared. 

MEMORIAL,  HALL.  ETC. 

COLUSA,   Colusa   Co..   Cal. 

Two-story  fireproof  Memorial  Hall  and 

Women's    Building. 
Owner — American    Legion.   Colusa   Post 

and  The  Womans'  Club  of  Colusa. 
Architect — Not   Yet  Selected. 


T'lans   Being   Revised. 

COURT  HOUSE  Cost.  $150,600 

INDEPENDENCE,    Inyo    Co.,   Cal. 
Iteinforeed     concrete     and     terra    cotta 

court    house. 
Owner — Inyo  County. 
Architect— W.    H.    Weeks.    75    Post    St., 

San  Francisco. 
All  bids  received  Feb.  2  for  erection 
of  proposed  new  court  house  were  re- 
jected, the  lowest  bid  being  $194,000 
and  only  $150,000  being  available  from 
the  bond  issue. 

SACPvAMENTO,  Cal.— The  recently 
appoint^  Board  of  Directors  of  the 
State  Home  of  Delinquent  Women  at  a 
recent  session  in  Sacramento  discussed 
the  selection  of  a  site  for  the  propo»«d 
women'?  building  to  be  erected  under 
the  $150,000  appropriation  of  the  last 
legislature.  No  definite  action  was 
taken. 

Directors  of  the  home  are:  Captain 
o'.  Detectives  Duncan  Mathewson,  of 
San  Francisco;  Dr.  Emma  K.  Willits  of 
San  Francisco,  Mrs.  Maude  Sibley  of 
Los  Angeles.  Mrs.  Ida  M.  Hume  of 
Berkeley  and  Robert  C.  Barton  of  Los 
AnKeles. 


RESIDENCES 


Contract  Awarded. 

BUNGALOWS  Cost,  $5,000   each 

BURLINGAME.  San  Mateo  Co..  Cal. 
Easton    Addition. 

Three   one-story   frame   bungalows. 

Owner — Withheld. 

Architect — Chas.  E.  J.  Rogers,  Phelan 
Bldg..  San   Francisco. 

Contractor— W".  O.  Nicolaides.  218  Pen- 
insula St.,  San  Mateo. 


Contract  Awarded. 
ALTERATIONS 

a'pproximately. 


Plans  Prepared.  Ready  for  Figures  in 
About  a  Week. 

RESIDENCE  Cost.     $12,000 

SACRAMENTO.   Cal.      "M"  Street. 

Two-§tory  and  basement  frame  resi- 
dence (9  rooms). 

Owner — Jas.  Fltzpatrick. 

Architects  &  Engineers — Rowell  & 
Collins,  511  Claus  Spreckels  Bldg., 
San  Francisco. 


Bids    in.     -Contract       to       be      Awarded 

Shortly. 
RESIDENCE  Cost,   $20,000 

SAN  FRANCISCO.      Sotelo   Ave.,   Fore»t 

Hill. 
Two-story     and     basement     frame     and 

plaster    residence    (10    rooms   and    3 

bathrooms). 
Owner — T.  W.  Marshall. 
Architect— Wm.      E.     Milwain.     Albany 

Blk.,  Oakland. 


Figures  Being  Taken   for  Materials, 
BU.VGALOWS,  HOTEL     Cost.  $1,000,000 

or  more. 
YOSEMITE    PARK,   Camp   Yosemite. 
liin    frame      ijungalows;      3   or     4-story 
frame   and   stone   hotel,   150   rooms; 
frame    garage;    bakery;    cold    stor- 
age  plant,   etc. 
o^vner — Yosemite  National   Park  Co. 
.\ruhitect— Edwin      J.      Symmes,      1700 

Pearl  St.,  Alameda. 
Contractor — Gutleben  Bros.,  Call  Bldg.. 
San  Francisco. 
The  Y'osemite  National  Park  Co.  has 
organized  a  construction  department 
and  selected  Mr.  Symmes  as  architect 
and  Gutleben  Bros,  as  construction 
managers. 

Mr.  Gutleben  is  now  taking  figures 
for  materials  for  the  bungalows  and 
garage.  Plans  for  the  hotel  are  being 
completed. 


Ready   For  Fisures   End  of  This   Week. 

RESIDENCE.   ETC.  Cost.   $13,000 

BF:RKELEY.  Alameda  Co..  Cal.  SW 
Virginia   St.  and  Bushnell  Place. 

Two-story  and  basement  frame  resi- 
dence and  garage  (8  rooms  and  3 
batlirooms). 

Owner — H.  C.  Macauley. 

Architeci — Jas.  W.  Plachek.  2014  Shat- 
tuck    Ave..    Berkeley. 


Plans  Being  Figured. 

ADDITION  Cost.   $1,500 

SAN. FRANCISCO.     No.  2460  Lyon  St. 
Add  servants'  dining  room  to  residence. 
Owner — I.   J    Tynan.  Premises. 
ArrhiteotB — Louis      Upton    and      Milton 

Latham.    454    Montgomery    St.,    San 

Francisco. 


I'lans  r.eing   Prepared. 
BUNGALOW  Cost,    $7,500 

SA.V  FRANCISCO.     West  wood  Park. 
One-story  frame    Iningalow. 
Owner— Withheld. 

.\rchitecl — Walter    King,      Call       Bldg., 
.San  Francisco. 


Plans  to  be  Prepared. 
RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story  frame  and  plaster  residence 

(8  rooms,  3  bathrooms  and  garage). 
Owner — Herman  Mattern. 
Architects — Louis  M.  Upton  and  Mtlton 

Latham,    454    Montgomery   St..    San 

Francisco. 


Contract   .\\varded. 

RESIDENCE,    ETC.  Cost,    $30,000 

MARYS VILLE,   Y'uba    Co.,    Cal.     Victor 

Sartori    Ranch   on   State   Highway. 
Residence,  dairy  barns,  etc. 
Owner — Victor     Sartori,     River     Road, 

Yuba    City,    Cal. 
Architect — ITot  Given. 
Contractor — McDaniel  &  Burroughs.  815 

5th  St..  Marysville. 
NOTE: — Residence   to  cost  $11,000. 


I'reliminarv  Plans  Being  Prepared. 
PvESIDENCE  Cost,   $50,600 

SAN  JOSE,   Santa   Clara  Co..   Cal. 
Two-story    frame    and    plaster    country 

residence. 
Owner — Withheld. 
.\rchitect — Clarence      A.      Tantau,       25i 

Kearny   St..   San   Francisco. 


Contract  .Awarded.     Work  Started. 
RESIDENCE  Cost.    $13,600 

WILLOWS.  Glenn  Co..  Cal.     Holliswood 

Orchard. 
Frame  country  residence. 
Owner — Mrs.    C.    H.   Marsh.    HoUisworth 

Orchard.    Willows.    Calif. 
Architect — Not  Given. 
Contractor— L.  S.  Lewis.  -Vyillows.  Cal. 

NOTE: — Wm.    Pinney    is    manager-  of 
ilie    HoUisworth    Orchard; 


Plans  Being  Figured. 

RESIDENCE  Cost.   $10,000 

BERKELEY.  -Mameda  Co..  Cal      Indian 

HocU     \venur. 
Owner— Mr.  F.  Morris. 
Architect— Chas.  H.  Skidmore.  New  Call 

Bldg.,   San  Francisco. 


Cost.     $4.«<)0 


Plans    Being    Figured.      Owner    Taking 

Figures. 
RESIDENCE  Coat,    $8,000 


Plans   Being    Figured. 

nUNGALOW,   ETC.  Cost.  $ 

SAN    LEANDRO,      Alameda      Co.,      «al. 

Broadmoor  Tract. 
Two-story  frame  and  plaster  bungalow 

and  garage   (6  rooms). 
Owner — H.   A.   White. 
.\rchitect — K.   A.   Hutchinson     &      Mills. 

Albany  Blk.,  Oakland. 

Sketches  Being  Prepared. 
RESIDENCE  Cost,    $10,0«0 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story   frame  and  plaster  residence 
(C  rooms). 


10 
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Terrace 


Owner — Clyde      N.    Beal, 

Drive,   San    Francisco. 
Afchltect-^H.    H.    Gutterson,    278    Post 

St.,  San   Francisco. 


Plans  Being:  Figured. 

RESIDENCE  Cost,    $6,000 

WATSONVILLE,  Santa  Cruz  Co..  Cal. 

One-story    six-room    frame    residence. 

Owner — W.    W.    Sunljury. 

.Vrchitects — Ralph  Wyckoft  and  H.  C. 
White,  328 Vi  Main  St.,  Salinas  anu 
Pajaro  Valley  Bank  Bldg.,  Watson- 
viUe. 


I'reliminai  y  Plans  Rting  Preparei 
UK.SIDEN-CK.    ETC.  Cost,   $1.".,000 

.^LAMED.'V,      Alimeda      Co..    Cal.      Near 

Encinal    Boat    House. 
Two-story      frame      and    brick      veneer 

residence  and  garage   (10  rooms). 
Owner — Withheld. 
Architect — Sidney    B.    Newsom,    Nevada 

Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCE  Cost,     $10,000 

SAN   FRANCISCO.      St.    Francis  Wood. 
Two-story   and    basement      frame      and 

plaster    residence    (6      rooms      and 

basement    garage.) 
Owner — Karl    Ingram,       Cr.    .\ssociated 

Press,  Merchants  Nafl.  Bank  Bldg., 

San    Francisco. 
Architect — Joseph    L.    Stewart,      Claus 

Spreckels   Bldg.,   San   Francisco. 


Plans    Being   Prepared. 

BUNGALOWS  Cost,    $4,000 

SAN    FRANCISCO.      47th    Ave.    and    Ca- 

brijlo. 
Ten     one-story     frame       bungalows.       3 

rooms   (apartment  bungalows). 
Owner — Withheld. 
Architect — J.       C.    Hladik,       Monadnock 

Bldg.,  San   Francisco. 


Plans  Being  Prepared. 

RESIDE.NCE  Cost,    $ 

SANT.X  MONIC.\,  Los  Angeles  Co.,  Cal. 

Adelaide  Drive. 
Two-story   frame  and  plaster  residence 

(15  rooms  and  4  bathrooms). 
Owner — Mrs.    Pickford. 
Architect   &   Contractor — Frank    Melinc, 

6779  Hollywood  Blvd.,  Los  Angeles. 


Plans   Being  Prepared. 

RESIDENCE  Cost,    $200,000 

LOS    A.VGELES,    Los    Angeles    Co.,    Cal. 

Fremont  Place. 
Large   residence. 
Owner. — Mary   Pickford. 
Architect  &   Contractor — Frank  Melinc, 

6779  Hollywood  Blvd.,  LoS  Angeles. 


FRESNO,  Fresno  Co.,  Cal. — The  In- 
dustrial Comnilttee  of  the  Chamber  of 
Commerce  has  submitted  a  report  to 
the  Chamber  urging  that  steps  be 
taken  prov'ding  for  the  erection  of  one 
thousand  homes  for  workingmen  be- 
fore Fresno  considers  the  location  of 
additional  industries.  ~  L.""W.  .Wilson  is 
Chairman   of   the   Industrial   Committee. 


SCHOOLS 


Plans   UcmK    Kigurcd       Bids   Close   Feb. 

16th,   1920. 

SCHOOL  Cost,   $ 

DAVIS,   Yolo  Co..   Cal. 

One-story    hollow    tile    school    building 

(8   classrooms). 
Owner — Davis   School    District. 
Afchiteet — Geo.    C.    Sellon     &    Co..     201 


Mitau  Bldg..  Saramento. 
NOTE:— Bids    are    l).:ing    taken    fci 
general   contract. 


Plans  Being  Figured.     Bids  Close   Feb. 
16th,  8  P.  M-. 

SCHOOL  Cost,    $10,000 

IGNACIO,   Marin  Co.,   Cal. 

One-story   frame   (2-room)   scliool. 

Owner — San  Jose  School   District.     Geo. 
.S.  Jones,  Clerk.  Ignacio,  Cal. 

Architect — J.    W.      DoUiver,      Royal    In- 
surance  Bldg..   San   Francisco. 
Plans   may   be   had   from   the   otflce   of' 


thi- 


i-liilect. 


ConiMiissioned    lo    Prepare   Plans. 
ADDITIONS  Cost,    $200, 0»0 

FLLLERTON,   Orange  Co.,   Cal. 
Fireproof      additions      to    high      school 

buildings. 
Owner — Fullerton  High  School  District 
Architect — Carleton    M.    Winslow,    1134 

Van   Nuys   Bldg.,   Los  Angeles. 


Commissioned    to    Prepare    Plans. 

SCHOOL  Cost,  $150,000 

ANAHEIM,   Orange  Co.,   Cal. 

Fireproof  high  school  building  (audi- 
torium, gymnasium  and  domestic 
.science   building). 

Owner — Anaheim  LTnion  High  School 
District. 

Architect — J.  F.  Walker,  1st  National 
Bank    Bldg..    Anaheim. 


Completing   Plan.?.     Ready   for   Figures 

in  about  Three  Weeks. 

ADDITION  Cost.  $ 

MODESTO,  Stanislaus  Co.,  Cal. 
Additions     to    three     school      buildings 

(one.    two   and      three-story      brick 

and  two  one-story  frame  or  hollow 

tile). 
Owner — City  of  Modesto. 
Architect — John      .1.      Donovan,      Perry 

Bldg.,  Oakland. 


Plans    to    be    Prepared. 

ALTERATIONS  Cost,    $ 

OAKDALE,    Stanislaus    Co..    Cal. 
Alterations     and    additions     to     present 

Union    High    School. 
Owner — Oakdale    Union      High      School 
District.   C.    E.   Overman,   Principal. 
Architect — Not    Yet    Selected. 

School  Principal  Overman  at  the  last 
meeting  of  the  Board  was  directed  to 
secure  tlie  services  of  an  architect  to 
prepare  plans  for  increasing'  the 
present  school  quarters.  The  addition 
of  another  wing  to  the  structure  is 
contemplated. 


Contract    Awarded. 

SCHOOL  Cost.   $82,120.6" 

SAN     BERNARDI.XO.     Cal.       Base    Line 

School. 
One-story     reinforced     concrete     school. 

170x144. 
Owner — City   of  San   Bernardino. 
Architect — Howard       E.       Jones,      Katz 

P.Idg.,  San   Bernardino. 
Contractor — L.    C     AValdman.    Riverside. 
The     contract     for     the     heating    was 
awarded  to  Pacific  Gas  Radiator  Co.  of 
Los  Angeles,  at  $2700, 


Sketches  Being  Prepared. 

SCHOOL  Cost,   $ 

PALO    ALTO.    Santa    Clara    Co..    Cal. 

One-story  grammar  school  building  (7 
rooms,  auditorium,  manual  training 
and    domestic    science.) 

Owner — City  of   Palo  Alto. 

Architects — W.  C.  Hays  and  Chas.  Sum- 
mer, Associated,  1st  National  Bank 
Bldg..  San   Fr.Tncisco.  x 


.NOTE: — Type  of  construction  has 
not  been  decided.  A  bond  election  will 
Ijt   held   s'ho'riiy.    • 


Commissioned    to    Prepare    Plans. 
'bCHOOIif         -■  Cost,  $350,090 

HA.NFORD,    Kings   Co.,    Cal. 
l':)eproof    high    school    buildings. 
Owner — Hanford      Union    High      School 

JiiBtrict. 
Arehitects — Coates    &    Travers.    Rowell 
Bldg..    Fresno. 


i:on.ls     Voted.      Bids    lo    be    Called    for. 

Shortly.    .    . 
SI;H00L  Cost.   $55,000 

ROSEVILLE.    Placer   Co.,    Cal. 
Terra    eotta      tile   grammar      school    (8 

class    rooms,      library,      auditorium 

seating   600.) 
Owner — Roseville        Grammar       School 

District. 
Architects — Geo.  C.  Sellon  &  Co.,  Mitau 

Bldg.,    Sacramento. 


Plans  B'ing  Figured. 

SCHOOL  Cost,    $37,000 

WINTERS.  Yolo  Co.,  Cal. 

One-story    frame      and      brick      veneer 
school. 

Owner — Winters  Grammar   School    Dis- 
trict. 

Architect — W.    H.    Weeks.    75    Post    St., 
.San   Francisco. 
F^lans   may  be  obtained   from  the  Ar- 
chitect  or  from  the  Clerk  of  the  Board. 
The    closing    date    will    be    announced 

later. 


('i>mintssioncd    to    Prepare    Plans. 
SCHOOL  Cost,    $75,«00 

C.\LISTOG.\,    .Napa   Co..    Cal.      Calistoga 

Union   High  School   District, 
One-story      reinforced      concrete      high 

school  about  15  rooms. 
Owner — Calistoga     Union     High    School 

District. 
.Architect — Norman  R.  Coulter,  46  Kear- 
ny St.,  San  Francisco. 
.NOTE: — Architects  Geo.  C.  Sellon  of 
Sacramento.  W.  II.  Weeks  and  N.  R. 
Coulter  of  San  Francisco,  were  in- 
vited to  submit  plans.  Mr.  Coulter's 
were  accepted  by  the  Board.  A  $75,001" 
bond  election  will  be  held  in  the  near 
future. 


Plans   Being   Figured.      Bids   Close    Feb. 

25..  8   P.  >L 
SCHOOL  Cost.    $65,000 

Tl'RLOCK.  Stanislaus  Co..  Cal.     Blocks 

69    to  76.   incl..   in   City  of  Turlock. 
One  unit   of  brick  high  school. 
Owner — Turlock      Union     High      School 

District. 
Architect — W.    H.    Weeks,    75    Post    St., 
San    Francisco. 

Bids  are  to  be  received  on.  the  Gen- 
eral Contract  with  its  several  alternate 
propositions.. 

Plans  and  specifications  can  be  seeji 
at  the  office  of  Baker  &  Garner.  110  So. 
First  street.  Turlock.  California.  Clerk 
of  the  Board  -ftt  Turlock.  CTalifornia,  or 
at   the-roffice  of  the  Architect. 

A  deposit  of  $20  cash  will  be  required 
nn  all  plans. 

Certified  check  of  5%  paj-able  to  O. 
I''.  Garner.  Clerk  of  District,  must  ac- 
company each  bid. 

KI.VG  city',  Monterey  Co.,  Cal. — Fol- 
lowing bids  were  received  by  Architect 
H.  B.  Douglas,  King  City,  for  the  con- 
struction of  .1  one-story  and  basement 
flame  and  i  oncrete  school  building  for 
the  King   Cily  School  District: 
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IVlcLeraii    &    Petferscn,   S.  F $10,'J6;i 

Hagcns  &   Warden.  Monterey..,.    39,937 

I>.  H.  Daiitorth,   Salinas, 39,,5UU 

-N,  Xommensen.  134  S-8th  St„  San 

.Jose     .' 37,802 

Bids  were  taken  under  advisement.  It 
is  thouglit  that  the  contract  will  be 
awarded  Contractor  Nommensen.  the 
low  bidder. 


Bids  Close   Mar. 


Cal. 


Plans  Being  Figur 

4th,  7:30  P.  M. 
SCHOOL 
SALIXAS,    Monterey     Co., 

Main  and  Geil  Streets. 
One   and   two-story   reinforced   concrete 

Union  High  School  Building. 
Owner — Salinas      Union      High      School 

District.     E.   L.   Van   Dellen,   Clerk, 

Salinas,   Calif. 
Architect— Ralph    Wyckoff,    328 1^    Main 

St.,  Salinas,  or  Pajaro  Valley  Bank 

Bklg..    Watson%ille,  Calif. 
Bonds  of  f  2S0,000  voted  for  construc- 
tion. 

Bids  will  be  received  separately  on 
the  plumbing,  heating  and  ventilating, 
program  clocks,  locker,  electric  fix- 
lures,  furniture,  stage  curtains  and 
scenery  and  cafeteria  kitchen  equip- 
ment, and  a  general  contract  with  al- 
ternate   propositions. 

Certified  check  of  10%  payable  to  E. 
L.  Van  Dellen,  Clerk  of  Salinas  Union 
High  School  District,  must  accompany 
each  bid. 


Plans  Being  Figured.     Bids  Close   Feb. 
16.    1920,    7:30    P.    M. 

SCHOOL  Cost,    $ 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 
Hill  St.  and  Atlantic  Avenue. 

Two-story    brick    school      building      (9 
rooms   and   kindergarten    buildingj. 

Owner — City   of   Long   Beach. 

-Architects — John      C.    Austin      and      W. 
Horace  -\ustin.   Associated.   1st  Na- 
tional   Bank    Bldg.,   Long   Beach. 
Bids  will   be   taken  separately  on  the 

general      contract,      painting.      electric 

wiring   .heating      and    ventilating      and 
piogram   clock    system. 


Calle 


For    in    About 


Figures    to    b' 

Week. 
SCHOOLS  Cost,    $42,000    each 

TURLOCK.   Stanislaus   Co.,   Cal. 
Two    two-story      and      basement  ..brick 

(schools   (additions)   14  or  16  rooms 

each. 
Owner — Turlock  School  District.     Chas. 

Lindahl,   Clerk,   Turlock. 
.-Vrchitect — W.    H.    Weeks,    75    Post    St.. 

San   Francisco. 
Bonds  of  $89.00n  have  been  voted. 


STORES  AND  OFFICES 


S.\N  DIEGO  Cal.— Lange  &  Berg- 
strom,  Timken  Bldg.,  San  Diego,  have 
awarded  a  contract  to  the  Globe  Elec. 
Co.  of  San  Francisco  in  connection  with 
the  construction  of  an  S-story  rein- 
forced concrete  department  store  build- 
ing at  Fifth  and  Broadway  for  the 
Sunshine  Realty  Co.  The  building  will 
be  occupied  by  Holzwasser.  Inc.  John 
T.  Vawter,  Owl  Drug  Bldg..  San  Diego, 
is   the  architect. 

Plans  to  be  Prepared. 

ALTERATIONS  Cost,    $ 

SAN     FRANCISCO.    E     Montgomery     St. 

between  Sutter  and  Bush  Streets. 
Alterations    to    six-story    and    basement 

brick    ofBce   building. 


Ownei- — 1.    Strassburger,    411    Montgom- 
ery St.,  San  Francisco. 
.\rchitect — Not  Selected. 

The  property  has  just  been  purchased 
by  I  Strassburger  and  will  be  used  by 
the  firm  of  Strassburger  &  Co.  for 
their  otfices. 


Plans    Prepared. 

ADDITION  Cost,    $10,000 

SAN  FRANCISCO.     No.  831  Market  St. 
Addition    to    mezzanine    floor    and    alter 

show    %vindow.    etc. 
Owner — Marks    Bros.,    Premises. 
Architect — Bernard    J.    Joseph,    74    New 

Montgomery   St.,   San   Francisco. 

Contract  Awarded. 

STORE  AND   OFFICE   BLDG. 

Cost.    $100,000. 
LONG  BEACH,  Los     Angeles     Co.,  Cal. 

Pine  Avenue. 
Two-story     and     basement     reinforced 

concrete    store   and    office    building. 

50x150. 
Owner — Pickerell      &    Scott    (1st      floor 

leased   to  The  Chocolate  Shop.) 
.\rcbitect — Fred    R.    Dorn,    1233    Marsh- 
Strong   Bldg.,    Los   Angeles. 
Contractor— C.      T.    McGrew,      1345    W- 

Ocean   Ave.,  Long  Beach. 


Plans  Being  Figured. 

COMMERCIAL  BLDG.  Cost,   $50,000 

SAN  FRANCISCO.     Location  Not  Given. 

Three-story  reinforced  concrete  com- 
mercial  building. 

Owner — Withheld. 

Architect — Walter  King.  Call  Bldg., 
San   Francisco. 


Plans  Being  Prepared. 
AUTO  SALES  BLDG. 


Cost,   $150,000 


.SAN  FRANCISCO 
F'our-story  Class 
ing,  100x175. 
Owner — Withlield 
-Architect — Chas. 


Location  Not  Given. 
'A"  auto  sales  build- 


Skidmore,      Call 
Bldg.,  San  Francisco. 
Glass   around   four   sides   of  building; 
elevators. 


Plans  Being   Prepared. 

STORES   AND  LOFTS  Cost,    $40,000 

PORTLAND,  Ore.  Sixth  and  Everett 
Streets. 

Two-story  brick  and  heavy  mill  con- 
struction stores  and  lofts,  100x100. 

Owner — Dolph  Estate. 

-Architect — Chas.  W.  Ertz,  Pittock  Blk. 
Portland,   Oregon. 


(Contracts  -Vwarded.  Figures  Being 
Taken  for  Mill  Work. 

ALTERATIONS  Cost,    $ 

SAN  FR.ANCISCO.  No.  615  Market  St. 
near  Second  Street. 

.Alter  three-story  and  basement  Class 
"A"  building  for  stores  and  offices 
or  lofts.  (Install  new  front,  marble 
wainscot,   stairs,   elevator,   etc.) 

Owner — Eisenbach  Co..  Flatiron  Bldg., 
San   Francisco. 

.Architect — -A.  H.  Knoll.  Hearst  Bldg., 
San   FranciscOj, 

Ciiriienlry  Work  awarded  to  Louis 
Fontanella.    820    Pine  St. 

lion  work  to  Schaefter  &  Co..  364  10th 
.Street. 

Mnrlile  to  Joseph  Musto  Sons-Keenan 
Co..  535  -North  Point  St. 

Trrrnzzo  to  P.  Grassi  &  Co.,  135  Te- 
hama St. 

nlnxM  and  (;lazinK  to  W.  P.  Fuller  & 
Co..   Beale   and  Mission  Sts. 

Hardwnre  to  Joost  Bros. 

rpinrnt  AVork   to   Patrick   Hurley. 

Ornnmrntal   Plnotering  to  O.    F.  Larson 


&  Son,   17S  Guerr«ro  St. 
-Mr.    Knoll    is    taking    firur»s    f»r    tk« 
general    mill    work.      Figures    will    Mot 
be   taken   on    the   store   fronts   a>d   fix- 
tures until  the  building  is  leased. 


Contract    Awarded. 

STORE  Cost,    $5,000 

GERBER,   Tehama   Co.,   Cal. 

One-story  hollow   tile  and  stucco  store, 

25x85. 
Owner — G.  Steimer,   Gerber,  Cal. 
-Architect — None. 
Contractor — R.    B.   McKenzie.   Gerber. 


Plans  Being  Prepared. 

FURNITURE  STORE  Cost.  $27,000 

FRESNO,    Fresno    Co.,    Cal.      North    "J" 
Street. 

One-story  and  basement  concrete  furni- 
ture store   building,   50x135. 

Owner — Daniel   Kalyjian    (Fresno   Fur- 
niture Co.) 

Engineer — L.    H.    Nishkian.    Monadnock 
Bldg.,  San  Francisco. 
The    excavation      contract    has      been 

awarded  to  W.  B.  -Ariss. 


I'lans  Being  Figured. 

ALTER.ATIONS  Cost,  J5.000 

SA.N      FRANCISCO.        No.    181   O'Farrell 

Street. 
-Alterations  to  store,  (alter  interior  and 

install  new  store  fronts). 
Owner — Mrs.  Louise  Harvey. 
-Architect — Alfred  Kuhn.  833  Market  St., 

San  Francisco. 


Cost.  $30,000 


Contract   Awarded. 

ME.AT  MARKET 
approximately. 

WILLOWS,    Glenn    Co.,    Cal.      Butte   St. 

One-story  concrete  and  terra  cotta 
meat    market    building. 

Owner — F.  B.  Weinrich  (Willows  Meat 
Market).  130  W-Walnut  St.,  Wil- 
lows. 

Architect — Mr.    Diekman,    Willows. 

Contractor — A.  .Lynch,  180  Jessie  St., 
San  Francisco. 


Plans  Being  Prepared. 

STORE  &  OFFICES  Cost,   $125,000 

SAN    FRANCISCO.       NE       Battery    and 

Halleck    Streets. 
Two-story      and    basement      Class    "C" 

stores   and   offices. 
Owner — McDermott  Estate. 
-Architect — Benj.      G.      McDougall,      381 

Bush   St.,   San   Francisco. 


Plans  Being  Prepared. 

STORE.   ETC.  Cost,   $ 

LOS    ANGELES,    Los    -Angeles    Co.,    Cal. 

NW  Seventh  and    Figueroa  Sts. 
One  and   two-story   reinforced  concrete 

store  and  auto  sales  building,  211x 

215. 
Owner — Harold  L.  Arnold. 
Architect — T.   Beverley   Keim   Jr.,   Haas 

Bldg.,  Los  Angeles. 

Contract  Awarded. 

ADMINISTRATION    BLDG.  Cost.    $9,882 

TURLOCK.    Stanislaus   Co.,   Cal.     Delhi 

Colony. 
One-story     hollow   tile     administration 

building,      30x65      (6   work     rooms, 

vault,   toilet   rooms,  etc.) 
Owner — State    Land    Settlement    Board, 

Delhi    Colony.    Turlock,   California. 
Farmstead    Engineer — Max      E.       Cook, 

Turlock,   Calif. 
Contractor — Peter  Wallstrom.    Turlock. 
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T(i    be    Dolic    \jy    bays    Uorli    and   Sub- 
Contracts.  - 
■  AUTO  SAIjES   KOOMS  Cost,   MO.OOO 

BAN    FRANCISCO.       SW     Golden    Gate 
"Avenue  and  Franklin. 

One-story  and    basement  concrete   auto 
sales  rooms. 

Owner — O.    H.    Curtaz,     521     Hayes    St., 
San  Francisco. 

Supt. — \Vm.    Helbing,    521      Hayes      St., 
San   Francisco. 


Plans  Being   Prepared. 

STORES  Cost,    $— — 

BERKELEY,  Alameda  Co..  Cal.  N  Ban- 
croft  Way   45    E  Telegraph   Ave. 

One-story   brick    (3)   stores,   50x60. 

Owner-^John    Freuler. 

Architect— Jas.  W.  Plach^k,  2014  Shat- 
tuck    Ave..    Berkeley. 


Plans   to   be   Prepared. 

AUTO  SALES  BLDG.  Cost,  i 

SAN      FRANCISCO.        NE      Polk      and 

OFarretl    Streets,    120x275, 
Four  or  five-story  Class  "A"  auto  sales 

building. 
Owner^H.    O.    Harrison    Co.,    1200    Van 

Ness  Ave.,  San  Francisco. 
Architect — Withheld. 


Plans  to  be  Prepared. 

ADDITION  Cost,    f 

SAN    FRANCISCO.         NAV       Pine       and 

Front   Streets. 
Two-story     brick     addition     to     present 

two-story    brick      store      and      lott 

building. 
Owner — A.  F.   Rousseau.    110  Sutter  St., 

San  Francisco. 
Architects — Rousseau    &    Rousseau,    110 

Sutter  St.,   San   Francisco. 


TURLOCK,  Stanislaus  Co.,  Cal. — 
Following  bids  were  received  by  Max 
E.  Cook,  Farmstead  Engineer,  of  the 
Slate  Land  Settlement  Board.  Delhi 
Colony.  Turlock,  for  the  construction 
of  an   administration   building: 

Standard  Constr.  Co.,  San  Francisco, 
1,  Tile  Walls,  $10,480;  2,  Studded  WaU^. 
19.580. 

C.  A.  Tornell.  Turlock  (1)  $10,080;  (2) 
$9,300. 

Wakefield  &  Peterson,  Turlock.  (1) 
$9,993;  (2)  $9,450. 

J.  F.  Knapp,  Turlock  (1)  $9,965  (2) 
$ . 

P.  T.  Wallstrum,  Turlock  (1)  $9,882; 
(2)    $9,120. 


THEATBES 


BAKERSFIELD,  Kern  Lo.,  Cal.— Cur- 
rie  &  Dulgar,  1029  Nile  St.,  Bakersfleld, 
who  are  building  the  Bakersfleld  Thea- 
tre, have  awarded  the  contract  for 
plastering  and  cast  cement  work  to 
MacGruer  &  Simpson  of  San  Francisco, 
at  $12,000.  Orville  Clark  of  Bakers- 
fleld, is  the  architect. 


PHOENIX.  Ariz. — A  company  to  be 
capitalized  at  $1,000,000  is  being  formed 
by  David  Goldberg  and  associates  to 
erect  a  six-story  theatre  and  office 
building  on  a  site.  105x200  feet,  at  First 
and  Washington  Sts.  The  site  has  been 
purchased.  Preliminary  plans  for  the 
building  have  been  prepared  by  Frank 
Cox  of  Chicago  and  Los  Angeles.  J.  B. 
Lyman,  of  the  firm  of  Lyman  &  Place, 
Architects,  of  Tucson,  is  associated 
with  Mr.  Cox.  who  has  planned  more 
than  50  theatres  for  the  Klaw  &  Er- 
lang«r  interests.     The  theatre  will  have 


a  seatintf  capacity  of  2000.  The  build- 
ing will  also  contain  five  store  rooms 
and  160  offices.  It  will  be  steel  and 
concrete  construction  with  terra  cotta 
facing.  G.  A.  Mauk,  one  of  the  leading 
theatrical  men  of  Arizona,  Is  interested 
in  the  project.  The  Columbia  Thea- 
tre in  Phoenix,  wliich  he  owns  and 
operates,  will  be  remodeled  for  road 
shows,  the  stage  and  auditorium  being 
enlarged.  Mr.  Mauk  will  also  remodel 
the  Amazu  picture  theatre  in  Phoenix, 
doubling  Its  capacity  by  taking  In  an 
adjoining  store  room.  Improvements 
are  also  planned  by  him  for  his  thea- 
tres at  F'lorence,  Ray.  Hayden  and 
Sonora  town,  and  he  will  open  new. 
theatres  at  Goodyear  and  Litchfield. 


Plans  Being   Figured.     Bids  Close   Feb. 
24.   192U,    7    P.   M. 

THEATRE  CoSt,    $ 

sANTA    MONICA,    Cal.      Santa    Monica 

High  School  Site. 
Concrete  and   brick  open  air  theatre. 
Owner — Santa  Monica  High  School  Dis- 
trict. 
Architects — Allison  &  Allison,   1405  Hi- 
bernian   Bldg.,    Los   Angeles. 
Segregated    bids    will    be    taken    for; 
(1)   excavating,  conlcrete.  masonry,  iron 
and  carpentry  work;      (2)   sheet     metal 
work;    (3)    tile  roofing;    (4)    composition 
roofing;     (5)     plastering;     (6)     painting; 
17)   hardware;    (S)    plumbing   and  heat- 
ing, and     (9)  electric    work.       Certified 
check  or  bidder's  bond  for  5%  required. 
A    deposit   of    $10    will   be    required   for 
plans  which  may  be  obtained  from  the 
architects.      The    proposed    theatre   will 
be   built  on   the   side   of  a  hill  and  will 
seat  about  3000.     There  will  be  an  open 
air  stage   with  dressing  rooms 


Contract  Awarded. 

ALTERATIONS  Cost,    $60,000 

SEATTLE.    Wash.      No.    1414    4th    Ave. 
General    alterations    and    additions    for 

theatre  building. 
Owner — Mission   Theatre  Co..   Premiees. 
Engineer — Henry     Bittman,     Securities 

Bldg.,  Seattle,  Wash. 
Contractor — The  Foundation  Co.,  Smith 

Bldg.,  Seattle,  Wash.,  and  Holbrook 

Bldg.,  San  Francisco. 


ENGINEERING 

BRIDGES,    DAMS    &    HARBOR 
WORK 

LOS  ANGELES,  tal. — The  Ross  Con- 
struction Co.,  Point  Loma.  Calif.,  sub- 
mitted the  lowest  bid  at  $65,670  for  im- 
proving the  fiood  channel  of  Ballona 
creek,  involving  ifD.OOO  cu.  yds.  ex- 
cavation at  37.4c  yd.  United  Dredging 
Co.  of  Los  Angeles,  bid  $83,980.  its 
unit  price  being  49.4c.  P.  L.  Burr,  512 
Mission  St.,  San  Francisco,  bid  $87,550 
for  two  sections  Involving  90,000  cu. 
yds.  at  64.5c  yd.  and  50.000  cu.  yds.  at 
59c  yd.  The  work  consists  of  dredging 
a  channel  150  ft.  wide  and  averaging  4 
to  5  ft.  in  depth  from  a  point  near 
Palms  to  the  ocean  at  Playa  Del  Rey. 
The  work  is  divided  into  three  sections 
involving  50,000,  90,000  and  30,000  cu. 
yds.,  respectively.  The  bids  were  re- 
ferred to  Chief  Engineer  Reagan  of  the 
Flood   Control  District. 


SACRAMENTO.  Cal. —  Organization 
of  the  Port  of  Sacramento,  to  construct 
a  deep  water  canal  to  tidewater.  Is 
being  urged  as  a  solution  of  the  financ- 


ing ol  llie  project.  Such  a  district 
would  include  not  only  the  City  of 
Sacramento,  but  land  contiguous  to  the 
proposed  canal,  and  all  districts  which 
would  prf>(it  from  the  shipping  in  the 
canal. 

Bonds  would  be  voted  by  this  dis- 
trict, and  consequently  would  not  affect 
the  bonding  limit  of  the  city.  Taxes 
to  pay  the  bonds  would  be  levied 
against  the  land  in  the  district,  but 
these  would  In  no  sense  be  city  taxe* 


MADERA,  Madera  Co.,  Cal. — Follow- 
ing bids  were  received  by  the  County 
Supervisors  for  the  construction  of  a 
bridge  over  Ash  slough  on  the  Wash- 
ington roadr 

Cottoh-McCauley    Co $8900 

United   States  Farm   Land  Co.  8000 

Ed.    Layne     83« 

The  contract  was  awarded  (o  the 
low  bidder. 

LONG  BEACH.  Los  Angeles  Co.,  Cal. 
— The  United  Dredging  Co..  Central 
Bldg.,  Los  Angeles,  has  been  awarded 
the  contract  at  about  $100,000  by  the 
Belmont  Pier  Tract  Co.  to  dredge  700,- 
000  cu.  yds.  of  dirt  from  Alamitos  bay 
and  fill  the  West  Naples  canal  and  the 
balance  of  the  Belmont  company's  sub- 
division between  Long  Beach  and  West 
Naples.  The  unit  price  for  the  work  la 
14.4c  cu.  yd.  The  United  Dredging  Co. 
also  has  a  contract  for  700,000  cu.  yds. 
of  dredging  for  the  Huntington  In- 
terests owning  150  acres  adjoining  that 
of  the  Belmont  company. 


SACRAMENTO,  Cal —The  County  Su- 
pervisors, Drury  Butler.  County  Engi- 
neer, have  autliorized  the  construction 
of  a  bridge  over  the  Sacramento  river, 
near  the  upper  end  of  Sutter  Island, 
from  a  point  a  mile  below  Courtland. 
The  Bite  has  been  agreed  upon  by 
Colonel  Rand  of  the  Army  Board  of 
Engineers. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— Bids  have  been  ordered  received  by 
the  Town  Trustees,  to  he  opened  at 
the  March  meeting,  for  the  construc- 
tion of  the  Lathrop,  Oak  and  Ebener 
bridges,  according  to  plans  prepared 
by  C.  L.  Dimmitt,  City  Engineer. 


EUREKA.  Humboldt  Co..  Cal. — Bids 
will  be  received  by  Fred  M.  .Kay, 
County  Clerk,  up  to  February  17th,  2  P. 
M..  for  the  construction  of  a  wooden 
bridge  across  Camp  Creek  on  the  Kla- 
math Road  near  Orleans  in  Road  Dis- 
trict No.  5. 


ORLAND,  Glenn  Co.,  Cal. — Word  has 
been  received  from  the  State  Highway 
Commission  that  estimates  for  the  re- 
inforced concrete  bridge  across  Stony 
Creek  on  the  proposed  Walker  road 
route  for  the  Orland-Chieo  highway 
are  being  completed  and  construction 
expected  to  be  started  within  the  next 
two  months. 


MERCED.  Merced  Co..  Cal. — County 
Engireer  A.  E.  Cowell,  has  been  in- 
structed to  prepare  plans  and  on  com- 
pletion of  same  commence  construction 
of  a  reinforced  concrete  bridge  over 
Canal  Creek  on  the  Merced-Snelllng- 
Merced  Falls  road  in  Road  District  No. 
3.  Section  1.  P.  J.  Thornton  is  County 
Clerk. 


FLORENCE.  Ariz. — Topeka  Bridge  & 
Construction  Co.  of  Topeka.  Kansas, 
was  awarded  the  contract  at  $72,000  to 
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SAVES  YOU  MONEY 


New  >nd  re-newed  screw  casing 
•nd  standard  pipe  (or  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrctsion.  Elxtensively  used  by 
orcKardists  and  farmers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
,  steel  pipe,  light  weight,  fine  thread. 
Sa^es  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 


PACIFIC  PIPE  CO., 

231  HOUaril  St.  S»»  Frsatisco 


Vyt: 
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construct  a  reinforced  concrete  bridge 
at  Ray  and  remove  and  re-erect  a  200- 
ft.  steel  bridge  with  an  addition  of 
15a  ft.,  for  Pinal  county  highway  com- 
mission.    No  other  bid  was  received. 


RENO.  Nevada — Bids  have  been 
ordered  received  by  the  Washoe  County 
Commissioners.  Reno,  for  the  construc- 
tion of  the  proposed  electric  light 
bridge  from  plans  of  C.  R.  Hill.  The 
structure  will  be  paid  for  by  the  County 
of  Washoe  and  the  City  of  Reno. 


SEATTLE.  Wash. — Bids  will  be  re- 
ceived by  the  King  County  Commis- 
sioners up  to  February  24th  for  the 
construction  of  the  Novelty  bridge,  the 
longest  span  thus  far  planned  by  the 
County.  It  will  cross  the  Snoqualraie 
river.  Bids  will  also  be  received  up  to 
March  23rd.  10  A.  M.,  for  the  construc- 
tion of  the  Orilla  and  the  O'Brien 
bridges:  the  first  a  126-foot  span  and 
the  latter   123   feet. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Bids  will  be  received  by  County  Clerk 
W.  W.  Felt  Jr..  up  to  February  13th. 
12  M..  for  the  construction  of  a  rein- 
forced concrete  floor  slab,  and  railings 
on  bridge  at  Station  586  plus  48.5  on  the 
Petaluma-Sonoma  Highway.  Section 
"B."  containing  approximately  1.51 
tons  of  reinforcing  steel  and  approxi- 
mately 26.50  cubic  yards  of  concrete;  a 
reinforced  concrete  bridge  and  wings 
at  Station  633  plus  .03  on  the  Peta- 
luma  Sonoma  Highway.  Section  "B." 
containing  approximately  13.28  tons  of 
reinforcing  steel  and  approximately 
237.70  cubic  yards  of  concrete:  and  a 
reinforced  concrete  bridge  and  wings 
at  Station  .635  plus  58  on  the  Peta- 
luma-Sonoma Highway.  Section  "B," 
containing-  approximately  2.39  tons  of 
reinforcing  steel  and  approximately 
46.52  cubic  yards  of  concrete,  in  Su- 
pervisorial District  No.   1. 

Separate  bids  will  be  received  on  the 
same  date  for  the  con.'^truction  of  a 
reinforced  concrete  floor  slab  and  rail- 


ing for  bridge  at  Station  "Jfi  plus  85.5, 
Peiuluma-Sonoma  Highway,  Section 
"A,'  to  contain  approximately  2.46  tons 
of  reinforcingf  steel  and  approKimately 
48.81  cubic  yards  of  concrete;  a  rein- 
forced concrete  bridge  at  Station  171 
plus  49  Petaluma-Sonoma  Highway, 
Section  "A."  to  contain  approximately 
4.66  tons  of  reinforcing  steel  and  ap- 
proximately 92.10  cubic  yards  of  con- 
ci'eie;  and  a  reinforced  cohgrete  floor 
slab,  wings,  and  railing  for  brldg-e  at 
.Station  263  plu's  62.5  Petalum^-Sohoma 
Highway.  Section  ".\."  to  contain  ap- 
proximately 110  tone  rell»forcln.tf,; 
steel  and  ap^roxittuitely  22. S5  cubic 
yards  ol  concrete,  in  Sut>ervisorial  Dis- 
trict No.  1. 
Lloyd  .^Idrich  is  County  Engineer. 


C.ALEXICO.  Imperial  Co,  Cal. — Until 
2  P.  M.,  Feb.  16.  bids  will  be  received 
at  the  otftce  of  Allison  &  Bntenmanh, 
209  .\nder«on  Bldg.,  Calexico,  for  C9n,- 
siructing  a  reinforced  concrete  checK 
60  ft.  wide  and  a  reinforced  concrete 
headgate  for  a  200  cu.  sec.  ft.  capacity 
canal  in  the  Cerro  Prieto  canal,  15 
miles  southeast  of  Calexico  in  I^oweV- 
California.  The  vrork  will  entail  thie, 
building  of  a  by-pass  and  tapons  to  di- 
vert water  from  the  canal  at  the  site 
of  the  new  gate,  driving  sheet  piling, 
excavating  for  the  structure  and  re- 
turning the  water  from  the  by-pass  to 
the  canal.  Plans  and  specifications 
may  be  seen  at  the  office  of  the  en- 
gineers. 


SEATTLE.  Wash  — Bids  will  be  re- 
ceived by  the  Board  of  Public  Work,Bi 
C.  F.  Bagley,  Secretary,  up  to  Febru-- 
ary  20th,  for  the  Wilson  avenue  pav-; 
ing  improvement,  estimated  to  cost 
?375,000,  and  up  to  February  13th  for 
the  Duwamish  Fill,  the  estimated  cost 
of    which    is    $79,000. 


COLUSA,  Colusa  Co.,  Cal.— The  mM- 
ter  of  paving  portions  of  Eighth,  Ninth, 
Tenth.  Eleventh  and  Twelfth  streets 
was  discussed  at  the  last  meeting  of 
the  City  Trustees  but  no  definite  action 
taken.     B.   L.   McCue  i3  City  Clerk. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Following  bids  were  received  by  the 
County  Supervisors.  F.  E.  Quail.  County 
Engineer,  for  repairing  the  Garw^ood 
Ferry  bridge,  located  about  iV«  miles 
southwest  of  Stockton  on  the  Roberts 
Island  road,  over  the  San  Joaquin  river 
(said  bridge  having  a  total  length  of 
354  feet  and  consisting  of  a  280  foot 
swing  span  and  one  73  foot  approach 
span.) 

It.  C.   Tumelty.  Stockton 13.783.50 

Ross  Constr.  Co..  Sacramento..    3,866.00 

T.    K.    Brown,    Stockton 

Shephard  &  Riley,  Stockton.. 
Jenkins  &  Wells.  Sacramento.. 
.Standard   Constr.    Co.,   S.   F 

Contract    awarded    to    T.    E. 
1546    S-Ame  lean    St..    Stockton 


3.525.00 
3,966.00 
3,959.75 
3.830.50 
Brown. 


IRRIGATION   PROJBCTS 

OKOVILLE.  Butte  Co..  Cal— Voting 
unanimously,  farmers  of  the  Therma- 
lito  Colony  at  a  recent  meeting  voiced 
their  approval  of  the  proposed  irriga- 
tion system,  embracing  over  20.000 
acres  of  land  lying  north  of  Oroville. 


Secretary.  Ellis  Block.  Marysville,  for 
the  construction  of  a  semi-circu'lar 
flume  approximately  Hiatt  feet  long  and 
approximate'y  76.4  ft.  in  diameter,  sup- 
ported on  a  wooden  sub-structure  on 
concrete  footings  with  reinforced  con- 
crete inlets  and  outlets,  and  one  semi- 
circular flume  3100  feet  long. 
Jenkins  &   Wells.  Sacramento.  $31,547.75 

Cotton   MoCauley,   S.    F 36,172.00 

F..   H    Martin.  Oakland 37.878,95 

Contract  awarded  to  Jenkins  &  Wells. 

Following  bids  were  received  for  a 
main  .  irrigation  canal  approximately  6 
miles  in  length  requiring'  approximaitj- 
ly  35,000  cubic  yards  of  excavation.  ai)d 
10,000  cubic  yards  of  embankment,  to- 
gether with  the  Installation  of  drain- 
age culverts: 

J.  A.   Huntington,   OroviUe.  ...  $23,743  5S 
K.   H.  Martin.  Oakland 30.741.55 

Contract  awarded  to  J.  A.  Hunting- 
ton. 12 


ORA.SS  VALLEY.  Nevada  Co.  Cal  — 
The  State  Engineer's  office,  Sacramen- 
to, has  declared  the  Yuba-Nevada-Sut- 
ter Irrigation  project  feasible  and  steps 
will  be  taken  to  commence  construc- 
tion of  the  system  in  the  near  future, 

LIGHTING   SYSTEMS 

FRESNO.  Fresno  Co..  Cal. — Petitions 
are  in  circulation  for  the  purpose  of 
forming  an  electrolier  district,  taking 
in  twelve  blocks  of  C,  .street  from 
Fresno  street  at  the  subway  to  Cali- 
fornia avenue.  It  is  proposed  to  place 
an  electrolier  every  hundred  feet  aC 
the  entire  street.  Chas.  Dillon  is  City 
Clerk. 


MODESTO,  Stanislaus  Co..  Cal.— W. 
I.  Carpenter,  City  Electrician,  is  plan- 
ning to  install  reinforced  concrete 
electroliers  fronting  the  Modesto  High 
School  building,  and  is  conferring  with 
property  owners  in  I  street,  Magnolia 
and  Sycamore  avenues  with  a  view  to 
inslalline:  a  system  in  those  streets. 
The  standards  cost  about   $35  each. 

W.  O.   Thompson   is  City  Clerk. 


MARYSVILLE.  Yuba  Co..  Cal.— Fol- 
lowing bids  were  received  by  the  Core 
dua   Irrigation    District.    Warren    Steel, 


WOODLAND,  Yolo  Co.,  Cal— Esti- 
mates of  costs  for  the  installation  of 
an  electrolier  system  for  the  full  length 
of  Main  street  and  portions  of  First 
and  College  streets  are  being  gathered 
by  property  owners.  The  matter  was 
discussed  at  the  last  meeting  of  the 
City  Trustees,  but  action  deferred  until 
estimates    of    cost    were    presented. 

MACHiyEBY.  ~ 

LOS  .i.NGELES.  Cal.— I'ntii  10  A.  M.. 
Fehruary  16,  bids  will  be  received  by 
the  Board  of  Public  Works  for  three 
motor-driven  street  sprinklers  in  ac- 
cordance with  specifications  which  may 
be  obtained  from  the  City  Engineer. 
Room  405,  South  City  Hall  .\nnex. 
Horace  B.   Ferris.   Secretary. 

SEWERS,    STREET    WORK    & 
WATER   SYSTEMS 

MARTINEZ,  Contra  Costa  Co..  Cal. — 
Construction  o^  the  entire  Martinez- 
Dublin  highway.  20  miles  long,  was 
awardrd  to  F.  Rolandi.  550  Montgomery 
St..  San  Francisco,  by  the  Board  of  Su- 
pervisors February  2nd.     Rolandi's  bids 


1.11  iwo  iJiv.Riipiis  iif  tin-  luail  wi-rc  Bcv-. 
eral  ihousanil  dollars  lower  than  those 
of  his  two  competitors.  The  bids  rc- 
criv.-d  on  IJiVision  16.  which  includes 
tile  highway  from  Martinez  to  Hook- 
SLon,  were  as  follows:  .. 

F.   Holandl.  .J156,827.42;   Bales  &   Bor- 
land.   ^164,047.30:    O'Brien    Bros..    $159.--. 
.">08.3fl.         Enginier's      Kstimate.      J138,- 
90i.S0. 

Bids  on  DiviKion  18.  which  includes., 
the  highway  from  Walnut  Creek  to. 
Dublin  weri-: 

F.  Rqlandi,  $274,675.88;  O'Brien  Bros... 
$306,300.20:  Bates  &  Borland,  $301.-. 
729.18.  The  Enginetrs  Estimate  on  the 
latter    was    $248,758. 

M.^RTXNEZ.  Contra  Cosla  Co.,  Cal. — 
At  the  last  meeting  of  the  Board  of 
Supervlsois.  Surveyor  R,  U.  Arnold  in- 
troduced plans  and  specifications  for 
construction  of  the  Franklin  Canyon 
highway  to  HercuU-.s,  8  4S.  miles  long, 
the  Bryant  to  San  Pablo  dam  highway. 
7.3  miles  long  and  the  Bay  I'oint  to 
Avon  Highway.  3.26  miles  long.  All 
wri  e  accepted   by   the  Supervisors. 

The  Franklin  Canyon  to  Hercules 
road  will  be  20  feet  wide  and  of  the 
same  construction  as  the  Martinez- 
Dublin  highway,  two  eight-  f-»ot  strips 
of  concrete  with  a  four  foot  strip  of 
black  base  in  the  center.  The  two  other 
roads  will  bp  of  concrete,   18  feet  wide. 

EL,  CERRITO.  Contra  Costa  Co..  Cal. 
— City  Engineer  W.  S.  Farley  at  the 
last  meeling  of  the  Trustees  submitted 
estimates  of  costs  for  the  construction 
of  a  s:orm  sewer  system."  The  work 
will  run  about  $80,000  according  to  the 
present  plans.  Funds  to  finance  con- 
si  ruction  will  no  doubt  be  raised 
through  a  bond  issue. 


BriLDl^V;    AM>    FAfJlNEERINO    N'PlW.s 


r^stir.  County  Clerk.  ha.s  awarded  a 
lontraot  to  James  Casley  for  the  con- 
struction of  a  cement  floor  in  the  base- 
ment of  the  Santa  Clara  County  Hall 
of  Records  Building,  the  bid  being  16c 
per   square    foot. 


SACRAMENTO.  Cal.— The  County  Su- 
pervisors are  considering  the  buildine 
of  a  road  east  from  Gait  to  connect 
with  thf  lone  road.  Drury  Butler  is 
County  Erigineer. 


Rubln.soii  and  lower  Monteuif-'y 
KtreetK  were  adopted  by  the  Board  of 
City  Trustees  at   their  last  meeting. 

The  plans  crU  for  one  and  one-half- 
inches  of  Warrenite  and  one  and  one- 
half  inch  of  asphaltic  concrete  base. 
Bids  will  be  called  for  about  March 
lat.     J.  AV.  Gibson  is  City  Clerk. 


TKVO  NVvada — B(|s  will  be  received 
by  .1  K  Eullivan.  City  Clerk,  up  to  8 
P.  M..  March  8th,  for  the  following 
street    work: 

Bid  No.  1. — 400.000  square  feet  of  ce- 
ment concrete  pavement. 

Bid  No.  2—635,000  square  feet  of  ce- 
ment   concrete    pavement. 

Bid  .N'o  3 — llS.OOO  square  ft.  of  sheet 
asphalt  pavement. 

Bid  No.  4 — 235.000  square  feet  of  Bi- 
tulithic  pavement  on  a  cement  oonorete 
base. 

Bid  No.  5 — 145.000  squat e  feet  of  Bi- 
tulithio  pavement  on  a  rock  macadam 
liase. 

Bid  No.  6 — 90,000  square  feet  Bithuli- 
thic  pavement  on  a  concrete  base. 

Separate  bids  will  be  opened  on  the 
fame  date  for  the  following  sidewalk 
improvements: 

Bid  -No.  1. — 103. 1S8  square  feet  cement 
concrete  walks;  7.440  lineal  feet  cement 
concrete  curb  and  gutter;  810  lineal 
feet  cement  concrete  gutter. 

Bid  No.  2 — 31.540  square  feet  cement 
concrete  walks:  13.121  lineal  feet  of  ce- 
ment concrete  curb  and  gutter. 


LQS  ANGELES.  Cal.— E.  Schelling, 
.Lank.ershim.  ,Cal..  was  awarded  the 
contract  February  2.  at  $88.554. 3V  .for 
improving  Clementina  Avenue  between 
>orIt  Blvd.  and  Campus  road,  in- 
volving 45.290  sq.  ft.  grading  to  flnish- 
ed  subgrade  at  5c  ft.;  45.290  sq.  ft.  as- 
phalt paving  at  28c  ft.;  340.593  sq.  ft. 
rough  grading-at  5c  ft.;  340,593  sq.  ft. 
hnishing  brade.  oiling  and  rolling  at  6c 
ft.;  15,307  lin.  ft.  cement  curb  at  60c 
ft.;  81.643  sq.  ft.  cement  sidewalk  at 
.18c  ft.;  33.794  sq.  ft.  concrete  gutter  at 
25c  ft.;  40  sq.  ft.  granite  block  gutter 
at  75c  ft.;  and  three  storm  drains  to 
cost  $3785.  Other  bids  were:  Geo.  H. 
Oswald,  $91,179.23:  Geo.  J.  Bock,  $92.- 
757.22. 


OAKLA.VD.  Cal. — The  City  Council 
has  passed  a  resolution  of  intention 
providing  for  the  improvement  of 
Marion  avenue  from  38th  avenue  north- 
westerly by  grading;  constructing  con- 
crete curbs  and  gutters;  cement  side- 
walks; vitrified  pipe  conduit:  brick 
manholes,  and  paving  with  oil  maca- 
dam.    I..   W.   Cummings   is  City  Clerk. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
The  City  Trustees.  C.  B.  I>aJey,  City 
Clerlf..have  passed  res(5lutions  of  in- 
tent Ton  providing  for  the  improvement 
cf  a  portion  of  Escobar  street  by  grad- 
ing and  constructing  concrete  curbs 
and  paving  15  feet  wide  with  a  5  inch 
concrete  hydraulic  base  and  an  as- 
lihaltic  concrete  (Topeka)  wearing  sur- 
f.Tce   1 ',s    inches  thick. 


Co.,  Cal — 
Henry       A. 


VALLEJO.  Solano  Co..  Cal. — Owing  to 
protests  of  property  owners  the  CRy 
Council.  T.  D.  Kilkenny.  City  Engi- 
neer, will  probably  reject  the  bid  of 
R.  Blanco  of  Vallejo  at  $39,195  for  the 
improvement   of   Hichborn   street. 

NAPA.  Napa  Co.,  Cal— The  City 
i:>ouncil.  H.  H.  Thompson.  City  Clerk, 
has  passed  a  resolution  of  intention  and 
will  shortly  call  bids  for  the  improve- 
ment of  Pacliett  street  from  the  north 
line  of  Oak  street  to  the  south  line  of 
Second  street  by  grading;  constructing 
concrete  curbs  and  gutters  and  paving 
with  a  2-inch  course  asphalt  macadam 
pavement  40   feet  wide. 


EI  CENTRO.  Imperial  Co..  Cal. — The 
Supervisors  of  Imperial  Co.  returned 
unopened  the  bids  received  February  2, 
for  constructing  approximately  26 
miles  of  paved  highway  under  the  $1,- 
aOn.OOO  bond  issue.  Opposition  to  plans 
of  the  highway  commission  and  ques- 
tions arising  over  the  type  of  paving 
to  be  adopted  is  said  to  be  the  reason. 


OAKLAND,  Cal. — The  City  Council, 
L.  W.  Cummings,  City  Clerk.  has 
awarded  a  contract  to  John  Geary  Sons 
fol^  t-he  construotion  of  an  S-inch  vit- 
rified pipe  sewer;  Y  branches  with  5- 
inch  openings  and  lamphole  with  brick 
and  east  iron  top  in  Twenty-sixth  ave- 
nue  between   E-Ninth  and  E-Tenth  Sta. 


ORLAND,  Glenn  Co.,  Cal. — W.  H. 
.Meek  of  Marysville  has  been  awarded 
a  contract  by  the  City  Trustees  for 
paving  Fourth,  Fifth.  Tehama,  Walker 
and  Colusa  streets. 


STOi;KTON,  San  Joaquin  Co..  Cal. — 
Bids  will  be  received  by  ttie  City  Coun- 
cil, A.  L.  Banks,  City  Clerk,  up  to  Feb- 
ruary 10th,  10:30  A.  M.,  for  furnlsjiing 
labor  and  materials  necessary  for  con- 
structinr  storm  water  sewers  with 
manholes  and  catchbasins  on  Walnut 
street,  Lexington  avenue  and  Edison 
street,  as  shown  on  plan  of  Lomlta 
Park  said  Lomlta  Park  being  a  di- 
vision of  the  north  25  acres  of  San 
Joaquin  Survey  No.  380. 

Certified  check  of  10%  payable  to  City 
Clerk  must  accompany  each  bid. 


MARTINEZ,  Contra  Costa  Co,  Cal. — 
James  T.  Sayles.  at  $134,957  wag  award- 
ed a  contract  by  the  City  Trustees  for 
paving  the  Smith  street  unit.  H. 
Crummey  submitted  the  next  lowest 
offer  at  $136,045.  The  engineer's  esti- 
mate was  $132,103.  Three  other  bids 
were   submitted. 


LOS  .ANGELES,  Los  Angeles  Co.,  Cal. 
— Until  10  A.  M.,  February  16,  new  bids 
will  be  received  by  the  Board  of  Pub- 
lic Works  for  improving  Avenue  50 
between  Terrace  50  and  Baltimore  St. 
by  grading  and  oiling  and  construct- 
ing cement  curbs,  gutters  and  side- 
walks, wooden  retaining  wall  and  re- 
inforced concrete  pipe  culvert  with 
concrete  walls.  Ord.  39.692.  Only  one 
bid  was  received  for  this  work  under  a 
previous  advertisement,  this  being 
from  E.  Schelling  at  $18,635.20,  which 
was   rejected   as  too   high. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
A  petition  will  be  presented  the  County 
Supervisors  in  the  near  future  asking 
the  construction  ol  a  mile  of  highway 
through  Rancho  El  Rio.  at  Danville. 
R.    R.    -Arnold   is   County   Engineer. 


BERKELEY,  Alameda  Co.,  Cai.- — 
Ransome  Randall  Co.,  28th  and  Poplar 
Sts.,  Oakland,  has  been  awarded  a  con- 
tract by  the  City  Council,  A.  G.  Briggs. 
City  Clerk,  for  the  improvement  of 
.\llston  Way  from  the  east  line  of  Ful- 
ton street  northerly  by  grading;  con- 
structing concrete  curbs  and  gutters 
and  paving  with  a  5-in.  concrete  base. 
2-in.  asphaltic  binder  course  and  1-in. 
asphaltic  wearing  surface. 


MARYSVILLE.  Yuba  Co..  Cal.^The 
Board  of  Supervisors  at  its  last  meet- 
ing authorized  Postmaster  Thomas 
Fogarty  to  write  the  government  as- 
suring the  postal  department  that  the 
Supervisors  here  would  build  the 
necessary  bridges  and  improve  road 
conditions  relative  to  the  plan  of  the 
government  to  extend  rural  route  No. 
1  preparatory  to  installing  a  motor 
rural    mail    route. 


SAN    JOSE.   Santa      Clar 
'he     County    Supervisors. 


OROVILLE.      Butte   Co..      Cal. — Plans 
and    specifications    for   street   w.prk    on 


SACRAME.NTO.  Cal. — The  County  Su- 
pervisors have  asked  the  City  Com- 
mission to  set  the  stakes  for  a  side- 
walk on  the  Stockton  Boulevard,  in 
front    of    the    County    Hospital. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — The 
City  Council,  lias  approved  plans  tor 
Ihe  improvement  ot  Tenth  street  from 
street  from  Johnson  to  Benton  and  a 
Mendocino  to  B  streets  and  Humboldt 
call    for    bids    will  ■  be    issued      shortly. 

Vida   McL,   Doggett   is  City  Clerk. 
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REDWOOD  CITY.  San  Mateo  Co.. 
Cal.' — -Bids  will  be  received  by  Town 
Clerk  W.  A.  Price,  up  to  Kebruary  16th. 
7:30  P.  M.,  for  furnishing  and  deliver- 
ing f.  o.  b.  Redwood  City:  1200  feet  of 
si.\-inch  cast  iron  water  pipe.  Cla.--.'-- 
a  standard   weight.  . 

2200  feet  four-Inch  cast  iron  water 
pipe.   Class   B.   standard   weight 

10  four-inch   by  four-inch   tees. 

A-11  caet  iron  pipe  and  cast  iron  spe- 
cial* to  be  of  lieavy  cast  iron,  pipe  ol 
hub  ind  spigot  form  and  in  twelve- 
foot  lengths  from  bottom  of  hub  to  end 
of  spigot,   and   of  standard   weight. 

Delivery  is  to  be  made  30  days  after 
award  of  contract. 


MARTINEZ,  Contra  Costa  Co..  Cal.— 
Fiids  will  be  received  by  the  County 
Supervisors,  J.  H.  Wells.  County 
Clerk,  up  to  March  1st.  11  A.  M.,  for 
constructing  a  road  with  a  concrete 
base,  on  Divisions  Kos.  10  and  22  of 
the  Contra  Costa  Highway  of  Contra 
Costa  County,  which  said  road  lies 
between  the  southerly  incorporate  lini 
of  the  town  of  Martinez  at  Smith 
street,  and  runs  via  Franklin  Canyon 
to  the  incorporate  line  of  the  town  of 
Hercules,   a  distance   of   8.48   miles. 

Plans  may  be  had  from  R.  R.  .\rnolci 
County    Highway    Engineer. 


GRIDLEY.  Butte  Co..  Cal. — The  Lib- 
by,  McNeill  &  Libby  Interests,  who  are 
completing  a  $300,000  canning  plant  in 
this  city,  has  re(|uested  the  Board  or 
Trustees  to  pave  Vii-ginia  street  from 
the  cannery  site  to  the  rice  mill,  in- 
cluding construction  of  sidewalks,    etc. 

Action    was    laid    over    for   one    week. 

OAKLAND,  Cal. — Bids  will  be  re- 
ceived by  L.  W.  Cummings,  City  Clerk. 
up  to  February  19th,  12  M.,  for  fur- 
nishing and  delivering  to  the  City  of 
Oakland  corrugated  iron  pipe  and  cor- 
rugated iron  culverts  to  the  City  of 
Oakland  for  the  remAindcr  of  the  fis- 
cal  year   ending   June   30th.    11I20. 

Specifications  may  be  seen  at  the  of- 
fice  of   the   City  Clerk. 


ALAMEDA.  Alameda  I'o..  Cal. — C.  E. 
Hewes,  City  Manager,  has  requested 
the  City-  Council  to  take  steps  provid- 
ing for  the  construction  of  the  long 
delayed  north  side  storm  sewer  sys- 
tem. The  Council  will  make  an  in- 
spection of  the  territory  in  which  the 
proposed  sewer  will  be  constructed 
and   early  action   is  promised. 


JACKSON.  Amador  Co..  Cal. — Steps 
providing  for  the  construction  of  a 
road  between  lone  and  Jackson  will 
be  taken  by  the  County  Supervisors 
in  the  near  future,  acting  on  a  petition 
of  residents  in  that  section.  Bonds  to 
tinance  construction  were  voted  at  :i 
special  e'ection  last  year  but  remain 
unsold. 

The  proposed  road  will  be  twelve 
miles  in  length  and  will  cost  about 
$75,000.  The  intention  i.s  tu  construct 
9  road  along  new  grades  where  nec- 
esBary     and     surface       the       top       with 


crushed  rock  or  gravel;  an  asphalt 
surface  to  be  laid  after^the  earth"  has 
become    packed.    '   '  ^  :  !  > 

John   R.' Hube'rty  is   Cciunty  tlerk.'. 


MARYSVILLE,  Yuba  Co*  ^Cp,l.-rTXbe 
County  Supervisors,  Wm.  M.  Strief, 
Cotinly  Clerk,  have  received  a  pettti'oin 
asking  the  graveling  of  the  road 
known   as  Broadway. 

MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Bids  will  be  received  by  'C."'  E.  Daley, 
City  Clerk,  up  to  February  16th,  «  P.  M.. 
for  the  improvement  of  Las  Juntas. 
Cnurl,  Pine,  Willow  streets,  Pacheeo 
lloulevard,  Howard,  Main.  Ward.  Green, 
Thompson,  Melius.  Henrietta.  Susana, 
and  intersections,  by  grading;  con- 
structing concrete  curbs  and.  gytters. 
and  paving  with  a  3-inch ^aspl^ltrjc  con- 
crete base  and  with  a  Wari-enite-Bi- 
tulithic  wearing  surface  2  inches  .thick; 
construi.  ting  sewers;  installing  man- 
holes; culverts,  etc. 

Separate  bids  will  be  received  on 
the  same  date  for  similar  improve-! 
ments  in  portions  of  Talbart,  Main, 
Escobar,  Howard.  Castro.  Smith,  Ber- 
rellesa  and  intersections.  Plans  and 
further  information  may  be  had  from 
City  Clerk   Daley. 


LONG  BE.\CH.  Los  Angeles  Co..  Cal, 
— City  Engineer  Albert  de  Ruiz  has 
been  instructed  to  prepare  plana  and 
estimates  for  a  storm  sewer  system  for 
the  entire  city.  It  is  expected  the 
system  will  cost  approximately  $500,000 
and  a  bond  issue  will  probably  be  sub- 
mitted  in    February  or  March. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Fair-Gilmore-Wilton  Co..  Pacific 
Electric  Bldg..  Los  Angeles.  was 
awarded  the  contract  at  $28,372.30  to 
improve  Norton  avenue  between  Third 
street  and  Wilshire  Blvd.,  involving 
103,534  sri.  ft.  grading  at  3c  ft.;  103,- 
554  sq.  ft.  asphalt  paving  at  21c  ft.; 
3014  sq.  ft.  concrete  gutter  at  26c  ft.; 
"S;  sq.  ft.  granite  lilock  gutter  at  65c 
ft.;  stormd  rain  at  $2510  and  house 
connection  sewers  at  $1.75  ft.  Other 
bids  were:  Geo.  R.  Curtis.  $28.3S340: 
Ceo.  H.  Oswald,  $34,650.90. 


-SANTA  MONICA.  Los  Angeles  Co.. 
Cal. — The  City  Commission  has  adopted 
an  ordlnan^:e  for  the  opening  and 
widening  of  Main  street  to  provide  a 
direct  boulevard  from  old  Santa  Moiii'-n 
to  Ocean  Park.  The  improvement  will 
cost  $250,000  or  more. 


GLENDALE.  Los  Angeles 
I.  B.  Lynch  of  Glendale.  a 
ones  of  Claremont.  hav 
ained  as   engineers    by    the 


Co..   Cal. — 
id   Willis  S. 
been     re- 
City   Trus- 


tees to  have  charge  of  the  improve- 
ments to  the  city  water  system  under 
the  $260,000  bond  issue  recejitly  voted. 


KI.VGMAN.  Ariz. — Until  2  P.  M..  Mar. 
I,  bids  will  be  received  at  the  office 
of  the  Supervisors  of  Mohave  County 
at  Kingman,  for  constructing  the  Oat- 
man-Gold  Roads  highway,  federal  aid 
project  No.  5.  involving  21.395  cu.  yds. 
excavation  and  incidental  drainage 
structures.  Plans  and  .specifications 
may  be  obtained  from  Slate  Engineer 
Thos.  Maddock  on  deposit  of  $5.  Certi- 
fied check  for  5%  required. 

BERKELEY,  Alameda  Co  .  Cal — The 
City  Counicil.  A.  Ci.  Briggs.  City  Clerk, 
has    appropriated    $800    with    whi<h    to 


the  regrading.  guttering,  curb- 
ing, paving  with  asphalt  and  sidewalk 
repairs  in'  the  east  side  of  Shatiuck 
avenue  between  Allston  Way  and  Kitt- 
redge  street.  - 


Y'tJBA  ICITT,  Sutter  Co.,  Cal.— Bids 
for  the  construction  of  five  miles  ot 
county  hig"fiway  will  be  called  in  the 
near  future'  by  the  Sutter  County  Su- 
pervisors, plans  for  the  work  having 
been  completed  b.v  County  Engineer 
Edward  Von  Geldern.  The  stretch  will 
lead    past    Bogue   station    to    Oswald 

Kids  will  be  taken  for  various  tyii.-.-- 
of  pavement.  .Albert  I!.  Biown  is  Couiily 
Clerk. 


SANTA  CRUZ,  Santa  Cruz  Co..  t7al  — 
Two  bids  were  received  by  the  County 
Supervisors  for  the  construction  of  ihe 
Watsonville-Chittenden  read  as  fol- 
lows: 

William  B.  Arndt.  Chronicle  Bldg. 
San  Francisco.  $33,429.27. 

J.    Kann,   Oakland,    $18,005. 

The  bids  were  made  on  the  same 
specifications.  which  provide  mostly 
for  excava-tion — 17,390  cubic  yards. 
For  this  w.o.rk  Kann's  bid  was  67  cents, 
while  Arndt's  was  $1.50. 

Contract  was  awarded  to  the  low- 
bidder.     H.  H.  .Miller  is  County  Clerk. 


VALLEJO,  Solano  Co.,  Cal.^Plans  and 
specifications  for  the  construction  of  a 
new  sewer  system  in  the  northeast 
section  of  the  city  are  being  completed 
by  City  Epgineer  T.  D.  Kilkenny  and 
will  be  presented  to  the  City  Council 
for  approval  within  the  next  few 
weekj. 


SAN  DIEGO,  Cal.— Specifi.cations  are 
being  prepared  in  the  Public  Works 
Offices  of  the  twelfth  naval  district. 
Timken  Bldg.,  for  fender  piling  and 
dolphin  moorings  at  the  naval  fuel 
depot  on  Point  Loma  and  bids  will  be 
called  for  within   the  next  few  weeks. 


OROVILLE,  Butte  Co  .  Cal. — The  con- 
struction of  the  proposed  Br'dge  Street 
bridge  over  the  Western  Pacific  Rail- 
road is  being  considered  by  the  City 
Trustees    and    early   action    is    expected. 


LOS  ANGELES. 
Lankershim',  Cal  . 
contract    February 


-E. 


Schellin.g. 
u-ded      the 


It     $■ 


14. n 


for 


iliroving 


Cov 


U.lv 


ns 


Ivanhoe  and  first  alley  .:■■■•  i 
lO.ll.SO  sq.  ft.  grading  at  71  c  ft.;  10,- 
980  sq.  ft.  concrete  paving  nf  34';,c  ft 
1073  iin.  ft.  cement  curb  at  fi5c  ft,  am 
2400  sq.  ft.  cement  sidewalk  at  20c  ft 
No   other  bids   received. 


SACRAMENTO.  Cal.— A  petUion  has 
been  prespnied  to  the  Cit.v  Council.  M 
.1.  Desmond.  City  Clerk,  ur^in^  the  im- 
mediate re-surfacing  of  Twenty-third' 
street  south  of  K  street.  It  has  been 
referred  to  City  Commissioner  of 
Streets- n.   W.   Carmichael    for   report. 


H     Ad- 

>r  Kn- 


r.idii 


SACRAMENTO.     Cal.— Til 
awards    lia\'e    been     made 
visory  Board  of  the  Dep:irt 
sineer'ng  on   Februaiy  4.   t 

To    Chns.    n.    Soleras.      11 
Los  An.feeles.   Calif.: 

For  the  construction  of  a  section  of 
Stale  highwav  in  Invo  County.  Division 
\'I  Route  23  Section  \.  (between  Indian 
Creek,  about  7.5  mile.^i  in  lentrih  to  he 
graded).       $22,467.40. 


16 


EiiBiiieer's    Estijuale.    J24,761i.95. 

To  riias.  IV  Soteras,  Black  Cldg  ,  Lob 
Angeles.  Calif  i 

For  the  construction  of  a  section  p{ 
Stale  Highway  in  Riverside  County,  Di- 
vision VII  Route  26  Section  G,  (be- 
Uveen  N.  E.  corner  Section  6  T.  T  S., 
R.  8  E.  S  BE.  &  sr.,  and  Southerly 
Boundary,  about  14.3  miles  in  length). 
J2.54.938.:0. 

EnBiiiccr-s   lOstiuiate.  $23a.35?. 

Co.,    Cal. — KoUow- 

ived   by    the   County 

Jcjnsen.    County 

r    navins    a    sec- 
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This    is   the   first   stretch     of     highway  the   next  meeting  of  the  City  Trustees. 

planned   under  the   recently   voted  bond  The  sum  Of  |2.0aO   has  been  pledged  ta 

issue  for  a  system  of  good  roads.     Asa  complete   the   work.      ^ 
G-  Procter  is  County  gngineer 


WOODLAND,  Y6lo  Co.,  Cal— Owing 
to  poor  water  supply  the  City  Trustees 
are  considfrlng  the  sinking  of  an  ad- 
ditional well  and  the  installation  of 
pump  ■  directly  into 
preseni  mains  until  such  time  as 
dded  high   tunk.s  might  be  constructed. 


turbine    pumps 
th 


Vr 


t'-KES.NO, 
iiig  bids  were  rece 
Supervisors.  Chris. 
Hishway  Ensineer, 
li„n  of  hiKhway  fr.nn  :i  jx.int  1 'i  mile.-s 
-(iiuh  i.r  l>fl  i;.-y  lo  U..-dl.y,  a  distiin.--- 
.,f  9. -.4  m.les  iuul  being  unit  19.  apotlon 
B  25.  section  A  and  parts  of  20  A  and  B 
Federal  Construction  Co..  1-3-6  con- 
crete with  a  .Tensenite  top.  grading. 
$1.50-,  concreu-  work.  $14;  surfacing  6 
cents:  culverts.  $3,000  and  railings.  $80. 
Specification  No.  2.  1-3-6.  with  War- 
renite  top.  all  figures  duplicated  ex- 
cept for  top.  which  was  quoted  at  .0793 
cents. 

Specification  No.  3.  black  base  witJi 
Topeka  top.  all  items  same  except 
lop.    which    is   figured   at   .2025   cents. 

.Specification  No.  4.  black  base  with 
Warrenite    top.    duplication    of    figures 


.).    H. 


^aiigenour  is  City   Clerk. 


SACRAMENTO. 
r  screeninfcs   for 
half 
n  adopt 


iiid 


Cal. — Specific;! 

I  stretch  of  a 
road  near  Elk  CroVe 
l.y  the  Stiph'rviKoi-s. 


Mill  be  opened  February  19  at  2  u 
In  the  atiernoon  Drury  Buil< 
County   Engineer. 


mile 
have 

Bids 
clock 
r      la 


STOCKTON,  San  Joaquin  Co.,  Cal.-T- 
Bids  will  be  received  by  the  Cot}nty 
Supervisors.  F.  E.  Qiiail,  County  Engi- 
neer, up  to  10  A.  M.  March  8rd,  f<$Jr 
paving  with  oil  macadam  S.4  miles  6t 
road  between  Ripon  and  Manteca.  Tl^ 
work    will    cost    approximateiy    »87,009. 

FIBE   SQUIPMENT 

.SEBA.STorul^.  Sonoma  >:o.,  Cal. — A 
lieiiiion  is'being  circulated  asking  tl>e 
Tru.siies  to  purchase  a  motor  chemical 
fire  engine.  It  is  probable  that  a  bopd 
election  will  be  called  to  purchase  such 
a  machine. 


ItEDDIN'O.  Shasta  Co..  Cal.— The  City 
Trustees.  Leslie  Engram.  City  Clerk, 
are  planning  the  pavins  of  Court  and 
l^ine  streets,  four  blocks  around  the 
Courthouse.  Shasta  street  from  Market 
lo  California  and  California  street 
from    Shasta    to    Tehama    streets. 

While  nothing  definite   regarding  the 
work  was  done   at   the   last    meeting   of 
is  thought  that  plans 
ill    be    ordered    at    the 


cpt   top. 


225  cents. 


the 

City 

Board 

for 

the 

work 

next    set 

sion. 

Ni 


Hugh  Crummey:  Specification 
2.  while  base  with  Warrenile.  grad- 
ing. $1.40;  base  $12;  top  11  cents;  cul- 
verts. $4,000.  and  railings.  $160. 

Specification  No.  3.  black  base  with 
Topeka.  all  items  same  except  top  at 
.275    cents. 

Specification  No.  4.  black  base  with 
Warrenite.  all  items  same  except  top  at 
.365   cents. 

A.  H.  Vaughn;  Specification  .No.  3. 
black  base  with  Topeka.  grading.  $1.50; 
top.  25  cents;  culverts.  $4,250;  railings. 
$100.  All  figures  duplicated  under  speci- 


PET.<l.l'M.\.  Sonoma  Co..  Cal. — The 
City  Engineer  has  been  instructed  by 
the  City  Council  to  make  estimates  of 
cost  on  the  construction  of  a  sewar  in 
Cherry  street,  same  to  be  submitted  at 
the  next  meeting.  Lyman  Green  is 
City  Clerk. 


licalion    4. 

The  engineer's  estimates  oi 
were;  Grading.  $1.41;  coiici 
$14.07  and   top   .095  cents. 

D.  XI.    Barnwell   is  County  ( 


ihp 


i-ork 


PETALUMA.  Sonoma  Co..  Cal. — Bids 
will  be  received  by  layman  Green.  City- 
Clerk,  up  to  February  16lh.  7  P.  M..  for 
the  Improvement  of  Third  and  Main 
streets  from  (he  east  to  North  city 
limiis.  All  bids  are  lo  be  compared  on 
the  basi.«  of  the  engineer's  estimate  of 
the  quantities  of  work  to  be  done  as 
follows: 


S.WTA  CKUZ.  Santa  C 
Bids  will  be  received  by 
County  Clerk,  up  to  Fel 
P.  M..  for  the  constructioi 


;  Co..  Cal.— 
.  H.  Miller, 
ary  20th.  2 
f  about  6.4S 
of  road  between  Watsonville  and 
Santa  Cruz  in  said  County,  in  accor- 
dance with  the  plans  prepared  by  Lloyd 
Bowman  County  Surveyor  and  acting 
highway   engineer. 

Plans  may  be  had  from  the  County 
Engineer  at  Santa  Cruz. 

Cross-section  sheets  may  be  obtained 
from  Bashford  Smith.  Blueprinter.  625 
Market  St..  San  Francisco,  at  cost. 


Item  1.  6800  cu.  i 
ilhout  classification. 
Item  2.  516  lineal  f- 
inches  P.  C    C.  I.  Cub 


■ds. 


"xcavation. 


.   36    inches  by 
and  Branches. 


Item  3.  188  lineal  feet.  26  inches  by' 
m  inches  P.  C.  C.  I.  Culvt  and 
Branches. 

Item  4.  42  lineal  feet.  24  inches  by 
sn  inches  P.  C  C.  I.  Culvt.  and 
Itranches. 

Item  5.  5.^52  cu.  yds.  Class  "A.  "  Port- 
land    Cement    Concrete     Pavement. 

It'-m  6.      271    cu.  yds.  Class  "X."  Port- 


HAXFORD,  Kings  Co..  Cab- The  City 
Trustees  at  their  last  meeting,  adopted 
plans  and  specifications  of  Consult- 
ing Engineer  E.  M.  Lynch  and  passed 
resolutions  of  iritention  providing  for 
the  paving  of  Douty.  Harris.  Eighth. 
Phillips.  Ninth.  Keddington  and  I'ortcr 
streets. 

Four  separate  contracts  will  be  made 
with  Warren  Bros,  for  the.  bitulith-c 
(op  dressing  to  be  used  in  ibr  work  f> 
c.   Williams  is  City  Clerk. 


land  Cement 
Culverts. 

Item  7.  Ill 
Plain   Concret 

Item  8.  42 
Plain   Concret 


50    li 


.•al    f<- 


Curl>inB. 

lineal    feet.    8 
Curbing. 
Item     9.       345     lineal     feet,     fi 
oncrete  curb   with   steel    g  lard. 
The    City    of    Petaluma    will      I 
lie    following  material; 
I-^inforc-ng  Steel. 
Torlland  Cement 
Sand    and    loars    agerpgale    fo 


had 


til 


in    Kr 


■SO" 


SA.NTA  ItOSA.  Sonoma  Co..  Cal.— 
Two  bids  were  received  by  the  City 
Council.  Vida  McL.  Doggett.  City 
Clerk,  for  furnishing  and  delivering  a 
nevT  combination  pumping  engine,  hose 
cart  and  chemical.  The  bids  were 
from  the  American  La  France  Co..  and 
the  Seagrave  Company  and  were 
identical;  $12,500  for  1000  gallon  ca- 
pacity engine  and  $12,000  for  one  of 
750   gallon  capacity. 

.Action   was  laid   over  for  a   week. 


Concrete.     Br  dges     and 


Official    Proposals. 


NOTICE    TO    (•0\TB.\tTORS. 


WtjODLAND.  Yolo  Co..  Cal— Plans 
for  the  Knights  Landing  unit  of  the 
(^ounty  highway  system  have  l)een  ap- 
^,roved  by  the  pounty  Si.i..rvlf^..r.'!  and 
liirts  ordered  received   uji  (o  March    2iid 


Benitc 


Col. 


HOLLISTER 
Bids  for  the  construction  of  a  sewer 
for  th(»  San  Benito  County  Canning 
Cr.mT..inv  in  the  vicinity  of  That  com- 
n:m.v'.-   plnni    will    probably   !"■   Cftllcl  at 


BOARD  OF  STATE  HARBOR  COM- 
MISSIONERS. Union  Depot  and  Ferry 
House.  San  Francisco.  California.  Feb- 
ruary  7.   1920. 

SE.\LED  PROPOSALS  or  bids  will  be 
received  at  this  offlce  at  or  prior  to  11 
•■•••lock  \.  M.,  on  Thurxday,  February 
in.  1920,  for  furnishing  materials  and 
constructing  bulkhead  wharf  in  front 
of  Pier  27.  connecting  the  existing 
bulkhead  wharves  at  Piers  No.  25  and 
.\'o.  29.  and  constructing  a  creosote  pile 
connecting  wharf  between  Piers  Xos. 
25  and  27.  on  the  water  front  of  the 
City  and  County  of  San  Francisco,  in 
accordance  with  the  plans  and  specifi- 
cations prepared  therefor  by  the  Chief 
Engineer  of  the  Board  and  adopted  by 
the  Board,  and  on  file  in  this  office,  to 
which  special  reference  is  hereby 
made. 

The  materials  to  be  used  in  this  work 
shall  consist  of  the  requisite  quanti- 
ties of  creosoted  piles  and  Portland  ce- 
ment (which  will  be  furnished  to  the 
contractor  by  the  Board!.  Douglas  fir 
lumber,  sand,  crushed  rock  and  gravel, 
reinforcing  materials,  castings,  struc- 
tural steel,  rods,  bolts.  «pikes.  car 
."springs,  etc.  All  materials  used  must 
be  of  the  best  of  their  respective  kinds 
if  not  especially  specified  herein.  All 
materials  used  in  the  structures  will 
be  subjected  to  a  rigid  examination 
and  test  and  if  found  defective,  under 
size-  iinsuital)le  or  not  as  specified,  will 
be  condemned  and  must  be  immediately 
removed  from  the  work  by  the  contrac- 
tor  at    his    expense. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
cirlified  check  for  an  amount  equal  to 
Five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secfetary  Of  the  Board,  conditioned 
that  if  tiie  proposal  is  accepted  and  the 
contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  within 
Six  Hi)  davs  after  the  award  is  made. 
in  thai  case  the  said  sum  mentioned 
in  said  check  shall  be  deemed  liqui- 
dated damages  for  such  failure  and 
neglect  and  shall  be  paid  into  the  San 
Francisco  Harbor  Improvement  Fund 
The  contractor  shall  be  required  to 
give    a    bond    unto    the    Board    of    State 


U:i 
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not      less 
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tl«an  pne-half  of  tht  amouni  payable 
b"y  the  lerms  of  the  Contract,  with  a 
corporation  thereunto  duly  authorized 
by  law  and  commonly  known  as  a 
;^urety  company,  as  surety  (such  surety 
fompany  to  be  one  of  those  approved 
by  the  dtate  L>oard  ,oi  i  oatrol.  a  list  of 
these  approved  surety  coijipanies  be- 
jhg  on  file  in  the  office  of  the  Secre- 
tary), and  conditioned  for  the  faithful 
cejitrarBiance  by  the  contractor  of  all 
the'  terms  and  conditions  of  said  con- 
tract accordinir  to  the  true  intent  and 
meaning  thereof.  Said  bond  shall  also 
provide  that  if  the  contractor,  person. 
company  or  corporation  to  whom  said 
contract  is  awarded  fails  to  pay  for 
any  materials  or  supplies  furnished  for 
the  performance  of  the  work  contract- 
ed to  be  done,  or  for  any  work  or  labor 
done  thereon  of  any  kind,  said  suretj 
will  pay  the  same  in  an  amount  not  ex- 
ceeding the  sum  specified  in  said  bond: 
and  said  bond  shall  also  be  made  to 
inure  to  the  benefits  of  material  men. 
mechanics  and  laborers  as  provided  by 
that  certain  Act  of  the  Legislature  of 
me  Siaie  of  lalilornia  approved  May 
1,  1911  (Stats.  1911,  p  1422).  Said  bond 
must  be  acceptable  to  and  approved 
by  said  Board,  both  as  to  surety  and 
form. 

Bids  will  not  be  considered  by  the 
Boa.-'l  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  the  of- 
fice of  the  Secretary,  Room  No.  17. 
Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M.,  on  Thursday, 
February  19,  1920,  at  which  time  and 
place  the   bids   will   be   opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best   interests   of   the   State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  of  this  work 
to  be  had  at  Room  18.  Union  Depot  and 
Ferry  House,  upon  depositing  $10.00 
for  same,  which  will  be  returned  on 
return    oT  plans    and    specifications. 

ridders  are  requested  to  mark  en- 
velop   containing    bid: 

"Bid  for  furnishing  materials  and 
constructing  bulkhead  wharf  and  con- 
necting wharf  at  Pier  27." 

J.   H.   McCALLUM, 
H.    H.    COSGRIPP. 
MILES  STANDISH, 
Beard   of   State   Harbor   Commissioners. 
FRANK     G.     WHITE. 

Chief  Engineer. 
>1ILDA    GOHRMAN. 

Secretary. 

— ♦ 

BIDS    W.VNTED    FOR    HB.\TIKG    AND 
ELECTniC.*L    WORK. 


notice:  to  bidders. 


SEPARATE  SEALED  PROPOSALS 
will  be  received  at  the  office  of  the 
Board  of  Trustees  of  the  Modesto  High 
School  District  of  Stanislaus  County. 
California,  at  the  High  School  Building. 
Modesto,  California,  betwe(5n  7i30  P.  M. 
and  8:ao  P.  M.,  Febninry  17«h.  19»».  for 
the  electrical  work  for  the  cafeteria 
wing,  the  science  wing,  and  the  manual 
arts  building  addition  to  the  present 
high  school,  and  for  the  heating  work 
for  the  cafeteria  wing,  the  science 
wing,  and  the  manual  arts  building  ad- 
dition to  the  present  high  school.  Bids 
will  be  opened  at  the  end  of  the  latter 
hour  and  publicly  announced. 

Plans  and  specifications  for  both 
divisions  of  the  work  nia.v  be  seen  at 
the  office  of  the  Board  or  at  the  office 
of  the  Architect,  John  f.  Donovan  414 
Thirteenth  St.,  Oakland.  California.  A 
deposit  of  $20  will  be  required  as  a 
guarantee  of  the  return  of  the  plans 
and  specifications  taker  from  e  ther 
office  and  will  be  refund«4  to  the  con- 
tractor when  the  plans  and  specifica- 
tions  are    returned   in    good    CDndltion. 

Bidders  will  take  notice  that  under 
no  circumstances  will  proposals  be  re- 
ceived after  the  hour  specifleo  in  this 
advertisement. 

Accompanying  each  proposal  shall 
be  a  statement  stating  the  maximum 
number  of  working  days  the  bidder 
will  agree  to  fully  complete  the  work 
of  this  contract.  This  is  the  essence 
of  the  contract  and  the  least  maximum 
time  stated  to  complete  the  work  by 
bidders  will  receive  full  consideration 
by  the  Board  of  Trustees  in  awarding 
the  contract. 

In  awarding  the  contract,  bidders 
w|il  understand  that  it  will  be  neces- 
fl?ry    to    flli;    two    honds    .with    the    cop- 


tract:  One,  to  the  extent  of  50  per 
cent  of  the  amount  of  the  contract  for  ' 
faithful  performance  of  the  work;  the 
oiher.  tor  50  per  cent  of  the  am&unt  of 
the  contract  called  'a  l*tn  bond  for 
labor  and  material.  The  form  of  all 
bonds  shall  comply  with  the  state  laws 
governing  same  and  is  subjfect  to  the-- 
approval  of   the  district  attorney. 

Proposals  shall  be  delivered  to  Kath- 
leen G.  Prewett.  Cbirk  of  the  B6a.T'A:jSt'- 
Trustees,  High  School  District  'Ttto'- 
desto,  California.  enclosed  in  an 
opaque,  sealed  envelope  addressed  to 
the  Board  of  Trustees,  Modesto  High 
School  District  of  Stanislaus  County, 
California.  Place  on  the  envelope  the 
name  of  the  bidder  and  the  words: 
"Bid  on  Electrical  Work  for  High 
School  Additions"  or  "Bid  on  Healin- 
Work    for    High    School    Additions.' 

A  certified  cheek  of  10  per  cent  of 
the  amount  of  the  proposal,  payable 
to  the  High  School  District  of  Stan- 
islaus County.  California,  must  ac- 
company each  proposal.  Should  a 
bidder  fail  to  obtain  a  bond  and  sign 
a  contract  for  the  amount  of  his  pro- 
posal his  check  will  be  forfeited.  All 
checks  will  be  returned  to  the  bidders 
on  application  at  the  office  of  the  clerk 
of  the  Board  after  the  contract  has 
been  signed  and  bond  furnished  by  the 
contractor  whose  bid  has  been  ac- 
cepted. 

The  competency  and  responsibility 
of  bidders  will  be  considered  in  making 
the  award.  The  Board  of  Trustees  re- 
serves the  right  to  reject  any  or  all 
bids. 

Dated  this  2nd  day  of  February  1920 

kathle;e.x  g.   prewett, 

Clerk.    Board   of  Trustees      of   the      Mo- 
desto  High   School   District. 


\OTI«I0   -r<)    tOXTR  MTOU.S. 
.SAI.MO\     ItlVEU     ROAD. 

SEALED  PllOl'OSALS  for  construct- 
ing or  improving  the  Salmon  River  Na- 
tional Forest  Road  Project,  located 
within  or  partly  within  the  Klamath 
National  Forest,  State  of  California, 
County  of  Si.«kiyoii.  will  be  received  by 
the  District  Engineer,  Bureau  of  PubUc 
Roads.  U.  S.  Department  of  Agricul- 
ture, at  SS6  Mills  Building.  San  Fr»H- 
cisco.  California,  until  2  o'clock  P.  M. 
on  the  Kith  day  of  February,  lH2n, 
at  which  time  and  place  they  will  be 
publicly  opened  and  read.  'The  right 
IS  reserved  to  reject  any  and  all  bids, 
and  none  will  be  considered  except 
those  from  contractors  ascertained  to 
l>e  experienced  and  responsible. 

The  length  of  project  to  be  con- 
.structed  or  improved  is  approximatelv 
1  mile,  and  the  principal  items  of 
work  are  approximately  as  follows: 
Clearing  and  Grubbing,  52  station*. 
Excavation,  unclassified.  17,000  cubic 
yards. 

Dry  Rulible  Masonry.  200  cubic  yards. 
Log  Cribbing,   440  square   feet, 
Timlier  Bridging,   306  lin.  feet. 
Corrugated    Metal    Pipe.    190   lin.    ft. 
Finishins   Earth    Road.   1.0  miles. 
The    work   embraced    in    this   contract 
.shall  be  comjileted  within   150   weather- 
working   days,    (page    6). 

The  contract  form  and  the  maps, 
lilans,  specifications  and  estimate  of 
qualities  may  be  examined  by  re- 
sponsible contractors  at  the  followin,g 
addresses: 

886  Mills  Building,  San  Francisco. 
Calif. 

After  Feb.  1.  1920.  District  Ranger, 
Orleans,    Calif. 

.After  Feb.  1,  1920,  District  Ranger, 
Forks   of  Salmon,    Calif. 

After  Feb.  1,  1920.  Forest  Supervisor. 
Yreka.   Calif. 

After  Feb.  I.  1920,  H.  F.  Ferrill. 
Eureka,   Calif. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer. 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  instructions  forming  a 
part  of  the  specifications  above  re- 
ferred to. 

C.    H.    SWEETSER. 
District   Ensrineer. 


illDS    WAVTED   FOR    CI,13AR1.\G    SITr: 


\OTIf'E     TO     BIDDERS. 


Permutit 

Trade  Mar^k  Reg.   U.  S.  Pat,  Off.  • 

The 

Water-Softening 

FILTER 

Makes  the 

Hardest  Water 

Absolutely  Soft  lor 

Your  Home 

Whal  users  say  about  "Perniulif 


"I    would   not    be    without    my    Permutif 
liller  for  five  times  whal   it  cost." 
".My    boy    takes    entire    charge    of    Iha 
I'ernuitit   filter." 

•We  all  enjoy  the  use  of  th'«  .««fi 
water. 

•'The  luxury  of  a  shower  or  till)  baMK 
taken  in  th  s  water  cannot  be  de8.-rib»* 
in    mere    words." 

Snn    FrnnciMco    Phone — Douk.    IB:». 


Pacilic  Coast  Ollicfs: 

4.S4    Wrleht-rallpndrr  Ride.  L,ok  Anjcclr* 
22ft  .Sheldon   Rldnr..  Aali  FronciNoo,  CirlM, 


Gravelly  Valley  reservoir  site,  in  Lak4 
County,  California,  of  all  trees,  bruth. 
logs,  etc..  whether  alive  or  dead,  stand- 
ing or  fallen  .Maps  and  specifications 
for  the  clear  n a:  of  said  reservoir  site, 
are  on  file  in  tlie  ofBce  of  the  Snow 
Mountain  Water  and  Power  Company 
in  San  Francisco,  and  Uktah.  (ballfor- 
nia,  to  which  all  bidders  are  hereby 
referred. 

The   Company    reserves    the    rishl    lo 
reject   any  and  all    bids. 
Dated.    January    15th,    1920. 
S.V<^-       MOUNTAIN        WATER       A.N'O 
*OWER    COMPA.XT. 

By  W.  S.   Graham.   General   Manager. 


mUS     WANTED     FOR     A  I.TER  \TIO.\N 

TO    .S.tCR.tMENTO   POST    OFFICE. 

IWIT.VTION    FOR    PROPO.SA  t.'<l. 


.NOTICE  IS  HEREBY  GIVE.V  that 
the  Snow  Mountain  ^^'ater  and  Powei* 
Company  will  receive  at  its  office,  216 
I'ine  Street,  .''an  Francisco.  California, 
lip  to  2  o'clock  P.  M.  oC  February  lOtli. 
)!>;!0,  seajrd  bids  fnr  the  clearing  of  tin 


TREASinv  DEPAnTMEVT.  Super- 
vising -Architect's  Office.  Washiiigrton. 
D.  C..  January  12.  1920— SEALED 
PROP.OSAI.S  will  be  opened  In  this 
office  at  H  P.  M..  FebmnrT  IS.  I»S«».  for 
the  extension,  remodel'ns.  etc.  nf  the 
I'niled  States  Post  omro  and  Court 
House  at  Sacramento.  (?alif.  Drawingti 
.-^nd  ST^ecifications  may  be  ob^alned 
from  the  Custodian  at  .'•'acramentrt. 
Calif.,  or  at  this  office,  in  the  dis- 
cretion of  the  SupervjBing  Architect. 
IAS,  A.  WETMORE,  .^ctlng  StipervU' 
iiri   .Architpct,  :•.  ' 
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BUILDING   CONTRACTS 
San  Francisco  County 


-i;t 

l;fl.    Ink      ; 

■j             llai.ly 

•IS5U 

LT.V: 

li'liju-r         - 

>^.  ■  '        .Swan 

3000 

UlJJt 

Ami. It 

Otttlel- 

29011 

■'7M 

M.Ml.i,,,          .      j. 

|.-i.lsUha.tt.i' 

Bainfir    *       ■ 

i  >■-  iM'.rl.i.i 
AV:iterl.nry 

XdOU 

:.'Ti 

1170 

30-011 

L'ta 

Klibv 

»  Kvner 

3  0011 

274 

Hatter 

Palmer 

43500 

281 

Willits 

Uettich 

7677 

2S2 

Claasen 

.  '.  .Nelson 

1351 

275 

Tvlcr 

■  ■.:    1  ■  Owner 

16000 

-J5 

Ueckli  nniTi 

(uhn 

1  Olio 

Sanders 

Mitchell 

500 

2IS 

ISot'i.    ... 

.Owner 

500 

279 

rirotli 

Pell 

1106 

I'SI) 

1-0  u  nil    .ft. 

Urty         Owner 

1  HOOo 

2.St  'S^lig    '       - 

/  iMiitgdmery 
Coggins 

1500 
500 

2SG 

Wam^^ri 

r                   Oi-son 

.SOO 

2S(> 

I-aughi.«rii,    ,' 

;           Camrbell 

1  too 

2S7 

Goldmsh'" 

Coburn 

.■.(10 

2S8 

Imperial  IJIt 

Barrett 

1000 

2S» 

O.iver 

Owner 

•JOOII 

I'sn 

Holni..-^ 

.Malloch 

5000 

S^s 

f^'os^ifelcl 

Morton 
Mai'DMiald 

.;miii 
l.moii 

2 '13 

Krirkson 

Owner 

iniiiHi 

2!H 

Goss 

Own.r 

mono 

2!t5 

D.ravillas 

Owner 

.".no 

29^6  ■ 

KVotovzynei- 

Koenig 

7500 

297 

Schmidt     .:  ' 

:       Watts 

9510 

,i98 

Same 

,  Henderson 

55456 

2^9 

Bercovich 

Martin 

3388 

;;oo 

Peterson 

Welsh 

r.'onn 

Xt)} 

Higrsin..    ■ 

Owner 

■  cnnii 

;l  n  1' 

Meyer 

Marsden 

nmn 

;:o:i 

Zeh 

Owner 

coo 

■•!ii4- 

kerulff 

Stockholm 

son 

•ttU.-.i 

R«al     l»pl>y 

Grace 

r.oii 

;:nt; 

(-■orhHr.l 

Spiiz 

26011 

Anderson 

.\nderson 

12000 

Krnfoszyntr 

l^ienis 

7585 

:iii9 

.\l.ll..pijlitiUl 

Fiirlons 

ls;)iioo 

sift 

rtarron 

Home    Mfg. 

;^n7 

:iii 

(inliiz 

Owner 

;ii2 

L,e:o»tg- 

Swen.<on 

775 

.13 

Holt 

Owner 

5on 

'31  l> 

llrerer 

Owner 

5(111 

H'n 

BuUwinkt;! 

Berand 

500 

:a« 

Selimi.U 

<  twn-  r 

;'.  1 1  r. 

317 

•Ni'l.^on 

( )\vner 

:;:.(.to 

:;is 

.ViTli|l\ 

.\lev,r 

16(1(1 

319- 

E.<^cKCT    ^• 

UoUin 

4610 

320 

-KJlHTSTDCk 

Spargo 

23250 

3Ka.-- 

StEXerstein 

Kay 

41171 

320 

Oyen 

Owner 

8000 

«44 

liong- 

-   ~             Long 

800 

.*»2 

Gnasso 

-       Mitchell 

550 

-S»S: 

H.v*e 

•BHingson 

900 

«»4' 

ScliTnidt 

'  ■             Kerr 

724 

»9S 

rn ion  Oil 

Union  Oil 

6000 

ysc^  Brace- 

Rouleau 

975 

85?"; 

••■Hart        ■■ 

benke 

645 

Montenegro 

Martin 

1500 

Austin    ■ 

Todhunter 

1500 

330 

Horton 

James 

2610 

331 

Same    ' 

I.yden 

6600 

332 

Haag 

Mager 

4500 

33.3 

Desimore 

Moriano 

1100 

334' 

AVeissbein 

Meyer 

5320 

335 

Berger 

Mullen 

6950 

M« 

"i  asassa 

f)wner 

Sno 

337 

I^apham 

Owner 

8000 

338 

Hadeler    ■ 

"     Mimser 

1200 

339, 

.S.  F.   Examiner              Ci  ess 

500 

340 

Vwlerleln 

Koldenstradt 

4900 

34*? 

'MblPnialh-  '    ' 

:  '  '     J-ohnson 

21300 

».--■•>-.■    - 

(l'(;7i      si:       IJATTEHY  A  N  i  >       .MKII- 

•  wl^iil.  Remove  plaster  partitions 
•^and     nvake     sen:ei>.il     alt'-  aiion.s     '.or 

•'i»ino«sand    lofts. 

.0*.-iieT — California   Ink  I'o.;   33   Cl'meii- 

-■•»-    ^/tiat  Sf.   San   Francisco. 

".VrcliW  ect^— None. 

T;o»frii^tt>r — .A;".M.    Hardy.    212   -^th    A\  ■., 

•  r-r.  )^atT"i*'ranci.^co.      •-      - 

•--■t  ■■■r  -  COST.     JIv  ."I 


-eiftSK-S     HOWARD     111     W 

••^Ofte-storj';  fiame-  shdp. 
•SVf»*f-^F.  ;Wi -Lehhe-r.    1ST,    F.i  sotii    R 
.'^nn    Pranr  i.sco. 

.\r.liileit-  -None. 


nth. 


("outractor — Swan   the   Painter.   7ii5  Kol- 
«om   St.,   San    Francisco. 

COST.   $3000 


ce. 


(2(i<<)      S    MKI>.\     80     W    Otsego.       One 

stoi  V   and    basement    .Tame    resid 
Owner— Ja.s.     Arnott,     2223     19th       .\ve., 

San    Franci.-^ci.. 
Architect — ^None. 

riKST,     $2;HW( 

ii'7«i      N   (ICKAN   .WK.    Iii2-(l    K    l-'nxon 

<iiie-..<lory    frame    (61    slure.s. 
Owner — .Adolpli    and    tMiIo    S.       .Moil.io, 

7211    Call    Bldg.,    San    Francisco. 
IV^ilgners    and    Builders — Adolph    Mor- 
blo  (Mechanical  Engineer),  729  Call 
Bldg..    San    Franci.scj. 

CO.ST,  tsooo 

(271)  NO.  401-19  SECOND  ST.  Con- 
struct  mezzanine  floor. 

Owner — .\.     Fleishhacker.    Premises. 
Architect — None. 

Contractor — Waterbiiry      &      .\n.lerson.. 
47    St.    Anne    St.,    San    J-'rancisco. 

COST.    »1170 

(272)  E  TWENTY-SEVENTH  AVE.  25 
N  Anza.  One-story  and  basement 
trame   dwelling. 

Owner — Joe   Parrell.   175   Grove  .St..   San 

Francisco. 
.Vr.'Iiitect — ^None. 

CO.ST.  J:;iino 


(273  1      E   TAVENTY-SEVENTH    .WE.   50 
N    .Vnza.        One-story    and      basement 
frame  .Iwelllng. 
Owner— J.       Kirby,       2175       Grove      St., 

S:in    Francisco. 
.\r.'bit.;ct — None. 

COST.    $3(1(1" 


RECORDED. 

(281)      CO.M.    306-2    S    Islais    and    370    E 

•Third    S    lOOxE       100.   Pipe.       fittings, 

valves   and   supports   for   8   vegetable 

oil   storage    tanks. 

Owner — Willits  &   Patterson,  1  Drumm 

St..   San   Francisco. 
Engineer — C.    A.    Watts,    24    California, 

San   Francisco. 
(Contractor — J.   M.   Lettich.      Monadnock 

Bldg.,  San  Francisco. 
Filed   Feb.  2,   '20.      Dated  Jan.   31,  '20. 

On   15th  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $7677 
Bond,  $7677.  Surety.  Globe  Indemnity 
Co.  Limit.  50  days.  Forfeit,  none. 
I'lans  and  specifications  filed. 


(282)      SE   MISSION      A.\D      MOHAWK. 
.\11    work    for    alterations   and    addi- 
tions to  building. 
Owner — Mary  J.  Claasen.   1193  Pine   St.. 

San  Francisco. 
-Architect — C.     A.     Meussdorffer,     Hum- 
boldt  Bank  Bldg.,  San  Francisco. 
Contractor — Martin  Nelson.     51     SevilU- 

St..  San  Francisco. 
Filed   Feb.   2,   '20.      Dated   Jan.   24,  '20. 

Roof  on    $(^"5 

Cotnpleted   and   aacepted 33S 

Usual   35   days 338 

TOTAL    COST,    $1351 

Bond.   $ .     Sureties,      Albin      Warden 

and  H.  J.  Hansen.     Limit,  21  days  after 
Jan.  20.  1920.     Forfeit,  none.     Plans  and 
specifications  filed. 
NOTE; — Permit    reported    Jan.    27,    1920. 


No. 


20S 


(J71)       N      PINE      115      W      l.i.aveiiwo' t'l 
Two-story    r- in  forced    con.rn-lc    ijiiil.- 
lic)  s^ara?' 
Owner — .1.    W.    Hatter.    715    Market    St. 

San    Fnnc's  o. 
>  r  -l.itect — ^'i  ■  -^. 

Contractor — Palmer     &     Petersen.     782 
Monadnock    Bldg..    San    Francisjco. 
COST.    $43,500 


(275)      S   LAKE   82-6    and    107-6    B   21st 
Ave.      Two    two-story    and    basement 

frame   (2)   flats  each. 
Ov.-ner— I'ercy    D.    Tyler.    1438-  Cabrilio. 

San    Francisco. 
Ar.  hlte.  I— 0*3ne. 

COST,    SS.OOO   ei<--. 


CiZO)      ^^     .MASON    60      -N      Eddy. 

store   fi'ont. 
Owner— II.     Decklcmaii.     4S     Turk,    i»l 

S-an   Franci.^co. 
.Architect  — None. 
Coiitiactor — Louis  J.   i 
.■^an  Franci.sco. 


i;25  Market. 
COST.   $1000 


n.l 


(-77)      SW    POTRERO   AND   TWKNTY 

S'  '.Hid.        Coni-rete      foundation  - 

lloiir 
Owner— Sandtr^;    .t    bchelb,    lonO    Potre 

ro  Ave.,  San   Francisco. 
Aichitect— None. 
Contractor — Thomas        Mitcnell, 
l"tah,  San  Francisco 


1370 
COST.  $500 


Con 


(■■7X4  \V  SCOTT  150  S  Haight. 
struct  concrete  walls,  metal  lath  and 
plaster  ceiling,  etc.,  for  auto  repair 
shop. 

Owner — Arthur    Roth.    801     Haight    St., 
San    Francisco. 

Architect-None.  ^^^^_  ^^^^ 


(279)     NO.    1900    SUTTER    ST.    General 

alterations    and    repairs    for    grocery 

store. 

Owner — Mrs.    W.    Grotii 

San    Francisco. 
.\rcbitcct — None. 
Con  I  factor — Cost   Pell. 

(lero.   San   Francisco 
9011$   'iSOO 


1703    Webster. 
1905  1-2    Divisa- 


(280)  S  H.\RKISON  200  E  Fourti.. 
One-story  Class  "C"  brick  ware- 
.houae.  .' 

Owner — Fourth  Street  Realty  Co.._.  c^Te 

architects. 
Ar.liitt-ct — O'Brien       Bros..       Inc.,       24i' 
.Montgomery  St.,  San  Francisco. 

COST.  $1§.."J" 

PERMITS. 

(js:;i      .\"E      CAPP         XSD      TWENTV- 
lifth.      Raise    present    rear    floor    and 
a  t.r    ior   lastinent    garage. 
Owner — Mrs.  Wni.  Fern^,,,1012  Gapp  St.. 

San    Francisco.     ,. 
.\rcliitect — None.  '  '     '" 

Contractor — E.      J.     -Montgomery.      13-" 
Broadway.  San  Francisco. 


i:Sf 


COST.   $1'."'. 

NW    FULTON    AND    VAX   Nli.-.^ 

Change    entrance    front,    erct 
partitions,    etc.".  tflr   sttjrc.  - 

ivner — Selig    Estate    (St.    James' Hot. -1 

(^o.  1.  Premises.  '■    * 

chitect — None.  '•  ' 

)ntractof.^L.   M."'f?6ggins.     115     Turk 
St..   San    Francisco. 

CO!?T.    $aO' 


(2'<"i      SW     FRANKLIN       AND       PAtii: 
ji..^.       New    front,     tile    tiooring,    etc.. 
for  lunch   counter. 
Owner — Louis   Wamser.   Premises. 
Aichitet — ^None. 

Co:itrrtc'or^.\.   Olson..  289   Fell  St..   .<!«i'h 
FrMiliisco.  '  '  • 

COS'i'.  ssos 

ijn;i     "?0.    61S    GOLDEN    GATE'.WK.. 

r.  !'<!!      tiro    liamage      to      storO      and 

('we'Jing. 
Own'-r — I.    P.   Laughorn,    Hobart   Btd^.. 


.'San   Francisco, 
-^fbne 
iiitract 
Turk 


o  I — Mark  Ca  ippbelf  iE^  SoBi  "iTfeS 
[  St..  San  FfanclECt).  /    --CSJi 

.  .   cbsTrrfftnl 


(2s 7 1      NO.     16  41    LAKE      gT,    iKBJl.raQe 

exterior    rustic    \vhei:e.     diim.asea^t^- 

Iv   tire  for  flats.  '.     ~:      '  "^ "■;■"■/      , 

Owner — Hein  -  Goldman.    )Li84i   I^ke.  S^,. 

San   Francisco.  '  .-'.y  '■'■',.: 

.Vrchjtect: — None.    -        '  ■•.,■,■. 

Cpntpactor — :Chais.'  Goburn.      ISO'  .:i;"SSle 

.Sf..'.^an  Frahviscb'.  ,    "-  .   , 

^^ -";-:...■      COST.,  sjeo 

(■2.-;>>)  'i'lANlLi  AND  .rRA2Cr'."A^J5. 
(Jhange  .store  front  und-  .iiiezz.\nihe 
fioor    f.ojr   department    stoje   <)unrf«r$ 

i~iwner — Imperial  Realty-  C^..^  cjir.;  .^t- 
cMt-ct.  S.nn  FranLisco, 
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'Ari-hitect — G.    A.  Lansburg-,    7ii^    jnssion 

St.,   Sitn    Francisco. 
.Contractor — Barrett    &       Hilp.       Sharon 
Bldg.,   San    Franci.scn. 

COrfT,    $lf:OU 

tfigS)-   TO.     136    MASON    ST.         Cement 
■     floor,  painting.,  plumbing  and  gpjitral 
"*,    alterations  for   restaurant, 
.-tessee — Wm.  Oliver,  121  Powell  St.,  San 
Frapcisoq.         ,         .     -  . 


'Arih'i  tec  i- — So  n  e 


cost;  jao'Ki 


•,(290>      NO.    2311       POW'KLL      ST.       New 
.  store    from,    stairs    to    oasenieut,    n<l(l 
toilet   and    lounge   rooms. 
Owner — S.  E.  Holmes,  care  architect. 
.Vrchltect — H.    P.    Vollmer.    Flood    jiUIk'.. 

San  Francisco. 
Contractor — J.     S.     Malloch.     ISO    Jessie 
St..   San  Francisco. 

cosi'.  sst.iio 

(L'Hl)      W  SAiNTA  ANA  XV H.  ..'3.';  S'  For- 

tola      Drive.         Cai'pentry,       painting, 

plastering    and    minor    additions    for 

residence. 

Owner — C.  W.  Bradley.  Mills  Bldg.,  S^n 

Francisco. 
Contractor — J.     M.     Morton.     ISO     Jessic- 
St.,  San  Francisco. 

COST,    $6600 


ter  St.,  San  Francisco. 
Contractor — W.    M.    Martin,   110    Slitter 

St.,   San  Francisco. 
Filed  Feb.  3.  '20.     Dated  Feb.  .2,  _;20. 

Completed   and   accepted % 

Usual    35    days ■ /-.  . .  ^     % 

au-y  ,j.Q,j,^L  COST,  $3388 
Bond,  none.  Liifiit,  March  5,  .1920.  For.- 
teit',  none.  Plans  and  .  specificationa 
filed.  .,   ,.   ■     .       .    . 

.  NOTE:^-Permit  .also  .a.pi>Ue.d.ior-  today. 

permit's."""" 

(300)    w  hrouebick  «  .vnd  65  is, 

Golden    Gate.       Two     two-story       and 
ba<sement  frame   (2  in  eachj   flats. 
Owner — Edwin    T.     Peteison,    8th       and 

Hooper    Sts.,  .»San    Francisco. 
.\rchitect — None. 

Contractoi— James    Welsli,    2010    Balboa 
St.,   San    Francisco. 

COST.   $6,000   each 

(3111)      S  CAl.IFORNI.\  H5  W  Palm  .\ve. 
Two-story    Jind    basemtnt    frame    (2) 
fla-ts..        ■ 
Owner— C.     W;     Higgin.s.     1306     Shrader 

St'.,   San    Francisco. 
Architect — None. 

COST,    $6,000 


(2»2)      AV  THIRD  220   N  Brannan.   One- 
story  brick  wareliouse. 
Owner — John     Rosenfeld    ..Si     Sons.     907 

Rialto   Bldg.,  San   Francisco. 
Architect — G.    Albert    Lansburg.    M.    A. 

Gunst   Bldg.,   San    Francisco 
Contractor — MacDonald  &  Kahn,  Rialto 
Bldg.,   San   Francisco. 

COST,    $40,0(10 


1290)      NW    TENTH    AVE.    AND    ANZA. 
Two-story    and    basement    frame    (4) 
flats. 
Owner — Ernest   Erickson,  972  Plymouth 

Ave.,    San    Francisco. 
.\rchitect — W.   W.   Mohr.    110   Sutter   St., 
San  Francisco. 

COST,    $10,000 


(294     E   TULARE    100   N   Pennsylvania. 

, .Frame  hay  yvarehouse. 

Owner — Chas.  E.  Goss  &  Son.  Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 

Architect — .\.  Reinliold  Denke,  10S7 
Market   St.,  San   Francisco. 

COST,   $10,000 

(295)  NO.  29  THIRD  ST.  New  front 
and  make  general  changes  and  re- 
pairs  for   restaurant. 

<_)wner— J.    Dravlllas.    25    Tliird    St..   San 


COST.   $500 
One- 


(296)      NE      POLK    AND      FINE. 

story  frame  cafeteria. 
Owner — Mrs.    M.   Krotovzyner,    997   Sut- 
ter St.,  San  Francisco. 
Architect — Herman    Earth,    938    Phelan 

Bldg.,   San   Francisco. 
Contractor — Chas.      J.    U.    Koenig,      110 
Jessie  St.,  San  Francisco. 

COST,   $7500 


(297)      SECOND   AND    BRYANT.      Elec- 
tric  work   for  addition    lo   plant. 
Owner — Schmidt    Lithograph   Co..   Prem. 
Manager      of      Construction — Frederick 
'Whitton.    369    Pine    St,,    San    Fran- 
cisco. 
Contractor — Watts  Electric  Co.,  133  4th 

St.,   San   Francisco. 
Filed   Feb.    3,  '20.      Dated   Jan.   26,  '20. 

On  10th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $9510 
Bond,  $4800,  Surety,  London  &  Lanca- 
shire Indemnity  Co.  Limit,  as  required 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(298).  CARPENTRY  AND  MILL  "WORK 

on   above. 
Contractor — W.    D.    Henderson,   Monad- 
nock  Bldg..  .San  Francisco. 
■  Piled.  Feb.    3,   '20.      Dated    Jan.    2.   '20. 

Payments    same   as    above 

TOTAL  COST,  $55,456 
6ond,  none.  Limit,  as  required.  For- 
feit, $15.     Plans  and  specifications  filed. 


Bond,  $3793.  Sureties,  William  Koenig 
and  Wm.  A.  Newsom.  Limit.  60.  d_ays 
after  recording  contract.  Forfeit,  $5. 
Plans   and   specifications   filed. 

NOTE: — Permit  reported  Feb.  4,  1920, 
No.  296. 

PERMITS. 

(369)      SE    C.iiLIFORNIA    AND   STOGK- 
ton.      Alterations    to   present- Class    A 
ofllce    Bldg.      Steel    frame,    reih-ror'ced 
"-     Concrete    walls,   etc. 
Owner— Metropolitan       Life      Iivsuranie 
Co..     SOO     Stockton    St-.-.-_ -^a'li    Fran- 
cisco. .'"':  .\ 
.\rchitect— J.   R.   Millei-,    213    Liclc  Bl<Jg., 
San    Francisco.  'J    .    . 
Contractor — James      Furlo-.g,       Moiuul- 
nock    Bldg.,   San    Francisco. 

COST,    $4.S9,00(i 

(310)      NOS.     119-12)      ELLIS     ST.       in- 
stall  two   show   windows  and   mezza- 
nine floor  for  soft  drink   place. 
Owner — David  Barren,   Premises.  .    ^ 
Architect — None.  ',       .      ',       ' 

Contractor — ^Home     Manutactnring.  Co., 
543    Brannan. St.,    San    FranciseO. 

COST,  $987 


(302)      NO.     1704       FELL      ST.      Cliange 

present   flat   into    two   apartments. 
Owner — Mr.    Meyer.    1702    Fell    St.,    San 

Francisco. 
Architect — None.  „  ,     ^ 

Contractor — J.  W.  Marsden,  507  Cole  St.. 
San    Francisco. 

COST,    $1000 


RECORDED. 

1299):    NW  EMBARCADEKO  &  S.VCRA- 

■mento.    ,A11    work      for       remodeling 

portion    of   ground    floor    of    luiilding 

-    (Store).   ' 

Owner — H.      Bercovicji      Cigar    Co,    Sol 

.  Montgomery  St.,  Saji  Francisco. 
Architect-^Alfred    H.    Jacobs,    110    Sut- 


(303)      3878    JACKSON    ST.         Underpin 
and   erect    one-story    concrete    garage 
(private). 
Owner — ■Ix)Uis    Zeh.      387S      Jackson    St.. 

.San   Francisco. 
Architect — F.    S.    Holland.    1G29    Folsom 
St..  San    Francisco. 

COST.   $600 


(304  1      S\V    PACIFIC      AND      WALNUT. 
Install    doors    and    ItjwfeV'     basement 
floor. 
Owner — T.    KerulfC.  Prenriises.  ■ 

-Vrchitect- B.  G:  McDougall.  Alco  BhJg., 

San   Francisco. 
Contractor — Chas.    Stockholm    &      Sons. 
Monadnock    Bldg.,   San   IVanclsco. 

COST,    $500 

(305)  15:;  SUTTER  ST.  Change  store 
front. 

Owner — Real    Property    Upbuilding    Co.. 

First    .National       Bank       Bldg..    S<..i 

Francisco. 
Architect — None. 
Contractor — Grace      i-      Bcrnieri,    Claus 

^prcL-kels    Bldg.,    San    Francisco. 

COST,    $500 

(306)  NO.  2491  SAN  BRUNO  AVE., 
Grading,  new  floor,  etc-  for  rtsi- 
dence. 

Owner — Frank    Gerhard,   2191    San    Bru- 
no  Ave.,  S.an   Francisco: 

.\rchitect — None. 

Contractor — Gusta\-    .Spirz.    50    Laii.alon 
St.,  San   Francisco. 

(^•OST,   $21)011 

RECORDED. 

(307)  LOTS  S  A.XD  9  BLK  3164,  West- 
wood  Park..  All  work  for  two  one- 
story    frame    bungalows. 

Owner— Hilding    Anderson.      1S58 

St.,   San   Francisco. 
Architect — Herman     C     Baumann, 

Kearny  St.,  San   Francisco. 
Contractor— Anderson    &   Johnson, 

Landers   St.,    San    Francisco. 
Filed    Feb.    4.    '20.      Dated   Jan.    15,    '20. 

Enclosed $3000 

Brown    coated    3000 

Completed   and  accepted 3000 

Usual    35    days 3000 

TOTAL  COST,  ,$12,000 
Bond,  $6000.  Sureties,  .TJios.  Leoiiard 
and  Chas.  Monson.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


Fell 


47-A 


(308)      XE    rOLK    AND    PINE    N    20.xE 

62-6.      All    work      for   one-story      and 

basement    frame   building   (cafeteria). 

Ownor — Estate    of   M.    Krotoszyner,    997 

Sutter  St.,   San   Francisco. 
Architect — Hermann       JBarth,        Phelan 

Bldg..   San   Francisco. 
Contractor — Chas.     J.     U.     Koenig.     110 

Jessie   St,   San    Francisco, 
Filed    Feb.   4.    2'0.      Dated    Feb.   4.    '20. 

1st  floor  joists  set •. . $1800.00 

Interior     and     exterior     painting 

compl.-lnd      .  .....  .  .  .  : .1800.110 

I'ompleled    and    acqeptfctl- .  ..  .    20S8.5O 

■  Usual  '35    (jays. . .': 1896.50 

•      .'  TOTAL   COST,    $7585,00 


(311)      S\V    GOLDEN   GATE    AVE.    AND 
Franklin.     One-story     and     basement 
concrete    auto    salesroom. 
Owner — O.    H.     Curtaz,     521     Hayes    St., 

San   Francisco. 
.\rchitect — None. 

COST,   $40,000 


(312)      NO.    531    GRiANT    AVE.      Altera- 
tions   for    Store    front,    change    vesti- 
bule  and    entrance. 
Owner — C.  F.  Leong,  New  China  Hotel, 

855   Clay   St.,    San   F'ancisco. 
Architect — None. 

Contractor — Swenson    &    Franzen,      14,5 
Natoma   St.,   San    Francisco. 

COST.   S'^'S 


(313)      NO.    nil   GOl'(5H   ST.      Excavate 

basement   of  dwelling. 
Owner^-O.    C.   Holt,    110   Jessie  St.,   San 
:  '.■     Francisco.  '     '      ,•  , 

Architect, — None. 

COST,.  $500 


(314)  NO.  655  LONDON  ST.  Additioi. 
of  four  rooms  to  dwelling. 

Owner — Wm.    J.    Dreyer,      655      London 

St..    San    Francisco. 
.\rchitect — None. 

COST.   $5011 

(315)  NO.  1301-13113  POWELL  ST. 
Change  front,  show  windows,  etc,  for 
refreshment  stand. 

Owner — J.     F.     BuUwinkel.       2733       San 

Jose  Ave.,  San   Francisco. 
.\rchitect — None. 
Contractor — B.      Berand.      915      Pacific 

St.,    .'^an   Francisro. 

COST..  $"i(0 


(316)  S  ■WALLER  81-3  E  St"iner. 
One-story   brli  k    aiitt>   repair   shoji. 

Owner— .\.     Sciimidt,     186     Bvannan     St.. 

Shu    F'-Mnci.sco. 
.\rchitect — H.   C.    Bi^uinanii.    2.'.)    Keacny 

St.,    San    F^rancis  -i'. 

,   .Ct.VjT.  $3, '1.75 

(317)  E  MADRONE  150  S  Ulloa  Two- 
siory  and  basement   frame   d  veiling. 

Own»r — F,    Xelson       &■    Sons.      2      West 

Portal   Park,  San   Francisco. 
Architect — None. 
Day's   work.  COST,    $3500 

(318)  E  NINETEENTH  AVE  200  N 
Cabrillo.  One-story  and  basement 
frame    residence. 

Owner — A.    Aerlihy 
.Architect-— None. 

Contractor — Meyer  Bros.  262S  Anza  St.. 
San  Francisco. 

COST,  $4600 


RECORDED. 

(319)      NE    BALBOA       AND       THIRTY- 
■second  Ave.  E  25xN  75.     .Ml  work   for 
a    one-story   frame   dwelling.    '    -"- 
Owner — (3eorgc    .1.    Becker,     George    A. 
Becker    and    Geo.    A.    Bertram.    Cle- 
ment  and    6th   .\vc..   San    Francisco. 
.Vrchitect — .None. 

Contractor — Theodore  G.   and    Pollin    E. 
Meyer,     2628    .\nza    St.,    San     Fran- 
cisco. 
Filed   Feb.   5,  '20.      Dated   Jan.   28.   •20:. 

Frame    up    $llo2fio 

Brown    coated    1152.50 

Completed  and  accepted   .....    115250 

Usual  35  days Il.'i2.50 

TOTAL  COST.  $46111 
Bond,  Siuti-i<rs  Forfeit,  iion.^  trmu 
100  days.  Plans  and  apecincations 
filed. 
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reported      Jan.      30, 


(320)  K  CAPP  150  X  18th  N  llOxE  122- 
6.  All  work  except  plumbing  and 
electrical  work  for  a  one-story 
brick  building  and  one-story  addi- 
tion to  present  building  (furniture 
factory). 
Owner — Klopstock    Brotht. '.    18th    and 

Capp  Sts.,  San  Francisco 
Architect — llel      I.      Schwartz.      Nevada 

Bank    Bldg..    San    Francisco. 
Contractor — John    Spargo.      240      Mont- 
gomery  St..   San    Francisco. 
Filed   Feb.  5.   '20.      Dated   Feb.  S.  '20. 
Concrete    footings    and    exca- 
vation   completed    $5816.50 

Roof   boards  on    .">812.aii 

Completed    and   accepted    ....    5812.50 

rsual    35    days    5S12.50 

TOTAK  COST.  $23.25u 
liond.  $11,625.  Sureties.  E.  P.  Shorlall 
:»nd  John  llayden  Forfeit,  none  Lim 
It,  90  days.  Plans  and  specifications 
flled. 

NO'tE:      Permit    also    applied   for    to- 
day. 


(321)      ULLOA        A.N'D       KE.NSI.VGTO.S 
Way    and    interiors    of    Blocks    2975. 
298S   and   29S9    Claremonl    Court.     All 
street    work,    sewering   and   grading. 
Owner — Alfred  L,.  Meyerstein,   485  Cali- 
fornia St.,   San    Francisco. 
Kngineer — Punnett   &    Parez.   333   Kear- 
ny St.,   San   Francisco. 
Contractor — Fay        Improvement        Co.. 

Phelan   Bldg.,  San   Francisco. 
Filed   Feb.   4,  '20.      Dated   Jan.  30,  '20. 

Monthly   payments   of 75% 

Usual    35    days 25% 

TOTAL  COST,  $41,171.67 
Bond,  none.  Limit.  120  working  days. 
Forfeit,  none.     Specifications  only  filed. 


PBRSIITS. 

(320)  S\V  AXZA  AXD  TWENTIETH 
Ave.  Two-story  and  basement  frame 
(4)    Hats. 

Owner— O.     M.    Oyen     and     P.     Midbust. 
131    Mangels    .\ve.,    San    Francisco. 
Architect — None. 

COST.    $8000 

(321)  NO.  1  BKODERICK  ST.  .\ddi- 
tion  of  two  rooms  to  dwelling. 

Owner — Dr.    S.    F.     Long.    No.     1    Brod- 

erick   St..   San   Francisco. 
,\rchltect — C.       N.      Miller.      New      Call 

Bldg..    San    Francisco, 
("ontractor — Jas.   Long.    Premises. 

COST.    $800 

(322)  NO.  500  BKOADW.W.  Change 
front,   etc..   for  cigar  store. 

Owner — .\.    Grasso,    8!15    Union    St..    San 

Francisco. 
Architect — None. 
Contractor — T.    A.    Mitchell.    1370    Utah 

St..  San   Francisco. 

roST.    ?550 

(323)  NO.  2621  DIVISADERO  ST.  .Al- 
terations for  basement   garage. 

Owner^Wm.    Hyde.    404    Post    St.,    San 

Francisco. 
Architect — None. 
Contractor — E.    Ellingson,      110      Jessie 

St.,   San   F'-ancisco. 

COST,    $000 

(224)      Nii       ELLIS       AND       LEAVEN- 
worth.      Construct   concrete  wall   and 
cut  sidewalk. 
Owner — J.    Schmidt,    12    Geary    St..    San 

Francisco. 
Architect — None. 

Contractor — Kerr    &    McLean.    180    Jes- 
sie   St..   San    Francisco. 

COST.    $724 


(325)  NE  FUNSTON  AVE.  AND 
Geary.  One-story  steel  service  sta- 
tion. 

Ow-ner — Union  Oil  Company  of  Cali- 
fornia. Union  Oil  Building,  Los 
Angeles. 

Architect — None. 

COST.   $6,000 

(326)  NO.  2546  J.\  KSO.N  ST.  (rear). 
One-.«tory  frame   'private)  garage. 

Owner  —  Kobert  Bruce.  25  •)  Jackson  St.. 

San    Francisco. 
Architect — None. 
Contractor — C.  L.  llouleau.  7  Moss  Ave., 

Oakland,  Call'. 

COST,    $975 

(.•!27)     sr;   L.VKI-:   .sni>  I;;h;iitei;,\tii 

Ave.  Ilopair  Hic  daniase  lo  apart- 
ments. 

Owner — Mrs.  A.  J.  lUrl.  12::7  Masonic 
Ave..  .San   Fr.Tniisi... 

.\nhlt<.<t..=.\'one. 


Contractor— E.    H.    Denke,    1317 
St.,   San   Francisco. 

COST. 


Hyde 
$645 


(328)      NO.    93    Ti^IKD    ST.      New    store 

front    and    fittings. 
Owner — AC.  Montenegro,  93  Third  St.. 

San   Francisco. 
Architect — None. 

Contractor— Wm.  >Iartin,      110     Jessie. 
San   Francisco, 

COST.   $1400 


(329)      W     FOHTY-SECOND    AVE.     150 
N    Anza.       One-siory    and     basement 
frame   dwelling. 
Owner — Mrs.    Estes    Austin.    1120     lack- 
son  .St..  San  Francisco. 
.\r.!liiiect — .None. 

>  onlractor    -Geo.       •'.       Toilluuiler.     442 
2iHh  Ave..  Sun   PranciROo. 

(.(IS'J".   $15110 

llBCORDGD. 

CIJO)      .SW     FOUP.TEENTH     AVE    AND 

Balboa  S  S8-6xW  133.  Plumbing  work 

for  two-story  frame  dwelling  and  one 

story  garage. 

Owner — Charles  C.   Horton,   9  Main  St., 

San  Francisco. 
-Architect — .\lbert    Schroepfer,     Nevada 

Bank  Bldg.,  San  Francisco, 
("ontractor — James      &      Drucker,       450 

Hayes   St.,    San    Francisco. 
Filed   Feb.   6,   '20.      Dated   Jan.    14,  '20. 

Roughed    in    $   400 

Completed   and   accepted 1557 

Usual    35   days 653 

TOTAL  COST,  $2610 
Bond.  $1305.  Sureties,  James  H. 
Pinkerton  and  Herman  Lawson.  Limit, 
100  days.  Forfeit,  none.  Plans  and 
specifications   filed. 


(331)      INTERIOR       AND       EXTERIOR 
lathing  and   plastering  and  all   orna- 
mental  cast   cement   w-ork   and   orna- 
mental   staff   work    on   above. 
Contractor — Lyden    &    Bickel.    269    Fell 

St.,   San   Francisco. 
Filed  Feb.  6.  '20.     Dated  Jan.  14.  •20. 
Interior      ajid      exterior      lathing 

done     $1000 

Interior       and       exterior       brown 

coated     1950 

Completed   and   accepted 2000 

Usual    35   days 1650 

TOTAL  COST,  $6600 
Bond.  none.  Limit,  75  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


(332)  N  FOURTEENTH  161-S  K  How- 
ard 38-3x120.  All  work  for  one-story 
private  garage. 

Owner — W.    Haag,    73    Erie,    San    Fran- 
cisco. 

.\rchitecl — None. 

Contractor — Mager  Bros.,   1318   Valencia 
St..   San    Francisco. 

Filed    Feb.    5,    '20.      Dated   Feb.   5,   '20. 

Koof  on    $2500 

Completed      2000 

TOTAL  COST.  $4500 

Bond,   none.     Limit,  €0   days   from  Feb. 

B.     Forfeit,  none.     Plans  only  filed. 

NOTE:   Permit  also  applied  for  today 


(333)  E  FAIR  OAKS  183  X  :4th;  Xo. 
261  Fair  Oaks.  .Ml  work  for  raising 
and    repairing    building. 

Owner — Xick  Desimore,  Premises. 

-\rchitect — Xone. 

Contractor — L.    Ronco  and   F.   .Moriano. 
3n  Lippard  St.,  San  Francisco. 

Filed   Feb.   o,  '20.     Dated  Jan.   10,  '20. 
House    raised   and   forms    in    con- 
crete      $275 

Foundations      in,    walls      leading 
from  sidewalk  to  entrance  in....    275 

Completed     275 

Usual    35    days 275 

TOTAL  COST,  $1100 

Bond.    none.      Limit,    30    days.      Forfeit, 

$.".      Plans   and    specifications,   none. 
NOTE.   Permit  reported  Jan.  21,  1920, 

.No.    149 


(:!34)      S    GEARY    82-6    E    Twelfth    Ave 
E   25xS   100.     All   work  for  one-story 
concrete  repair  shop. 
Owner — Jacob  Weissbein,  Hobart  Bldg.. 

San   Francisco. 
.Archueci — .\one. 

Contractor — Theodore      G.      Meyer     and 
Uoll.n    E.    Meyer,      262S      .\nza    St., 
San    Francisco. 
F.Ied   Jan.    5,   '20.      Dated   Jan.    15,   '20. 

Walls  up    $1330 

KooC  on.  carpenter,  plumbing  and 

Miriiis:   done    1330 

(.'ompleled   and  accepted 1330 

Usual   35   days 1330 

TOTAL  COST.  $5320 
i:..Md.  $2660.  Surety,  .\nn.a  Meyer. 
I.iiiiii.    (in    i|:iy.«    afl.r    .Ian.    IS       Forfeit, 


$5.      Plans   and    specifications   filed. 

NOTE: — Permit      reported      Jan.      23, 
1920,    Xo.    170. 


(335)  NO.  856  MARKET.  All  work 
for  alterations  and  additions  to  store 

Owner — Nat.   and  Sam  Berger   (as  Bcr- 

gers).   Premises. 
.\rciiitect — N.    P.    Vollmer,   Flood  Bldg. 

San   Francisco. 
Contractor — Mullen  Mfg.  Co.,  64  Rausch 

St.,  San  Francisco. 
Filed   Feb.    5,   '20.      Dated   Jan.   20,   '20. 
On  15th  and  30th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,   $6950 
NOTE: — Permit       reported     Jan.       23, 
1920,  No.   174. 

Bond,    limit,    forfeit,    mm.-.      Plans    and 
specifications   filed. 

(336)  NW  COLUMBUS  AND  FILBERT 
Sts.      Alteration.-?    for   store. 

Owner — D.    J.    Cassassa.   care    archil e.i. 
.Architect— P.      Uighetti.      668        Phelan 
Bldg..  San   Francisco. 

CO.ST.    $80« 

(337)  E  THIRTY-SECOND  AVE.  25 
N  Geary.  Two-story  and  basement 
frame   residence. 

Owner— A.    R.    Lapham,    485    36th    Ave., 

San   Francisco. 
-Architect — None. 
Days  work.  COST,  $8,000 

(338)  NW  MISSION  -AND  SEVEN- 
teenth.  General  alterations  for  drug 
store.  ., 

Owner — C.    Hadeler.    2094      Mission.   San 

Francisco. 
Architect — None. 
Contractor — Munster  &  Bornholdt.   Io30 

Broderick.    San    Francisco. 

COST.   $1200 

(3S9)      NE    STEVENSON    AND    THIRD. 
Alter   basement   for  storage   rooms. 
Owner — S.    F.      Examiiaer.      Third      and 

Alarket.  San   Francisco. 
.-Architect — None. 
Contractor — Frank  H.  Cress,   180  Jessie 

St..  San  Francisco. 

COST.    $500 

(340)      NOS    25    TO    27.    .SOUTH    PARK. 

Addition    of   two    stories   Class   C      to 

present    two-story    brick    warehouse. 

Owner — C.     Zwierlein.     1624     Grove    St.. 

San   Francisco. 
Ar.hiiect — .None. 

Contractor— Freil        Koldenstradt.       ISO 
.lehsie   .St..    San    Francisco. 

COST.   $4900 

RECORDED 

(311)  S  MCALLISTER  27-6  W  Gough 
AV  27-6xS  137-6.  Razing  present 
l)Uilding.  excavation  and  erection  of 
a  two-story  and  basement  brick  bldg. 

Owner — S.   Hoffman.   Premises. 

Architect — Mel    I.    Schwartz,     1202    Ne- 
vada   Bank   Bldg..   San   Francisco. 
'  Contractor — J.    M.    Johnson,    1600    Cali- 
fornia St.,  San  Francisco. 

Filed  Fei).  7.  '20.     Dated  Feb.  6,  '20. 
Excavation    done    and      concrete 

walls    poured    *lSx^ 

Tar  and  gravel  root  laid /OOO 

Completed  and  accepted ooOO 

Usual    35    days v„,'2S2 

TOT.AL   COST,   $21,300 

Bond,    $10,650.        Sureties,      E.      H.      Ar- 

geltinger   and  R.   P.   Jordan.     Limit,   90. 

days.     Forfeit,  $5.     Plans  and  specifica- 

tions  filed. 

NOTE: — I'ermit    also    applied    for    to- 

tlay. 

COMPLETION   NOTICES 


San  Francisco  County 


J;,  n.  31.  1920— NO  263  CL.AREMONT 
Blvd.  Ptn  Lois  3  and  4  Blk  2986, 
Claremont  Court.  John  J  Binet  Co 
and  Alfred  Friedman  to  whom  it 
may    concern Jan.    17.    1-. 

Jan.  31.  Ui-'O — E  .MISSION  250  S  16tl: 
25x210.     .\   (^ohtn   to  Frank  J  Reiliy 

Jan.    20.    19:u 

Jan.  31.  1920— AV  PLYMOUTH  AVE 
dist  5.730  S  from  XE  Cor.  Lot  11  N 
84  deg.  16  min.  53  sec.  W  99.450  N 
35.823  S  85  des  47  min.  58  sec.  E 
99.079  S  3S.460  Ptn  Lots  9  to  11  Blk 
3177,  AVcstwood  Park.  Hans  Nel- 
son to  Netsnn  Hroe  Jan.  30.  1920 

Feb  '  1920 — K  AVRSTWOOD  DRIA'E 
14  S  from  X  line  Lot  2f\  S  t4  N  «7 
deg.  36  mill  5:1  sec  K  113  (529  N  0 
deg  24  min  W  40  S  89  deg.  08  min. 
44  sec.  N  105.034  Ptn  Lots  25  to  27 
Blk  3165.  Westwood  Park.  R  R 
P,ogers  to  Ol.nf  Olsen T:in.  30.   1930 


Bt'lLDliNG    AND    ENGlNEElUNU    NEWS 


i] 


Feb.  2,  1920— LOT  10  BLK  17,  Forest 
Hill.  Regina  Marshall  to  J  Prout 
Jan.     27,     1S20 

Feb.  2,  1920— S  POST  1.37-6  W  Hyde 
W  65  S  120  E  40  S  17-6  E  25  N 
137-6.  Jackson  R  Myers  to  whom 
it   may  concern Feb.   2,   1920 

Feb.  2,  1920 — NW  TWEXTY-EIGHTH 
Ave  and  California  N  31xW  112-6. 
Harry  B  Allen  to  whom  it  may 
concern Jan.    24,     1920 

Feb.  3,  1920— NE  OLIVE  AXD  VAN 
-N'ess  Aves  60x109;  Xos.  930  to  942 
Van  N'ess  Ave.  E  L  Goldstein  Co  to 
Mission   Concrete   Co Jan.    31.    1930 

Feb.  2,  1920- NW  HOWARD  423  NE 
Second  NE  90xNW  165.  Waterhouse 

&  Lester  Co  to  Alfred  H  Vogt 

Jan.    22,    1920 

Feb.  3,  1920 — N  CLAY  167-6  E  Kear- 
ny E  53-9xN  108-9.  Commercial 
Centre  Realty  Co  to  Del  Favero  & 
Rasori Feb.    3,    1920 

Feb  3,  1920— N  TARAVAL  32-6  W 
34th  Ave  W  50x100.  Parkside  Real- 
ty Co  to  H  C  Keenan Jan.  28,  1920 

Feb.  3,  1920— E  THIRTY-FOURTH 
Ave  150  S  Taraval  S  50x120.  Park- 
side  Realty  Co  to  H  C  Keenan... 
Jan.    28,    1920 

Feb.  4.  1920— W  MISSION  198-13  S 
Ocean  Ave  S  25xW  100  Lot  7  Blk  1, 
P  A  MacDonald  Sub  West  End 
Map  1.  Gaspari  Colichia  to  A 
Sorbi Jan.    26,    1920 

Feb.  4,  1920 — E  JUNIPER  250  S 
Polsom  37-6x80.  United  States 
Metal  Products  Co  to  Samuel  Schell 
Jan.    31,    1920 

Feb.  5.  1920 — W  POLK  60  S  O'Farrell 
S  30xW  97.  Louis  D  Stoff  to  whom 
It   may   concern Feb.    4,    1920 

Feb.  5,  1920 — S  POST  S7-6  E  Larkin 
E  lOOxS  137-6.  Jacob  Gietzen  to 
Louis  Fontanella,  Guilfoy  Cornice 
Works,  Rich  J  H  Forbes,  G  E  Whit- 
more,  Edward  L  Soule  Co,  James  & 
Drucker  and  H  S  Tittle.. Feb.  2,   1920 

Feb.  6,  1920— N  LOMBARD  137-6  W 
Sansome    W    137-6x137-6.      Edward 

Q  Zeile  to  S  &  G  H  Walker 

Jan.    28,    1920 

Feb.  6,  1920 — NW  GEARY'  AND  FIF- 
teenth  Ave  W  30xN  100.  George  B 
Tsagalakis  to  Louis  Fontanella... 
Jan.    31.    1920 

Feb.  6,  1920 — S  HAYES  100  E  Van 
Ne.ss  Ave  E  136xS  157.  Minnie  P 
Shotwell  to  whom  it  may  concern 
Jan.    31,    1920 


lilBNS  FILES. 


San   Francisco   County. 


Feb.  6,  1920— N  UNION  137-6  W 
Steiner.  C  C  Severin  vs  Anna  and 
John   C   Hladik J330 


BUILDING  CONTRACTS 


Alameda 

County 

251 

S.   F   &  0.   T. 

Owner 

495 

','.52 

Snyder 

Welder 

1000 

253 

Scheeline 

Bay 

500 

254 

Kaiser 

Kaiser 

900 

255 

S  P  R  Jt 

Imp  Mtg 

1137 

256 

Nelson   ' 

Wright 

257 

Magnbvox 

Okd  Sign 

400 

25S 

Nichols 

Owner 

400 

259 

Mogk 

Owner 

2500 

2611 

Keller     • 

MacGregor 

4050 

261 

Muller 

Smith 

468 

m 

Rlty    Union    Co 

Burks 

31500 

263 

Young 

Owner 

4800 

264 

Hagan 

Schnebly 

265 

Marquis 

Owner 

4800 

266 

Lewis 

Anderson 

485 

267 

Betting 

Corbett 

475 

268 

Heath 

Baughman 

4000 

269 

Dryden 

Vaughn 

3500 

270 

Hoge 

Schwalm 

1688 

271 

Lyons 

Bay  City 

50C 

272 

Dalziel 

Palmer 

120000 

273 

Hally 

Fish 

5000 

274 

Thompson 

Swenson 

600 

275 

Haney 

Rule 

7000 

276 

Brazier 

2950 

277 

Block 

Block 

4000 

27S 

Goodban 

Owner 

279 

Pine 

Baccus 

450 

2. SO 

Watson 

Moore 

10000 

281 

Nelson 

282 

Page 

Sea 

3000 

283 

Western   Elec 

Thornalley 

284 

Clemonsen 

Anderson 

450 

285 

Campbell 

Duval 

485 

286 

Rankin 

500 

287 

Steel 

Parker 

4460 

288 

O'Brien 

Goth 

5850 

289 

Kemp 

Hopper 

4S50 

290 

Moyle   . . 

Owner 

600 

291 

Logan                 Bellefontaine 

8000 

292 

Hawkins 

445 

293 

Gregory 

Barnett 

13000 

294 

Pac.  Coast  Ratti 

xn   . .  Olson 

10623 

29.-) 

Better   Pack 

Bruce 

8800 

296 

Healy 

Owner 

2500 

297 

Univ.  App.   Co 

Owner 

2000 

298 

Werner 

Werner 

2500 

299 

Kern 

Owner 

6800 

300 

Whitney 

Houck 

5000 

301 

Lum 

Littlefield 

500 

302 

Lakeside 

Strang 

7500 

303 

Western    Elec 

Thornalley 

52362 

304 

Kenjp 

Hopper 

5200 

C251)      W  TELEGRAPH  AVE.  bet.   50th 
and   51st   Sts.,    Oakland.     Alterations. 
Owner — S.   F.   &  O.   T.   Railwayr 
Architect — None. 
Day's  work.  COST,   $494 


MILL 

(252)      NW      THIRTIETH      AND      SAN 
Pablo  Ave.,  Oakland.     One-story  mill 
Owner — F.    H.    Snyder,    Premises, 
Architect — None. 

Contractor — H.    H.    Welder,    530    Jones 
St.,   Oakland. 

COST,    $1000 

ST., 


(253)      NO.      406      FOURTEENTH 

Oakland.     Alterations. 
Owner — Louis   Scheeline,    Premises. 
Architect — None. 

Contractor — Bay  City  Cabinet  Co.,   1080 
5th   St.,   Oakland. 

COST,    $500 


(254)      NO.     1530    FORTY-FIRST    AVE., 

Oakland.     Alterations. 
Owner — Mana  T.   Kaiser,   Premises. 
Architect — None. 

Contractrr — Geo.      V-      Kaiser,        2489 
HoUis  St.,  Oakland. 

COST,    $900 


(255)  ALAMEDA  PIER.  All  work  for 
applying  Argentine  Quebracho  water- 
proofing   to    roof    station. 

Owner — S.    P.    Railroad. 

Architect — None. 

Contractor — Imp    Mfg.    Co.,    Ltd.,    Plaza 
Bldg.,  Oakland. 

Filed  Feb.  2,  '20.     Dated  Jan.  5,  '20. 

Each   month    75% 

Usual    35    days 25% 

TOTAL  COST.  $1137.50 

Bond.    $900.      Surety.    Globe    Indemnity 

Co.       Limi*.    60    days.        Forfeit,    none. 

I'lans  an*".  Bpecifilcation'!.  none. 


(258)      NTj.    i735    BUSHNELL.    Berkeley. 

Garage. 
Owner — E.   M.   Nelson,   Premises. 
Architect — None. 

Contractor — Wright     &   McGeity,      2127 
Kittridge,   Berkeley. 

COST,   $1000 

(257)      S     E-FOURTEENTH     opp.     27th 

Ave.,  Oakland.     Roof  sign. 
Owner — Magnovox    Co.,    Premises. 
Architect — None. 

Contractor — Oakland      Sign      Co.,      1314 
Webster,  Oakland. 

COST,   $400 


(258)      NO.     570    MERRIMAC,    Oakland. 

Alterations. 
Owner — C.      S.    Nichols,      6008      Foothill 

Blvd.,   Oakland. 
Architect — None. 
Day's    work.  COST,    $400 


(259)      S  PAMPAS  80  E  Acacia,  Oakland 

One-story    5-room    dwelling. 
Owner — J.    H.    Mogk,    4411    Pampas    St., 

Oakland. 
Architect — None. 
Day's  work.  COST,  $2500 


Contractor — Harry  C.  Smith,  2011  Fran- 
cisco, Berkeley. 

COST.  $«4S 


(262)  .XOS.  1667  TO  1689  HOPKINS 
Berkeley.  Nine  one-story  5-rooni 
dwellings. 

Owner — Realty   Union  Investment  Co. 
Architect — None. 

Contractor — C.  E.  Burks,  4152  Randolph 
Ave.,  Oakland. 

COST,  $3500  each 

(263)  NO.  1747  S.A.N  PEDRO  AVE.,  Ber- 
keley.     One-story    6-room   dwlg. 

Owner — E.    K.    Young,    21,15    McKinley 

Ave..  Berkeley. 
.■Architect — None. 
Day's    work.  COST,    $1800 

(264)  NO.  1346  EL  CENTRO  AVE., 
Oakland.     Garage. 

Owner — H.  L.  Hagan,  Premises. 
Architect — None. 

Contractor — Schnebly      &      Hostrawser, 
6th   and   Jackson,   Oakland. 

COST,  $550 


(260)  S  SANTA  RAY  300  E  Calmar 
Ave  being  Lot  41  Blk  "C"  East  Pied- 
mont Heights,  Okd.  All  work  for 
one-story   6-room  dwelling. 

Owner — M.      J.    Keller,      674      Mandana 
Blvd..    Oakland. 

Architect — None. 

Contractor— C.   M.   MacGregor.    470    13th 
St.,  Oakland. 

Filed  Feb.    3,   '20.     Dated  Jan.   20,   '20. 

Frame    up    Ji 

Brown    coated    Vt 

Completed   and  accepted Va 

Usual    35    days ■    J4 

TOTAL  COST.    $4050 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and   specifications   filed. 
NOTE:— Permit   reported  Jan.   30,  No. 

223. 

(261)  NO.  1314  BAY  VIEW  PLACE, 
Berkeley.     Addition. 

Owner — Fred  A.  'Muller,   Premises. 
Architect — None. 


(265)  E  FORTIETH  AVE  80  N  Foot- 
hill Blvd.  and  NE  Corner,  Oakland. 
"Two  one  and  one-half-story  5-rooin 
dwellings. 

Owner — E.  M.  Marquis,  2827  Russell, 
Berkeley. 

Architect — None. 

Da>'s  work.  COST,  $2400  each 


(266)      NO.    43S    FIFTEENTH,    Oakland. 

Alterations. 
Owner^Lewis   &   Mitchell,    Premises. 
Architect — None. 

Contractor — John     .Anderson,     874     34th, 
Oakland. 

COST,   $483 


(267)    NO.    403    FOURTEENTH,  Oakland 

Alterations. 
Owner — Betting   &   Harding,   Premises. 

Architect — None.  

Contractor— Corbett     &      Bayliss,     1110 
Franglin,   Oakland. 

COST,    $475 


(26S)  SE  HADDON  ROAD  &  BROOK- 
lyn.  Oakland.  One-story  5-room 
dwelling.  ,      „,   , 

Owner— J.    H.    Heath.    U9    E-llth,   Okd. 
Architect— None.  ' 

Contractor — J.   W.   Baughman,    1627   5th 
.■\ve..  Oakland. 

COST,   $4000 


(269)  S  HEMPHILL  COURT  100  B 
Desmond.  Oakland.  One-story  5-room 
dwelling. 

Owner — D.   Dryden. 

Architect — None.  _ 

Contractor — M.  C.  Va  ighn,  oS33  Ayala, 
Oakland.  ^^^^_  ^3^.^^ 


(270)  E  LAKESHORE  AVE  500  N 
Lake  Park,  Oakland.  One-story  con- 
crete   garage. 

Owner — L.  .B.   Hoge,   Oakland. 

Architect — None. 

Contractor— Harry    Schwalin.^Hayward 


(271)      NO.    1740      SEVENTH,      Oakland. 

Store   front. 
Owner — P.  L.  Lyons. 

f-Snfr'a'c'toT-^Bay  City  Cabinet  Co.,   1080 
5,h.   Oakland.  ^^^^     ^j.,^^ 

(■'72)      S  SECOND  S8  E  Brush.  Oakland. 

'Four-storv    concrete    warehouse. 
Owner— Robert  Dalziel  Co..  558  Mission 

St.,   San   Francisco. 
Architect — None.  .,, 

Contractor- Palmer    i     Petersen.    Mo- 

'       nadnock   Bldg.,  San  Frane;«=°',o_ooo 

(•'73)    .VOS    1211  &  1215  HIGH,  Alameda. 
'two    one-story    5-room    dwellings. 
Owner— Hally   &   Co.,    2315   Santa   Clara 
Av»..    Alameda. 

A:,uVa"o7±M""  H.    Fish,      1340      Ver- 
sailles   Ave..   Alameda. 

COST,    $2500   each 


(274)      .NO.    1357   GROVE,   Alameda.  .\d- 

Owner— ^H.   P.   Thompson,  Premises. 

;\";;;'t^^Lcfo7-i^L"'"swenson.     2242    Enclnal 
Ave..   Alameda.  ^^^^^  ^^^^ 


C75)  NO  2034  BLAKE  (rear).  Ber- 
keley. '  One-story  Class  "C"  ice 
storage  plant. 


m  ir,i)tN(J  AM>  kngikkkuiNm^  nkws 


(Mviiir — H.  ,1.   Haney,  2"i"."  SlmltiicU  Avr 

Herkeley. 
Architect — None. 

Contractor — J.    W.      Paile.    1613      Ward, 
Berkeley. 

COST,   $7000 


(276)    S  STUART  SO  E  McGee,  Berkeley. 

Otle-slorv    5-room    dwelling. 
Owner — Jas.   W.  Brazier,   1251  Channing 

■Way.   Berkeley. 
Architect — None, 
nav-s   work.  COST,   $2S50 


(277)      E    ATHOL    AVE     150     N    E-19th. 

Oakland.      One   and   one-half-story    6- 

rooni   dwelling. 
Owner — Peter   Block,    109   Arbor      Drive 
riedraont. 

Architect — None.  _    ^ 

DaVs   work.  COST,   $4000 


(278)      NO  .    3637        E-SEVENTEENTH, 

Oakland.     Alterations. 
Owner — A.   E.   Goodban,   Premises. 
\rchitect — None. 
Day's  work,  COST.  $600 


1232      FRUITVAL.E      AVE., 
One-.story     benzine  .  brick 


1279)      NO 

Oakland 

room. 
Owner — F.  E.  Pine,  Premise 
Architect — None. 
Contractor — W.  J.   Baccus. 


COST,   $450 

(280)  S  FORTY-FIRST  180  W  Broad- 
way. Oakland.  Two-Story  16-room 
Hats.  „,.    ,,    ,    „. 

Owner — Thos.  F.  Watson,  32.  list  St., 
Oakland. 

Architect — None. 

Contractor-C.  T.  Moore,  'U6g3«h,^Okd. 


(2&1)      E     FOURTEENTH    AVE    590     N 
R-24th,    Oakland.      One-story    5-rooni 

Owner— H.'     Nelson.      2534      14th      Ave., 

Oakland. 
Arch'itect— None. 
Days    work.  (^Obl.    *-au" 

(282)      S     HARVEY    AVE     275     E     55th 
Ave.,    OakU-uid.        One-story      5-room 

Ownel-— M.'  Page,   2040   55th  -We.,   Okd. 
Architect — None.  ,,.   , 

Contractor— John   Sea,    811    Buena  Vista 
.-     Ave.,   Alameda.  cOST,  $3000 


(283)      W   HOLLIS   300    N   Y'erba   Buen-a 

Ave..   Oakland.     One-Story   brick   and 

concrete  factory.        ,   .     „        .„.   „„, 

Owner— Western    Electric  Co..   680   Fol- 

som.  San  Francisco. 

.Architect — None.       . 

Contractor— W.  G.  Thornalley,   a65   16th 
Oakland.  ^^^^    j^^^^g 


('^4)  S  MONTANA  100  E  Laurel  Ave.. 
Oakland.     One-story  3-room  dwlg. 

Owner— Noah  Clemonsen.  3225  Foot- 
hill Blvd.,  Oakland. 

Architect — None. 

Contractor — James  Anderson,  306  Mag- 
nolia Ave.,  Piedmont.       ^^^^_  ^^.^ 

Oakland. 


(2«r,)     NO.    421      PERKINS. 

Ow'ner— Mrs.  Campbell.  Premises. 

.Architect — None.  , 

Contractor— Oliver   Duval    &   Son.  Dal- 

ziel    Bldg.,   Oakland.  ^^^^  ^^^. 

(286)     NO.    2019    WEBSTER,    Oakland. 

Qwnl^r— John  M.  Gordon.  Premises. 

^o'^uLc'ioT-^s"G.    Rankin.    712   Haddon 
itoad.  Oakland.  ^^^^    ^^^^ 

osTi  I  OT  7  BLK  "F"  Map  Lakewood 
Park  Tct.,  Oakland.  All  work  except 
..late  Elass.  windows,  painting,  tint- 
ng  pfptriAg  and  finishing  oak  floors 
tuf  one-story    dwelling    and    garage. 

Owner— Edna    Lucile    St(  ele,    Oakland. 

rlu'^l-ac.'oT-Jot:    Parker    &     Son.     3260 

Kansas   St..   Oakland.  , 

Filed    Feb    5.   '20.     Dated  Jan.   31.   •20. 

?rar  sfdayJ""    ''.'".'■.•.•  ■.■.•.■.Baiance 
Usual    3d    «lay«-  total  COST.   $4460 
Bond.    none.      Limit,    90    days.      Forfeit, 
none.     Plans  and  specifications  filed. 


(2 


W  GRAND  AVE  near  Weldon. 
Oakland  All  work  for  two-story  7- 
room  dwelling  and  garage. 


OHiur—n.     A.     O'Brien,    9"i     A1i.-,.     SI., 
Oaklaiul. 

.Architect — .None. 

Contractor— T.     R.    Goth.    516    33rd    St.. 
Oakland. 

Filed   Feb    4,  '20.     Dated  Jan.  20.  '20. 

Foundation    walls    in $   500 

Frame    up    1000 

Roof  on    1000 

Plastered     1000 

Doors   and    windows    hung.. 1000 

Completed    and  accepted 1350 

TOTAL  COST.    $5850 

Bond.  $3000.     Sureties.  J.  C.   Brown  and 

Wm.     N.     Tarr.       Limit,    forfeit,       none. 

I^lans  and  specifications  filed. 

.VOTE: — Permit       reported    Jan.       24, 

1920,   No.    1S4. 

(289)  E  PORTAL  AVE  175  N  Ash- 
mont  Ave.,  Oakland.  One-story  6- 
room   dwelling.  , 

Owner — Elizabeih   A.  Kemp,   1569   Jack- 
son, Oakland. 
Architect — None. 

Contractor — M.     B.     Hopper    &    Scin,     12 
Linda  .Ave.,  Oakland. 

COST.   $4850 

(2911)      NO.     2482    SIXTY-THIRD    AVE.. 
Oakland.     One-sPory  2-room  dwelling 
Owner — Jas.  Moyle.  Premises. 

Architect — None.  „„    ,_„„ 

Day's    vvork.  COST,   $600 

("ID  S  TW'ENTY-THIRD  87  W  Broad- 
way.   Oakland.      One-story    brick    ga- 

Owner— Mary      E.    Logan.    558      Walla 

\ista  Ave..   Oakland. 
Architect — Clay  N.  Burrell.  1st  Savings 

Bank  Bldg..  Oakland. 
Contractor — A.      J.    Bellefontaine.      6712 

Flora   St..   Oakland. 

COST.  $8000 

(292)  NO.  1564  LE  ROY  AVE..  Ber- 
keley.     Addition. 

Owner" — Mrs.  M.  Hizar,   Premises. 
.Arcliitect — Xone. 

Contractor— Hawkins    &    Gilmore,    200S 
Addison,   Berkeley,  cOST.  $445 

(293)  .NO.  11  ETON  COURT,  Berkeley 
Two-story   9-room  dwelling. 

Owner — \V.     A.   Gregory,      67      Parkside 

Drive.   Berkeley. 
-Architect — None.  „       . 

Contractor— H.    M.    Barnett.    859    Aileen 

St..  Oakland.  COST.-  $13,000 

(294)  NE  E-FOURTEENTH  100  SW 
37th  Ave  SW'  112xNW  775.  Oakland. 
All    work    for    one-story    frame    fac- 

OwneV— The     Pacific     Rattan    Co.,     16th 
and    Jefferson    Sts.,    Oakland. 

Architect — None.  ^,^    ,^,^    „. 

Contractor — Alfred   Olson.    565   16th  bt.. 
Oakland.  ^„    .„. 

Filed   Feb.    6.   '20.      Dated  Jan.   23.    20 

Frame    up »2500 

Brown    coated ■•    f''>" 

Completed  and  accepted    ^'O" 

Usual    35    days    -oiXLCOS-i-:  Vloi23 

Bond.   $5500.      Sureties  H.  J.   Quinn  and 

Fred    Nelson.       Forfeit.     $1.       Limii,    30 

days.      Plans   and    spccifl-^ations   filed. 

(295)  LOTS  1  TO  12  I.NCLUSIVE  AND 
25  to  36  Inclusive.  Blk  C.  Town  De- 
coto.  Decoto.     Add  to  plant. 

Owner— Better    Pack    Canning   Co..    De- 
coto. 

.Architect — None. 

Contractor — C.    A.    Bruce.    Pleasanton. 

Filed   Feb.   6.  '20.      Dated  Feb.   5.    20. 

Concrete    work    completed     \ 

Frame    work   completed    H 

Completed     J* 

U.sual    35    days      TOTkLcdsT. -$8801, 

Bond,    Si>reties,    Forfeit,    none.       Limit. 

April     10th.       Plans    and    specifications 

filed 

(296)  W    BLACKSTONB    83    E    Baker. 

0i^n^e!^^P^J°H-ly"s4|-3??h"sl*?]lcr 

^^'^^'"^'_ COST.    $2500 

(•>97)      NO        2231       McGEE,       Berkeley. 

Two-storv  office  and  stock  room. 
Owner— University   Apparatus  Co.,    222 1 

McGee  St..  Berkeley. 
Architect— None.  ro<5T    S'QOO 

Day's  .v.rar\i..  -        ..    '  CObl.    »-(iou 

(298)   E  pArK  145  N  Oregon.  Berkeley. 

One-story   5-room   dwelling. 
Owner— Chas.  A.  Werner.  2416   lOth  St., 


B»rk"6ley. 

.Arctuteci — None 
Day's   work. 


COST.   $2500 


1.299)  S  SHATTUCK  AVE  100  E  Indian 
Rock  Ave..  Berkeley.  Two-story  7- 
room  dwelling. 

Owner — Herbert  F.  Kern.  965  Indian 
Rock  Ave..  Berkeley. 

Ar(Altect — None. 

uay  s    work.  COST.    $6800 


(300)  W  EDGEW'OOD  255  S  Holly- 
wood. Oakland.  One-story  fi-room 
dwelling. 

Owner^Mervyn  J.  Whitney,  354  6-14Ui 

St.,  Oakland. 
.Architect — None. 
Contractor — H.    P.    Houck,    4452    Evans 

Ave..   Oakland. 

COST,  $5000 

(301)  NW  SEVENTH  AND  ;WEBSTER 
Oakland.      Alterations. 

Owner — Ernest    Lum.    623    Webster   St., 

Oakland. 
Architect — None. 
Contractor — R.    W.   Littlefleld,   357    12th 

St..    Oakland. 

COST,  $500 


(302)      S    ROSEMONT      ROAD    400      W 
Sunnyside.     Oakland.       Two-stoTy    7- 
room  dwelling. 
Owner — Lakeshore   Highlands  Co..   1460 

Broadway.  Oakland. 
Architect — None. 

Contractor — F.  N.   Strang.   1405  Central 
-Ave..  -Alameda. 

COST,    $7500 


(303)  W  HOLLIS  —  N  Terba  Buena 
Ave  178.5x930.15x885x206.9.  Emery- 
ville and  Oakland.  .All  work  for  ad- 
dition  to  shop. 

Owner — Western   Electric   Co..   686  Fol- 
Som  St..  San  Francisco. 

Architect — None. 

Contractor — AV.  G.  Thornalley.  565   16th 
St..   Oakland. 

Filed   Feb.    6.    '20.      Dated  Feb.    2,    '20. 
On  1st  day  of  each  month. . . . ...     1i% 

Usual    35    days 25% 

TOT-AL    COST.    $52,362 

Bond.  $26,500.     Surety.  Globe  Indemnity 

Co.        Limit.      60    days.        Forfeit,   none. 

Plans  and  specifications  filed. 


(304)  E  PORTAL  AVE  175  N  -Ashmont 
Ave.  being  Ptn  Lot  44  Map  Crocker 
tJaks.  Oakland.  All  work  for  six- 
room  dwelling. 

Owner — Elizabeth  A.  Kemp,   1569   Jack- 
son .St..   Oakland. 

-Architect — None. 

Contractor — M.      E.   Hopper   &  Son.     12 
Linda  Ave..  Oakland. 

Filed  Feb.   7.  '20.     Dated  Jan.  31.  '20. 

1st   floor  joists  in  place .  .  .$   500 

Frame   up 1400 

Brown   coated    .....   1400 

Usual  35  days 500 

TOTAL    COST.    $5200 

Bond.    none.      Limit.    75    days.      Forfeit, 

none.      Plans  and  specifications   filed. 
NOTE: — Permit  reported  Feb.  7,  1920. 

No.  289. 


COMPLETION  NOTICES 


Alsmeda  County 


Feb.  3.  1920 — PTN  LOT  11  BLK  "R" 
Map  Revised  Map  Oakland  Heights 
Oltd.      Annabel    Bannan    to    Leiand 

Bryant Jan.    27,     1920 

Jan.  31.  1920^LOT  53  BLK  9.  4th  Ave 

Feb.    4,    1920 — LOT   19    BLK  — .   L,ake- 

shore   Highland.   Okd.      John   B  and 

Bessie  S  Matthew  to  whom  It  may 

concern Jan.    3.     1920 

Feb.  4.  1920 — SW  POSE-N  &  COLUS.A 
Aves.  Bkly.     Soren  Jensen  to  JaiB«s  •-» 

L    Rich Jan.    2.    1920 

Feb.    5.    1920 — S    ERIE    80    E    'Prince 
40x100.    Okd.      William   J    Baker    to 
whom   it  may  concern ...  .Feb.  4.  1920 
Heights.    Okd.      Mrs    Theresa    E 

Hetland    to   H   Elmer   Johnson 

Jan.    31.    1929 

Veb  5.  1920 — LOTS  19.  20  &  21  BLK 
6-2076.  Shaw  Tract.  Bkly.  Eliza- 
beth Schuck    to  Chas   A   Haws 

Jan.     10.     1920 

Feb  5.  1920— LOT  6  BLK  "H"  Sheet  1  '. 
Map  Excelsior  Heights.  Okd.  In-  <■'. 
geman  Petersen   to  F  L  Burnett ..  .■_5; 

Feb.  5.    192S0 

Fi'li.    6.    1920— LOT   47.   L-AKE   SHORE- 
Park      Heights.      Oakland.      L. 
Hoge  to  Harry  Schwaira    .  .P«J>. 


•20 


UriLDiiNO    AND    KN<J1NKKRIN<^    NEWS 


-  lifiiNt  -iMLlitD. 


Aluneda  Connty 

F<eb.  4.  1920 — NW  ADELINE  254  NE 
43rd  NE  90xN\V  isn,  Emeryville. 
Florence  Weaver    $500(] 

Feb.  4,  1920— N  SNYDER  AVE  365  W 
•  San  Pablo  Ave  W  37.50xN  118.50. 
Bkly.     Sebastiano  Avena    ?3nor 


feratiotis.  .      ,       „.       „ 

Lessee — B.    Marcus.     96  Viola    St..    ban 

Jose.  „     „  .    ,     „. 

Architect — H.     Krause,  130     S-lst     St., 

San  Jose.  ^,  ,,_     „. 

(Contractor— Guy   Latta.  510    N-15th.  St., 

.San   .lose.  ^^^^    ^j,^^ 


^.BtilLDING   COXTR.*.CTS. 

n  — ^ 

>•  ■  Santa   CInra   County. 

nKBUItD  . 

-VO.   lltr-'iSwFIRST  ST..  San  Jose.     Alter- 
ations to  store. 
Owner — Stull  &   Sonnickson. 
A,Vchlteet — A.      Heineman,      Monadnock 
Bldg,,   San   Francisco,   and  Los  An- 

Gpntractdr — Wallace   &   Bush.    Bank    of 
:,.     San  Jose  Bld^..  San  Jose. 
i^  COST.    $12,000 


ArLTERATIONS 

.\0.  126  S-NINTH  ST.,  San   Jose.  Wreck 

'and  rebuild. 
CXwfner — John    Whitman.      303      S-Ninth 

"     St.,   San   Jose, 
jtrchitect — None. 
Day's    work.  COST,    $1500 


DWELLING 

COR.    FOURTEENTH    AND      WILLIAM 

-  Sts..  San  Jose.     Seven-room  dwelling. 
Owner— A.  M.  Whiteside.  71   S-19th  St.. 

"      San   Jose. 
Ai-chitect — None. 
I>ay'a    work.  COST.    $6000 


COTTAGE 

ABOUT   NO.    491    S-FOURTEENTH   ST.. 
'San    Jose.      Six-1-oom   cot«:i*gp- 
Citwnei^— A.  M.  Whiteside,   71  S-19th   St., 

San  Jose. 
Architect — Nonsi. 
Days   work.     A'.  COST,    $4800 


DWELLING     ETC-       , 

THIRTEENTH  "Xl^b   SAN    SALVADOR 
-;  Ste.V    San    Josfcv-    Dwelliag    and    ga- 
rage. 
Owner — O.   D.   Babb.  '- 

Architect — None. 
Bay's   work.  COST.    $3500 


DWELLING  .^  „  „      , 

S-TWENTY-FIRST       gj^'fliear       Santa 

Clara  St.,  SanF  Jose.   39-ftrelling. 
0,v-ner — J.    K:    Belknap.    25    S-First    Sts 
San  Jose. 

Architect — None.  „    .„„„ 

Day's  work.  _  COST  $900 

NO.  .365  S-FOURTEfiNTH  ST..  San  Jose 
■^  Six-room  cottage. 
Owner — Ryan  &  Jenkinson. 
Architect — None.  -   .  •  •;  ^^    w  .  ■ 

Contractor— F.  L.  Hoyt,   566  N-16th  St.. 
.San  Jose.  ^^^^_   ^^^_^^^ 


Jose. 


San  Jose. 


BUILDING   CONTR.4.CTS. 


San   Joaquin  County. 

K   WASHINGTON   BET.  B  AND  C  STS.. 

Stockton.      Residence 
Owner— T.    Stribley.    2063    K    \\  ashiiie- 
ton.    Stockton. 

■^a^y'^i'l^oTk'"'"'; COST,    $5700 

wfi-r  PINE  ST.  BET.  STOCKTON  AND 
Baker    Sts.,   Stockton.      Residence. 

grj'^fwo'Vk^""'"""''    ^""^'^COI-T,   $1900 


LoV^i's,    BLK.    3.    SUBDIVISION   NO.    1. 
Tuxedo  Park,  Stockton.  Frame  dwell- 

Ow"^r— Dr.  H.  E.  Price.  212  Belding 
Bldg.,   Stockton.  . 

Architect — C.  H.  Young.  Commercial  & 
Savings   Bank   Bldg..   Stockton. 

Contractor— Frederickson    Bros.        


A DDITMM*  ■-■  -'■.'  •  ■         ■      •  „ 
THIRD    AND    KETES    STS. 

Owner — Herbert  Packing  Co..  96  S-14th 
-,-i;-;ai-.  San  Joae:  .       ..    • 

fontricUl^F"  L.  Hoyt.  566  N-16th  St.. 


COST.   $13,000 


.ALTERATIONS  „     '    t  ai 

SO.    .58    S-FIRST    ST.,    San    Jose.      Al- 


^ 


E-MAIN    ST..    bet.     t)"    and   ^TiT'^ts,^ 
Stockton.      Frame    residence.  '' 

Owner— JV.    M.     Bt^wn^     2337     B^nori 
St.,  Stocktoii:         •■  '-^^^       5 

Architect — Nonc^.^        •  ^  . 

Day's   work.         '/'-  •     ■■.         COST.   $15o6. 

FR.\ME  RESIDENCES         ^  J 

E-SONORA    ST.    bet     E   and  F  Sts.    an4, 

E-Main  St,   bet.   D  and   E  Sts.  Stocks 

ton.     Two  frame  residencefs.  O 

Owner^A.  M.  Brown  2337  E-Sonora  Sti 

Stockton.  C 

-Architect — None.  J 

Day's  work.  CO.ST,   $1,100  eacS 

FR-AME    DWELLING  ^     i? 

E-LAFAYETTE  ST.,   bet.   D  and  E  Sts.f 
Stockton.      Frame    dwelling.  "," 

Owner — O.    Baerlocher,    811    E-Main    St^" 
Stockton.  ^         ■:'■..   ■  ;;.rft       r 
Architect — v^ne.  "  ...-.l  'v    «„^ 

Day's   work.  •.    COgT,  .|100^ 


BlILDiNG   COXTR.46jM.^ 
Sacnuuento    PountyA.V,^ 


RESIDENCE        ,    J  ■..     •'        :     '    ,    if 

S  20  FEET  LOT  1687  andvN  30  feet  Lo* 

1688  on   W   side  of  42nd  Stre'et.  W.  & 

K. Tract.       Saorainento.         Tw'b-story 

frame    and   plaster    residen<;e.    -_.         " 

Owner— Kdgar    J.    and    Elizabcth.'.KajSf 

1230    "P"    St..    Saoramento.     .  ^.        '■ 

Architect — None.  •.  '         5 

Contractor — Jas.     A-.    McCullo\igh',     lOla' 

23rd    St..    .Sacramento. 
Filed  Jan    29,   '20.     Dated  Jan.  28,  '20. 

COST,    $720? 


REMODEL  „   ,  ^  _ 

X  SIERRA  NEVADA  Bet.  Oak  and  Fre- 
mont   Sts.,    Stockton.      Remodel. 
Owner — M.  Frazicr. 
Architect— None. 
Day  s  work.  CObT,  »lauu 

REMODEL  ^  ,    ,    „„, 

W    ACACfA    ST.,    bet.    Commercial    and 

Center  Sts.,  Stockton.     Remodel. 
Owner— Jas.    E.    Morgan,    4    E    Weber. 
Stockton, 

■'iy'i^tT.r^'"'^ COST.  $4150 

REMODEL  ^  ^  .    ^.^ 

W  LINDSAY  Bet.  Harrison  and  Lincoln 

Sts.,   Stockton.     Remodel.  _^ 

Owner — W.  E.  Tretheway,  421  N  Stan- 
islaus,  Stockton. 

^'i^T^'^l'"''- COST.   $2000 

REMODEL  ^  ,    „,^ 

N    HARRISON    Bet.    Lindsay    and    Fre- 
mont  Sts..   Stockton.     Remodel. 
Owner— AV.   E.   Tretheway.   421  N   Stan- 
•tolaus.   Stockton. 

^ry'^s'^o7k''°"'^; COST.   $3000 

REMODEL  .    ^  .  „,^ 

N  STANISLAUS  Bet.  Lindsay  and  Fre- 
mont.     Remodel. 
Owner- Harriet   F.   Haas.   Premises. 

*"^^^'y'?^''^•oTk^'''"'; COST,    $5000 

EL^DORADO  AND   PARK  STS..    Stock- 

Ownlr— E.  Allen  Test,  112  Miner  St.. 
Stockton. 

i'^^T■S'^^^''''\ COST.  $5200 

^ai^-^^lNg^^lT^NISLAUS  STS.. 
Stockton.     Apartment  ho"se. 

Owner W.  E.  Tretheway,  421  N  Stan- 
islaus.  Stockton. 

^^a,^rwo7k''°""  COST.   $30,000 


FRAME   DWELLING    r  .  ^^ 

.XO  1529  THIRTY-EIGHTH  ajfeSac- 
ramento.     Qne-stony     .''.-roonii^^yame 

Owner— R.'    Morrisscy.     1322     Sfltti     St., 

Sacramento. 
Architect — None. 
Contrac.or_J.   Ormand.     .    ^^^  ^.^^^^ 

ADDITION  „      „ 

NO  161.0  TWENTY-PIR.S,T  ST.,  Sacra» 
mento.  Addition  to  ft\'?-room  tram*^ 
residence,  -.  "^ 

Owner— F.    Z.    Ahi,    261J .  '^UVi^St;.    Sac- 
ramento. 
Architect — None.  •■■,•'•.-.  ■■. 

Contractor— C.^,H.      Cljatter-ton.      316? 
Serra  Way.  pacramepto. 


cpar.  $300 j 


Sao 


XO      1339     FORTY-SECOND     ST..     - 

ramento.     One   and   onc-{is^lf.;Story    i» 

room  frartte  4^esldew?--'.,1 ''.   i,,   ,    „.i 

Owner— H.    P.    Iverson.      264?      41st    StS 

Sacramento.  •  ■  i-  '■■'V:^  S 

Architect— None.  oaij^^...!* 

Contractor — J.    A.    SaMnd.ei:*  ;  »el'*St  W 

St..  Sacramento.  .^x^^g^^-^^^ 

:■■■■:  __: .      -i?'  '•..'         .     : 

NO     2.^26   PORTOLA.WAY,  Sacrameinto. 

dn'e-story   5-room   frame  reaidehcae. 
Owner- C.    E.    RothcHild. 

^^^^^^Tlf^"--     ■■■:■-■  ;cosT,  $30(| 

NO    2153  PORTOL.^  WAY.  Sacramentij. 
One-story   5-room   frame   residence.  ^ 
Owner— C.  R.  Jones.  1010.  JJolores  Wa^ 
Sacramento.  .  .' 

Architect— None.  ' 

Day's  work.  _^-       COST.   $,»«« 

NO      1315     FORTY-FIRST     ST..     Sacra- 
'    mento.        Two -sjpry^- room      «*!"<' 

residence.  ~'^     '     '  ^Si 

Owner— L.  A.  McClatchy.  9St 

Architect — None.     ._?  V   , 

Contractor— J.     ^*  Sipi^flfW 
St..  Sacramento.        ;*-'  'y,.^, 


Telephone  Douglas  5H4  '^ 

Valley  Tie  &  Lumber  Co. 

-^„., .  Manufaaurers  and    Wholesalers 

Pacific  Coa^  Lumber  Produdts  f 

8    Gener.!  Office:  Eugene.  Oregon  S.F.  Office,  401  Ball«»Bld^, 


BLir. 1)1X0    AND    KXGlNEEKIiVO    xNEWS 

Wipe 

Wopk 


We  Maiinfiifturo  WIRE  WORK  for  the  following  purposes: 
W'iiiilow   "guards    foi'    Kesidpiu-es,    Wai'ehouses    and    Manufacturing 

Plans. 
Ovci'hcad  guards  for  Elovator  Shafts. 
Elevator  Enelcsurcs. 
Fiei^ht  Elevator  C.^rs  and  Doors. 
Sk\lii^ht  Covers,  Vents. 
(Protection  f^uai'ds  for  Sidewalk  Doors, 
^laehinery  siifety  guards. 
Auto  truck  Endo.sures  and  Dooi's. 
iiOcker  Ooois.  Stall  Ouards. 

I'Mrtition  Screens  for  Offices,  (xarages.  Wai'ehouses.  ete. 
Wire  sign!*  foi'  Buildintjs,  etc..  etc, 

WRITE  FOR  LEAFLET. 


Michel  &  Pf eff er 


Pone  Market  730  -  731 


IRON 
WORKS 


141S  Harrison  St. 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

89B-941  Mission  Street  San  Francisco 

Ch«h«hj<h><hKh><kKh><hKhXhKhKhKii! 

Reinhart  Lumber  and  Plaining  Mill  Company 

1 7th  ind  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Yard 

Drx  Kiln  Capacity  10  Million  Feet  per  Aonum 
(ipB«ral    Mill   and   Cnblnei   Work.   Stock 

Door«.  Saab  Fminra  and  Mouldivffd  _ 


FRED  H.  BOGGS 

INSURANCE 

'734-T44  Bush  St. 

Member 
SAN  FRANCISCO  Insurancp  Broken  Esekaltt 

t  CHK«HKHJ<KHK«K«HK«HKH«H3H5H»< 


HARDWOOD  HEADQUARTERS 


WYBROCK  LENDING  OAK 


PiERCE-BOSQUiT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Piacerville, 
Nevada  City,  Reno 


WHITE  BROTHERS 


,<l  BRAMNAN  STREETS 


SAN  FRANCISCO.  CAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


PubliMtion  Office 

560  Mission  Street 


San  Francisco,  Cal,  February  18,  1920 


Pablithed  Every  Wednenlay 
Twentieth  Year,    No.  7 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


PbelaD  Building 
San  Francisco.  Cal. 


Railway  Exchange  BuiltlinK 
Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


■' —  11"       I'  ■ 1'  I" —  ni  — w     ■         II         II       ■   '  II      "  ■ 

American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Offlceri. 

W.  W.   DeBERARD,  Western  Editor  Engineering  News-Record,  Chicago  FIRST  VICE-PRHBIDEINT 

T.  A.  EVANS,  Structural  Engineer,  Meade-MorrlBon  Co.,  Chicago  9BC0ND  VlCBJ-PRBSIDroJT 

JOHN  ERICSON,  City  Engineer,  Chicago ™ THKASUBBH 

C.  E.   DRAYER SBORHTTART 


Dtrectori. 


W.   H.   Flnlay.   President,   C.  &  N.   W.   Ry.,  Cbloaro, 

111.,   Past   President. 
W.  W.  K.  Sparrow,  Chief.   Eng.  C.  M.  &  St.  P.  Ry., 

Cblcago. 
P.  B.  Harroun,  Consulting  Egn.  San  Francisco,  Cal. 
R.   Burnham,    Consulting   Eng.,   Chicago,   111. 
F.  D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texai. 


E.  F.    Collins,    Valuation     Eng.,    St.    L.-S.    F.    Rr., 
St.   Louta. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Phlladtlpbia 
Harold  Almert,   Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  Aiit.  Bng.,  M.  *  St.  1>.  Rr- 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexander  Potter,  Civil  Bng.,  New  York  City. 
J.  N.  Hatch,  Consulting  Bng.,  Chicago. 


63   Eaat   Adama    St. 


NATIONAL  HEADQUARTERS 


ChiMgv,  nL 


San  Franoisco  Chapter,  A.  A.  E. 


\V.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R PRESIDENT 

J.  P.  JOHNSTON,  Service  Manager,  Union  Construction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R SECOND    VICE-PRESIDEJNT 

L.  R.  KESSING,  Engineer,  State  Railroad  Commission TREASURER 

A.  G.  MOTT,  Asst.  Engineer,  S.  P.  R.  R SECRETARY 

COMMITTEES  AND   CHAIBMEN. 

Membership    D.   L.   REYNOLDS 

Qualification   L.  R.  KESSING 

Program    ' G.  D.  WHITTLE 

Fellowship    J.    R.   ARNOLD 

Publicity .^ V.  D.  COUSINS 

Ethics  and  Compensation  ." E.  E.  CARPENTER 

Public   Affairs   R.    Sachse 

Relations  with  Other  Organizations  R.  M.  BEANFIELD 

Regnlar  Meetings  of  the  Chapter  Monthly. 

TIME:     First  Thursday  of  the  Month;   7:30  P.  M. 

f 
PLACE:      Engineers'   Club,  Mechanics   Institute   Building,  57  Post  St. 

Chapter  Office  700  Marston  Building  244  Kearny  St..  San  Francisco 


CHAPTERS  &  CLUBS: 


SACRAMENTO    CHAPTER 

Lathrop,     H.    A Secretary 

1321   Thirty-third  St., 
Sacramento        -        -  California 

LOS    ANGELES    CHAPTER 

Harris,    A.    L Secretary 

1104    Central    Building 
Los   Angeles       -        -        California 


PORTLAND   CHAPTER 

Barnes,   R.  W Sec.  &  Treas. 

36   Union  Station 

Portland         -         .         -         Oregon 

FRESNO    CHAPTER 

lean    L.    Vincenz Secretary 

P.   O.    Box   922 

Fresno        ...        California 

SAN  DIEGO   CHAPTER 

Grumm,     Fred Secretary 

2898  Spruce  Street 
San    Diego        -        -        "allfomla 


SAN    BERNARDINO   OI.UB 

Woods,    M.    A Secr«t»ry 

(08  Tenth  Street 
San    Bernardino        -       California 

EUREKA    CLUB 


Howard. 
Eureka 


. S»crst«ry 
California 


Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Entered  as  second-class  matter  at 
San  Francisco  Post  OfBce  under  act  of 
Congress  of  March  3.   1879. 


ISSUED    EVERY    WEDNESDAY. 

L.   A.   LARSEN, 

Publisher    and    Proprietor. 


fcildin^  & 
Jingineefin^ 


c-o 


Snbacrlplion    Rates — One    year,    |4.0*, 

payable     strictly     in     advance.      SinvU 

copies,  15c. 


SAN   FRANCISCO  OFFICE 

560  Mission  Street. 
Telephone — Douglas    2372. 


News* 


,T.    P.   FARRELL Exchange  Editor 


A, 


A 


merican  /vssociation  of  -L-ingineers 


E, 


Letter  to  the  Editor. 


-A  debatable  question  no  longer  ex- 
ists as  to  whether  engineers  of  the 
country  should  get  together  in  fur- 
therance of  their  non-technical  inter- 
ests. The  attitude  everywhere  is  not 
whether,  but  how  shall  this  end  be 
achieved?  Some  engineers  evidently 
think  that  a  sort  of  super-organiza- 
tion of  the  founder  societies  should  be 
brought  into  existence,  or  perhaps  a 
federation  of  all  societies,  but  an  in- 
creasing number  are  coming  to  the 
conclusion  that  the  end  will  be  best 
accomplished  by  using  the  well  tried 
machinery  at  hand,  designed  for  this 
purpose,  namely  that  of  the  -American 
Association    of    Engineers. 

A  striking  omission  occurs  in  the  re- 
port of  the  .Joint  Conference  Commit- 
tee of  the  older  societies,  one  which  by 
its  absence  attracts  comment  through- 
out the  rank  and  file  of  the  profession, 
namely  the  neglect  to  refer  to  the  fact 
that  the  work  proposed  to  be  done  has 
already  been  undertaken  and  is  well 
advanced  by  the  American  Association 
of  Engineers,  with  a  membership  now 
larger  than  of  any  other  national  so- 
ciety. From  all  parts  of  the  United 
States  is  coming  the  question,  "Why 
has  the  Joint  Conference  Committee's 
report  been  silent  on  this  vital  ques- 
tion? 

In  answer  to  this  question  and  in  the 
firm  belief  that  the  rank  and  file  of  the 
profession  are  waiting  for  such  an  an- 
nouncement, the  Secretary  of  the 
American  Association  of  Engineers  on 
December  20,  1919,  addressed  the  fol- 
lowing letter  to  the  governing  bodies 
of   the   founder   societies: 

"The  development  of  the  opinion  in 
the  founder  societies  in  favor  of  giving 
to  the  non-technical  side  of  the  engi- 
nee's  life  has  led  several  members  of 
each  to  ask  the  American  Association 
of  Engineers  to  write  simultaneously 
to  ■  the  governing  bodies  of  these  so- 
cieties offering  its  service  in  problems 
of  public  and  professional  welfare  and 
asking    their    co-operation. 

"We  have  read  the  report  of  the  Joint 
Conference  Committee  and  believe  that 
the  American  Association  of  Engineers, 
a  successful  going  organization,  is 
capable  of  carrying  forward  the  non- 
technical activities  recommended  in 
the  report  fully  as  well  and  perhaps 
better  than  the  organization  recom- 
mended by  the  conference  report. 

"The    activities   of   A.    A.    E.    are   con- 


fined to  social  and  economic  problems 
such  as  legislation,  employment,  com- 
pensation, political  and  civic  endeavor. 
A.  A.  E.  takes  in  everyone  of  good 
character  in  the  engineering  profes- 
sion and  seeks  to  mobilize  all  engi- 
neers for  joint  action.  It  gets  its  sup- 
port from  the  man  back  home  without 
liny  intermediate  representation  so 
that  it  is  able  to  do  the  things  that  lie 
close  home  and  that  make  living  as  an 
engineer  worth  while. 

"If  the  founder  societies  elect  to  co- 
operate with  A.  A.  E.  in  the  work  it  is 
doing  and  in  similar  non-technical  ac- 
tivities, it  would  be  our  understanding 
that  such  support  would  not  be  finan- 
cial and  would  in  no  way  interfere 
with  present  prerogatives  and  privi- 
leges of  the  founder  societies. 

"This  letter  has  been  approved  by 
our  Executive  Committee  at  its  meet- 
ing December  20,  1919.  We  are  enclos- 
ing copy  of  our  constitution  for  con- 
venient  reference." 

Let  us  have  full  discussion.  The 
great  body  of  engineers  who  have 
given  the  matter  thought  evidently  be- 
lieve that  the  ends  to  be  attained  from 
the  human  side  must  be  reached  by  a 
strong,  well  built  and  thoroughly  dem- 
ocratic organization,  devoted  exclu- 
sively to  these  ends  and  organized  for 
effective  action  in  ways  which  the  men 
of  experience  in  human  and  political 
activities  have  found  to  be  most  ef- 
fective. On  the  other  hand,  they  feel 
that  the  purely  scientific  societies,  or- 
ganized for  the  investigation  of  nat- 
ural phenomena  and  their  application, 
which  elect  for  their  officers  men  dis- 
tinguished by  research  and  technical 
achievement,  cannot  by  mere  federa- 
tion and  delegation  of  power  through 
complicated  machinery  achieve  impor- 
tant results  for  the  welfare  of  engi- 
neers  as   men   and   citizens. 

Are  you  in  favor  of  unity  along  the 
lines  of  the  above  letter?  If  so,  write 
the  editor  of  this  paper,  sending  copies 
to  the  Secretary  of  the  national  tech- 
nical society  of  which  you  are  a  mem- 
ber, and  to  the  Secretary  of  the  Amer- 
ican  Association    of   Engineers. 

C.    E.  DRAYER, 
.Secretary.    American    Assn.    Engrs. 


SAX   PRANCI.SfO   CHAPTER. 


EilKir 


Critioise    .Stnte    Saia 


After  hearing  the  lecture  of  Mrs 
Grace  Palmer  Craig  on  Psychology  for 
the  Engineer,  the  San  Francisco  Chap- 
ter of  the  American  Association  o( 
Engineers    passed    resolutions    and    in- 


structed their  Ethics  and  Compensa- 
tion Committee  to  register  a  protest 
to  Governor  Stevens  and  the  State 
Legislature  that  engineers  in  the  state 
employ  were  being  paift  a  ridiculously 
low  compensation  for  the  services  ren- 
dered. They  cite  the  case  of  a  recent 
civil  service  examination  for  an  as- 
sistant engineer  offering  a  salary  of 
$250  per  month  to  a  man  who  would 
pass  upon  important  matters  pertain- 
ing to  hydroelectric  and  irrigation  de- 
velopment. Resolutions  were  also  for- 
warded to  Congress  asking  for  the  ap- 
propriation of  funds  to  continue  the 
work  of  the  Geological  Survey  in  main- 
taining rainfall  gauge  stations  in  this 
state  so  that  the  present  record  so 
valuable  in  hydroelectric  and  irriga- 
tion development  will  not  be  broken 
and    rendered    valueless. 

V.    D.    COU.SINS, 
For    American    Association    of    Engrs. 


SAfRAMEXTO    ENGIXEER.S    CLUB 
JOIX    A.    A.    E. 


The  Sacramento  Chapter  of  the 
American  Association  of  Engineers 
according  to  announcement  of  repre- 
sentatives, has  voted  to  accept  the 
plan  of  the  Sacramento  Engineers 
Club  to  come  into  the  association.  This 
action,  it  is  said,  will  enable  the  club 
to  retain  its  identity,  for  which  some 
of  the  older  members  have  strongly 
contended. 


.SOUTHERX     PACIFIC     RAILROAD 
.SECTIOX,   A.    A.   E. 


The  first  annual  convention  of  the 
Southern  Pacific  Section,  American  As- 
sociation of  Engineers,  was  held  in 
January  at  the  St.  Francis  Hotel.  Rep- 
resentatives from  all  parts  of  the  coun- 
try where  the  Southern  Pacific  engi- 
neers have  interests  were  represented, 
147  votes  being  cast.  A  constitution 
was  adopted,  subject  to  the  approval 
of  National  Headquarters.  The  con- 
vention instructed  its  executive  com- 
mittee to  select  and  send  delegates  to 
the  railroad  conference  of  the  -Ameri- 
can Association  of  Engineers  which  is 
to  be  held  in  Chicago  March  15.  These 
delegates  are  now  being  selected.  Con- 
siderable interest  was  indicated  by  the 
railroad   enginers   present  in   a   100  per 


BUILDING    AND    ENfMNRBRING    NEWS 

IRHIGATIOIV    UISTHICTS    l\    •  Al-IFOHMA. 


Name   of   District. 


County 


Ore. 


Area 

Bonds 

Address  of  8ecrel»ry. 

Acres 

Voted 

7,576    .  . 

.$    2.'^0.000 

Alpaugli 

UO.OOO    .. 

043,000 

Dinuba. 

32,500    .. 

.    1.055,000 

Anderson. 

11,000    .. 

Lassen 

30.000    .. 

.       253.000 

Yermo. 

1,210    .. 

Big  Pine. 

44,328    ., 

140.000 

Brown'8  Valley. 

700    .. 

Cardiff    by    the   Sea. 

3.113    .  . 

90,000 

R.    F.    D.    3,    Sacrifliento 

4,000    .  . 

.       200,000 

Falroaks. 

18,300    .  . 

615.000 

Ollnda. 

33,150    .. 

Amadee. 

576,600    .. 

.    6,000.000 

El  Centre. 

19.660    .  . 

Jacinto. 

14,794    .  . 

.    1,232,50» 

La  Mesa. 

15,776    .. 

.    1.400.000 

Lindsay. 

3.000    .  . 

60.000 

Little  Rock. 

34.000    .  . 

Doyle.                                      ^ 

8.000    .  . 

270.000 

Colusa. 

81.183    .  . 

.    2,215,021 

Modesto. 

27.665    .. 

Victorville. 

1.503    .. 

Santa  Ana. 

670    .  . 

Santa  Ana. 

74,146    .  . 

.    2,399.500 

Oakdale. 

4,000    .  . 

Palmdale. 

U,200    .. 

350.000 

Paradise. 

18.200    .. 

Willows. 

20,756    .. 

.    1.000,00* 

Princeton. 

3,700    .  . 

Ravendale. 

485    . 

25,000 

San   Ysidro. 

5,540    .  . 

Fort  Scott. 

21.500    .. 

Doyle. 

71.050    .. 

.    3.835,000 

Manteca. 

9,200    .  . 

Stratford. 

17,500    .. 

Fort   Bidwell. 

12.000    .. 

.    1,000,000 

Terra   Bella. 

39.360    .  . 

500.000 

Tulare. 

175.566    .  . 

,    2,572,800 

Turlock. 

11.300    .  . 

Tranquility. 

71.517    .. 

869% 

Walnut. 

14.434    .. 

465,000 

Waterford. 

15.000    :. 

11,700    .. 

410.000 

Traoy. 

Alpaugh Tiilare    

Alta Tulare-Fresno     

Anderson  -  Cottonwood Shasta     

Baxter   Creek Lassen     

Big  Rock  Creek Los  Angeles    

Black    Rock Inyo     

Brown's    Valley Yuba     

Cardiff San   Diego    

Carmichael Sacramento     

Fairoaks v  ..   Sacramento     

Happy    Valley Shasta     

Honey    Lake    Valley. Lassen     

Imperial Imperial     ,  .  . 

Jacinto Glenn     

La    Mesa,   Lemon    Grove,    etc... San    Diego     

Lindsay-Strathmore Tulare     

Litie   Rock   Creek Los    Angeles    

Long  Vailey  Creek Lassen     

Maxwell Colusa     

Modesto Stanislaus    

Mojave    River    San    Bernardino    

Newport    Heights Orange    

Newport    Mesa Orange    

Oakdale Stanislaus-San  Joaquin 

Paimdale    Los  Angeles   

Paradise Butte     

Princeton-Cordova-Glenn    Colusa-Glenn    . .-, 

Provident     Glenn-Colusa    I. 

Redrock  Creek    Lassen     

San  Ysidro    San    Diego    

Scott  Valley   Siskiyou    

Southern    Lassen    Lassen    

South   San   Joaquin    San   Joaquin    

Stratford    Kings    

Surprise    Valley    Modoc    

Terra   Bella    Tulare    

Tulare    Tulare     

Turlock    Stanislaus-Merced     

Tranquility    Fresno    

Victor  Valley San   Bernardino 

Walnut     Los   Angeles   

Waterford    Stanislaus    

Webster   Madera    

W^estside    San    Joaquin    


1914 
1888 
1914 
1916 
1890 
1915 
1888 
1916 
1915 
1917 
1891 
1916 
19U 
1918 
1913 
1915 
1892 
1916 
1918 
1887 
1917 
1918 
1918 
1909 
1918 
1916 
1917 
1918 
1918 
1911 
1917 
1915 
1909 
1915 
1918 
1915 
1889 
1887 
1917 
1917 
1893 
1914 
1915 
1915 


cent  organization,  and  it  is  thought 
possible  to  attain  this  percentage 
during   the  coming  year. 

The  following  otlicers  were  elected 
for  the  ensuing  year.  Mr.  H.  I.  Ben- 
jamin. President;  Mr.  L.  E.  Johnson. 
Secretary,  and  Mr.  W.  P.  Smith,  Treas- 
urer. 

The  next  convention  will  be  held  in 
January,   1921. 


.SAFETY   FIRST. 


Minneapolis,  Minn.,  under  the  leader- 
ship of  its  Civics  and  Commerce  Asso- 
ciation, has  just  joined  the  group  of 
progressive  cities  where  both  indus- 
trial safety  and  public  safety  work  is 
being  conducted  along  the  lines  that 
have  proved  successful  in  the  thirty- 
seven  other  Americfcrt  cities  where  lo- 
cal councils  of  the  National  Safety 
Council    are    functioning. 

Dr.  C.  H.  Kohler,  chairman  of  the 
Committee  on  Accident  Prevention  of 
the  Minneapolis  Civics  and  Commerce 
Association  has  been  chosen  acting 
chairman  of  the  Local  Safety  Council. 
The  program  to  be  followed  by  the 
Minneapolis  safety  council  and  the  de- 
tails of  the  organization  are  now  be- 
ing developed  by  the  Committee  on 
Accident  Prevention,  and  W.  R.  Ras- 
mussen.  regional  field  secretary  of 
the   National   Safety   Council. 


Within  the  next  few  weeks,  the  prin- 
cipal industries  in  and  near  Minneap- 
olis will  be  organized  into  a  compact 
co-operative  local,  safety  organizations 
will  be  introduced  in  the  individual 
plants,  and  schools  for  foremen,  safety 
supervisors,  and  safety  conferences  for 
executives  will  be  initiated.  At  the 
same  time  a  public  safety  campaign 
will  be  inaugurated  and  the  question  of 
introducing  safety  instruction  in  the 
schools  of  Minneapolis  taken   up. 

The  formulation  of  codes  on  safety 
in  paper  and  pulp  manufacture  and 
safety  in  blast  furnaces  operation  were 
tentatively  assigned  to  the  National 
Safety  Code  Committee  at  a  meeting 
held   in    Washington,   D.   C,  recently. 

This  committee — which  consists  of 
representatives  of  the  National  Safety 
Council,  the  Bureau  of  Standards,  the 
Safety  Institute  of  America,  the  Amer- 
ican Society  of  Mechanical  Engineers, 
the  National  Electric  Light  Association, 
the  Stock  and  Mutual  Insurance  Inter- 
ests, Underwriters'  Laboratories,  and 
the  State  Industrial  Commissions  of 
New  York,  New  Jersey.  Pennsylvania, 
Ohio.  Wisconsin  and  California — also 
suggests  that  the  National  Safety 
Council  undertake  the  formulation  of 
safety  codes  on  building  construction 
and  on  power  presses.  This  will  be 
done  by  the  Council  through  its  Con- 
struction     and      Engineering      Sections 


and  with  the  assistance  of  other  inter- 
ested  organizations. 

The  National  Safety  Council  haa  pre- 
pared for  its  own  membership  safe 
practices  pamphlets  on  paper  and  pulp 
manufacture,  blast  furnaces,  and  pow- 
er presses,  and  it  is  probable  that  the 
standards  formulated  for  distribution 
to  industry  at  large  through  the  Na- 
tional Safety  Code  Committee  will  be 
based  on  the  safe  practices  pamphlets 
already  issued  by  the  National  Safety 
Council. 

The  Mining  Section  of  the  Council 
was  asked  to  take  up  with  the  Bureau 
of  Mines  and  the  mining  societies  the 
matter  of  formulating  mining  safety 
standards  in  addition  to  those  already 
formulated  by  the  Bureau  of  Mines. 
The  National  Safety  Code  Committee 
will  report  to  the  American  Engineer- 
ing Standards  Committee  under  whose 
auspices  the  actual  formulation  of 
safety  standards  will  proceed. 


A  great  forward  drive  toward  the  re- 
duction of  both  industrial  and  public 
accidents  in  the  Metropolitan  District 
of  New  York  has  just  been  made 
through  the  appointment  of  R.  S.  Jar- 
nagin.  Regional  Supervisor  of  Safety 
for  the  Eastern  Railroads.  United 
States  Railroad  Administration,  as  Sec- 
retary of  the  New  York  Local  Council 
of  the  National  Safety  Council  and  the 
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Safety  Institute  of  America.  Head- 
quarters of  the  New  York  Local  will  be 
maintained  in  the  office  of  the  Safety 
Institute  in  the  Arsenal  Building.  Cen- 
tral Park.  All  the  exhibits,  the  library 
and  other  facilities  of  the  Institute  will 
be  placed  at  the  disposal  of  the  Local 
Council.  The  National  Safety  Council 
will  send  one  of  its  field  secretaries  to 
New  York  to  co-operate  in  the  reor- 
ganization of  the  present  local  council 
of  that  city  alono;  the  lines  of  the  local 


councils  of  St,  Louis,  Pittsburggh  and 
Cleveland. 

In  view  of  the  importance  of  the 
Metropolitan  District  as  an  industrial 
center,  this  promises  to  be  one  of  th« 
most  important  councils  yet  organized. 

The  New  York  local  council  will  or- 
ganize and  conduct  scliools  for  safety 
supervisors  and  foremen,  workmen's 
mass  meetings,  and  conferences  for  in- 
dustrial executives. 

The      promotion      of      public      safety. 


school  safety  and  educational  safety 
will  he  a  distinct  service  of  the  Safety 
Institute  and  will  be  carried  on  in  the 
Metropolitan  District  under  the  direc- 
tion of  the  Institute,  the  National 
Safety   Council    co-operating. 

The  Saffety  Institute  will  soon  be 
moved  to  the  Arsenal  Building  in  Cen- 
tral Park.  This  building,  which  is  be- 
ing remodeled,  will  provide  splendid 
accommodations  for  the  various  schools 
of   the   Council. 
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BUILDING. 


APARTMENT  HOUSES 

Plans  Being  Prepared.  Sub-Figures 
Being  Taken. 

APARTMENTS  Cost,   J38,000 

9AN  FRANCISCO.  SW  Sacramento  4 
Scott    Streets. 

Three-Btory  and  basement  frame  apart- 
ments, 6  apts.  of  6  rooms  each. 
(Italian  Renaissance  Style  of  Ar- 
chitecture). 

Owner — Eleanor  Hansen,  2000  Polk  St,. 
San   Francisco. 

Architect — J.  F.  Dunn,  Phelan  Bldg., 
San   Francisco. 

Contractor — F.  L.  Hansen.  2000  Polk 
St.,    San    Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost,  i 

SAN   FRANCISCO.     S   California  Street 

Bet.  Leavenworth  and  Hyde  Sts, 
Tliree-story    frame    and    plaster    apart- 
ment   house    addition    33    2    and    3- 
room    apts.    (The    present    building 
will  be  moved  to  the  rear). 
Owner — Harris.  Ed.  &  Austin  Tichenor. 
Architect— Miss   Grace   Jewett,   57   Post 
St..  San   Francisco. 
NOTE:- — Plans  will   be  ready  tor  fig- 
ures In  about  two  weeks. 


Completing  Plans. 

APARTMENT    HOUSE  Cost.    $60,000 

LONG  BEACH,  Los  Angeles  Co..  Cal. 
On  the  Ocean  Front. 

Three-story  reinforced  concrete  apart- 
ment house   (12  3-room  apts.) 

Owner — Ricardo    Hofer. 

Architect  H.  Alfred  Anderson.  Palace 
Theatre   Bldg..   Long  Beach. 


To  Be  Done  by  Days  Work. 
APARTMENTS,    ETC.  Cost,    »25.O0"O 

RICHMOND.      NE   Macdonald   Ave.,   and 

13th    St. 
Two-story   brick   apartments   and   auto 

sales    rooms    (two   4-room    Apts.) 
Owner — Mr.    McMulIen. 
Lessee — John  Lcppla  &  Son.  Richmond. 
Designer   and    Superintendent — John   C. 

Thornton.   5321.4    5th   St..   Richmond. 


Plans  Being  Prepared.  Ready  for  Fig- 
ures in  a  Week. 

APARTMENTS  Cost.    $110,000 

OAKLAND.  Alameda  Co..  Cal.  Facing 
Lake  Merritt. 

Five-story  and  basement  Class  "C" 
apartment  house  (18  3.  4  and  5- 
room  apts.) 

Owner- — Withheld. 


Architect — E.  E.  Young.  251  Kearny  St.. 
San   Francisco. 


Plans  Being  Prepared.  Ready  for  Fig- 
ures February  17th. 

APARTMENT    HOUSE  Cost.    $60,000 

SAN  FRANCISCO.  Sacramento  and  Oc- 
tavia  Streets. 

Five-story  and  basement  reinforced 
concrete  Class  "C"  apartment 
house  (20  apartments  of  2  and  3 
rooms  each — (50   rooms.) 

Owner — W.   Gardiner. 

Architect — O'Brien  Bros.  240  Mont- 
gomery   Street.    San    Francisco. 

~   BONDS 

GRIDLEY.  Butte  Co..  Cal.— The 
Trustees  of  the  Gridley  Union  High 
School  District  are  contemplating  call- 
ing an  election  to  vote  bonds  "with 
which  to  finance  construction  of  a  new 
high  school  building,  the  present  struc- 
ture being  unable  to  accommodate  the 
present    attendance. 


CROCKETT.  Contra  Costa  Co.,  Cal.— 
Steps  are  being  taken  to  call  an  elec- 
tion to  decide  the  question  of  issuing 
bonds  with  which  to  finance  the  con- 
struction of  a  new  and  larger  grammar 
school  building.  The  present  building 
Is  entirely  inadequate  to  accommodate 
the   territory. 

ANDERSON.  Shasta  Co.,  Cal. — The 
Anderson  Chamber  of  Commerce  is 
urging  a  bond  election  in  the  Ander- 
son-Cottonwood Irrigation  District  to 
secure  funds  with  which  to  complete 
the  canal  and  ditch  system.  Francis 
Carr  of  Redding  is  Attorney  for  the 
District. 


GRIDLEY.  Butte  Co..  Cal.— Bonds  of 
$15,000  have  been  voted  to  finance  the 
extension  of  the  present  water  works 
system.     James  Ownby   is   City   Clerk. 


HANFOHD.  Kings  Co..  Cal— Bids 
Y  111  be  received  by  the  Kings  County 
Supervisors  up  to  March  5th  for  the 
purchase  of  the  $16,000  bond  Issue  of 
the  Lake  School  District.  Proceeds  of 
the  sale  will  finance  construction  of  a 
new   school  building. 


EL  MONTE.  Los  Angeles  Co..  Cal  — 
Until  8  P.  M..  February  19.  bids  will 
be  received  by  the  City  Clerk  for  the 
purchase  of  $55,000  sewer  bonds.  Olm- 
sted &  Glllelen,  Consulting  Engineers. 
Hollingsworth    Bldg..    Los    Angeles,    are 


preparins   plans  for  the  proposed  sewer 
system. 


EAST  SAN  DIEGO.  Cal.— An  election 
will  be  held  February  17  to  vote  on  is- 
suing $200,000  bonds  for  a  new  city 
water  system  with  4-inch  mains 
throughout  the  city  and  98  fire  hy- 
drants.    Will   Brown,   city  engineer. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. 
— March  4th  is  the  date  set  to  decide 
the  question  of  Issuing  and  selling 
bonds  of  $70,000  with  which  to  pur- 
chase a  site,  erect  a  new  school  and 
rehabilitate    the   present    school. 


.N'APA,  Napa  Co..  Cal — The  City  Coun- 
cil. H.  H.  Thompson.  City  Clerk,  has 
passed  a  resolution  providing  for  an 
election  to  vote  bonds  of  $150,000  with 
which  to  finance  the  following  street 
improvements:: 

The  grading,  paving  and  curbing  of 
First  street  from  the  eastern  line  of 
Randolph  street  to  the  western  boun- 
dary  line  of  the   city. 

The  grading,  paving  and  curbing  of 
First  street  from  the  eastern  end  of 
the  stone  bridge  over  Napa  Creek  to 
Bell  avenue. 

The  grading,  paving  and  curbing  of 
Third  street  from  the  eastern  line  ol 
(^oombs  street  to  the  eastern  line  of 
.lefiferson  street;  and  from  the  west- 
ern line  of  the  Southern  Pacific  right- 
of-way  to  the  eastern  boundary  of  the 
city. 

The  grading  and  paving  of  Bell  ave- 
nue from  the  northern  line  of  First 
street  to  the  northern  line  of  Third 
street. 

The  grading,  paving  and  curbing  ol 
Soscol  avenue  from  the  city  limits  to 
western  line  of  the  rights-of-way  of 
tile  Soutiiern  Pacific  Company. 

The  grading  and  paving  of  Main 
street  from  the  southern  line  of  Pearl 
street  to  the  northern  line  of  Lincoln 
avenue. 

The  grading  and  paving  of  Lincoln 
avenue  from  the  western  line  of  M.%in 
.street  to  the  eastern  line  of  Jefferson 
street. 

The  grading  and  paving  of  Jefferson 
street  from  the  Sonoma  road,  on  the 
western  boundary  of  the  City  of  Napa, 
to  the  northern  line  of  Oak  street. 

The  grading,  paving  and  curbing  o( 
Jefferson  street  from  the  northern'  line 
of  Oak  street  to  the  center  line  of  Lin- 
coln avenue,  on  the  northern  limits  ot 
the  city. 
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NAPA.  iN'apa  Co.,  Cal, — The  t'ity 
School  Board  is  conttmplating  an  elec- 
tion to  decide  the  question  of  issuing 
and  selling:  bonds  with  which  to  erect 
a  number  of  school   buildings. 

Architect  W.  H.  Weeks,  75  Post 
street.  San  Francisco,  has  presented 
preliminary  sketches  for  new  schools 
and  these  are   being  considered. 


LODI.  San  Joaquin  Co.,  Cal.-^Bonda 
of  $90,000  have  been  voted  for  a  new 
school  building.  No  architect  has  been 
selected  as  yet  to   design   the  building. 


SAN  RAFAEL,  Marin  Co,  Cal. — Peti- 
tions have  been  received  by  the  County 
Supervisors,  Eugene  D.  Graham,  Coun- 
ty Clerk,  asking  that  a  bind  election 
be  called  to  decide  on  the  issuance  of 
$1,000,000  in  bonds  to  build  a  system  of 
highways.  The  petition  calls  for  a 
coast  road  via  Bolinas,  a  central  road 
through  the  San  Geronimo  Valley  via 
Point  Reyes  Station  and  Tomales  and 
a  lateral  from  Tomales  to  Novate  to 
connect  with  the  State  Highway. 


SAN  JUAN,  San  Benito  Co..  Cal.— 
Preparations  are  being  made  by  the 
Town  Trustees  to  call  an  election  to 
decide  the  question  of  issuing  bonds  of 
$20,000  with  which  to  finance  construc- 
tion  of  a  septic  tank. 

W.    E.    Hodges  is   Town   Clerk. 


YREKA,  Siskiyou  Co.,  Cal. — An  elec- 
tion to  decide  the  question  of  issuing 
bonds  of  $1,000,000  with  which  to 
finance  construction  of  a  modern  coun- 
ty highway  system  is  being  considered 
by  the  County  Supervisors.  W.  J.  Neil- 
on.  County  Clerk. 


SALINAS,  Monterey  Co.,  Cal. — Bonds 
of  $50,000  with  which  to  finance  im- 
provement in  Reclamation  District  No. 
1665,  carried  at  a  recent  election. 


MADERA,  Madera  Co.,  Cal. — Steps 
are  being  taken  by  the  Trustees  of  the 
Madera  Grammar  School  District  to 
call  an  election  to  vote  bonds  with 
which  to  finance  construction  of  a  new 
grammar  school  building. 

The  County  Superintendent  of 
Schools  has  been  instructed  to  secure 
sketches,  estimates,  etc..  from  archi- 
tects. 


EMPIRE,  Stanislaus  Co.,  Cal. — The 
election  held  to  vote  bonds  of  ;C3.500 
with  which  to  finance  construction  of 
a  new  school  building  failed  to  carry 
by  three  votes  and  preparation,^  ar*? 
now  being  made  to  call  anot'iei-  eU"? 
tion. 

FRESNO.  Fresno  Co..  Cal. — The 
County  Clerk,  has  provided  for  the  for- 
mation of  the  McKinley,  Houghton  and 
Empire  School  District  into  one  dis- 
trict, to  be  known  as  the  Pershing 
School  District  and  steps  are  now  being 
taken  to  select  a  site  for  a  new  school 
building.  After  selecting  a  site  an 
election  will  be  called  to  vote  bonds 
of  $25,000  or  $30,000  to  finance  con- 
struction of  a  new  structure. 

REDDING,  Shasta  Co.,  Cal. — The 
Trustees  of  the  Redding  Grammar 
School  District  have  extended  the  time 
for  voting  bonds  for  a  new  grammar 
school,  from  February  24th  to  March 
16th. 

Architect  Geo.  C.  Sellon  of  Sacra- 
mento has  been  commissioned  to  pre,- 
pare   plans. 


GHUBGHES 


Plans   I^fint;    Cnnipl'tt'l. 

CHURCH    &    STUItE  i.'ost.    $40,000 

OREGON   CITY.   Oregon. 

Two-story    concrete    and    brick '  church 

and   store. 
Owner — Methodist     Church     of     Oregon 

City. 
Architects — Tourtellotte'     &       Hummel, 

McKay    Bldg.,    Portland,    Oregon. 


Plans  Prepared. 

CHURCH  Cost,    $15,000 

MADERA,  Madera  Co.,  Cal.  "G"  and 
Sixth  Streets. 

Hollow  tile  church  building  and  Sunday 
School  Rooms,  67x94  (7  classrooms 
and  assembly  hall  with  seating  ca- 
pacity of  300). 

Owner — First  Methodist  Church  of 
Malera. 

Architect — Not  Given. 


Plans  Being  Prepared. 

SYNAGOGUE  Cost,    $50,000 

LOS  ANGELES.  Cal.     Boyle  Heights. 
Brick  synagogue. 
Owner — Jewish    Synagogue    Ass'n. 
Architect — John  M.  Cooper,   335  Marsh- 
Strong  P.ldg.,   Los   Angeles. 


lAtTOKIES      AM)     AVAREHOUSES. 

Sub-Figures      to    be    Taken    in      a    Few 

Days. 
PRINTING    PLANT  Cost.    $175,000 

SAN   FRANCISCO.        SW      Bryant      and 

Third    Streets. 
Five-story  reinforced  concrete  printing 

plant. 
Owners      and      Contractors — Lange  '    & 

Bergstrom.       Sharon       Bldg..       San 

Francisco. 
Lessee — Schwabacher-Frey    Co. 
Architects — Owners. 


Plans   to  be   Prepared. 

FACTORY  BLDGS.  Cost,    (1st  unit) 

$60,000. 
SAN  JOSE,  Santa  Clara  Co.,  Cal.     Luna 

Park    (17th   St.   and  Berryessa  Rd.) 
Factory    buildings. 
Owner — National  Axle  Co.,  Cr.  Chamber 

of  Commerce  of  San  Jose. 
Architect — Engineering  Dept.  of  Owner 
J.  G.  Travares.  former  president  of 
the  Noiseless  Typewriter  Company,  is 
head  of  the  new  enterprise.  Kyle,  for- 
merly of  the  Wisconsin  Axle  Company, 
and  the  Baldwin  Locomotive  w^orks.  is 
vice  president  and  general  manager: 
Horatio  W.  Smith,  is  consulting  engi- 
neer in  an  advisory  capacity  with  the 
axle  company's  corps  of  engineers  and 
N.  Elliott,  is  head  of  the  purchasing  de- 
partment. Elliott  was  formerly  head 
of  a  similar  department  for  the  Engi- 
neering and  Sales  Corporation  of 
Chicago.  A.  H.  McCleary  will  be  the 
metallurgist  of  the  company.  J.  L. 
Armstronc:.  superintendent,  was  for- 
merly general  superintendent  of  the 
Wisconsin    Axle   Company. 


Contract   Awarded. 

CANNERY    BLDG.  Cost.    $60,000 

HILLSBORO,   Oregon. 

One-story  hollow  tile  cannery  building. 
370x97. 

Owner — Ray   &  Son. 

Architect — E.  E.  McClaran.  Lumber  Ex- 
change. Portland.  Ore. 

Contractor — C.    H.       Rice.    Oak       Grove, 
Oregon. 
Tile    contract    has    been    awarded    to 


the  Salem  Tile  &  Mercantile  Co.  of 
Salem.  Roofing  work  will  be  done 
under  a  separate  contract. 


Plans  to   be   Prepared. 

WAREHOUSE  Cost,    $80,000 

■SBBASTOPOL,   Sonoma   Co.,  Cal. 
First    unit    of   cold   storage    warehouse. 
Owner — Sebastopol  Apple  Growers'  As- 
sociation.  Sebastopol.   Cal. 
Architect— Not    Yet    Selected. 

E.  C.  Merritt  is  President  of  the  As- 
sociation and  H.  R.  Harbine.  Lewis 
Frei,  D.  D.  Sinclair  and  Fred  Maddocks 
members  of   the   Board  of  Directors. 


Plans   Being  Completed. 

FACTORY  Cost,   $ 

PORTLAND,   Ore.      SW    18th   and    Thur- 

man    Streets. 
Three-story    and    basement    hollow    tile 

and  heavy  mill  shoe  factory,  eOxl"? 
Owner — Theo.  Bergmann  Shoe  Mfg.  Co. 
Architects — Claussen   &   Claussen,   Mac- 

leay   Bldg.,   Portland. 


Contract  Awarded. 

WAREHOUSE  Cost,  $ 

SAN  FRANCISCO.  Minna  Street  E  of 
Third  Street. 

Four-story  and  basement  Class  "C" 
warehouse. 

Owner — Archbishop    of    S.    F.    Diocese. 

Lessee — Rucker-Fuller  Desk  Co. 

Architect — Smith  O'Brien,  Bankers  In- 
vestment  Bldg.,   .San   Francisco. 

Contractor — T.  B.  Goodwin,  2245  Filbert 
St.,  San  Francisco. 


SANT.\  MONICA,  Los  Angeles  Co.. 
Cal— Until  10  A.  M.,  February  27,  bids 
will  be  received  by  the  City  Clerk  for 
the  construction  and  completion  of  a 
portion  of  the  municipal  pier.  Infor- 
mation may  be  obtained  on  application 
to  Leeds  &  Barnard,  consulting  engi- 
neers, 705  Central  Bldg..  Los  Angeles. 
The  present  concrete  piles  will  be  re- 
placed by  creosoted  wood  piles  to  sup- 
port the  reinforced  concrete  deck. 
The  work  will  involve  21.570  lin.  ft. 
piling;  64.000  ft.  B.  M.  untreated  tim- 
ber caps.  14x16  in,,  approximately  the 
same  amount  of  untreated  timber 
struts,  SxlO  in.;  14.000  lbs.  wrought 
iron  straps;  58,000  lbs.  H4-in.  diagonal 
tie    rods  and   1600    lbs.    turnbuckles. 

Contract    Awarded 

WAREHOUSE.    ETC  Cost.    $26,000 

SAN  FRANCISCO  I  Twelfth  Street 
57  N  Howard. 

One-story  brick  ai  .  reinforced  con- 
crete warehouse  and  salesroom 
(building  to  be  strong  enough  for 
2   additional   stories.) 

Owner — Michelin  Tire  Co..  1640  Pine 
St..   San   Francisco. 

Architect — Joseph  L.  Stewart.  Claus 
Speckels  Bldg..  San  Francisco. 

Contractor — P.  R.  Ward,  180  Jessie  St., 
San  Francisco. 


SAN  FRANCISCO. — Architects 
O'Brien  Bros.,  240  Montgomery  St.. 
have  awarded  a  contract  to  the  Mission 
Concrete  Co.  for  the  concrete  work  in 
connection  with  the  construction  of  a 
one-story  Class  "C"  brick  warehouse 
for  the  Fourth  Street  Realty  Co.  It 
will  he  erected  on  the  south  side  of 
Harrison    street    20O    E    of    Fourth. 

FrRE~HOUSES"AyTrjAn.S. 

FRESNO.  Fresno  Co..  Cal, — Two  sets 
of  drawings  were  submitted  to  the 
Police  and  Fire  Commissioners  at  their 
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last  meeting  for  new  flre  houses  which 
it  is  planned  to  rect  in  the  near  future, 
these  by  Architects  Coates  &  Travers. 
Rowell  BIdg..  and  Swartz  &  Ryland, 
Rowell  Bldg.,  both  of  Fresno.  The 
Commissioners  decided  to  wait  until 
other  Fresno  architects  submitted  de- 
signs before  considering  these  already 
received. 

FLATS. 

Electrical  Contract  Awarded.  Sub- 
Figures  Being  Taken  on  Balance  of 
Work. 

FRAME  FLATS  Cost.  $5.00n 

SAN  FRANCISCO.  W  Gough  Street  30 
S  Oak  Street. 

Two-story   frame    (2)    flats  and  a  store. 

Owner — "Walter  S.  Goldberg,  Room  19. 
320  Market   St.,  San  Francisco. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San   Francisco. 

Electrical  Work  awarded  to  C.  C. 
Severin.   185   Stevenson   St. 


OARAOES 


Contracts   Awarded. 

MACHINE  SHOP  Cost,   $18,000 

SAN   FRANCISCO.        S\V      Folsom      and 

Juniper  Streets. 
One-story  steel  and  brick  machine  shop 
Owner — Kleiber  &  Co.,   1480  Folsom  St., 

San  Francisco, 
Engineer — Richard      turn      Suden,      1480 

Folsom  St.,  San  Francisco. 
Steel    awarded    to    Pacific    Rolling    Mill 

Co.  at  $9,000. 
Brick  Work  to   Wm.   Rainey  at   $4,500. 


Contract   Awarded. 

AUTO   REPAIR  SHOP  Cost,  $4,638 

SAN   FRANCISCO.      Waller   Street  near 

Steiner. 
One-story  brick  auto  repair  shop. 
Owner — .\.   Schmidt. 
Architect — H.   C.    Baumann,   251    Kearny 

St..  San   Francisco. 
Contractors — Vukicevich    &    Bagge,    ISO 

Jessie  St.,  San  Francisco. 


Contract    Awarded. 

GARAGE  Cost.    $13,000 

FRESNO,    Fresno    Co.,    Cal.      South    "J" 

Street   Bet.   Mono  and  Ventura  Sts. 
One-story    fireproof   garage   and    repair 

shop,    50x150. 
Owner — Damir       Bros..       1137     "J"      St.. 

Fresno. 
Lessee — Walling      &    Alexander      Stage 

Co.,    Fresno. 
Architects — Coates    &    Travers.    Rowell 

Bldg..  Fresno. 
Contactors — T  r  e  w  h  i  t  t-Shields       Co., 

Rowell   Bldg.,   Fresno. 


Plans  Being  Prepared.  Ready  for  Fig- 
ures in  a  Week  or  Ten   Days. 

AUTO  SALESROOM  AND  GARAGE 

Cost,    $22,000 

RICHMOND,  Contra  Costa  Co.,  Cal 
NE  13th  and  Macdonald   Ave. 

Two-story  brick  and  reinforced  con- 
crete auto  salesrooms  and  garage, 
50x108. 

Owner — Jas.  McMullen. 

-Architect — Sidney  B.  Newsom.  Nevada 
Bank    Bldg.,    San    Francisco. 

Contract  Awarded. 

ADDITION  Cost,    $12,000 

SAN     FR.\NCISCO.       S     CaJlifornia     St. 

49    E    Powell. 
One-story    reinforced    concrete   addition 

to    present    two-story  garage. 


Owner — I.     S.     Johnson.     1600     Post    St., 

San    Francisco. 
Architects — O'Brien       Bros.       Inc.,       240 

Montgomery    St.,    San    Francisco. 
Contractors — Barrett    &     Hilp,     Sharon 

Bldg.,    San    Francisco. 


Plans   Being   Figured. 

GARAGE  Cost,     $15,000 

TULARE,    Tulare    Co.,    Cal. 
One-story   concrete   garage. 
Owner — C.    R.    Russell,    Tulare.    Cal. 
Architects — Swartz    &    Ryland,    Rowell 
Bldg.,    Fresno. 


GARAGE,   ETC.  Co.st.   $11,000 

REDDING,  Shasta  Co..  Cal.  Shasta  and 
Market  Streets. 

One-story  brick  garage  and  auto  .sales 
room,  50x100.  Plans  have  been  de- 
signed so  as  to  provide  one  addi- 
tional story. 

Owner — Miller  Automobile  Co.,  Red- 
ding. 

Architect — Not   Given. 

Contractor — F.    R.    Thompson,    Redding. 

GOVERNMENT   WOBE  AND 
SUPPLIES 

WASHINGTON.  D.  C. — Plans  have 
been  completed  by  the  Bureau  of  Yards 
and  Docks,  Navy  Department.  Wash- 
ington, D.  C,  for  work  under  Specifi- 
cation No.  4087  providing  for  hangars 
"A."  "B,"  and  "C"  and  storehouse  "D," 
about  76  by  lit.  66  by  140,  66  by  200 
and  100  feet  wide  by  300  feet  long,  re- 
spectively, at  the  naval  air  station,  San 
Digeo,  Calif.  The  government  will 
furnish  all  material  for  "B"  and  "C," 
except  for  downspouts,  gutters,  con- 
crete work  and  painting,  and  will  fur- 
nish the  structural  steel  only  for  *'A" 
and  "D."  The  contractor  shall  supply 
all  other  materials  required  and  erect 
the  buildings  complete.  The  buildings 
will  be  in  general  all  steel  construction 
and  will  have  concrete  foundations. 
Drawings  and  specification  No.  4087 
may  be  obtained  on  application  to  the 
liureau,  to  the  commandant,  12  naval 
district,  Sheldon  Bldg.,  San  Francisco, 
Cal..  or  to  the  public  works  officer,  12th 
naval  district,  south  of  San  Francisco 
Bay,  Timken  Bldg.,  San  Diego,  Cal.,  on 
deposit  of  $10.  Date  for  opening  bids 
has  not  yet  been  set. 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Paint  ancj  Chemical 
Section,  Raw  Materials  and  Paints 
Branch,  up  to  February  18th  for  fur- 
nishing under  Circular  39,  one  thous- 
and bottles  of  liquid  furniture  polish, 
f.  o.  b.  San  Francisco. 

PAINT — Paint  and  Chemical  Section. 
Munitions  Building.  AV'ashington.  D.  C 
— Bids  are  wanted  until  10  A.  M.  Feb- 
ruary 26,  1920,  circular  40,  for  furnish- 
ing f.  0.  b.  San  Francisco  425  gallons 
o.  d.  paint.  1.500  pounds  putty,  50  gal- 
lons denatured  alcohol,  50  gallons 
black  paint,  20  pounds  drop  black,  58 
gallons  varnish,  300  quarts  damar  var- 
nish, 50  gallons  damar  varnish.  50  gal- 
lons rubbing  varnish.  2.ono  gallons  as- 
nhaltum  varnish.  45  gallons  oil  stain, 
."JOO  bars  stove  polish,  170  pounds  zinc 
sheets,  90  pounds  zinc  sheets  and  225 
pnunds  sulphuric  acid.  For  informa- 
tion  address  as  above. 

PAINT — Paint  and  Chemical  Section, 
Munitions  Building.  Washington,  D.  C. 
— Bids   are   wanted   until    10   A.  M..   Feb- 


ruary 24,  1920,  circular  46,  for  furnish- 
ing t.  o.  b.  San  Francisco,  30  gallons 
white  enamel  and  50  gallons  whit* 
Paint.  For  information  address  as 
above. 


SAN  FRANCISCO— Bids  will  be  re- 
ceived by  the  Zone  General  Supply 
Depot,  Fort  Mason,  up  to  February 
19th,  10  A.  M.,  for  furnishing  and  de- 
livering the  following  materials,  under 
Circular  No.  215:  Casters,  drawer  pulls, 
turnbuckles,  varnish,  paint,  printers' 
ink.  porcelain  receptacles,  chair  seats, 
hair  felt,  round  head  rivets,  asbestos 
twine,  wood  screws,  cornice  hooks, 
shaft  bolts,  index  card  cabinets  and 
cards,  filing  (wood)  cabinets  with 
bases,  emery  cloth,  extension  gimlet 
bits,  hot  eye  chisels,  screw  clamps,  rock 
and  automatic  drills,  blacksmith  ham- 
mer handles,  doweling  jigs,  screw- 
drivers, measuring  tapes,  plumbers' 
turnpins,  saw  filing  clamp,  300  lbs.  ex- 
celsior, 100  ft.  rubber  hose,  48  barrels 
unslacked  lime,  90  lbs.  ether,  one  bench 
drill  press,  mild  flat  steel,  flags,  40  ft. 
leather  belting,  map  cabinet,  auger 
bits,  twist  drills,  wrought  brass  pul- 
leys, dynamo  brushes,  braces.  15  gal- 
lons electrolyte  and   card  index  trays. 


SAN  FRANCISCO.— Bids  will  be  re- 
ceived until  Noon  of  February  27,  1920, 
by.  the  office  of  J.  W.  Roberts.  U.  S. 
Supervising  Superintendent  of  Con- 
struction. 403  Post  Office  Bldg.,  7th  and 
Mission  Sts.,  San  Francisco,  for  changes 
in  the  second  floor  of  the  U.  S.  Custom 
House  at  Washington,  Jackson,  San- 
some  and  Battery  Sts.,  San  Francisco. 


SAN  FRANCISCO.— Bids  will  be  re- 
ceived until  Noon  of  February  25th,  by 
the  ofl;ice  of  J.  W.  Roberts.  U.  S.  Super- 
vising Superintendent  of  Construction. 
Post  Office  Bldg.,  7th  and  Mission  Sts., 
for  installing  an  intercommunicating 
telephone  system  in  the  U.  S.  Marine 
Hospital   at   San  Francisco. 


MARE  ISLAND,  Cal. — The  following 
bids  were  received  February  11th  at 
Mare  Island  for  alterations  of  an  ex- 
isting double  quarters,  a  dormitory  and 
a  mess  hall  and  the  construction  of  a 
new  double  quarters,  at  the  Naval  Ra- 
dio Station,  Yerba  Buena  Island.  San 
Francisco  Bay,  Calif.  All  of  the  build- 
ings are  of  wood  frame  construction; 

Schultz  Construction  Co.  (all  work), 
$36,685;  (omit  mess  hall),  $34,285;  120 
days. 

Button  &  Button  (all  work),  $48,104 
(omit  mess  hall).   $44,284;  120  days. 

Bids  were  also  opened  at  Washing- 
ton,  which  will   be  reported   later. 

WASHINGTON,  D.  C. — Bids  will  be 
received  by  the  Purchasing  Officer,  The 
Panama  Canal,  under  Circular  No.  2237 
for  furnishing  and  delivering  the  fol- 
lowing materials  at  Cristobal  (Atlantic 
Port)  or  Balboa  (Pacific  Port),  bids  to 
be  opened  February  17th,  10  A.  M. 

2.000  lbs  bronze,  18,000  ft.  steel  gal- 
vaizned  wire.  20,0  lbs.  spring  brass 
wire,  2.000  brass  hexagon  nuts,  rivets, 
screws,  tacks,  screw  eyes,  1,000  ft.  steet 
conduit,  carbon'  buttons,  conductor 
cords,  fusible  plugs.  washers,  floor 
flanges,  brass  basin  tees,  steam  traps, 
various  valves,  leather  packings,  rub- 
ber corrugated  binder,  tires  and  tubes, 
packing,  electric  fixtures  and  socket 
reflncers. 
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HALLS  AITD  SOCEETT  BUILDDfeS. 

Preliminary  Plans  Approved.  "Work- 
ing Drawings   to  be  Prepared. 

CLUB    HOUSE  Cost,    $35,000 

NEWBERG.    Oregon. 

Three-story  Hollow  tile  club  house  and 
Memorial   Auditorium.    120x100. 

Owner — American  Legion.  Newbere 
Post.    Newberg.    Ore. 

Architect — E.  E.  McClaran.  Lumber  Ex- 
change,   Portland.    Ore. 


Plans    Being    Prepared. 

CLL'B    BUILDING.    ETC.  Cost,    $- ■ 

FLIXTRIDGE.  Los  Angeles  Co.,  Cal. 

One-story  reinforced  concrete  club 
building.  300x265;  concrete  swim- 
ming pool.  45x105;  servants' 
houses,  and  garage  sheds.  200  ft.  in 
length. 

Owner — Senator  Frank  P.  Flint. 

Architect — Myron  Hunt,  1107  Hi- 
bernian Bldg..  Los  Angeles. 


Completed    and    Accepted. 

CLUB  BUILDING  COST,  $24,655 

VALLEJO.    Solano    Co..    Cal.      York   and 

Sacramento  Streets. 
Two-story      frame      and      stucco     club 

building. 
Owner — T.  W.  C.  A. 

Architect — Miss     Julia     Morgan.      Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 
Contractors — Taylor      &      Jackson,    C«ll 
Bldg.,  San  Francisco. 
The    building   will   contain    a   gymna- 
sium,  shower   rooms  with   metal    parti- 
tions, cafeteria  and  recreation  rooms. 

HOSFITALg 

Plans  Being  Figured.  Bids  Close  Feb 
23.  1920. 

HOSPITAL  Cost.    $ 

WHITTIER.  Los  --Vngeles  Co.,  Cal. 

One  and  two-story  brick  or  hollow  tile 
hospital  (Milhous  Memorial  Hos- 
pital). 

Owner — City   of  Whittier. 

Architects — Allison  &  Allison,  1405  Hi- 
bernian  Bldg..   Los  Angeles. 

HOTELS 


Cost,    $- 


Plans    Being    Completed. 

ADDITION 

EUGENE.   Oregon. 

Two-story   addition      to    present     hotel 

building,    approximately    61    rooms 

with  40   baths. 
Owner — Osburn    Hotel,  Eugene,  Ore. 
Architect — John    Hunzicker,    Eugene. 


Plans  Being  Prepared.     Construction  to 

Start  by  April  1st. 
HOTEL.    ETC.  Cost,  $200,000 

WILLOWS,    Glenn      Co..    Cal.        Walnut 

and  Butte  Streets. 
Four-story    brick    and    stone    hotel    and 

stores.    100x300     (70    rooms    and    21 

baths). 
Owner — Willows        Improvement      Cor- 
poration.  George   L.    Briggs,   Agent. 

144    Butte   St..    Willows.   Cal. 
Architect — Austin     Moore.    Kohl    Bldg.. 

San  Francisco. 
NOTE: — Several  offers  to  lease  the 
proposed  structure  are  no  wbeing  con- 
sidered and  after  satisfactory  arrange- 
ments regarding  the  lease  are  com- 
pleted it  is  inlended  to  commence  con- 
struction. 


Plans   Being   Figured. 

HOTEL  Cost,  $95,000 

PORT   ANGELES.   Washington. 

Four-story  concrete  hotel.  75x120  (ap- 
proximately SO  rooms), 

Owner — Withheld. 

Architects — Tourtcllotte  &  Hummel, 
McKay   Bldg.,    Portland,    Ore 


Cost,   $80,000 


Plans   Being    Prepared. 

HOTEL 

LA   GRANDE,   Oregon. 

Four-story  brick  and  stone   hotel. 

Owner — X.   K.   West.   Sonoma  Hotel.   La 

Grande.    Oregon. 
.\rchitects — Tourtellotte       &       Hummel, 

McKay  Bldg..   Portland.  Ore. 


Sketches    Prepared. 

HOTEL  Cost.    $1,250,000 

SAN  PEDRO.  Los  Angeles  Co..  Cal.     7th 

St.    bet.    Beacon    and    Palos    Verdes 

Streets. 

Seven-story    fireproof      hotel      building, 

200x150   (300  rooms). 
Promoters  are:  Dick  Ferris.  Tom  Jones 
George   L.   Moore  and  Geo.  B.   Har- 
rison. 
Architects — Train  &   Williams,  226   Ex- 
change Bldg..  Los  Angeles. 
A  hotel   to   cost   $300,000   is  also  con- 
templated  for  a  site   at   Sixth   and   Pa- 
cific Avenue   by   the   same    promoters. 


Completing    Plans. 

HOTEL  Cost.    $ 

SILVER   CITY,    New    Mexico. 

Six-story  and  basement  reinforced  con- 
crete hotel.  102x146  (107  rooms  and 
50   bathrooms.) 

Owner — Silver  City  National   Bank. 

Architect — John  J.  Frauenfelder.  1116 
Story  Bldg..  Los  Angeles. 

LIBRARIES 

Carnegie  Trustees  Authorize  Library 
Awards. 

LIBRARIES  Cost.    $ 

SAN  FRANCISCO.  N  Sacramento  St.. 
bet.   Baker  and  Lyon  Sts..   117x225. 

Two-story  brick  and  concrete  library 
(Presidio  Branch),  Cost  approxi- 
mately.  $50,000. 

W  Powell  St..  bet.  Washington  and 
Jackson  Sts. 

One-story  reinforced  concrete  and 
brick  library.  Cost  approximately. 
$50,000. 

Owner — S.  F.  Library  Trustees  Carne- 
gie Fund. 

Architect — G.  A.  Lansburgh.  Gunst 
Bldg.,  709  Mission  St..  San  Fran- 
cisco. 

Genrral  Contract  (Prenldlo  Branch)  to 
P,arrett  &  Hilp,  Sharon  Bldg. 

General  Contract  ( North  Beach  Branch) 
to  McLeran  &  Peterson.  Monadnock 
Bldg. 

Terra  Cotlu  (Both  Buildingrs)  to  Glad- 
ding. McBean.  Crocker  Bldg. 

Klectrlo  Work  (Both  Bnlldlngs)  to  F. 
E.  Newbery  Elec.  Co..  Lick  Bldg. 

I'lumhlnK  (Both  Bnlldlnsa)  to  Alexan- 
der  Coleman.    706    Ellis  St. 

HeatinK  and  Ventllatlnic  (Both  Build- 
Inea)  to  James  &  Drucker.  450 
Hayes  St. 

I'aintInK  (Both  Bnildlnss)  to  Harry 
(^Iraper.   50   Farren   Ave. 

PTJBLIC    BUILDINGS 

KEDWOOD  CITY.  San  Mateo  Co.,  Cal. 
— The  following  architects,  residents  of 


San  Mateo  County,  have  been  invited 
to  submit  designs  for  the  proposed  new 
county    hospital    building: 

W.   H.  Toepke.  San  Mateo. 

T.  M.   Edwards.  San  Mateo. 

J.   R.  Miller.   Woodjlde. 

Ernest    Norijerg.    Burlingame. 

George    H.    Howard.    Hillsborongh. 

Lewis  P.  Hobart.  San  Mateo. 

W.   L.  Schmolle.  Burlingame. 

Elizabeth  M.  Nash  is  County  Clerk. 


SAN  ANDREAS,  Calaveras  Co..  Cal. — 
Tlie  County  Supervisors.  .-V.  W.  Foe. 
County  Clerk,  are  contemplating  the 
installation  of  a  heating  plant  in  the 
court  house.  Ai  the  last  meeting  a 
representative  of  the  Pacific  Gas  & 
Electric  Company  presented  details  of 
an  electric  heating  system  but  con- 
sideration was  laid  over  until  the  next 
session. 


Plans  Completed. 

CAPITOL   EXTENSION    Cost.    $3,300,000 
SACRAMENTO,    Cal.— Capitol    Grounds. 
Two  four-story  and  basement  Class  "A" 
Capitol     Extension     Buildings     (Li- 
brary and  Court  Building  and  Office 
Building). 
Owner — State  of  California. 
Architects — Weeks  &  Day.  Phelan  Bids 
San  Francisco. 
Plans    will      be    completed      and     de- 
livered  this   week.     It   is  expected  bids 
will    be   called   for    shortly. 


Plans   Being  Prepared. 

ADDITION  Cost.   $ 

OXNARD,   Ventura  Co.,   Cal. 
Two-story  brick  addition,  40x65.  to  City 

Hall;  2-story  brick  addition.  40x40. 

!o    library;    2-story    brick    addition. 

24x84.  to  fire  house. 
Owner — City  of  Oxnard. 
Architect — .\lfred      F.    Priest.    615      Fay 

Bldg..  Los  Angeles. 
A  bond  issue  to  provide  funds  for  the 
new   improvements   will   soon   be  held. 


Preliminary    Plans    Being    Prepared. 

ADDITION  Cost,  $ 

SANTA    CRUZ.    Santa   Cruz  Co.,    Cal. 
Fireproof    addition      to    County      Court 

House. 
Owner — County    of    Santa    Cruz.      H.    H. 

Miller.   County  Clerk. 
Architect — Allen  C.  Collins.  Santa  Cruz. 
NOTE: — The     addition     will     provide 
quarters   for  a   Hall   of   Records 


Plans   Being   Prepared. 

CITY    HALL  Cost.    $80,000 

ORANGE.  Orange  Co.,  Cal. 

Two-story    and    basement    brick     City 

Hall. 
Owner — City  of  Orange. 
Architects — Farrel      &      Anderson.      532 
Mason    Bldg,.    Los   Angeles. 
An   election   on   a    bond   issue   of  |80,- 
OOO   to  provide   funds  for  the   new   City 
Hall    will    be  held   February   17. 

RESIDENCES 

Plans    Being    Prepared. 

RESIDENCE.    ETC.  Cost.    $ 

PIEDMONT.  Alameda  Co..   Cal. 
Two-story    and    basement      frame      and 

brick  veneer  residence  and  garage. 

etc..  about  20   rooms. 
Owner— Phillip  Clay. 
Architect — Wm.  Knowles.  Hearst  Bldg.. 

San  Francisco. 
NOTE: — Construction    will   be   started 
in  about  two  months. 
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"^'c 


'SCO 


Contract  Awarded. 

RESIDENCE  Cost.    $12,000 

SAN   FRANCISCO.      Sotelo   Ave..    Forest 

Hill. 
Two-story     and     basement     frame     and 

plaster   residence    (10    rooms    and    3 

bathrooms). 
Owner — J.  W.   Marshall. 
Architect — Wm.    E.      Milwain,       Albany 

Blk.,   Oakland. 
Contractor — J.     Prout.     2020     Turk     St.. 

San  Francisco. 


Contract   Awarded. 

ADDITION  Cost.   $10,000 

BERKELEY.     Alameda    Co.,    Cal.       SW 

Roble  and  Tunnel  Roads. 
Two-story   frame    (7-room)    addition    to 

two-story  residence. 
Owner — Wm.    McDuffle. 
Architect-^H.     H.    Gutterson,     278    Post 

St.,    San   Francisco. 
Contractor — Ben    Pearson,     2403    Grant 

St..   Berkeley. 


Contract    Awarded      on  Percentage 

Basis. 

RESIDENCE  Cost.     $40,000 

ANGELS   CAMP.    Tuolumne   Co..   Cal. 

Two-story  hollow  tile  residence. 

Owner^D..  Fricot.  Angels  Camp.  Cal. 

Architect — Harold    Stoner. 

Contractor — W.  C.  Duncan  &  Co..  Shar- 
on  Bldg..  San   Francisco. 


Contract    Awarded      on    a      Percentage 

Basis. 
RESIDENCE 
HlLLBORpUGH. 
Large   one-story 
Owner — Fred    B. 

St.,  San   Mateo. 
Archltect-^Lewis     P.     Hobart 

Bldg.,^  San  Francisco. 
Contractor — W.  C.  Duncan  &  Co 

on  Bldg.,  San  Francisco. 


Cost,   $45,000 
San   Mateo   Co.,   Cal. 
frame   residence. 
Hussey,    95    W-Poplar 

Crocker 


Segregated   Figures   Being  Taken. 
RESIDENCE  Cost,    $25,000 

SAN  FRANCISCO,  Sea  Cliff. 
Two-story  ,  basement    and    attic    frame 

and  plaster  residence   (9  rooms  and 

garage). 
Owner — Francis    H.  Crosby. 
Architect — <!larence      A.      Tantau.       251 

Kearny   St.,    San   Francisco. 
Figures   are   being   taken    as    follows: 
General    contract,      plumbing,      heating, 
electric  work  and  ornamental  iron. 


ost.    $35,000 

SANTA  BARBARA.  Cal.  Santa  Bar- 
'bara   County    Poor  Farm. 

Hollow  tile  superintendent's  cottage 
and  a  two-story  reinforced  con- 
crete and  hollow  tile  laundry  and 
boiler   house. 

Owner — Santa    Barbara    County. 

Architect— Winsor  Soule.  1206  State  St.. 
Santa    Barbara. 

Contractor^Edwards.  Wildey  &  Dixon, 
515  Black  Bldg..  Los  Angeles. 


Completing    Plans. 

Next  Week. 
BUNGALOWS 


Ready    for   Figures 
$ 


Cal. 


Cost 

HILLSBOROUGH.    San    Mateo    Cc 
Brewer  Tract  on  Lot  100x200. 

One-story   and   basement    frame   bunga- 
low   (6   rooms). 

Owner — Mrs.   L.   M.     Abbott.    New   York. 

Architect — Miss    Grace   Jewett.    57    Post 
St..  San  Francisco. 


can  National  Bank  Bldg..  Los  Angelei. 
is  preparing  plans  for  40  residences  to 
be  erected  in  Long  Beach  for  the  Cha- 
teau Thierry  Corporation.  The  houses 
will  contain  from  7  to  12  rooms  each 
and  will  be  of  frame  and  plaster  and 
brick  construction  with  cement  plaster- 
ed exterior  finish,  shingle,  tile  and  com- 
position roofing,  pine  and  hardwood  in- 
terior finish,  tile  and  brick  fireplaces, 
tiled  bathrooms,  gas  heating.  Day 
work   under  the  architect's  supervision. 


Fig- 


Plans  Being  Prepared.     Ready  for 
ures   in  Three  Weeks. 

RESIDENCE  Cost,    $7,000 

SAN  FRA'NCISCO.     St.   Francis  Wood. 

Two-story     frame     residence     and     ga- 
rage   (6    rooms.) 

Owner — Withheld. 

Architects — Morrow   &    Garren,    Chroni- 
cle  Bldg.,   San   Francisco. 


Plans    Being    Prepared. 

RESIDENCE  Cost,   $20,000 

LONG  BEACH.  Los  Angeles  Co..  Cal 
East  Ocean  Blvd. 

Two-story,  ten-room  frame  and  plas- 
ter residence    (tile   roof). 

Owner — E.  H.  Shaw. 

Architect — W.  Horace  Austin.  First  Na- 
tional Bank   Bldg.,  Long  Beach. 


Plans  Prepared.  To  be  Done  by  Days 
Work. 

RESIDENCE  Cost.    $ 

LOS  ANGELES.  Cal.  Los  Feliz  Blvd. 
near  Vermont  Ave. 

Two-story  and  basement  brick  and 
stone  residence  (12  rooms.  4  bath- 
rooms, billiard  room,  etc.) 

Owner— Mrs.   C.    E.  Wiswall. 

Architect — John  C.  Austin,  1125  Baker- 
Detwiler  Bldg..  Los  Angeles, 


SCHOOLS 


Plans  Being   Figured.     Bids   Close   Feb. 

21st,  5  P.  M. 
SCHOOL  Cost,    $90,000 

ANTIOCH,  Contra  Costa  Co.,  Cal. 
One-story    concrete    and    brick    veneer 

school    building. 
Owner — Antioch  School  District. 


Post   St.. 


received     as 


grading,     filling    and 


Architect— Wm.   H.   Weeks 
San    Francisco. 
Separate  .bids     will     be 
follows: 

1.  Excavatin 
concrete  work. 

2.  Brick  work. 

3.  Carptnt;er  work. 

4.  Plumbing    work. 

5.  Sheet  Melal   work. 

6.  Composition  roofing. 

7.  Terra   Cotta   tile   roofing 

8.  Plastering  work. 

9.  Electric  work, 
in.     Painting 

11.  Finish    hardware. 

12.  Blackboards. 

13.  Window  shades. 

14.  Composition    flooring. 


Figures    to    be    Called    for   Next    Week. 
SCHOOL  Cost.    $18,000 

ELVERTA,      Sacramento       Co..       Cal. 

Elverta   School    District. 
One-storv    interlocking  tile  and   plaster 

school.    ' 
Owner — Elverta  School  District. 
Architect — Geo.    C.   Sellon,    1005    Sth    St., 

Sacramento. 


LONG   BEACH,   Los  Angeles  Co.,   Cal. 
-Architect  F.  A.  Noyes,  .Tr.,   522  Ameiv 


Plans   Being  Figured.      Bids  Close    Feb. 
27,   I9g0;  at   4   p,  jvi. 


Cost,   $60,000 


SCHOOL 

LOVELOCK,     Nevada. 

One-story  and  basement  brick  school  (2 

rooms  and  auditorium). 
Owner — Lovelock   School    District. 
Architect— Geo.   C.   Sellon,    1005   Sth  St.. 

Sacramento. 


Plans   Being    Prepared. 
SCHOOL  Cost,    $98,000 

REDDING,  Shasta  Co.,  Cal. 
Fireproof  school. 

Owner — Redding  Grammar  School  Bl«- 
trict. 

Sellon,    1005    8th    Bt.. 


Architect — Geo. 
Sacramento. 


Plans   Being  Figur 

16th.  6  .P  M. 
SCHOOLS 
OAKLAND.     Cal. 


Bids   Close   Feb. 


Cost.   $ 

Washington     Street. 
Bet.    14th  and    15th   Streets. 
Construction    of    four      unit    open      air 

school!. 
Owner — City  of  Oakland. 
Architect — Not  Given: 

Plans  may  be  had  from  the  Board  of 
Education.  Lloyd  D.  Barzee.  Secretary- 
Business  Manager,  Room  1104  Oakland 
City   Hall. 


Plans  Being  Prepared.  Election  to 
Vote   Bonds   Set   for   Feb.   17th, 

SCHOOL  Cost,    $50,000 

LINCOLN.   Placer  Co.,   Cal. 

One-story  frame,  plaster  and  tile 
school  (8  classrooms,  auditorium, 
seating   600). 

Owner — Lincoln  Grammar  School  Dis- 
trict. 

Architects — Geo.  C.  Sellon  &   Co..  Mitau 
Bldg..    Sacramento. 
NOTE:— Products    of     Gladding.     Mc- 

Bean    Company    will    be      used    in      the 

structure  as  much  as  possible. 


Bonds    So,  J.      To    Call    Bids    Shortly. 

SCHOOL  Cost.    $75,000 

KINGSBURG.  Fresno   Co..  Cal. 

Brick    high   school    building. 

Owner — Kingsburg    Joint    Union     High 

School  District. 
Architect — Anton    Johnson.    Kingsburg. 

YREKA,  Siskiyou  Co.,  Cal. — Provost 
Bros,  of  Ashland.  Oregon,  have  been 
awarded  a  contract  at  $5,099  for  in- 
stalling the  heating  in  the  new  one- 
story  and  basement  brick  grammar 
school  for  the  Y'reka  School  District. 
Plans  were  prepared  by  Architect 
Henry  C.  Smith,  Humboldt  Bank  Bldg., 
San  Francisco. 


Contracts  Awarded. 

SCHOOL,  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.     Grove, 

Milvia,   Channing     Way  and     Ban- 
croft Way. 
Three-story     reinforced     concrete     high 

school  building,  28  rooms(academic 

and    administration    building). 
Owner — City  of  Berkeley. 
Architect — Wm.    C.    Hays,    1st    National 

Bank  Bldg.,  San  Francisco. 
CarKciifry  Work  to     Walter     Sorenscn, 

3219   Ellis   St.,   Berkeley,   $82,429. 
Lnthlng  and  Pliisterine  to  A.   Knowles. 

Call   Bldg.,   San  Francisco,   $34,900. 
Concrete  Work  to  K.  E.  Parker  Co.,  519 

California  St..  San  Francisco.  $126.- 

750. 
.■Ilasonry  to  White  &  Gloor,  Monadnock 

Bldg..    San    Francisco.    $8,580. 
F.xenvntlne  niiil  rjrnillnj;  to  J.  J,  Green, 

$2,250, 


10 

Ornamental  Iron  to  Pacific  Iron  Works, 

1155  67th  St..  Oakland,  $815. 
Painting  to  K.   Zelinsky.   110  Jessie  St., 

San  Francisco,  57,385. 
Shades  and  Linoleum  to  AV'.  &  J.  Sloane, 

224  Sutter  St..  San  Francisco.   $12,- 

140. 
Plumblngr    to    Scott    Co..    381     11th     St.. 

Oakland.   $13,675. 
Eleetricnl  Worli  to  F.  E.  Xewbery  Elec. 

Co..    163    Sutter    St.,    San    Francisco 

$21,800. 
Heatingr  and  Ventilating  to  W.   K.  Not- 
tingham, 368  10th  St.,  Oakland,  $11,- 

!t99. 
Lookers   to  Berger   &   Co..    1120   Mission 

St.,  San  Francisco,  $8,968. 
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Plans   Being  Figured. 

SCHOOL.  Cost,   $125,000 

itARTINEZ,    Contra    Costa    Co.,    Cal. 
Two-story   brick  or  reinforced  concrete 
High  School    (16   rooms  and  an  as- 
semljly    hall.) 
Owner — Alhambra  High  School  District 
Architect — A.      A.    Cantin,    68    Post      St., 
San   Francisco. 

Figures  are  being  taken  for  a  gen- 
eral contract  for  both  brick  or  rein- 
forced concrete   construction. 

Plans  may  be  obtained  from  Mr. 
Cantin's  office  or  from  the  Clerk  of 
the  Board.  Three  or  four  weeks  will  be 
allowed  for  figuring.  The  closing  date 
will  be  announced  in  the?'  reports 
later. 


Plans   Being   Figured. 

SCHOOL.  Cost,   $ 

GLENDALE,    Los      Angeles      Co..      Cal. 

Broadway       School       and       Wilson 

School  sites. 
Eight-room        hollow        tile       grammar 

school      building      and      four-room 

brick      addition      to      Wilson    Street 

School. 
Owner — City   of  Glendale. 
Architect — Jeffery      &      Schaefer.      1106 

KerckhofT  Bldg.,  Los  Angeles. 


epared. 


Preliminary      Plans      Being 
Bonds  to  Be  Voted. 

SCHOOL  Cost,  $ 

MADERA.   Madera   Co.,   Cal. 

Grammar  School  Building. 

Owner — Madera  Grammar  School  Dis- 
trict. W.  M.  Hughes,  Chairman  of 
School    Board. 

Architect — Coates  &  Travers.  Rowell 
llldB..    Fre.-inn.    Calif, 

STORES   AND   OFFICES 

Plans   Being    I'rtpared. 

AUTO  SALES  ROOMS,  ETC.  Cost.  $ 

SAX  JOSE,  Santa  Clara  Co.,  Cal.  South 
First    Street. 

One  and  two-story  reinforced  concrete 
and  brick  auto  sales  rooms,  ga- 
rage and  apartments. 

Owner — Charles  J.  Vath. 

Architects — Wallace  &  Bush.  Bank  of 
San  Jose  Bldg..  San  Jose. 


Brick  Work  Contract  Awarded.     Others 

to  be  Awarded  Shortly. 
AUTO  SALES   BLDG.  Cost,   $20,000 

SAN    FRANCISCO.      W    Larkin      Street 

82-6  S  Turk  Street. 
One-story  brick  auto  sales  building. 
Owner — Helen    Estate. 
Architect — Edgar      A.      Mathews.      Call 

Bldg.,  San  Francisco. 
Ilriek    Work    awarded    to    .N.    .Anderson. 

ISO  Jessie  St. 


Contracts  will   be  awarded  thi 
all  other  parts  of  the  work. 


Ready   For   Figures   In   a   Week. 
MARKET  BLDG.  Cost,   $40,000 

SAN   FRANCISCO.      N   Clay   Street    near 

Sansome. 
Two-story    and       basement      reinforced 

concrete    wholesale      meat      market 

building,    44.X120. 
Owner — Isabella    M.    Cowell. 
Lessee — Baumgarten    Bros.,     14D5    Ellis 

St.,  San  Francisco. 
Architect — Henry       H.       Meyers,       Kohl 

Bldg.,    San    Francisco. 
Figures   will   be   taken   for  a  general 
contract. 


Cost,   $150,000 


Plans   Be,ng   Figured. 

ADDITIO.V 

SEATTLE,   Wash. 

Two-story      leinforced      concrete       and 

brick  addition   to   offices.   20,000   ad- 

d.tional    feet    of  floor   space. 
Owner — Arcade   Building   &    Realty  Co., 

Arcade    Bldg.,   Seattle,    Wash. 
Architect — Harlan        Thomas,        Arcade 

Bldg..  Seattle,  Wash. 


AUTO    SALES   BLDG.  Cost,    $ 

SAN    FRANCISCO.      Van    Ness    Avenue, 

O'Farrell  and  Polk  Streets. 
Si.x  or  eight-story  Class  "A"  auto  sales 

building. 
Owner — Don  Lee.   Representative  of  the 

Cadillac   Automobile. 
.Architect — Not    Selected. 

Preliminary  plans  have  been  prepar- 
ed by  the  following  three  architects: 
Bakewell  &  Brown,  G.  A.  Lansburgh 
and  Willis  Polk   &   Co. 


Steel  Contract  Awarded.  Segregated 
Figures  to  be  Taken  on  all  Other 
Parts  of  the  Work. 

STORES   AND   LOFT. 

SAN  FRANSICCO.  NE  Bush  and  Chat- 
ham  Place    <W   of  Kearny   Street.) 

Two-story  brick  stores  and  loft  ^uild- 
ing,    75xS5. 

Owner — M.    S.    Show. 

.Architect — A.    H.    Knoll,    Hearst    Bldg., 
San    Francisco. 
The  steel  contract  has  been  awarded 

lo    Chas.    W.    AA'ithington    Co..    416    2nd 

St.,    San    Francisco. 


Plans  to  be  Prepared.  Site  Purchased. 
OFFICES  AND  STORES  Cost,  $60,000 
CHICO.      Butte      Co.,    Cal.      Third     and 

Salem   Streets. 
Two-story  fireproof  doctors'  offices  and 

stores. 
Owners — C.  F.   Reynolds  and  J.  H.  Min- 

derman,   Chico. 
.Architect — Not   Yet   Selected. 

NOTE: — The  structure  will  be  known 
as  the  "Physicians'  Building,"  and 
will  be  occupied  by  doctors  and 
dentists. 


Preliminary    Plans    Prepared. 

OFFIj:"E    BUILDING  Cost.    $ 

FRESNO,    Fresno   Co.,   Cal. 

Six-story   Class    "A"    oflice    building,    80 

xlOO,  (pressed  brick  and  terra  cotta 

facing.) 
Owner — Fresno     City    Water     Co.,     "H" 

and   Tulare    Sts.,    Fresno. 
Structural     Engineer — Lee     R.     Duncan. 
Care  San  Joaquin  Light  &  Power  Co., 

1801    Tulare    St..    Fresno. 


Contract   Awarded 

STORES     "^  Cost.   $80,000 

LONG    BEACH.    Los    Angeles    Co..    Cal 

AV  Ocean  Blvd.  near  Cedar  Wa.v. 
Two-story    brick    store      building     (six 


stores,    cafeteria    and     bowling    al- 
ley). 

Owner— H.    S.    Callahan. 

Architect — None  given. 

Contractor — C.    T.     McGrew.       1345       AV 
Ocean    Ave.,   Long   Beach,   Cal. 
Grading   and    ex"avating    awarded    to 

Graham    Bros.,   and   '.he   brick   work    ti 

the  Long  Beach  Brick  Co. 


Plans  Ready  tor  Figures. 

FURNITURE  STORE  Cost,  $60,000 

FKES.NO,  Fresno  Co.,  Cal  North  "J' 
Street. 

Two-story  and  basement  concrete  ho- 
tel furniture  store  buildintr  50x 
135. 

Owner — Daniel  Kalyjian  (Fresno  Fur- 
niture Co.) 

Engineer — L.    H.    Nishkian,    Monadnock 
Bldg.,  San  Francisco. 
The    excavation     contract      has    been 

awarded  to  W.  B.  Ariss. 


To  Be  Done  by  Days  AA'ork. 
AUTO    SALES    BLDG.,    ETC 

Cost.   $175,000   to  $200,000. 
SAN    FRANCISCO.        Cor.    Market      and 

Eleventh  Streets.    • 
Three-story     reinforced    concrete    auto 

sales  and  garage  building. 
Owner — P.    J.    Gartland,    1396    16th    St., 

San  Francisco. 
Architect    and    Engineer — Otto    Schiller. 

1153   Ashbury  St..   San   Francisco. 
Excavating    work    is    underway    and 
a  contract  for  the  steel  has  been  let  for 
about  $24,000. 

Figures  will  be  taken  for  materials 
and  sub-contracts  by  Mr.  Gartland,  who 
is  a  contractor. 

THEATBES 

Contract  Awarded  on  a  Percentags 
Basis. 

ALTERATIONS  Cost,    $125,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  Main 
and  San  Joaquin  Streets. 

Extensive  alterations  to  theatre  and 
store  (new  entrance,  interior  deco- 
ration,   heating   system,    etc.) 

Owner — Yosemite   Theatre   Co. 

Architects — AVeeks  &  Day,  Phelan 
Bldg,   San   Francisco. 

Contractors — Macdonald  it  Kahn,  Ri- 
alto   Bldg..  San   Francisco. 


Cost.   $90,000 


Plans  Being  Prepared. 
THEATRE 
NAP.A.   Napa  Co.,   Cal. 

Reinforced    concrete    and    brick    motion 
picture   theatre   and   2   stores   (1800 
seats). 
Owner — S.  Gordon  of  San  Francisco  and 
R.  Blumenfeld  and  J.  Knox  of  Napa 
-Architects — Reid    Bros.,    105    Montgom- 
ery St.,   San    Francisco. 
NOTE: — Plans    were      prepared      last 
year    for    a    smaller    building.      A    new 
site    has    been    secured    which    is    con- 
siderably larger  and  new  plans  will  be 
prepared. 


Plans  Being  Prepared. 

THEATRE  Cost.    $ 

GLENDALE.      Los    Angeles      Co.,      Cal. 

Brand  Boulevard. 
Fireproof    moving    picture    theatre,    75x 

ISO.  also  2  stores  (stucco  and  terra 

cotta    facing). 
Owner — Dr.    W.    C.      Goodno.      397    S-El 

Molino   .Ave.,  Pasadena. 
.Architect — Alfred     F.     Priest.     615     Fay 

Bldg  .  I. OS  .Angeles. 
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r'r'eliniinary    I'lans    App''oved.        W'oi'k- 

ing   Drawings  liuing  Prepared. 
OFFICE   AND   THEATKE   BLDO. 

Cost,  $1,500,000  or  more. 
SAN    FKANCISCO.      Market   and  Taylor 

Streets. 
ClaiS    "A"    olfice   and    tlieatre   buildingr. 
Owner — Loew-Ackerman    &   Harris. 
Architect — G.      Albert      Lansburg.      709 

Mission    St.,   San    Francisco. 


rreliminary   Plans   Being   Prepared. 

THEATUE   AND  OFFICE    BLDG. 
Cost,  $i,5O0,ono. 

LOS  ANGELES.  SE  Sixth  and  Olive 
Streets. 

Twelve-story  Class  "A"  theatre  and  of- 
fice  building. 

Owner — Jlr.  Calney,  who  is  now  in 
Chicago    promoting    the    project. 

Architect — W.  J.  Dodd  and  Wm.  Rich- 
ards, Engineer.  905  Brack-Shops 
Bidg.,    Los  Angeles. 


ENGINEERING 

BRIDGES,    DAMS    &    HARBOR 
WORK 

STOCKTON.  San  Joayuin  Co..  Cal. — 
H;ds  will  be  received  by  County  Clerk 
Eugene  D.  Graham,  up  to  March  2nd,  10 
.■i.  M..  for  reflooring  the  Mowry  Bridge 
over  Middle  River,  near  ITndine,  in 
Tulare  Road  District,  in  accordance 
with  specifications  prepared  by  County 
Surveyor  F.  F.  Quail. 


SAN  LEAMDRO,  Alameda  Co.,  Cal.— 
It  will  cost  approximately  $20,000  to 
widen  the  concrete  bridge  over  San  Le- 
andro  Creek,  according  to  estimates 
presented  at  the  last  meeting  of  the 
City   Trustees. 

Early  action  is  expected  in  putting 
this  improvement  under  way.  It  is 
planned  to  have  the  Alameda  County 
Engineer  prepare  the  necessary  plans. 


RENO,  Nevada — Bids  will  be  received 
by  the  Washoe  County  Commissioners, 
E.  H.  Beemer,  County  Clerk,  Reno,  up 
to  March  10th,  12  M.,  for  the  construc- 
tion of  a  reinforced  concrete  arch 
bridge  across  the  Truckee  River  at  the 
westerly  end  of  Riverside  avenue  and 
l)art   of  Washoe  County. 

The  work  for  which  bids  are  invited 
will  consist  of  the  removal  of  the  ex- 
isting wooden  bridge,  the  removal  of 
the  existing  stone  masonry,  and  tlie 
construction  of  a  new  bridge  of  rein- 
forced concrete. 

The  new  bridge  will  be  about  34  feet 
wide  and  about  170  feet  long.  It  will 
consist  of  one  arch  span  which  will  be 
120  feet,  and  the   necessary  approaches. 

Plans  were  prepared  by  C.  R.  Hill. 
Consulting   Engineer,   Reno.    Nevada. 


SAN  ANDREAS,  Calaveras  Co..  Cal. — 
Two  liids  were  received  by  the  Cala- 
veras County  Supervisors  for  the  con- 
struction of  reinforced  concrete 
liridges  across  Murphy  Creek  at  Hol- 
land, at    Electric   Plant   and   Haywoods: 

E.  H.  Martin.  Oakland.  Holland 
bridge.  $7,197.16;  electric  plant,  $2,- 
162. 6S;  Haywoods.  $1,869.82.  Three 
structures   complete,    $10,929.66. 

Bordwell  &  Zimmerman,  Calistoga, 
Cal.,   three   structures  complete,   $11,572. 

The  bids  of  E.  H.  Martin  were  ac- 
cepted. A.  W.  Poe  is  Calaveras  County 
Clerk. 


NEVADA  CITV,  Nevada  Co.,  Cal. — 
Two  new  bridges  are  to  be. constructed 
l>y  the  State  Highway  Commission  for 
.\evada  County,  one  at  Freeman's 
Crossing,  on  the  Middle  Yuba  and  the 
other  on  the  South  Yuba  at  .Tones  Bar. 
Plans  are  now  being  completed  by  the 
State   Highway  Commission. 
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PORTLAND.  Ore.— The  State  High- 
way Commission,  Yeon  Bldg.,  Portland, 
has  awarded  the  following  contracts 
for  bridge  construction: 
Vounsr*H  Bay  Bridge  to  (rilpin  Con- 
struction   Co.,    Astoria,    Ore.,    $308,- 

620.60. 
Tlllniiiook       C1«y      Bridge      to       Pacific 

Foundation    Co.,    $10,332. 
Adam8-.\tlienn  Bridge  to   Ryner-Dickie. 

$13,627.50. 
.\thena-]Vlilton  Bridge   to   Ryner-Dickie, 

$10,864,20. 
MONier-Rovrenn  Bridge  on  Mosier  Creek 

to    Liridstrom      &    Feigensen,      $42,- 

761.75.' 

PORTLAND.  Ore. — The  State  High- 
way Commission,  Yeon  Bldg.,  Portland, 
has  rejected  bids  submitted  for  the 
construction  of  the  Mosier-Rowena 
Ijridge  across  Dry  Canyon  and  new  bids 
will  probably  be  called.  The  lowest 
bid   for  the'  structure  was  $23,837. 


OAKLAND,  Cal. — Preliminary  survey 
of  the  cost  and  practicability  of  con- 
structing an  underwater  tube  under 
the  estuary  instead  of  the  proposed 
bascule  bridge  has  been  ordered  by  the 
Board  of  Supervisors  of  '  Alameda 
County,  as  a  result  of  the  recommenda- 
tion of  City  Manager  Hewes  of  Ala- 
meda. 

It  is  the  belief  of  engineers  that  the 
east  bay  tube  system  could  be  com- 
pleted for  aproximately  $5,000,000 
while  some  believe  it  would  cost  close 
to   $10,000,000. 

Geo.  E.  Gross  is  Alameda  County 
Clerk. 


VISALIA.  Tulare  Co..  Cal. — Bids  will 
be  received  by  the  County  Supervisors. 
Geo.  R.  Prestidge.  County  Clerk,  up  to 
March  2nd,  12  M.,  for  the  construction 
of  the  Kings  River  bridge  on  the  state 
highway  between  Dinuba  and  Kings- 
burg. 


PED  BLUFF,  Tehama  Co..  Cal. — Plans 
for  concrete  bridges  over  Mill,  Thomes. 
and  Red  Bank  Creeks,  on  the  state 
highway  have  been  submitted  to  the 
State  Highway  Commission  by  the 
County  Supervisors,  H.  G.  Kuhn 
County  Clerk,  and  on  aproval  of  the 
Commission  the  Supervisors  will  call 
for   bids   for  construction. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— The  Ross  Construction  Co.  of  Sacra- 
mento and  Point  Loma.  Cal.,  was 
awarded  the  contract  at  $65,670  for  im- 
proving the  flood  channel  of  Ballona 
creek,  involving  170,000  cu.  yds.  exca- 
vation at  37.4c  yd.  The  work  consists 
of  dredging  a  channel  150  ft.  wide  and 
averaging  4  to  5  ft.  in  depth  from  a 
point  near  Palms  to  the  ocean  at 
Playa  Del  Rey.  The  work  is  divided 
into  three  sections  involving  50,000, 
911,000   and   30,000  cu.   yds.,   respectively. 


EUREKA.  Humboldt  Co.,  Cal. — The 
Supervisors  have  rece'ved  a  petition 
asking  the  county  to  take  over  the  so- 
called    Ryan    Slough      Road    and      that 


sanie     be    t;radcd    and    graveled, 
action  has  been  taken. 

On  recommendation  of  County  Engi- 
neer Arthur  Logan  the  Board  will 
shortly  call  bids  for  constructing  con- 
crete approaches  to  the  Perndale 
l)ridge  the  present  wooden  approaches 
being   unsatisfactory. 

Engineer  Logan  reported  that  he  had 
found  a  suitable  route  for  the  pro- 
posed road  into  Laribee  valley  between 
the  highway  near  Miranda  and  the 
Salmon  Creek  road.  The  construction 
of  the  road,  under  this  route,  would  be 
1.8  miles  in  length  and  would  cost  ap- 
proximately $5,500  with  270  foot  bridge 
over  the  South  Fork  of  the  Eel  River 
$20,000  or  $25,000  according  to  the 
kind  built.  Fred  M.  Kay  is  County 
Clerk. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— March  1st,  7:30  P.  M.,  is  the  time  set 
by  the  City  Trustees  to  open  bids  for 
the  construction  of  the  following 
bri  iges: 

Reinforced  concrete  bridge  across  a 
branch  of  Redwood  Creek  on  Lathrop 
street   between    Elm  and   Maple  streets. 

Reinforced  concrete  bridge  across  a 
branch  of  Redwood  Creek  on  Oak  ave- 
nue  I>etween  Davis  and  Woodrow  Sts. 

Reinforced  concrete  bridge  across  a 
branch  of  Redwood  Creek  on  Ebener 
street  between   Redwood  and  Oak  Aves. 

Certified  check  for  10%  payable  to 
Town  of  Redwood  City  must  accom- 
pany each  bid.  W.  A.  Price  is  City 
Clerk. 


IRRIGATION    PROJECTS 

MERCED,  Merced  Co.,  Cal. — John  D. 
Galloway  of  the  firm  of  Galloway  & 
Markwart,  First  National  Bank  Bldg., 
San  Francisco,  has  been  selected  lo 
handle  the  engineering  features  of  the 
immense  project  of  the  Merced  Irriga-. 
tion  District  which  will  take  about 
seven    months   to   complete. 


SUISUN,  Solano  Co.,  Cal. — Petitions 
will  be  presented  to  the  State  Water 
Commission  in  the  near  future  for  per- 
mission to  appropriate  water  for  lands 
in  the  proposed  Suisun  Irrigation  Dis- 
trict. 


OROVILLE,  Butte  Co.,  Cal. — Drain- 
age District  Number  2,  comprising 
some  6,000  acres  west  of  Richvale  and 
Nelson,  has  been  organized  by  the 
Board  of  Supervisors.  At  the  hearing 
held  by  the  Board  no  objection  to  the 
organization  of  the  district  was  made 
by    the    property    owners. 

The  plans  of  the  district  provide  for 
clearing  out  Dry  Creek  for  a  short  dis- 
tance and  tor  building  a  ditch  from 
Dry  Creek  to  Butte  Creek. 

The  organ izeis  are  O.  W.  March,  J. 
B.  Stewart.  C.  W.  Kesterson.  W.D'Egil- 
bert.  Western  Rice  Company.  Union 
Enterprise  Company,  Arvilla  Bradford, 
Jlrs.  R.  A.  Curtis,  Esther  McCraig.  Grell 
Brothers,  J.  L.  McLain,  Louella  Sta- 
pleton,  March  and  Barnard.  J.  B.  Hook 
and    R.    P.   Holmes. 

C.    F.    Belding   is  Coi-nty  Clerk. 


PARADISE,  Butte  Co.,  Cal. — The  res- 
ignation of  C.  L.  C'^mpton,  Chief  En- 
gineer for  the  Paradise  Irrigation  Dis- 
trict, has  been  accepted  by  the  Board 
of  Directors.  L.  M.  Edwards  has  beeit 
apointed    to   fill    the    vacancy. 
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C'ALEXICO.  Iinperiiil  Co..  C:il. — Until 
8  1\  M.,  February  24.  bids  will  be  re- 
ceived by  City  Clerk  Paul  B.  Stelntorf, 
for  the  following:  One  horizontal 
double  suction  pump  and  one  75-h.  p. 
1200  R.  P.  M.  220  volt,  3-phase,  60  cycle 
motor:  one  75-h.  p.  semi-Diesel  vertical 
engine  in  accordance  with  specifications 
which  may  be  obtained  from  the  City 
Clerk;  prices  to  be  quoted  f.  o.  b.  Cal- 
exico.     Certified  check  for  10%  required. 

Separate  bids  will  be  received  at  the 
same  meeting  for  check  and  gate 
valves,  elbows,  tees,  flanges,  nipples. 
pipe.  2>4  K.  W.  125  V.  D.  C.  generator, 
switch  and  volt  meter  in  accordance 
with  list  which  may  be  obtained  on 
application.  Certified  check  for  10% 
required. 


SAN  FRANCISCO— The  following; 
permits  have  been  granted  by  the  State 
Water  Commission.  Call  Bldg..  San 
Francisco,    to    appropriate    water; 

Application  1177.  Permit  656A — Is- 
sued to  P.  X.  Ashley,  Woodland,  for  di- 
version of  14  3-10  cubic  feet  per  second 
from  main  drainage  canal  of  Drainage 
District  100,  Butte  County,  for  agri- 
eultural  purposes.  Water  is  to  be  di- 
verted by  means  of  tw(>  12'  Centrifugal 
pumps  of  5000  gals,  per  minute  ca- 
pacity. 

Application  1299,  Permit  657 — Issued 
to  SamuelJ.  Nunn,  Edna  L.  Nunn  and 
Allie  M.  Nunn,  for  3'^  cubic  feet  per 
oecond  from  drainage  ditch  of  Drain- 
age District  100,  Butte  County,  for  ag- 
ricultural purposes.  Water  is  to  be  dl- 
veted   by   means  of  service   ditches. 

Application  1296,  Permit  658 — Issued 
to  Independence  Mining  &  Milling 
Company  of  California,  Independence. 
Cal.,  for  12^4  cubic  feet  per  second  from 
Little  Pine  Creek.  Inyo  County,  for 
power  purposes.  Diversion  works  con- 
sist of  main  pipe  line  and  a  concrete 
dam  Tii'  high.  16'  long  on  top  and  10' 
long  at  bottom.  Total  amount  of 
po^er  to  be  developed  471.6  T.  H.  P. 

Application  1415,  Permit  663 — Issued 
to  Samuel  J.  Nunn.  Edna  L.  Nunn.  and 
Allie  M.  Nunn.  Chico,  3%  cubic  feet  per 
second  from  drainage  ditch  of  Drain- 
age District  100  in  Butte  County,  for 
agricultural  purposes.  Diversion  of 
water  to  be  by  means  of  service 
ditches. 

Application  1339,  Permit  668 — Issued 
to  Sierra  &  S.  F.  Power  Co.,  San  Fran- 
cisco, for  150  cubic  feet  per  second 
from  S.  Fk.  Stanislaus  River,  Tuolumne 
County,  for  power  purposes.  Diversion 
works:  Ditch  and  flume  17.63  miles 
long  and  a  dam  11'  high.  52'  long  on 
top  and  46'  long  at  bottom,  of  masonry 
and  concrete,  with  spillway  over  dam. 
Amount  power  to  be  developed  57,272 
T.    H.    P. 

Application  1226.  Permit  669 — Issued 
to  Duncan  P.  Mcintosh  and  D.  JT"Mc- 
Intosh,  Willow  Cr.,  Humboldt  County, 
for  %  cubic  feet  per  second  from 
Braemar  Cr.,  Humboldt  County,  for  ag- 
ricultural   purposes. 

ApplicntioiiH  for  Permits  Have  Been 
Filed  With  tlie  Commitision  as  Follons: 

City  of  Los  Angeles,  20  cubic  feet 
per  second  from  Baker  Creek,  Inyo 
County,  tributary  to  Owens  River,  for 
power  purposes.  Amount  of  power  to 
be  developed  6507  T.  H.  P.  Amount  of 
water  to  be  stored  10.000  acre  feet.  Di- 
version works  consist  of  two  dams, 
each  10'  high.  100'  long  on  top  and  50' 
long  at  bottom,  constructed  of  concrete, 
arranged  for  spillway  over  crest  with 
concrete  lined  conduit  leading  off  from 


one  side  to  sand  box  and  sluicing  gate; 
and  conduits,  tunnels  and  pipe  lines 
for  3  plants  in. OS  miles  long.  Esti- 
mated cost  of  proposed  works  J700.000. 
1606. 

South  Fealher  Land  &  Water  Co.. 
Sacramento.  50,000  acre  feet  per  an- 
num from  S.  Fork  Feather  River,  for 
agricultural  purposes  on  approximately 
30.000  acres.  Water  will  be  diverted 
Dj-  means  of  c.inal  and  pipe  line,  and 
concrete  dam  20'  high.  110'  long  on 
top  and  80'  long  at  bottom.  Estimated 
cost    $1,000,000.      1608. 

F.  L.  Fehren.  San  Jose,  100  cubic  feet 
per  second  from  San  Joaquin  River,  for 
irrigation  of  9000  acres.  Applicant  al- 
lowed to  June  1,  1920.  to  complete  ap- 
plication.  1609. 

Owen  H.  Barnhill,  Cedarville,  3  cubic 
feet  per  second  from  Granger  Creek, 
Modoc  County,  tributary  Middle  Lake, 
for  agricultural  purposes  on  105  acres. 
Main  canal  to  be  hi  mile  long,  and 
rock  and  brush  dam  5'  high,  50'  long  on 
top  and  49' long  at  bottom.     1610. 

D.  W.  Carmichael,  Sacramento,  30 
cubic  feet  per  second  from  Feather 
River,  Sutter  County,  tributary  of  Sac- 
ramento River,  for  irrigation  of  rice 
land — 800  acres.  Applicant  allowed  60 
days  from  Jan.  8,  1920,  to  perfect  his 
application.      1611. 

Excelsior  Water  &  Mining  Co.,  Sacra- 
mento, 60,000  acre  feet  to  be  impounded 
in  Madola  Reservoir,  of  waters  of  Deer 
Creek.  Nevada  County,  tributary  to 
Yuba  River,  for  irrigation  of  22.000 
acres.  Water  to  be  diverted  through 
main  canals  24  miles  long.  Diversion 
dam  already  constructed.  Estimated 
cost  $1,900,000.  Applicant  allowed  60 
days  from  Jan.  9.  1920.  to  complete  ap- 
plication.     1614. 

Excelsior  Water  &  Mining  Co..  Sac- 
ramento. 4000  inches  from  Deer  Creek. 
Nevada  County,  tributary  to  Tuba 
River,  for  agricultural  purposes  on 
22.000  acres.  Diversion  works  same  as 
those  described  under  App.  1614.  Ap- 
plicant allowed  60  days  from  Jan.  9, 
1920.  to  perfect.     1615. 

Excelsior  Water  &  Mining  Co.,  5000 
inches  from  S.  Fork  of  Yuba  River. 
Nevada  County,  for  irrigation  of  22,- 
000  acres.  Allowed  60  days  from  Jan. 
9.  1920,  to  perfect  application.     1616. 

A.  N.  Lewis  Estate,  Alameda,  10  sec- 
ond feet  from  Sacramento  River.  Co- 
lusa County,  for  irrigation  of  rice — 600 
acres.  Diversion  to  be  by  means  of  20 
inch  pump  on  bank  of  river.  Esti- 
mated cost  $11,000.  Allowed  60  days 
from  Jan.   9.   1920.  to  file   maps.   1617. 

Sespe  Light  &  Power  Co..  Los  An- 
•  geles,  250  cubic  feet  per  second  from 
Piru  Creek.  Ventura  County,  tributary 
to  Santa  Clara  River,  for  power  pur- 
poses. Applicant  allowed  6  months 
from  Jan.   20,   1920,  to  file   maps.     1619. 

Frank  Buren  and  Mason  Bradfleld, 
Trustees.  Los  Angeles,  250  cubic  feet 
per  second  from  Piru  Creek.  Ventura 
County.  tributary  to  Santa  Clara 
lliver.  for  agricultural  purposes.  Ex- 
tension of  6  months  from  Jan.  20.  1920. 
to  file  maps,  granted.     1620. 

Monitor  Gun  Club.  Sacramento,  25 
second  feet  from  Feather  River.  Sutter 
C'juiity.  tributary  to  Sacramento  River, 
for  irrigation  of  1010  acres.  Diversion 
works  consist  of  main  ditch  2.4  miles 
long  and  pumping  plant  with  one  12" 
and  one  15"  pump.  Estimated  coBt 
$10,000.     1621. 

Emeline  Wilson.  Grimes.  Colusa  Co.. 
30  cubic  feet  per  second  from  Sacra- 
mento  River.    Colusa    County,    for    irrl- 


galion  of  920  acres.  Main  canal  2  miles 
long.  20"  horizontal  centrifugal  pump, 
pumping  through  a  24"  pipe.  Estimat- 
ed cost  $20,200.  Allowed  60  days  from 
Jan.  21.  1920.  to  complete.     1622. 

Henry  J.  Barton.  Yreka — Application 
1625.  25  cubic  feet  per  second  from 
Beaver  Creek.  Siskiyou  County,  tribu- 
tary Klamath  River,  for  mining:  pur- 
poses; and  Application  1626.  25  cubic 
feet  per  second  from  W.  Fork  Beaver 
Creek,  for  mining  purposes.  (Allowed 
611  days  from  Jan.  14,  1920.  to  file  maps). 
1625   and    1626. 

Albert  Oivan,  Sacramento,  35  cubic 
feet  per  second  from  Feather  River, 
for  irrigation  of  3500  acres.  Water  to 
be  diverted  by  means  of  main  pipe  line 

4  S  miles  long,  and  a  pumping  plant  on 
river  bank,  concrete  pumping  station — 
one  20"  and  one  10"  centrifugal  ej«c- 
trically  operated  pump.  Estimated  cost 
proposed  works  $65,000.     1627. 

Applications  1629  and  1639.  filed  by 
City  of  Los  Angeles;  Application  1629, 
for  14,500  acre  feet  per  annum  from 
Rock  Creek.  Inyo  County.  tributary 
Owens  River,  for  power  purposes. 
Amount  of  power  to  be  developed  6790 
T.  H.  P.  Diversion  works  consist  of 
main  canal  6  miles  long,  and  storage 
reservoir.  Estimated  cost  of  proposed 
works  $350,000.  Application  1630.  for 
14  cubic  feet  per  second  from  E.  Fork 
Rock  Creek.  Inyo  County,  tributary 
Rock  Creek,  for  power  purposes.  Amt. 
of  power  to  be  developed  1694  T.  H.  P. 
Diversion  works  consist  of  main  canal 
1.55  miles  long,  and  concrete  dam  10' 
high,  100'  long  on  top.  and  50'  long  at 
bottom.  Estimated  cost  $85,000.  1629 
and  1630. 

R.  A.  Moncure,  Modesto.  25  cubic  feet 
per  second  from  Tuolumne  River.  Stan- 
islaus County,  tributary  to  San  Joaquin 
River,  for  irrigation  of  456  acres.  Di- 
version to  be  by  means  of  pumping 
plant  consisting  of  12"  pump  with  40 
H.  P.  electric  motor.  Estimated  cost 
$10,000.  (Allowed  60  days  from  Jan. 
24.    1920.    to   file   maps).      1623. 

J.  M.  Wright.  Los  Angeles.  60,000 
acre  feet  from  Big  Rock  Creek,  for  Ir- 
rigation   of    10,000   acres.      Main    canals 

5  miles  long  and  concrete  dam  25'  high 
and  100'  long  on  top.  will  divert  water. 
Estimated  cost  $800,000.      1635. 

Natomas  Co.  of  California,  San  Fran- 
cisco, 90  cubic  feet  per  second  from 
Feather  River,  Sutter  Co..  tributary  to 
Sacramento  River,  for  agricultural  pur- 
poses on  7253  aces.  Water  will  be  di- 
verted into  main  canal  7.46  miles  long 
and  pumped  onto  lands  by  means  of  2 
centrifugal  pumps,  one  24"  and  one  14". 
Estimated  cost  $216,000.  (Allowed  60 
days  from  Jan.  22.  1920,  to  complete). 
1636. 

K.  E.  Enslow.  San  Francisco,  8  cubic 
feet  per  second  from  Mosquite  Creek, 
and  25  cubic  feet  per  second  from  Fall 
River,  for  irrigation  of  7040  acres. 
Amount  of  water  to  be  stored  20,000 
acre  feet.  Diversion  works  consist  of 
canal  15  miles  long  and  a  timber  dam 
6'  high.  60'  ong  on  top  and  25'  long  at 
bottom.  Estimated  cost  $300,000.  (Al- 
lowed 90  days  from  Jan.  23,  1920,  to 
perfect    application).    18S7. 

W.  E.  Bunker  and  A.  P.  Miller,  as 
Trustees  for  proposed  W.  Joaquin  Ir- 
rigation District.  Gustine.  Merced  Coun- 
ty. 2500  cubic  feet  per  second  direct  di- 
version and  400.000  acre  feet  per  annum 
for  storage  of  waters  of  San  Joaquin 
River,  in  Madera  and  Fresno  Counties, 
for  irrigation  of  about  208,000  acres. 
(Application  is  Incomplete).     1638. 
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Cily  o£  Lob  Angeles,  250  cubic  feet 
per  second  from  S.  Fork  Kern  River, 
Tulare  County,  tributary  to  Kern 
River,  for  power  for  municipal  pur- 
poses. Amount  of  power  to  be  develop- 
ed 45,006  T.  H.  P.  Amount  of  water  to 
be  stored  25,000  acre  feet.  Diversion 
works  consist  of  conduit  tunnel  and 
pipe  lines,  131.4  miles  long,  and  a  tim- 
ber crib  or  earth  fill  dam  20'  high, 
about  200'  long-  on  top  and  about  50' 
long  at  bottom.  Estimated  cost  $3,- 
000,000.      1639. 

Isaac  Springer,  Los  Angeles,  all  un- 
appropriated water  from  Big  Rock 
Creek,  Los  Angeles  County,  for  irri- 
gation of  10,000  acres.  Allowed  60  days 
from  Jan.  24,  1920,  to  file  amended  ap- 
plication.     1642. 

Honcut-Yuba  Irrigation  District, 
Honcut,  Butte  County,  100,000  acre  feet 
per  annum  from  North  Honcut,  South 
Honcut  and  Wyandotte  Creeks,  for  ir- 
rigation of  30,000  acres.  Water  to  be 
diverted  over  an  earth  dam  100'  high, 
600'  long  on  top  and  100'  long  at 
bottom.      1646. 

LIGHTING   SYSTEMS 

SAX  MATEO,  San  Mateo  Co.,  Cal.— 
The  installation  of  a  modern  electrolier 
system  was  discussed  at  the  last  meet- 
ing of  the  City  Trustees,  E.  W.  Foster, 
City  Clerk.  According  to  estimates 
submitted  by  Trustee  J.  F.  Turner  the 
installation  would  cost  in  the  neigh- 
borhood of  J1.40  per  foot  of  frontage  In 
the  district  where  the  system  is  to  be 
installed. 

SEWERS,    STREET    WORK    & 
WATER   SYSTEMS 

GHICO,  Butte  Co.,  Cal.— F.  S.  Robin- 
sofi.  City  Engineer,  has  completed  sur- 
veys for  the  construction  of  sidewalks 
In  the  Chico  Vecino  District  where  a 
considerable  amount  of  street  work  is 
planned,  including  the  widening  of 
Sacramento  avenue. 

Ira  R.   Morrison   is  City  Clerk. 


SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
The  County  Supervisors,  A.  W.  Poe. 
County  Clerk,  are  considering  the  re- 
pair and  reconstruction  of  the  road 
from  San  Andreas  to  West  Point,  a 
petition  having  been  received  asking 
that  the  work  be  done. 


SAN  LEANDRO.  Alameda  Co.,  Cal. — 
The  City  Council,  J.  J.  Gill,  City  Clerk, 
has  passed  a  resolution  of  intention 
providing  for  the  construction  of  a 
sewer  in  Peralta  avenue  including 
brick  manholes,  etc.  R.  H.  Goodwin  is 
City   Engineer. 


VALLEJO,  Solano  Co.,  Gal. — City  En- 
gineer T.  D.  Kilkenny  has  been  in- 
structed by  the  Council  to  take  steps 
for  the  construction  of  cement  con- 
crete sidewalks,  where  not  already, 
fronting  property  in  streets  which  have 
been    improved. 

Alf.  E.  Kdgecumbe  is  City  Clerk. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— G.  T.  McLain,  1184  N.  Berendo  St., 
Los  Angeles,  was  awarded  the  contract 
at  $29,000  for  constructing  12,680  lin. 
ft.  of  5-ln.  oiled  macadam  pavement  22 
feet   wide   on   Francisqulto   avenue   be- 


tween Covina  Blvd.  and  Glendora  Ave., 
near  Puente,  in  Road  Improvement 
District  147-A.  Approximate  quanti- 
ties involved:  3150  cu.  yds.  excava- 
tion; 12,700  lin.  ft.  shaping  road  bed; 
9400  tons  of  crushed  rock;  740  bbls.  of 
oil;  207  cu.  yds.  Class  A  concrete  in 
dips;  720  lbs.  reinforcing  steel;  240  ft. 
IS-in.  and  32  ft.  12-in.  corrugated 
matel  pipe  culvert.  The  county  will 
furnish  the  crushed  rock. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
City  Engineer  R.  H.  Goodwin  has  been 
instructed  by  the  City  Council  to  pre- 
pare plans  for  the  improvement  of  Al- 
varado  street  from  Castro  to  Hepl)uin. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
The  City  Council  has  awarded  a  con- 
tract to  Antonio  G.  Silva  for  the  im- 
provement of  Williams  street  from  the 
west  line  of  Washington  avenue  to  the 
westerly   city   boundary.      The   bid   was: 

Grading  street  2  V^  cents  sq.   ft. 

Macadamizing,    7  Vi    cents    sq.    ft. 

Redwood  curbing,   22   cents   lin.   ft. 

J.  J.  Gill  is  City  Clerk  and  R.  H. 
Goodwin,  City  Engineer. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Until  10  A.  M.,  February  17,  bids  will 
be  received  by  City  Clerk  H.  C.  Waug- 
hop  for  improving  Seventh  street  be- 
tween Atlantic  and  Redondo  avenues, 
by  paving  with  one  course  5-in.  con- 
crete, and  constructing  cement  curb 
and  gutter,  vitrified  and  corrugated 
metal  pipe  culverts  and  vitrified  pipe 
connecting  sewer. 

At  the  same  meeting  separate  bids 
will  be  received  for  grading  and  paving 
with  asphalt  macadam  the  alleys  in 
Blocks  72,  73.  74,  75  and  45,  resubdivi- 
sion  of  part  of  Alamitos  Beach  town- 
site.  Work  will  be  done  under  Im- 
provement Act  of  1911.  A  De  Ruiz,  City 
Engineer. 


RENO,  Nevada — aids  will  be  received 
by  J.  E.  Sullivan,  City  Clerk,  up  to 
February  23rd.  S  P.  M.,  for  furnishing 
and  delivering  to  the  City  of  Reno 
5,000  cubic  yards  of  crushed  rock.  Spec- 
ifications may  be  obtained  from  the 
City    Engineer's   office,   Reno. 


RIVERSIDE,  Riverside  Co.,  Cal.— 
The  City  of  Riverside  submitted  the 
lowest  bid  at  $32,363  for  paving  Mag- 
nolia avenue  between  Jurupa  and  Ar- 
lington avenues,  about  1  mile,  with  oil 
macadam  and  constructing  corrugated 
iron  and  concrete  culverts  and  a  ce- 
ment pipe  draining  sewer.  This  bid  »as 
about  $3,000  lower  than  any  submitted 
by  the  contractors  bidding  on  the  work. 


ALBUQUERQUE,  N.  M.— Until  2  P. 
M.,  February  16,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Public  Roads, 
218  Luna-Strickler  Bldg.,  Albuquerque, 
for  constructing  the  Capitan-Nogal  hill 
project  located  partly  within  Lincoln 
National  forest,  Lincoln  Co.,  N.  M.  The 
road  is  6.72  miles  in  length  and  the 
work  will  involve  1197  cu.  yds.  rock  ex- 
cavation, 11,531  cu.  yds.  common  exca- 
vation, corrugated  metal  pipe  and  log 
culverts.  E.  S.  Wheeler,  acting  district 
engineer. 


YUBA  CITY,  Sutter  Co.  Cal. — Re- 
clamation District  No.  1660  lying  north 
of  District  No.  1500  and  east  of  District 
No  70,  comprising  16,000  acres,  are  ar- 
ranging    for     the      commencement      of 


SAVES  YOU  MONEY 


New  and  re-newed  screw  casing 
and  8t£>ndard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
(or  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Elxtensively  used  by 
orchardists  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 
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PACIFIC  PIPE  CO., 

231  Howard  St,  S»n  Fruciico 
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work  on  the  reclamation  project,  plans 
for  which  have  been  approved  by  the 
State  Reclamation  Board.  New  levees, 
drainage  system,  etc.,  will  be  con- 
structed. 


YUBA  CITY,  Sutter  Co.,  Cal.— The 
County  Supervisors  are  considering  the 
widening  of  the  county  road  at  Bogue 
and  have  directed  County  Engineer 
Edward  Von  Geldern  to  confer  with 
the  S.  P.  Railroad  ofilcials  regarding 
the  exchang  ;  of  land  necessary  to  com- 
plete  the   work. 


VALLE.IO.  Solano  Co.,  Cal. — The  City 
Council,  T.  D.  Kilkenney,  City  Engi- 
neer, has  granted  a  permit  to  the 
Worswick  Construction  Co.,  Foot  of 
Georgia  St.,  Vallejo,  to  improve  Everett 
Place  under  private  contract.  An  as- 
phaltic  base  will  be  used. 

Alf.  E.  Edgecumbe   is  City  Clerk. 


SALINAS.  Monterey  Co.,  Cal. — Bids 
will  be  received  by  the  County  Super- 
visors, T.  P.  Joy,  County  Clerk,  up  to 
2  P.  M.,  March  2nd,  for  the  grading  of 
that  portion  of  the  Salinas-Watsonvllle 
road  from  Werner  hill  to  a  point  one 
mile    north    of   Elkhorn   slough. 

Howard  Cozzens  is  County  Engineer. 


L.\KEPORT,  Lake  Co.,  Cal. — The  Lake- 
port  Town  Trustees  have  adopted 
.specifications  for  sidewalking  Main 
street  except  where  cement  sidewalks 
exist,  on  both  sides  for  a  distance  of 
twenty-three  blocks.  The  plan  calls 
for  construction  of  28.386  square  feet 
of  cement  sidewalk  .-xnd  6.446  lineal 
feet   of  curbing. 

Clarence    E.    Tindall    is   Town    Clerk. 


Cal 
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VALLEJO.  Solano 
Kilkenny,  City  Engineer,  has  been  in- 
structed by  the  Council  to  prepare 
plans  and  specifications  for  a  sewer  in 
Fourth  street  from  Cherry  street  south 
for  a  distance  of  150  feet. 
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SOUTH  S^VN  FRANCISCO.  San  Mateo 
^  Co..  Cal. — Bids  will  be  received  by 
"  William    J.     Smith,    City    Clerk,     up    to 

February  23rd.  8  p.  m.,  for  excavation 
■work.  etc..  for  a  driveway  in   the  Civic 

Center  site 'for    the   propoaed   city   hall. 

Certified  cheek   of   10   per  cent   payaDle 

te    City    of   South    San    Francisco   mu.st 

accompany  each   bid. 


SELMA,  Fresno  Co..  Cal.— The  City 
Engineer  has  been  instructed  by  the 
Trustees  to  prepare  estimates  of  cost 
for  the  construction  of  a  sixteen-inch 
outfall  sewer  line  ai.d  septic  tank.  The 
woik  is  to  be  undertaken  in  the  imme- 
diate  future. 


MANHATTAN  BEACH.  Los  Angeles 
Co..  Cal. — Four  bids,  all  on  a  cost-plus 
fee  basis,  were  received  by  the  City 
Trustees  for  relaying  and  recaulking 
about  10  miles  of  city  water  mains  for 
which  $30,000  bonds  have  been  voted. 
\Vm.  D.  Walsh,  1235  Dewey  avenue,  Los 
Angeles,  Fleming  C^onstr.  Co.  of  Po- 
mona, and  the  Foundation  Co.  each  bid 
cost  plus  10%  and  the  Thos.  "Haverty  Co, 
of  Los  Angels,  bid  cost  plus  12%.  The 
bids  were  taken  under  advisement  un- 
t.l   February  Hi. 


i.JREKA.  Humboldt  Co.,  Cal. — The 
City  Council  has  granted  permission  to 
property  owners,  to  grade  and  gravel 
"A"  street  between  Wabash  and  Mur- 
ray avenue,  under  private  contract 
and  has  taken  under  advisement  the 
petition  asking  the  improvement,  un- 
der private  contract,  of  "W"  street  be- 
tween Third  and  Fourth  streets  by 
grading  and  graveling. 

J.   P.   Wunderlich   is  City  Clerk. 


[TPLAND,  San  Bernardino  Co.,  Cal. — 
H.  H.  Lienau.  Redlands.  submitted  the 
lowe.st  bid  and  was  awarded  the  con- 
tract at  $107,486.49  for  paving  Euclid 
Ave  between  Tenth  and  Twenty-fourth 
Sts.,  involving  37,148  lln.  ft.  cement 
curb  at  22e  ft.;  551,190  sq.  ft.  resurfac- 
ing with  '4-in.  oil  and  rock  .screenings 
at  2.8c  ft.:  574.600  sq.  ft.  4-in.  concrete 
paving  at  Hi4c  ft.,  and  340  lin.  tt.  cul- 
verts a{=  52000.  Other  bids  received 
were:  W.  C.  CUne.  23c  curb,  2i4c  sur- 
facing. 15c  paving,  $2210  culverts:  total 
$109,345.93.  Fleming  Constr,  Co.,  24c 
curb.  2%c  surfacing;  15c  paving.  $1500 
culverts;  total.  $11,074.39.  Pearson  & 
Summers.  24c  curb,  2c  surfacing,  15V4c 
paving,  $3880  culverts;  total.  $112,- 
810.15.  Work  vtlll  be  done  under  Im- 
provement Act  of  li>1i.  F.  C.  Froedhe. 
City  Enrineer. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
The  County  Supervisors,  Eugene  D. 
Clraham.  County  Clerk,  has  appointed 
.1.  P.  Spooner  Jr..  as  Assistant  County 
Engineer  in  charge  of  highway  main- 
tenance, on  recommendation  of  F.  E. 
Quail,   County   Surveyor. 


O.AKLAND,  Cal — The  City  Council.  L. 
W.  Cummings.  City  Clerk,  has  adopted 
plans  and  passed  resolutions  of  inten- 
tion providing  for  the  improvement  of 
Tenth  street  from  Clay  to  Jefferson  Sts. 
by  grading;  constructing  concrete 
curbs  and  gutters  and  paving  with  as- 
phalt. 

A  resolution  of  intention  has  also 
l>een  passed  for  the  improvement  of 
Prentiss  street.  Prentiss  Place,  and 
portions  of  Davis  street  and  Fruitvale 


avenue  by  grading;  constructing  con- 
[•rete  curbs  and  gutters;  brick  storm 
water  inlet;  manholes;  concrete  cul- 
verts; vitrified  pipe  conduit.s  and  pav- 
ing with  an  oil  macadam. 


MARYSVILLK.  Yuba  Co..  Cal.— The 
(?ity  Council  has  instructed  the  City 
Engineer  to  prepare  estimates  of  costs 
for  grading  H,  I.  Eleventh  and  Twelfth 
streets,  in  response  to  a  petition  re- 
ceived at  the  last  meeting.  Geo.  W. 
Richards   is  City  Clerk. 


MARTINEZ.  Contra  Costa  Co..  Cal.— 
Bids  will  be  received  by  J.  H.  Wells 
County  Clerk,  up  to  March  1st,  11  a.  m.. 
for  the  construction  of  two  units  of  the 
county   highwav   system  as   follows: 

Sec.  No.  1.  Div.  No.  19,  of  County 
Highway  system,  which  division  lies 
between  Bryant  Station  on  San  Pablo 
("reek,  and  runs  down  San  Pablo  Val- 
ley to  a  point  near  the  dam  being 
built  by  the  East  Bay  Water  Com- 
pany,  a  distance   of  7.30   miles. 

Separate  bids  will  be  received  on  the 
same  date  for  the  construction  of  Sec. 
No.  1,  of  Division  No.  21.  which  sec- 
tion is  part  of  the  Martinez  Bay  Point 
road  and  begins  at  station  110-|-25  of 
survey  of  said  road  at  Avon  and  runs 
t-asterly  to  the  end  of  Main  street  in 
the  town  of  Bay  Point,  a  distance  of 
3.25    miles. 

R.  R.  Arnold  is  County  Highway  En- 
gineer. 


PORTLAND.  Ore. — S.  C.  Oxman, 
P.aker,  Ore.,  submitted  the  low  bid  to 
the  State  HigUway  Commiss?on  for 
gravel  surfacing  4.43  miles  of  highway 
in  Baker  County. 


FRESNO,  Fresno  Co..  Cal— On  rec- 
ommendation of  County  Highway  En- 
gineer, Chris  P.  Jensen,  the  Supervi- 
sors have  awarded  a  contract  to  the 
Federal  Construction  Co.,  Call  Bldg.. 
San  Francisco.,  for  the  construction  of 
Del  Rey-Reedley  unit  of  the  county 
highway  system,  a  distance  of  ten 
miles.  Pavement  will  be  a  black  base 
with  Warrenite  top.  Contract  price  is 
in  the  neighborhood  of  $21,056  per  mile. 


OAKLAND,  Cal. — The  Board  of  Edu- 
cation has  petitioned  the  Oakland  City 
Council  to  take  steps  for  the  immediate 
improvement  of  streets  in  the  vicinity 
of  the  Laurel  School  and  for  the  erec- 
tion of  a  safety  station  fronting  thi 
Technical   school. 

L.  W.  Cummings  is  City  ClerK. 


SACRAMENTO,  C.-.I. — No  bids  were 
received  Feb.  4.  by  tha  State  Highway 
Commission  for  the  purchase  of  cement 
in  500.000,  750.000  and  1,000,000  bbl.  lots, 
to  be  delivered  over  a  term  of  years, 
the  price  to  fluctuate  with  cost  of  labor 
and  materials  entering  into  the  manu- 
f-acture  of  cement.  The  commission  will 
not  readvertise  for  bids  for  cement 
now  but  will  continue  to  purchase  it 
as  heretofore  until  conditions  are  more 
favorable.  The  commission  now  has 
under  consideration  a  plan  for  dispos- 
ing of  a  block  of  the  $40,000,000  bonds 
to  enable  it  to  carry  out  the  construc- 
tion planned  for  the  present  year  which 
promises   to   be  successful. 


FRESNO.  Fresno  Co.  Cal. — The  City 
Council.  Chas  Dillon.  City  Clerk,  has 
passed  a  resolution  of  intention  pro- 
viding for  the   improvement  of  O  street 


from  the  southeast  line  of  Fresno 
street  to  the  north  line  of  Butler 
avenue, 

Butler  avenue  from  the  north  line  of 
O  street  to  the  east  line  of  Parallel 
avenue.     ■ 

Bast  avenue  from  the  south  line  of 
Butler  aVenue  to  the  north  line  of  Cali- 
fornia avenue. 

Pearl  street  from  the  south  line  of 
Hamilton  avenue  to  the  north  line  of 
t^alifornia  avenue. 

And  Hamilton  avenue  from  the  east 
line  of  Van  Ness  avenue  to  the  east 
line  of  P.araJlel  avenue  by  grading; 
constructing  concrete  curbs  and  gut- 
ters; corrugated  iron  culverts  and 
paved  with  a  cement  concrete  base 
with  a  Warrenite  Bitulithic  wearing 
surface.   1V4   inches  thick. 


WOODLAND,  Yolo  Co.,  Cal.— The 
City  Trustees,  J.  H.  Laugenour,  City 
Clerk,  have  passed  a  resolution  of  in- 
tention providing  for  the  improvement 
of  First  street  from  the  north  line  of 
Marshall  avenue  to  the  south  line  of 
Ways  street:  Marshall  avenue  from  the 
east  line  of  College  street  to  the  west 
line  of  First  street  and  Hays  street 
from  the  west  line  of  College  to  the 
west  line  of  First  street  including  in- 
tercetions,  by  grading;  constructing 
concrete  curbs  and  gutters:  a  bitum- 
inous pavement  base  3  inches  thick, 
and  a  Warrenite  wearing  surface  2 
inches  thick:  constructing  basalt  head 
blocks:    corrugated    iron    culverts,    etc. 

Asa  G.  Proctor    Is  City  Engineer. 


Seattle.  Wash. — Bids  will  be  received 
by  the  Board  of  Public  Works  up  to 
February  20th  for  grading  and  paving 
Empire  Way  f'-nm  Ra'nier  avenue  to 
Renton  Avenue  at  Holden  street  and 
Renton  avenue  from  Empire  Way  to 
Holden  street  to  Henderson  street,  at 
an    estimated  cost    of   $264,356. 

Separate  t)ids  will  be  received  on 
the  same  date  for  grading  and  paving 
Fullerton  avenue  (Assessment  District 
No.  3235)  th«  estimated  cost  of  which 
is    $42,610. »». 


WOODLAND.  -  Tolo  Co..  Cal.— The 
City  Trustees.  Asa  G.  Proctor,  City  En- 
gineer, have  directed  the  purchase  of 
two  sites  for  water  plants,  one  in  South 
Main  and  the  other  in  North  Main 
street,  and  have  instructed  Engineer 
Proctor  to  proceed  with  the  necessary 
plans  for  construction. 

J.   H.  Laugeaour  is  City  Clerk. 


ORIDLEY,  Butte  Co..  Cal. — Petitions 
have  been  received  by  the  City  Trus- 
tees asking  the  paving  of  a  portion  of 
Magnolia  street  extending  from  the  S. 
P.  tracks  east  of  its  merging  with  Wil- 
low street  at  Jackson  street.  Peti- 
tions are  also  being  prepared  for  pres- 
entation to  the  Trustees  of  the  im- 
provement of  Wilson  street. 

James  Ownby  is  City  Clerk 


MODESTO.  Stanislaus  Co..  Cal— Bids 
have  been  ordered  received  by  the 
County  Supervisors  for  top  surfacing 
about  ten  miles  of  roads  in  various 
I>arts  of  the  county,  among  which  are 
the  stretch  between  Modesto  and  Em- 
pire   and    between   Ceres    and    Hughson. 

Plans  and  further  information  may 
be  had  from  Hugh  Benson.  County 
Clerk. 

REDWOOD  CITY'.  San  Mateo  Co..  Cal. 
— County    Engineer    George    A.    Kneass 
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has  been  instructed  to  prepare  plans 
for  a  road  in  the  Coleman  Tract  which 
is    to   be   taken   over   by   thj   county. 


HOLTVILLE.  Tmpenal  Co.,  Cal.^Geo. 
H.  Oswald.  366  E  oSth  St..  L.os  Arigeles, 
submitted  the  lowest  bids  at  ?59,871.38 
for  paving  city  streets  under  resolution 
No.  106,  and  at  $57,152.27  for  paving 
under  resojution  No.  107.  Geo.  R. 
Daley  of  San  Uiego,  submitted  the 
lowest  bid  at  $13,516.80  for  paving  un- 
der resolution  No.  IDS.  Henry  Burk, 
city  engineer.  All  paving  will  have 
2*^-in.  bituminous  base  with  1%-in. 
Warrenite  surface  except  that  on  JHolt 
Ave.  and  a  portion  of  Walnut  Ave., 
which  will  have  3 ',4 -in.  base.  Follow- 
ing are   the   bids; 

Under  resolution  No.  106:  Geo.  H. 
0»wald,  LoB  Angeles — (a)  4-in.  paving, 
27c  sq.  ft.:  (b)  5-in.  paving,  33c  sq.  ft.; 
total.  $59,8,71.38.  Geo.  R.  Daley,  San 
Diego — (a)'  28c,  (b)  30c;  total,  $60,- 
659.94.  Fe<ieral  Construction  Co.,  Fres- 
no— (a)    27.1c.    (b)    35c;   total,   $73,388.18. 

Resolution  No.  107:  Geo.  H.  Oswald — 
(a)  4-in.  pdving,  27c  sq.  ft.;  (b)  5-in. 
paving,  33c  sq.  ft.;  (c)  curb,  60c  l;n.  ft.; 
(d)  corrugated  iron  culverts,  $2.50  lin. 
ft.;  (e)  box  culverts,  $5;  (f)  two  man- 
holes complete,  $75;  total,  $57,152.27. 
Geo.  R.  Daley— (a)  28c,  (b)  30c,  (c)  75c, 
(d)  — ,  (e)  $5,  (t)  $30;  total,  $58.5.55.76. 
Federal'Constr.  Co.— (a)  27.6c,  (b)  35c, 
(c)    80c,    (d)    $4,    (e)    $3,    (f)    $70. 

Resolution  No.  lOS:  Geo.  H.  Oswald 
bid  $13,939.20  and  Geo.  R.  Daley,  $13,- 
516.80. 


REDDING,  Shasta  Co.,  Cal.— Owing 
to  protest^  the  City  Council  has  post- 
poned action  on  the  proposed  paving  of 
Pine,  Court,  and  streets  surrounding 
the  County  Court  House.  Ijeslie  En- 
gram   is  CH'ty  Clerk. 


RICHMCfND,  Contra  Costa  Co.,  Cal. — 
The  City  Council,  A.  C.  Faris.  City 
Clerk,  has  passed  a  resolution 
of  intention  providing  for  the 
improvement  of  portions  of  Alva- 
rado  street,  Nevada  and  Arizona  ave- 
nues, bj'  grading  and  paving  with  4 
inches  of  cement  concrete  with  con- 
crete curbs;  steps;  sidewalks;  wing- 
walls  and  retaining  walls:  galvanized 
steel  curb  bars  and  wooden  guard-rails 
also  the  installation  of  four-inch 
lateral  sewers  wrh  \^-^'e  branches  of 
standard,  saltglazed,  vitrified  sewer 
pipes,  lampholes,  cast   iron  covers,  etc. 


STOCKTON.  San  Joaqu  n  Co,  Cal. — 
The  City  Council,  A.  L.  Banks.  City 
Clerk,  as  approved  plans  and  passed  a 
resolution  of  intention  provd  ng  for 
the  construction  of  a  v'trified  clay 
sewer  pipe  in  Rlncks  2  to  10.  inclusive, 
and    across    the    following    streets: 

Elizabeth.  Ramona.  Allston  Way, 
Carmel,  Lomita  avenues.  Walnut  street 
and  a  portion  of  Redford  Road  and  the 
grading  and  paving  wth  4  inch  cement 
gravel  base  and  2  inch  crushed  rock 
wearing  surface,  concrete  curbs,  gut- 
ters and  sidewalks  of  portions  of  the 
following   streets: 

Walnut,  I.omita.  Carmel,  Allston  Way, 
Ramona,  Eliz.abeth.  and  Lexington 
avenues  and  a  por!'on  (^f  the  Lower 
Sacramento  Head  by  g'ading,  con- 
s^ruct-nK  li.ii.'T-.l.-  curbs,  sutlers  and 
sidewalks. 


FIRE   EQUIPMENT 

CHICO.  Rutte  Co..  Cal. — The  City 
Trustees  have  awarded  a  contract  to 
the  American  Rubber  Co.,  Emeryville, 
for  furnishing  1200  feet  of  D  .1.  Crack- 
er.iack  fire   hose  at   $1.20   per   fool. 

HILLSBOROUGH,  San  Mateo  Co., 
Cal. — The  City  Trustees  have  rejected 
bids  submitted  for  furnishing  and  de- 
livering a  motor  fire  engine  and  new 
bids   will    be    called. 


Official    Proposals. 


NOTICE     TO     COXTIS.'VCTORS. 

THE  BOARD  OF  TRUSTEES  of  the 
Fowler  Union  Higli  School  District, 
Fowler,  Cal..  will  receive  sealed  pro- 
posals up  until  a  o'clock  P.  SI.,  March 
ntli,  IKL'O,  at  the  High  School  building. 
Fowler,  Cal.,  at  which  time  and  place 
said  bids  will  be  opened  and  read  in 
public,  for  furnishing  the  required 
labor  and  materials  for,  and  erecting 
and  completing  the  proposed  new  high 
school  buildings  in  accordance  with 
plans  and  specifications  prepared 
therefor  by  Allison  &  Allison.  Archi- 
tects, 140")  Hibernian  Building,  Los 
Angeles,  Cal.  Bids  will  be  received 
separatrely  for  the  different  segregated 
contracts  as  follows: 

CONTRACT  No.    1 — For      the     Excavat- 
ing,  Concrete,  Masonry,   Terra  Cot- 
to.    Iron    and    Carpenter    Work,    etc. 
Bids   Nos.    1    with   alternate    bids   A. 
B,  C  and  D.      (See  specifications.) 
CONTRACT  No.    2— For  the  Sheet   Met- 
al   Work,    etc.      Bid    No.    1    with   al- 
ternate bid  C.      (See  specifications.) 
COiNTRACT  No.    3 — For    the    Tile   Roof- 
ing,  etc.      Bid   No.    1    with   alternate 
bid    C.      (See   specifications.) 
CONTRACT   No.    4 — For    the     composi- 
tion Roofing.     Bid  No.   1  with  alter- 
nate   bid   C.      (See   specifications.) 
CONTRACT   No.    5 — For   the    Rlasiering. 
Bid    No.     1     with    alternale    Bid    C. 
(See    specifications.) 
CONTRACT  No.   6 — For        the        Black- 
boards.     Bid   No.    1.      (See  specifica- 
tions.) 
CONTRACT  No.    7 — For     the      Painting, 
etc.     Bid  No.    1   with  alternate  Bids 
C   and    E.      (See   specifications.) 
CONTRACT  No.    8 — For      the       Electric 
Work.    etc.      Bid    No.    1    with    alter- 
nate Bid  C.      (See  specifications). 
CONTRACT  No.   9— For    the    Plumbing, 
Gas  Fiting,  Sewering,  etc.     Bid  No. 
1    with  alternate   bid  C.     See  speci- 
fications.) 
CONTRACT  No.    10 — For     the     Program 
Clocks.      Bid    No.    1    with    alternate 
bids  C  and  F.      (See  specifications.) 
CONTRACT   No.    U^For       the        Hard- 
ware.     Bid    No.      1      with    allernate 
bid  C.      (See  specifications.) 
CONTRACT   No.    12— For     the      Heating 
and    Ventilating.      Bid    No.     1    with 
alternate     bid     C^.        (See     specifica- 
tions.) 
Cashier's    or    certified    check    or    bid- 
der's bond  for  an  amount  not  less  than 
five    per    cent     (^%)    of    amount    of    bid 
shall   accompany   each    ijroposal.    drawn 
payable  to   the  order  of  EDWIN  GOW- 
ER.    Clerk    of    the    Board    of    Trustees, 
Fowler  Union   High   School    District,   as 
a  guarantee  that  the  bidder  will,  with- 
in   ton     (10)    days    after    being    notified 
of  the  acceptance  of  his  bid.  enter  into 
a      contract     with      said      High    School 
Trustees    in    accordance    therewith,   and 
shall    furnish    the    surety    bonds    as    re- 
quired b.v  the  specifications,  said  check 
or    bond    to    be    forfeited     to    the    said 
High   School   District   should   the   bidder 
fail    to    exvcute    contract     and    furnish 
bond  as  above  mentioned 

All  bids  to  be  made  out  on  forms 
furnished  by  the  Architects. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  at  the  office 
of  MORROW  &  GARREN.  Architects. 
Chronicle  Building.,  San  Francisco.  Cal. 
A  deposit  of  $25.00  will  be  requjrea 
■i^om  a'l  contractors  receiving  plans, 
said  deposit  to  be  refunded  when  i)Ians,, 
and  specifications  are  returned  in  good 
condition. 

The  said  High  School  Board  re-" 
seryes    the    right    to    nject    any    or    all 


bids,   and    to    waive    any    informality    in 
any  bid  received. 

By  order  of  the  Board  of  Trustees, 
Fowler  Union  High  School  Distrii:t, 
Fowler,  California. 

By    EDWIN    GOWER.    Clerk. 
Board  of  Trustees,   Fowler   Union   High 

School    District,   Fowler,   Cal. 
Dated,   February   12,   1920. 


NOTICK    TO    f'ONTRACTOH.><. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  to  12  o'clock 
.\ooii,  Miiroh  H.  lOlfO,  for  the  consJ,ruc- 
tiun  of  a  State  Highway  on  the  west 
.side  of  Walker  Lake  in  Mineral  Coun- 
ty from  Cotton  Wood  Creek  to  a  point 
!).47  miles  north  thereof,  work  consist- 
ing of  grading  15  feet  wide  and  the 
construction    of   drainage   openings. 

Plans  may  be  examined  and  forms  of 
proposals,  contract  and  specifications 
secured  at  office  of  the  undersigned; 
may  also  be  examined  at  the  cauniy 
clerk's  office  in  Hawthorne.  Cash  de- 
posit of  $15.00  with  undersigned  re- 
quired for  copy  of  plans — $;i5.00  re- 
quired for  copy  of  plans  with  --oross 
sections,  which  will  be  refunded  on 
their  return  in  good  condition,  i  Bids 
must  be  on  Proposal  Form  of  High- 
way Department  and  accompanied  by 
a  certitied  check  in  the  amount  of  5% 
of  the  bid.  Right  is  reserved  to  re- 
ject any  and  alt   bids. 

C.   C.   COTTRELL, 
State    Highway    Engineer. 
Carson  City,  Nevada. 


RELATIVE    Dl'RABILITY    OF    ROCKY 

MOU.XTAIIV    AND    PACIFIC    COAIST 

DOLGIiAS    FIR    TIES. 

Before  the  preservative  treatment  of 
ties  was  practiced  as  extensively  as  at 
present,  the  railroad  companies  using 
Douglas  fir  ties  held  the  opinion  that 
the  Douglas  fir  grown  in  the  Rocky 
Mountain.*  was  more  durable  than  that 
grown  on  the  Pacific  Coast.  In  some 
of  the  copper  and  lead  mines  in  the 
Rocky  Mountains  the  mountain  fir  was 
also  considered   more  durable. 

No  authentic  records  are  available 
where  coast  and  mountain  fir  ties  are 
set  in  the  same  locality.  Such  service 
records  as  there  are.  however,  fail  to 
show  that  the  mountain  fir  has  su- 
perior lasting  qualities.  In  some  in- 
stances the  mountain  fir  and  in  others 
the  coast   fir   has   proved   more  durable, 

Botanically  there  is  no  difference  in 
DouglaL  .ir  according  to  the  locality  in 
which  it  grows.  Tests  made  by  the 
Forest  Products  Laboratory.  Madison 
Wis.,  indicate  that  Pacific  .  oast  fir  n 
on  the  average  somewhat  ri-'ii  :ei'  and 
therefore  stronger  and  harder  than 
mountain  fir.  However,  the  parts  o) 
coast  timber  usually  cut  into  ties  are 
boxed  hearts  or  wood  cut  near  the 
piths  or  from  the  tops  of  trees.  These 
are  the  poorer  parts,  and  coast  fir  ties 
therefore  generally  contain  no  bettci 
wood   than   mountain   fir   ties. 

Th«  conclusion  of  the  laboratory  is 
that  there  is  practically  no  difference 
in  the  durability  of  Douglas  fir  tieL 
cut  in  the  mountains  and  those  cut 
along  the  Pacific  Coast.  It  has  been 
observed,  though,  that  the  later  receiv- 
preservative  treatment  a  little  more 
readily   than    'bo   former. 


AVHO    H.\S    C.\MVERY    SITEf 

The  California  Development  Board 
has  an  inquirer  who  wants  a  site  for 
a  fruit  and  vegetable  cannery  around 
the  ba.v.  Further  information  may  be 
had  from  the  ofific-s  of  Hit-  n.i:iiil  in 
the   Ferry   Building. 
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COIMTRACXS    AWARDED 


BUILDING   CONTRACTS 


San  Francisco  Conuty 

342 

KrniJire 

Owner 

5U0 

343 
344 
345 

Johnson 

Haller- 

Parker- 

Owner 

Owner 

Brutcher 

10000 
500 
3500 

346 

Harder 

Harder 

2200 

347 

Schroth 

Larsen 

750 

348 

Helen 

Andersen 

19500 

349 

Franklin 

Owner 

5000 

350 

Quarg 

Gau 

500 

351 

Harrington 

Owner 

18000 

352 

Churchill 

Churchill 

500 

353 

Green 

Goericke 

47900 

354 

Same 

Snook 

5120 

355 

Sar"^ 

Thayer 

1700 

356 

Lange 

Lange 

160000 

357 

Bannwarth 

Robert 

1000 

358 

Malloch 

Malloch 

2000 

359 

Parent! 

Binet 

800 

360 

Milinvitch     ■ 

Swenson 

1400 

361 

Milligan 

Mullen 

500 

362 

Jacobsen 

Mullen 

500 

363 

Licht 

Quinn 

1000 

364 

Ashworth 

Gilmore 

800 

365 

Leigh 

Leigh 

750 

366 

Hetty 

Anderson 

113S6 

367 

Schmidt 

Anderson 

35390 

368 

De   Golia 

Cahill 

40000 

369 

Buckley 

Marti 

n      500 

370 

Ruhland 

Owner 

1950 

371 

Kessler 

Comisky 

500 

372 

McMillan 

Owner 

950 

373 

Spalding 

Kelly 

600 

374 

Lewin 

MacDonald 

60000 

375 

Staub 

Pacific 

500 

376 

Carpenter 

Western      500 

377 

Mulvey 

MacKillop 

6000 

378 

Henze 

MoUer 

2424 

379 

Cahen 

Barrett 

900 

380 

Radias 

Healing 

1500 

381 

Johnson 

Barrett 

12000 

382 

Shensons 

Scott 

625 

383 

Central  Bapt. 

Ch          Owner 

500 

384 

Gunst 

Mullen 

500 

3S5 

Koff 

Olsen 

960 

386 

Thorup 

Owner 

5000 

3S7 

Nelson 

Owner 

32000 

3S8 

Koff 

Carlson 

2120 

389 

Fourth    St,    Ki 

Ity      Hamilton 

11931 

390 

Same 

Mulcahy 

410C 

391 

Michelin 

Ward 

25900 

!92 

Kelly 

Owner 

2000 

393 

Doe 

Mulcahy 

542 

394 

Harvey 

Ahl 

1960 

395 

Marshall 

Prout 

14000 

396 

Binet 

Owner 

4500 

397 

Friedle 

LoafE 

10000 

398 

Bencich 

Mccormick 

ISOO 

399 

R.  C.  Arclib. 

Goodwin 

39000 

400 

Humboldt    Bk 

Brockhage 

18000 

401 

Hutton 

Amer.    Cone 

20000 

402 

Jp.nssen 

Owner 

7900 

403 

.''chmidt 

Vukicevich 

463S 

PERMITS. 

ALTERATIONS 

(342)  'NO.  750  BRYANT.  Line  present 
dry  kiln  with  brick  and  reconstruct 
doors. 

Owner — Empire    Mill,    Premises 
Architect — None. 

COST.  $500 

FRAME  FLATS 

(343)  SE  CALIFORNIA  AND  Six- 
teenth Ave.  Two-story  and  basement 
frame    (4)    flats. 

Owner — Chas.  A.  Johnson,  47-A  Landers 

St.,  San   Francisco. 
Architect — None. 
Day's  work.  COST,   $10,000 

UNDERPIN    COTTAGE 

(344)  NO.  55  CARMEL.  Underpin 
cottage  and   make  general  repairs. 

Owner — (5eo.    Haller,    Premises. 

Architect — None. 

Day's   work.  COST,    $500 

ALTERATIONS 

(345)  NW  ELLIS  AND  STOCKTON. 
Erect  lath  and  plaster  partitions. 

Owner — Painless     Parker,     216     Market, 

San  Francisco. 
Architect — None. 
Contractor- — Brutcher      &      Serna,       180 

Jessie.   San   Francisco. 

COST,  $3500 


FRAME    1)\VELLIN(.; 

(346)  E  FORTY-FIRST  AVE  25U  N 
Fulton.  One-story  and  basement 
frame  dwelling. 

Owner — John     Harder,     2763     Bush     SI., 

San   Francisco. 
Architect — None. 
Day's   work.  COST,   $2200 

ALTERATIONS 

(347)  NO.  S63  FOLSOM.  Remove  pres- 
ent   and    rebuild    brick    wall. 

Owner — Schroth    Estate. 
Architect — None. 

Contractor— H.    Larsen.    234    Haight   St.. 
San  Francisco. 

COST,    $750 

AUTO    SALES    ROOMS 

(348)  W  LARKIN  82-6  S  Turk.  One- 
story   brick   auto  sale   rooms. 

Owner— Helen    Estate,   Care   Architect. 
Architect— Edgar      A.      Mathews,      Call 

Bldg,  San   Francisco. 
Contractor— N  Anderson,   180  Jessie  St. 

i^an   Francisco. 

COST,  $19,500 


FRAME    RESIDENCE 

(349)      W     PORTOLA     DRIVE       200       S 
Two-story    and    basement 


14th    Ave. 
frame   residence 
wner — Edith     Fr 
O'Farrell     St., 
Francisco, 
rchitect— None. 


Apt.      No.    14, 


COST,    $5000 


ALTERATIONS 

(350)  NE  POWELL  AND  O'FARREL. 
Alterations  for  store. 

Owner- R.    F.    Quarg.    198   O'Farrell    St 

ban    Francisco. 
Architect — None. 
Contractor — P.     Gau,     507     Florida    St 

San    Francisco. 

COST.    $500 
RESIDENCES 

(351)  W  TWENTY-SIXTH  AVE  "00- 
7,  225-7  and  250-7  N  Cabrillo.  Three 
2-story  and  basement  frame  resi- 
dences. 

Owner — A.     Harrington.     10    Jujdah     St 

San   Francisco. 
Architect — None. 

COST.    $6,000    each 

SUN    PORCHES 

(352)  NO.  132  TWENTY-FIFTH  AVE 
Erect  two  sun  porches. 

Owner — Mrs.    Thomas    Churchill.    Preni 
Archrtect — None. 

Contractor— Thomas        Churchill.        132 
2oth    Ave.,    San    T^rancisco.      ' 

COST.    $500 

RECORDED. 

RESIDENCES 

(353)  LOTS  70  AND  71  Subdivision  No. 
1,  Sea  Chft.  All  work  except  plumb- 
ing and  electric  work  for  two  two- 
story  and  basement  frame  residences. 

Owner — Aaron    S.    and    Louis    D.    Green. 

Shreve  Bldg.,  San   Francisco. 
-\rchitect — Sylvain     Schnaittacher,     233 

Post  St.,  San  Francisco. 
Contractor — W.  A.   Goericke    (as  Taylor 
&    Goericke).    Sharon      Bldg.,      San 
Francisco. 
Filed   Feb.   9.    '20.     Dated  Jan.   27.   '20. 
1st   floor  JTists  on   both  houses. .$7185 
Roof  boards  on   both   houses....    7185 

Brown  coated  both  houses 7185 

Standing    trim    on 7185 

Completed   and   accepted 71S5 

Usual    35   days 11975 

TOTAL  COST,  $47,900 
Bond.  $23,950.  Sureties.  A.  S.  Mangrum 
and  John  C.  Newlands.  Limit,  180  days. 
Forfeit,  none.  Plans  and  speciflcations 
filed. 

NOTE: — Permit  reported  Jan.  29,  1920, 
No.   234. 


(354)  PLI;MBING  AND   GAS   FITTING 
on    above. 

Contractor — Frederick     W.   Snook     Co 

596  Clay  St.,  San  Francisco. 
Filed  Feb.   9,   '20.     Dated  Jan.   29.  '20 

Roughing    in    completed $1920 

Completed    and    accepted 1920 

Usual    35   days 1280  . 

T,       .    .„-„„  TOTAL  COST,   $5120 

Bond,  $2d80.  Sureties,  W.  J.  Coster  and 
K.  G.  Haderle.  Limit.  180  days.  For- 
feit. $20.     Plans  and  specifications  filed. 

(355)  ELECTRIC  WIRING  ON  ABOVE 
Contractor — H.   P.   Thayer,  26  First  St., 

San    Francisco. 
Filed   Feb.    9,   '20.      Dated  Jan.   29.   '20. 
Roughing   in   completed(both) .  $637.50 
Completed  &  accepted(   both).    637. .50 

Usual    35   days    (both) 425.00 

TOTAL  COST,  $1700.00 
Bond,  $850.  Surety.  The  Fidelity  & 
Casualty  Co.  of  New  York.  Limit.  180 
days.  Forfeit,  $20.  Plans  and  speci- 
fications  filed. 


PERMITS. 

FACTORY 

(356)  SW  BRYANT  AND  THIRD. 
Five-story   concrete   factory. 

Owner — Lange      &    Bergstrom.      Sharon 

Bldg.,  San   Francisco. 
Architect^Owners. 

COST,  $160,000 

ALTERATIONS 

(357)  NE  EDDY  AND  FILLMORE. 
Alter   saloon    into   soft   drink   store. 

Owner — Philip    Bannwarth.    42    Parsons 

St..   San  Francisco. 
Architect — August    Nordin.    Mills    Bldg., 

San   Francisco. 
Contractor — Mr.  Robert,  1457  Hayes  St.. 
San   Francisco. 

COST,  $10(^0 

ALTERATIONS 

(358)  NW  FREDERICK  &  DOWNEY. 
New  entrances:  cement  work,  etc.,  for 
flats. 

Owner — J.     S.    Malloch.     180    Jessie    St.. 

San   Francisco. 
Architect — None. 
Day's  work.  COST,   $2000 


ALTERATIONS 

(359)      NO.     596       HAYEp.  Ratproof 

basement    and    other    alterations    for 
store. 
Owner — Caesar   Parenti,   592   Hayes  St.. 

San  Francisco. 
Architect — None. 

Contractor — John    J.    Binet    Co.,    68    Ra- 
mona  St.,  San  Francisco. 

COST,    $800 


ALTER.A.TIONS 

(360)      NO.    901    LARKIN.        Alterations 

for   flower   store. 
Owner — Andy    Milinvitch,    Premises. 
.\rchitect — None. 

Contractor — Swenson      &    Franzen.    145 
Natoma,  San  Francisco. 

COST,  $1400 


ALTERATIONS 

(361)      NO.    40    HL\RKET.      Install    new- 
store    front. 
Owner — Chad.    S.    Milligan,    Premises. 
Architect — None. 

Contractor — Mullen  Mfg.  Co.,  64  Rausch 
St.,   San    Francisco. 

COST,   $500 


ALTERATINONS 

(362)      NO.    505    MARKET.      Alterations 

on   store  front. 
Owner — -.\be  Jacobsen.  Premises, 
Architect- — None, 

Contractor — Mullen  Mfg.  Co.,  64  Rausch 
St.,    San   Francisco. 

COST,    $500 


ALTERATIONS 

(363)      NO.       248     SAN       BRUNO       AVE 
Lower    dwelling    and    excavate    under 
same;    foundation,    etc. 
Owner — Henry    Licht.    2770    San    Bruno 

Ave..    San    Francisco. 
Architect — None. 

Contractor — Jas.     R.     Quinn.     2561     San 
Bruno  Ave..  San  Francisco. 

COST.  $10011 


BUILDING    AND    ENGINEERING    NEWS 


i; 


Permutit 

Trade  Mark  Reg.  U    S.  Pat.  Off. 

The 

Water-Softening 

FILTER 

Makes  the 

Hardest  Water 

Absolutely  Soft  for 

Your  Home. 

What  users  say  about  "Permutit ' 


"I   would  not   be   without   my   Permutit 

filter  for  five  times  what  it  cost." 

"My    boy    takes    entire    charge    of    the 

Permutit  filter." 

"We    all    enjoy     the     use     of     this    soft 

water. 

"The    luxury    of   a    shower    or    tub    bath 

taken  in  this  water  cannot  be  described 

in    mere   words." 

San    FranclNoo    Phone — Don);.    1538. 


Paciiic  Coast  OJlices: 

4S4    ^VrlKht-Callender  Ride.  Loh  .^nKClm 
220  Sheldon  Bids..  Snn  Frnnrisco,  Calif. 


ALTERATIONS 

(364)      NO.    66    SIXTH.      Remove    parti- 
tions and  alter  for  tailor  shop. 
Owner — Ashworth    Estate. 
Architect — None. 

Contractor — T.    D.      Gilmore    &   Co..    126 
McAllister.    San    Francisco. 

COST,  ?8no 


ALTERATIONS 

(365)      NO.    321    TENTH   AVE.      General 

alterations   for  dwelling. 
Owner — D.    Leigh,    840    44th    Ave.,    San 

Francisco. 
Architect — None. 
Day's   worl-.  COST.   $750 


UECORDED 

BRICK    WORK.    ETC. 

(366)  S  TURK  87-6  W  Larkin  W  25  S 
137-6  E  112-6  N  55  W  87-6  N  S2-6. 
Brick  work  and  excavating  for  one- 
story  brick  building. 

Owner — J.    F.    Hetty,    376    Ellis    St.,    San 
Francisco. 

Architect — Edgar      A.      Mathews,      Call 
Bldg.,  San  Francisco. 

Contractor — N.  Anderson,  188  Jessie  St., 
San  Francisco. 

Filed  Feb.    10,  '20.      Dated   Feb.   5,  '20. 

Brick  work  to  main  floor $3600 

Completed   and    accepted 4930 

Usual   35   days 2856 

TOTAL  COST.   $11,386 

Bond,    $5693.      Sureties,      J.    A.   Brutcher 

and    Chas.    Stockholm.      Limit,    36    days. 

Forfeit,  none.      I'lan.'i  .niid   specifii^al  ion-a 

filed. 


MASONRY    WORK 

(367)      SECOND      AND      BRYANT    STS. 

Masonry   work    for   addition    to   plant. 

Owner — Schmidt   Lithograph   Co.,  Prem. 

Constr.    Mgr. — Frederick      Whitton.    363 

Pine  .St.,  San  Francisco. 
Contractoi- — Anderson    &    Ringrose,    320 

Market  St.,  San   Francisco. 
Filed  Feb.  10,  '20.     Dated  Jan.  27,  '20. 

Monthly    payments    of 75% 

I'sual    35    days 25% 

TOTAL.  COST.  $35,390 
Bond,  $17,695.  Sureties.  Mary  E.  Ring- 
rose  and  A.  W.  Lawson.  Limit.  June  1, 
1920.  Forfeit,  $15.  Plans  and  specifi- 
cations filed. 


PERMITS 

RAKBRT 

(36S1      NW    BUCHANAN      AND      EDDY. 
One-story     reinforced     concrete     and 
frame  bakery. 
Owner— E.    B.    De    Golia,    460   Montgom- 
ery  St.,   San   Francisco. 
Architect — John    H.    Powers,    460    Mont- 
gomery St.,   San   Francisco. 
Contractor — Cahill-Vensano       Co..       110 
Sutter  St.,  San  Francisco. 

COST,  $40,000 

ALTEFiATIONS 
(369)      NW         BUCH.\NAN 
Allister.      Alter   front      e 

grocery    store. 
Owner — Miss  Anna  Buckley,  1985  Grove 

St.,  San   Francisco. 
Architect — None. 
Contractor — Wm.  Martin.  110  Jessie  St., 

San    Francisco. 

COST,    $500 


AND      Mc- 
I     ratproof 


.ADDITION 

(370)  S  CLEMENT  72  E  Thirty-third 
Ave,  Addition  to  Lincoln  Park  Golf 
Club  for  locker  room  (frame  con- 
struction). 

Owner — Carl  Ruhland,  Care  Clark 
Ranch,  San   Mateo,   Cal. 

Achitect — Hiram  K.  Lovell.  Care  Le- 
land  S.  Rosener,  Insurance  Ex- 
change Bldg.,  San  Francisco. 

Day's   work.  COST,    $1950 

ALTERATIONS 

(371)  N  CALIFORNIA  150  E  Front. 
Alter   front,    etc..    for    restaurant. 

Owner — Mr.    Kessler,   Premises. 
Architect — C.   H.  Jensen.   1300  First  Na- 
tional  Bank  Bldg.,   San   Francisco. 
Contractor — D.    .A.    Comisky. 

COST,   $500 


ALTERATIONS 

(372)  NW  FOLSOM  AND  THIRD. 
Alter  store  front  and  sub-divide  for 
stores.  ^  , 

Owner — Robert       McMillan.     598       15th 

Ave.,   San   Francisco. 
-Architect — None.  .„.„ 

Day's   work.  COST,   $9o0 

ALTERATIONS 

(373)  NO.  158  GEARY.  Alter  parti- 
tions and   remodel   basement   of   store 

Owner — A.  G.  Spalding  &  Bro.,  Premises 
.Architect — John    H.    Powers.    460    Mont- 
gomery St.,  San  Francisco. 
Contractor — R.      E.    Kelly,      460      Mont- 
gomery St.,  San   Francisco. 
•^  COST,    $600 


AUTO    SALES     ROOMS 
(374)      SE    JACKSON    .\ND    VAN    NESS 
Ave.        Three-story    reinforced      con- 
crete auto   sales   rooms. 
Owner — Leon    Lewin,    907    Rialto    Bldg., 

San    Francisco. 
Engineers — MacDonald    &    Kahn. 
Contractor — MacDonald  &  Kahn,  Rialto 

Bldg..  San  Francisco. 

COST,  $60,000 


ALTERATIONS  „„„^,„„ 

(375)      NW    MISSION    AND    SEVENTH, 

Alter    for   cigar   stand. 
Owner— Strauh    &    Erickson,    Premises. 
.Architect — None. 

Contractor — Pacific    Woodworking    Co., 

239    7th,    San    Francisco.  „„„„    ,^„„ 

COST,   $500 


ALTERATIONS 

(376)      NO.   .914   MARKET.      Alter  store 

front.  _        ,^    „ 

Owner — Carpenter  &  McDonald,   Prem. 
Architec — None.  „         , 

Contractor — Western    Builders      Supply 
Co..    1034    Golden    Gate   Ave      S.    F. 
COST,    $500 


DWELLING  _    ^    „    .    .,, 

(377)      E    FIFTH    AVE    275    S    CabriUo. 
One-story  and  basement   frame  dwlg. 
Owner— James    Mulvey,     2022    Fell    St., 
San  Frrinfisco. 


Architect — None. 

Contractor — Alex.     W.    MacKillop, 
40th   Ave.,  San   Francisco. 

COST,  $6000 


685 


REP.AIRS 

(37.S)      NE    HOWARD    &    TWENTIETH. 

Repair  fire  damage  to  residence. 
Owner — B.    Henze. 
Architect — None. 

Contractor — R.    W".       Moller.    614       Call 
Bldg.,   San    Francisco. 

COST,    $2424 


ALTERATIONS 

(379)      NO.       19    MANIIjA. 

restaurant. 
(Jwner — J.    M.    Cahen.    19 

St..  San   Francisco. 
.Architect — None. 
Contractor — Barrett      & 
Bldg.,    San  Francisco. 


Alter      for 
Montgomery 

Hilp,    Sharon 
COST,   $900 


PERMITS. 

CEMENT   WORK 

(380)  NO.  3980  CLAY.  Cement  work. 
etc..   for  basement   garage. 

Owner — W.    A.    Radias,    3980    Clay,    San 

Francisco. 
Architect — None. 
Contractor — Geo.    Healing.     110    Jessie 

San   Francisco. 

COST,    $1500 

ADDITION 

(381)  S  CALIFORNIA  49  E  Powell. 
Erect  one  additional  story  to  pres- 
ent garage   building. 

Owner— I.    S.    Johnson,    1600    Post,    San 

Francisco. 
Architect — O'Brien       Bros.,       Inc.,       240 

Montgomery   St.,   San   Francisco. 
Contractor — Barrett      &      Hllp.      Sharon 

Bldg.,   San   Francisco, 

COST.  $12,000 


ALTERATION 

(382)  NO.  190  EIGHTH  AVE.  Erect 
partition  in  dwelling  so  as  to  make 
two-room    apartment. 

Owner — Shensons,   Inc.,    1055   McAllister 

St.,    San    Francisco 
Architect — None. 
Contractor— F.   H.  Scott.   1511   Ellis  St. 

San  Francisco. 

COST,    $625 

ALTERATION 

(383)  W  EUREKA  bet.  I8th  and  i!)h 
Sts.  Constr'uct  platform,  vestibule, 
rails,  etc.,  for  church. 

Owner — Central         Baptist        Church. 
Premises. 
Architect — None. 

COST,    $500 


REMODEL 

(384)      NO.    88    POST   ST.      Remodel    en- 
trance, glazing,  etc.,  for  barber  shop. 
Owner — M.    A.    Gunst    Branch,    Califor- 
nia and   Front   Sts.,   San    Francisco 
Architect — None. 

Contractor — Mullen  Manufacturing  Co., 
64-68  Rausch  St..  San  Francisco. 

COST,    $500 


ALTERATION 

(385)      NO.    17   SURREY  ST.      .Alter  and 

repair  four-room   cottage. 
Owntr — Jacob   Koff,    17    Si'rrey   St.,    San 

Francisco. 
-Architect — None. 

Contractor — Olaf  Olsen,    41      Dc      Wolf 
San   Francisco. 

■  COST.    $960 


DWELLING 

(386)      E   TWENTY-FOURTH   AVE.    125 

N    Balboa.      One-story    and    basement 

frame    dwelling. 
Owner— J.    H.    Thorup.    690      24th      Ave.. 

San    Francisco. 
Architect — None. 
Day's  work.  COST,  $5,000 


DWELLINGS 

(387)  W  WESTWOOD  DRIVE  78,  121. 
164  and  207  N  'Wildwood  Way.  Four 
one-story  and  basement  frame  dwell- 
ings. 

Owner — Nelson    Bros..    1375      Plymouth 

.Ave..   San    Francisco. 
Architect — Chas.      F.        Strothoff,      2276 

15th   St.,   San  Francisco. 
Day's   work.  COST,    $8,000   cat  h 

RECORDED 

PLASTERmG,    ETC. 

(388)  NO.  17  SURREY.  Plastering, 
plumbing,  painting,  carpenter,  wiring 
and  shingle  roof  for  remodeling 
building. 

Owner — Jacob   Koff,   Premises. 

.Architect — None. 

Contractor — Giis  Carlson   &  Olaf  Olsen. 
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Filed  Feb.    13.   '20.      Dated  Feb.   12,   '20. 

Roof   and   outside   finished $700 

Plastering   and    plumbing   done..    700 

Completed     720 

TOTAL,  COST,  $2120 
Bond,  limit,  forfeit,  plans  and  speci- 
fications, none. 

CLASS    "C"    BLDG. 

(389)  S  HARRISON  200  E  Fourth  E 
125  S  8,S  W  25  S  75  W  100  N  160.  All 
work  except  brick,  concrete,  .steel 
lintels,  cutting  of  door  opening  in 
present  west  wall,  etc.,  for  one-story 
Class   "C"   brick    building. 

Owner — Fourth    Street    Garage    Co. 

Architect — O'Brien  Bros..  240  Montgom- 
ery  St.,   San   Francisco. 

Contractor — Peter  Hamilton.  Russ  Bldg 
San   Francisco. 

Filed   Feb.   13,   '20.     Dated   Feb.   2,   '20. 
Foundations  in  place  and  girders 

set      $2348.25 

Roof    rafters    in    position 2200.00 

Roofed    and    enclosed 2200.00 

Completed    and    accepted 2200.00 

usual    35    days 2982.75 

TOTAL   COST,    $11,931.00 

Bond,  $5965.50.     Sureties,  Geo.  E.  Dixon 

and    Jas.    Kenning.        Limit,      60      days. 
Foteit,   none.      Plans   and   specifications 

NOTE: — Permit   reported  Feb.  3,  1920, 
.No.    280. 


FLATS 

(396)  W  GUERRERO  165  S  14th.  Two- 
story  and  basement  frame  (2)  fiats. 

Owner — John    J.    Binet   Co.,    68    Ramona, 

San  Francisco. 
.Architect — None. 
Day's  work.  COST,  $4,500 

CONCESSION 

(397)  GREAT  HIGHWAY  bet.  Cabrillo 
and  Fulton.  Construct  amusement 
ctmcession. 

Owner — J.   Friedle,   814   Great  Highway, 

San   Francisco. 
Architect    &    Contractor — Arthur   Loaff, 

Long  Beach,  Cal. 

COST,   $10,000 


REPAIRS  AND  ALTERATIONS 
(398)      NO.   34  GLADYS  ST.  General  re- 
pairs  and   alterations     for     dw:elling 
(fire  damage.) 
Owner — Antone   Bencich,    34   Gladys  St., 

San  Francisco. 
Architect — None. 

Contractor — Thos.         McCormick,         25 
Gladys  St.,  San  Francisco. 

COST,    $1800 


(3MII)      BRI.  iv,       CONCRETE,       STEEL 
lintels.       grouting       of    firewalls       on 

Co^ntractor— Thos.    Mulcahy.    180    Jessie 

St.,   San   Francisco.  „    ,,„ 

Filed   Feb.   13,  '20.      Dated   Feb.   2,    20 

Brick    work    507„    completed ♦J??? 

Completed   and   accepted 167B 

usual  35  ^-y----^^;rAirc6sT:uill 

Bond,  $2050.  Sueties.  Bridget  Mul- 
cahy and  Walter  N.  Reed  Limit,  30 
days.  Forfeit,  none.  Plans  and 
specifications  filed. 


LOFTS  ,      „, 

(399)  N  MINNA  97-6  E  Third.  Three- 
story  and  basement  bick  lofts. 

Owner — The  Roman  Catholic  Archbish- 
op of  San  Fancisco,  1100  Franklin, 
San    Francisco. 

Architect — Smith  O'Brien.  742  Market, 
San  Francisco. 

Contractor — T.    B.    Goodwin,   110   Jessie, 

San  Francisco.  

COST,   $39,000 


n9'\^^lw''lwELFTH  56.69   NW  How- 
ard  NW    120XSW      100   M   B   15.        All 
work    for    one-story    brick    and    con- 
crete   warehouse.  ,     .„. 
Owner— Michelin     Tire     Co.,     1640     Pine 

St  ,    San    Francisco. 
Superintendent— J.    J.   Bell. 
Contractor— P.   R.  Ward.   180  Jessie  St., 

San    Francisco,   ^    ^    ,   _   .      ,,    ,,„ 
Filed  Feb.   13,   '20.     Dated  Feb.   13.    20. 

All  walls   erected ;-j'"'       it 

Roof  completed  and  accepted A 

Completed   and   accepted Vi 

usual  35  <i-y--^^-^J,^coST:n,.^00 
Bond.  $25,900.  Surety,  Fidelity  &  De- 
posit Co  of  Maryland.  Limit,  none. 
Forfeit     $25.      Plans    and    specifications 

"'>f6TE— Permit    also    applied    for    to- 
day.  

PERMITS.  ^       ^ 

(Sgo)      .._  DIAMOND   110    N  22nd.      One- 
story    and    basement    frame    dwelling. 
Owner— Patrick  Kelly,      658     Elizabeth 

San  Francisco. 
Architect— None.  ^^^^    ^^.ooo 

ALTERATION  , 

CitHI      NO    55-57   MAIN    SI.    ll.ieci   loui 
inch   tile  partition  and  lay   3-inch  ce- 
ment floor. 
Owner — John  Doe. 

^^Str'al^'ioT-^Thos.   F.  Mulcahy.   180   Jes- 
sie St.,   San   Francisco.      ^^^^    ^.^„ 


ALTERATIONS 

(400)      S   MARKET   100    E   4th.      Altera- 
tions for   banking  rooms,   install  ele- 

Owker— Humboldt    Savings    Bank,      783 

Market,  San  Francisco. 
Architect— Smith    O'Brien,    742    Market, 

San  Francisco. 
Contractor — Brockhage.  Foley  &  Green, 

1326  Natoma,   San   Francisco. 

COST,   $18,000 


(401)      S    SACRAMENTO    165    E   Spruce. 

One-story  concrete  (public)  garage. 
Owne — James  Hutton,  3657  Sacramentcv 

San   Francisco. 
Architect — Henry  C.  Smith,  785  Market, 

San    Francisco. 
Contractor— American  Concrete  Co.,  785 

Market,   San   Francisco^^^^^  ^^^^^^^ 


mF)^'^N(X    181    O'FARRELL    ST.  .  Con- 
struct  one-story   14-foot  extension   to 

0.?;;fr!^Lo^i?II    mr^'e"/-     2640      Steiner 

,,,<,fAec^^"..^"'rrd^'K°uhn,      S35     Market 

Co^nVra^cror^^&"'=r''Ahl.    1237    2nd    Ave., 
San  Francisco  .  ^^^^    ^jgg„ 


m5?^'F(?REST    HILL  LOT      26.      BLK. 
2818.     Two  story  and  basement  frame 

Own'e^r— "ifegina     Marshall.     San     Fran- 
Arch  it'e?t-W.        L.        Milwain.      .Mbany 
,.„„,^;!.^e?or2?.}^'?>™ut.  2020  Turk  St..  San 
Franci.oco.  ^,^^,^    ^,,„„„ 


DWELLINGS  ,„  .  ,„       ... 

(402)  E  SEVENTEENTH  AVE.  200 
and  250  S  Cabrillo.  Two  one-Story 
and   basement  frame   dwelings. 

Owner — E.  A.  Janssen.  802  Hearst  Bldg., 
San  Francisco. 

Arehitect-None.  ^^^^    ^^^^^^  ^^^,^ 

RECORDED. 

?40?r  S  WALLER  81-3  E  Steiner  S  65x 
E  25.  All  work  for  a  one-story  brick 
building    (auto   repair   shop). 

Owner—August  Schmidt.  186  Brannan. 
San  Francisco.  

Architect — H.  C.  Baumann.  251  Kearny. 
Pan  Francisco. 

Contractor- Vukicevich  &  Bagge.  180 
Jessie   St..   San  Francisco^ 

Filed    Feb.    14.    '20.      Dated    Feb.    9      20 

Brick  walls  up   ■ ^,,in 

Completed  and   accepted    llbu 

usual  35  days.      ^^^^^   ^^^^     ^lll<> 

Bond.    $2319.     Sureties    Alonzo    a    Reed 

and  E    O.  Benner.    Forfeit,   $5.  Limit,  6U 

davs.     Plans  and  specifications  flled_^ 
NOTE:    Permit   reported  Feb.   b,   19iu, 

.No.   316.' 

LEASES. 
Ssin    Francisco   County. 

Feb  0  1920— NW  ELLIS  &  STOCKTON. 
Dunne  Investment  Co  to  J^mf  J* 
Dunne       19  years  6  months.     $164.4(iu. 

F<"  9  1920-^PTN.  NW  ELLIS  AND 
Stockton.  James  P  Dunne  to  J  1; 
krumliand  James  Miejson.  Assigned 
Dec.  30.  1919.  by  Maude  J  Dunne  to 
HA    Hornlein.      19    years    2    months. 

.  Fe*f  ■r''i*9'20-^NO.  41  PLATO  NE  line 
'■In  ind  ine  drawn  parallel  with  and  100 
■^  from  V  line  Lot  3  S  74  deg.  09  min 
E 'iTl^iS  S  "4' deg.  53  min^  E  3-2.99  W 
116  69  NW  36.96  Ptn  Lots  6  and  7. 
Tvon  &  Iloag's  Sbdvn  No.  2.  Ash- 
buiy  Terrace.^  D  Larger  and  wife  to 


Marie    Trasak.     ■«    months.      .$50    p«r       1; 

FeT"lo!'' 1920— LOT  20.  BLK.  2.  FAIR;S 
Sub  Holly  Park  Tract,  (alifornia 
Home  Building  Loan  Co.  to  Ray  M. 
Geens;    100   mo..   $12.50   per   month 

Feb  10  1920- NB  COR.  SUTTER  AND 
pierce.  2190  Sutter  St.  Annie  C^ 
Biggs    to    May      Hayden      Eliason;    2 

Fe^b'^^'^o'  mo— NE  STEVENSON  AND 
6th.  Lesser  Bros,  to  Philip  Schnei- 
der; 3  years  4  months;  $6,000. 

Feb  h.  1290— NO.  544  HAYES  ST  H. 
d'.  Haskins  to  Mrs  Mary  Berger;  3 
years.    $60   per  month.  „   ..   , . 

Feb  14  1920— NO.  492  HAIGHT  N  line 
B  Fillmore.  J  A  .Sandell  to  Theodore 
John.son.      5    years.    $1-^    Pfr    'no"'h. 

Feb     i3,    1920— NB   COR  FOURTH    AND 
Natoma.     Morris  and  Max  Levy  to  B.    • 
and  wf  Octavie  Ballatore;  38  months. 

Fe*b.'"l'3.'  1920-NO.  195  TO  199  PAR- 
nassus.  SB  cor.  Stanyan.  John  \  on 
Husen  to  Charles  and  William  Hink; 
5  years.  $125  per  month  and  option  to 

Fe'b"M'  1920— B  TWENTIETH  AVE 
bet  Lake  and  California  Sts..  No.  120 
20th    Ave.      Michael    J.       and      i'Usan 

Roeerson   to  I.   Lindeman;   1   year.   Jobu. 

Feb  13  1920— N  TWENTY-FOURTH 
38  E  Church  E  19x16.  John  Lohman 
to  Manuel   P.    Rosa;   6   years;   $15   per 

Pe'b.°13!'l920—  W  POLK  60  S  O'Farrell 
S  30xW  97-6.  Louis  D.  Stoff  to  K.  A. 
Sehkade  and  J.  D.  Conine;  5  years. 
$9,000. 

NOTICE    OF    NON-RESPONSIBILITY. 

San   Francisco  Connty. 

Feb  9.  1920— B  COR.  THIRD  AND 
Market  No.  697  Market.  Estate 
Phoebe  A  Hearst  dec'd  by  Extrs.  as 
to  improvements  on  leased  property 
Feb.  ll!^1920-N  FOUR-TEENTH  80  E 
Mission  N  25  W  parallel  with  14th 
79-9%  N  25  E  parallel  with  14th. 
80  N  25  B  parallel  with  14th,  BO-11 
S  75-l4  W  65-7.  Matilda  H.  Per- 
ley  Maude  L.  Ross,  A.  E.  Perley  to 
Feb.''?l\  'ioTo^-lB^-rjRTY-SEVBNTH 
Ave.  125  S  Rivera  S  50.  B  340,  N 
■'5  W  1''0  N  25,  W  120.  Oscar  Hey- 
mkn   &   Bro.    to  whom   it   may  con- 

Fe'lT'^lS  iVio— Nw'  ELLIS  ftSTOCK- 
ton.  Dunne  Invst  Co  as  to  '"»- 
provements     on     leased     pronerty.  . 

COMPLETION   NOTICES 
San  Frandsoo  County 

Feb.  6,  1920-LOTS  20  to  37  BLK  26  St. 
Vraneis  Wood  Extn  No.  2;  Lots  1, 
Tn  to  2YBlk  25  same  Lots  13  to 
24  Blk  23  Sam6;  Lots  9  to  20  Blk  2A 
Same;  Lots  16  to  27  29  to  31  Blk 
?9.  Same;  Lots  13  to  18  and  J  Blk 
■JO  t^nme-  Lot  11-A  Blk  n.  same. 
L^'ts^  iT  to  14  Blk  21  Map  resbdvn 
Plks  IS  21  ptn  19  and  Lots  P.  Q.  R. 
f  ''It  Fran?is  Wood  Extn  No.  2; 
T.ots  11.  13  and  lo  Blk  18.  oame. 
Loll    1    knd    15    B'k    19     same;   Lots 

Pr^JJcis^'w^o^d  ^B^x^  '  N?.'^''■  It! 
?ftncSs  Wo°od  CO.  Garden  Home^ 
CO    and   Westgate    Park    Co^to  J   D^^ 

^^ii%"^^•20-W   NiNETEBNTH  AVE 
^%,.\   Santiago         N    Dolan   to    T   L 

Sharman  J*^"-   ^*'   ^^^ 

Feb  "."i920-LOt'2  BLK  3196.  West- 
wood  Park.  Lucy  A  Bauer  and 
Arthur  Quinn   to   Louis  A^Bauer...^^ 

Feb'  ■•7.'  V9'2b— LO'T'  3  BLK  3166  Map  of 
Westwood  Park.  San  Francisco.  CaL 
(H  Maps  65  to  71).  -Walter  and  H 
J  Hansen  to  Hans  J  Haris^en. .  .^. .  •  •  ^^ 

Fe'l,'  ■  o'  ■  1920— W'  '  PLYMOUTH  AVE 
'^^  8.816  sirom  NE  Cor.  Lot  8  N  8^ 
H.^!!-  18  min  10  sec.  W  98.bJ4  im 
■iX  «'■>■(  s  S8  deg.  49  min.  25  sec. 
li.lll  V'^Atif  Ptn  Lots  6  to  8 
Rik    3177     Westwood    Park.       Hans 

.|¥ko^-\v"piYMOU^Hnvf" 

ie^-.«»l/m'[n°.-lPserw3  I 
35  823  N  88  deg.  06  mm.  21  sec  E 
-f.v  iQ»    «    IS  454-      Ptn   Lots      4    to    6 

I^F^;B^rs?o^:^b.|j2o 

Feb      9      1920— LOTS    8    AND    9    BLK 
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^''Al^v 


J? 


3164,  Westwood  Park.     Hilding  An- 
derson   to    Anderson   &    Johnson... 

Feb.  4,   1920 

Feb.  9,  1920 — N  NATOMA  SO  W  10th 
IV  75   S   75   E   30.     J  W  Wright  to  G 

P  W  Jensen Feb.   3,  1920 

Feb.  9,  1920 — SW  SACRAMENTO  & 
Van  Ness  Ave  S  60-4xW  100.  War- 
bur    Realty    Co     to    D    Zelinsky    & 

Sons    Jan.    31.   1920 

Feb.  9.  1920 — BLK  BDED  BY  23rd. 
Georgia,  Louisiana  and  Humboldt. 
Pacific  Gas  &  Electric  Co  to  C  H 
Ramsden.  C  A  Duffle  and  W  F 
Focha    (as   The   Steel    Tank   &    Pipe 

Co.) Jan.    30,    1920 

Feb.  10.  1920 — NE  ('OK  FINE  AND 
Grant     Ave.       John     McConaghv     to 

Weg-ner   &    Blob Feb.    6,    1920 

Feb.  10.  1920 — E  nBVENTEENTH 
Ave.  100  N  Fulton  25.\120.  Arthur 
and  Maria  Stevens  to  whom  it  may 

Concern    Feb.    10.    1920 

Feb.  10.  1920 — N  ELLIS  bet.  Powell 
and  Mason.  No.  154  Ellis.  Chas.  S. 
Moses    to    whom    it    may    concern.. 

Feb.    e.    1920 

Feb.  10.  1920 — W  HOWARD  256-7% 
SW  12th  SW  147-91.4  NW  108-6  N 
12  deg.  33  min.  24  sec.  E  118-6% 
SW    170-9%    SE    128-9.      John    Ton- 

r.ingsen    to    Barrett    &    Hilp 

Feb.     9.     1920 

■Feb.  11,  1920 — LOTS  14  AND  15.  BLK. 
23.  Crocker  Amazon  Tract;  lot  11. 
Blk.  17.  Crocker  Amazon  Tract. 
Crocker    Estate      Co    to    Albin       M 

Samuelson     .Feb.    1.    1920 

Feb.  11,  1920 — E  NINP^TEENTH  .WE. 
-  225  S  Balboa  E  120x325;  E  19th 
Ave.  230  S  Balboa  E  120xS  25.  Wm. 
A.  Miller  for  Wm.  A.  Miller  &  Co. 
to  whom  it  may  concern. Feb.  10.  1920 
Feb.  11.  1920 — W  THIRTY-FIRST 
Ave  125  N  Geary  N  25xW  120. 
Henrv  J.   and   Mag"dalena   Kessel   to 

Max    Hantzschfc Feb.    11.    1920 

Feb.    11.    1920— E    VALENCIA    135    S 
McCoppin     S     50xE     167-6.       Chas     P 
Langley    and    Millie    L    Wright    to 

Adam    Arras Dec.    26,    1919 

Feb.    11,     1920 — E    VALENCIA     135    S 

McCoppin    S    50xE    167-6.      Millie    L 

. .    Wright   and    Charles    F   Langley    to 

L   A    Hinson Jan.    26,    1920 

Feb.    11.    1920 — E   TWENTY-FOURTH 

Ave    150    N      Balboa    N    50xE       120 

'      Jacob      Weissbein    to    Theodore      G 

Meyer  and    Rollin   E   Meyer 

Feb.     11.     1920 

Feb.  13,  1920 — LOT  52  Lyon  &  Hoag's 
Sbdvn  Lincoln  Manor.  Alton  F 
Lapham    to    whom    it    may    concern 

Feb.     11,     1920 

Feb.  13,  1920 — N  ANZA  40  E  26th  Ave 
The   Greater  City   Lumber   Co    to   H 

J  Olsen Feb.    13.   1920 

Feb.    13,   1920 — S  PTN  LOT  19   BLK  28 

St.    Francis      Wood      Extn       No.    2. 

"     Garden    Homes   Co    to   John    Bjork- 

man Feb.     2,     1920 

Feb.  13,  1920— N  GREEN  103-1%  W 
Divisadero  W  34-4y2xN  137-6.  Al 
Hanify    to    Alexander    Coleman,, . 

Feb.     11.     1920 

iFeb.  13,  1920— SE  TWENTY-SIXTH 
and  Folsom  (Polytechnical  Col- 
lege), Cogswell  Polytechnical  Col- 
lege   to    Brown-Langlais    Elec.    Co. 

Feb.     10,     1920 

Feb.     13,     1920— SE    TWENTY-SIXTH 
and    Folsom.      Cogswell    College    to 
-*•   E   P  Norman Jan.   29.   1920 


LIENS  FILED. 


San    Francisco    Co 


aty. 


1  Feb    9.  1920— SE  CLAY  &  STOCKTON 

E<.  S  81-8xE  68-9  M  P  Seeley  vs  Mme 
.Tane  Doe  Valdez  and  Salp.=  cb 
Scheyer     $992.50 

I  Feb.  11.  1920 — S  RROADA\'AY  130  W 
Laguna  W  41-10%  S  13V-6  E  34-4 '4 
N  9-9%  E  7-6  N  127-8^^  Giinther 
&   Porter  vs   Lillie   H   McCormick    . 

f-  $740.20 

Feb.     11.     1920 — N     HAN'O    K     160     E 
Sanchez  E  25xN  114.     Frank   Griffin 

►         vs.    Maggie      C.      Juzix      and      Jn"* 

1        Xypolias     $165 

Feb    13.    1920 — NE   BTTSH   AND  HYDE 
E  195  N  137-6  W  57-fi  N  10   W  137-6 

/-  S  147-6.  H  B  Wilkinson  vs 
Thompson  Bridge  &  Foundation  Co 
and    St.    Francis    Hospital    Co.... $146 

.  « 

I        BUILDING   CONTRACTS 


Alameda  {'onnfy 


.■!05 

Philadelphia 

Owner 

3000 

306 

Pavert 

Owner 

7990 

307 

McMuUen 

Fedt 

9000 

;f08 

Pacheo 

Fernandes 

.1400 

,"09 

Wieland 

Nelson 

5000 

310 

Norton 

Nelson 

14000 

:{ii 

Pavert 

Owner 

7990 

312 

Frostholm 

Owner 

7000 

313 

Engs 

Burlingame 

450 

314 

Woodburn 

Burlingame 

3000 

XLS 

Silva 

Burwell 

3300 

:i16 

Hillen 

Owner 

400 

317 

Stenbro 

Owner 

3500 

31Xf 

off  age 

Thaxter 

300  1 

319 

Werner 

Williams 

4M00 

320 

Wythe 

Owner 

400 

321 

Stone 

Owner 

2000 

322 

Olsen 

'>.vner 

600 

323 

Stormer 

Farris 

9000 

324 

(71anz 

Ownei- 

5000 

325 

Glanz 

Owner 

5000 

r>a 

Glanz 

Owner 

10000 

327 

Weirich 

Glanz 

5001 

32,S 

Harrison 

Palmer 

'iOd"-) 

329 

Aahmes    Temp 

e    Dombrink 

S'hl 

330 

Erwin 

Owner 

500 

331 

Nethken 

Owner 

6000 

332 

Beck 

Owner 

800 

333 

Shirk 

Scammon 

2500 

334 

Reid 

Wright 

500 

335 

Allen 

Owner 

450 

?.16 

McDuflie 

Pearson 

10000 

337 

Haler 

Owner 

500 

338 

McCraken 

Owner 

700 

339 

Cosmopolitan 

Kopf 

15O0O 

340 

Carlton 

(•^irlton 

341 

Gardiner 

Owner 

342 

Bradshaw 

Owner 

1500 

343 

Roose 

McCullough 

10000 

344 

Booth 

Warner 

2300 

3  45 

Smith 

Warner 

8496 

346 

Walker 

Warner 

4300 

347 

Gates 

Gates 

3750 

348 

Fageols 

Owner 

600 

349 

Marshall 

Marshall      500 

330 

Corder 

Shrader 

401 

351 

White 

Wieben 

7400 

(305 

)      E    LAWTON 

AVE.    138    AND    161 

DWELLING 

N    Hudson.    Oakland.      Two    one-story 

five-room  dwellings. 
Owner — T.  Anderson.  553  37th  St..  Oak- 
land. 
.A  rchitect — None. 
Day's  work.  COST,  $3,000  each 


FACTORY 

(306)      SIXTY'-FIRST      AND      LOWELL 

Sts..  Berkeley.  One-story  facfoi-y. 
Owner — Novelty  Pi-oducts,  Berkeley. 
.Architect — None. 

Contractor — E.   C.   Cox.   Hotel   Berkeley. 
Berkeley. 

COST.    '5700 


TANK 

(305)      FIFTH     AND     GRAYSON.     Ber- 
keley.     Steel   storage   tank. 
Owner — Philadelphia    Quarts       Co.       of 

California,   Premises. 
Architect — None. 
Day's   work.  COST.    $3000 


DWELLINGS 

(306)  COR.  BOND  ST.  AND  FIPTY- 
first  Ave.  NW  and  NE.  Oakland.  Two 
one-story,    six-room    dwellings. 

Owner — R.  J.  Pavert.  541  12th  St..  Oak- 
land. 

.Architect — None. 

Day's  work.  COST.    $3995   each 


DWELLINGS 

(307)-    S    BROOKLYN    2-0    and     300     W 
Park    Blvd..  Oakland.   Two   one-story, 
six-room    dwellings. 
Owner — R.    J.    McMuUen.    Sta'e   Savings 

Bank.   Oakland. 
Architect — None. 

Contractor — Fedt    Bros,    528     25th      St.. 
Oaikland. 

COST.    $4  500    each 


.ALTER    AND    ADD 

(308)      NO.  537  CHESTFJR  ST.,  Oakland. 

Alter  and   add. 
Owner — Frank   Pacheo,   Premises. 
.\rchiteqt — None. 

(Contractor — Manuel         Fernandes.         16 
Mastick    Terrace.    Alameda. 

COST,    $1400 


DWELLING 

(309)      E    CORONA  DO    AVE.    40    N    51  si 
St.,    Oakland.       One-story.       six-room 
dwelling. 
(Jwner — Augusta    C.    Wieland. 
Architect — None. 

Contractor — O.   E.  Nelsom,  631    Ra.vinond 
St..    Oakland, 

COST.    $30(10 


FACTORY 

(310)      NW   E-FOURTEIENTH   ST.    AND 
31st    Ave.,    Oakland.      One-story    con- 
crete   factory. 
Owner— B.     W.     Norton     Mfg.     Co.,     724 

Market  St.,  San  Francisco. 
.Architect — None. 

Contractor — Nelson    &    Forsyth.    Union 
Savings    Bank    Bldg.,    Oakland. 

COST,    $14,000 


DWELLINGS 

(311)  N  FOOTHILL  BLVD.,  100  AND 
150  W  Fairfax.  0*kland.  Two  one- 
story,   six-room   frame   dwellings. 

Owner^R.  J.  Pavert.  541  12th  St.,  Oak- 
land. 

.Architect — None. 

Day's  work.  COST.   $39S5   each 


DWS;LL1NG    AND   GARAGE 

(312)  W  LAKESHORE  AVE.  25  S 
Rosal,  Oakland.  Two-story,  ten- 
room    dwelling   and    garage. 

Owner — H.    M.    Frostholm.    5867      Ocean 

View    Drive.   Oakland. 
,\  rchitect — None. 

Day's    work.  COST.    $7,000 

.A.LTER.ATION 

(313)  NO.  4030  PIEDMONT  AVE., 
Oakland.       Alteration. 

Owner — Engs    &    Morgan.    1022    Wash- 
ington.  Oakland. 

Architect — None. 

Contractor — Perry      Burlingame,      2325 
2nd   Ave.,   Oakland. 

COST.    $450 


DWELLING 

(314)      RANLEIGH      WAY',       Piedmont. 

Two-story  frame  dwelling. 
Owner — Paul  E.  Woodburn.  3965  Green- 
wood Ave..  Oakland. 
.Architect — None. 
Day's    work  COST.    $3000 


DWELLING 

(314)      W    THIRTY'-THIRD   AVE.  100    N 
Farnum.     Oakland.       One-story,    flve- 
room    dwelling. 
Owner — F.  J.   Silva,  8425  Foothill  Blvd.. 

Oakland. 
.Architect — None. 

Contractor — W.   H.    Burwell,  8519   Foot- 
hill Blvd.,  Oakland. 

COST,   $3500 


A]- 


ALTERATION 

(316)      NO.   5364   TRASK.  Oakland. 

teration. 
Owner — R.   C.   Hillen,   Premises. 
.Architect — None. 
Day's   work  COST,    $400 


DWELLING 

(317)  W  WOODRUFF  AVE.  70  N  E- 
37th  St..  Oakland.  One-story,  5-room 
dwelling. 

Owner — A.    Stenbro,      2122      Vicksburg, 

Oakland. 
Architect — None. 
Day's    work.  COST,    $3500 

DWELLING 

(318)  SW  WEBSTER  AND  DANA. 
Berkeley.  Two-story,  eight-room 
dwelling. 

Owne'- — Marv    Coffage,    3014    Dana    St., 
Berkeley. 

.Architect — None. 

Contractor — F.    W.    Thaxter,    170';    Vir- 
ginia  St.,    Berkeley. 

COST,    $5  001 


DWELLIN(T 

(319)      N    EXCELSIOR    AVE.       142       W 
Park    Blvd.,    Oakland.      On  .-story.    5- 
room    dwelling. 
Owner — J.    A.    Werner.   Syndicate  Bldg.. 

Oakland. 
.Architect — None. 

Contractor — Chas.    C.    Williams.    Syndi- 
cate   Bldg.,   Oakland. 

COST.    $4,000 


GARAGE 

1320)      NO.     15    HILL    ROAD,    Oakland. 

Owner — W.    J.    Wythe,      Central      Bank 

Bldg.,    Oakland. 
Architect — None. 
Day's    work. 


COST,    $400 


DWELLING 

(321)  E  NINETY-FOURTH  AVE.  i5 
N  A  St..  Oakland.  One-story,  four- 
room    dwelling. 

Owner — E.  B.  &  A.  L.  Stone  Co..  Claus 
Spreckels    Bldg..    San    Francisco. 

.Architect — None.  „     ,,,,, 

Day's  work.  CO.ST.    $2000 
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ALTERATION  ("ontractor— Wright    &    McGlnty.      2127  Hopkins,    Oakland.  One-story    6-room 

(322)  NO    6077  OCEAN  VIEW  DRIVE,  Klttrldge.  Berkeley.  dwelling. 

Oakland.     Alteration.  COST,    $.500  Owner— Richard  Oates,    1444   San   Pablo 

Owner — H.   L    Olsen,   Premises,  ,                           Ave.,    Oakland. 

Architect— None  ALTERATION  Architect— None. 

Day's    work                                     COST,    $600  (335)      NO.    2718    REGENT    ST.    Berke-  Days  work                                    COST,  J3750 

. ley      Alteration  

RESIDENCE  Owner — F.  E.  Allen,  Premises.  ADDITION 

(323)  LOT    10,      LAXEWOOJD      PARK,  Architect— None.  (348)    HOLLYWOOD   BLVD.   AND   107th 
Piedmont.      Two    and    orne-halt    story  Days   work.                                  COST,    $450  Ave,  Oakland.     Addition, 

frame   residence.  ,1,,^,^,  ,  ,».^ ' Owner— Fageols  Motor  Co.,  Premises. 

Owner— H,    C.   Stornicr.   5464    Broadway.  P-Vc^^y,?:'^  „„...  „  Architect— None. 

Oakland  '^'**      SW      ROLILE        AND      TUNNEL  Days    work,                                    COST,    J600 

Architect None  Road,    Berkeley.       Two-story,    seven-  

Contractor— W.  "a.    Karris.       16      Monte  ,,  ""oom    '^.^'^"'"^^     «  STATION 

Vista    \.vc      Oakland  Owner— \\  m.  McDuRic.  (349)      SW    SEVENTH    AND    MYRTLE. 

'                          COST      $!)  0(10  Architect — H.     H.    Gutterson,    278    Post  Oakland.     One-story  tile  battery  sta- 

'        '  St..   San   Francisco.  tion. 

DWELLING  Contractor — Ben    Pearson.      2403   Grant,  Owner — W.    C.    Marshall.      Bacon    Bldg., 

(324)  N    LAKESHORE      AVE.      40      W  Berkeley.                                           ,,„„„„  .      Sf^^K^'^i: 

Weldon.  Oakland.     Two-story,  seven-  COST,    $10,000  Architect— 'None.  ^    „          „    ^ 

rr.r.,n   .iwfiiino-  Oontractor — Marshall.        Mc  Qu  o  n        & 

nZ.Zr     r\-,L<l    i.    Vi„\!     iif,   oik    \Viv  ''ARAGE  Dealey.   Bacon    Bldg.,    Oakland. 

Pi»;^^,n..  '^"'      ^'O-     "9    CHENEY    AVE..    Oak-  COST.  $50« 

>5       .     i-  land.     Garage.  

'n^v^^  wnVk       "''•                        COS-r    $5  000  ««"«''-7H-  W.  Haler,  559  Ifith  St..  Oak-  REPAIRS 

Dayswoik.                                  fosr.   $,.,ooo  ,a„j  ^3^.^^^      NW    SEVENTH      AND      WASH- 

Architect — None.  ington.   Oakland.      Fire   repairs. 

DWELLING  Days    work.                                    COST,    $500  Owner — T.    W,    Corder, 

(325)  N    LAKESHORE    AVE.       80      W  Architect— None. 

Rosal,    Oakland.       Two-story,    seven-         Contractor— J.     F.     Shrader,     520     16th, 

room   dwelling.  ALTERATION  Oakland. 

Owner— Glantz    &    Fink,    195    Oak    Way,  (338)      NO.     824     E-NINETEENTH     ST.,  COST,    $401 

Piedmont.  Oakland.      Alteration.  

Architect-None.  Owner — Hugh    McCracken,     Premises.  DWELLING   AND  GARAGE 

DaVs  work.                                  COST.   $5,000  Architect- None.  (351)      PTN.  LOTS  1  AND  2.  all  Lot  14 

Days  work,                                     COST,   $700  Blk    1,  Broadmoor,   San   Leandro.     All 

I>WELLINGS  T-m'              '            work   for  one-story  and    basement   7- 

(Q->c\   "*  i!-- \v  A  iriT'Tiri  n    AW    40    AND  so  DWELLINGS  room   dwelling  and   garage. 

N    Prhire     Oa^lai^d       Two    tvo-s  orv  *=*?.H>„  ^    LINCOLN   AVE.    ,15,    67,    103    h  Owner— Henry    A.    White,    537    28th    St.. 

sev^n-room    dwellings  W!"'"'-  «"<!,  SE  cor.  Lincoln   Ave.  and  Oakland. 

r.wf,I^     r-iaT^.-,    A    Pint     1M^,    Onk    Wav  VV  ilbur.       Four    one-story,     flve-room  Architect— Hutchinson      &    Mills.      1512 

°     %^Z^^^^\  dwellings.  Broadway.  Oakland. 

,      v,.;*^   ,      x-„    o  Owner — Cosmopolitan    Mutual    Building  Contractor — Alexander  C.   Wleben.   1919 

Ai-cmiect-  -.>one.           ,,„„„,     ..-,,„„    ^„.,i,  ^"^   Loan    Association,    1130   Broad-  Fruitvale   Ave.,   Oakland. 

Days    work.         (.OSl,    $j,ouu    earn  ^^y    Oakland.  Filed  Feb.    14.  '20.      Dated  Feb.   13,   '20. 

^„,„,  ,  ,.,„  Architect — None.  Roof    boards    on Vt 

,nW-^h^U■^x,^,^rT^    rn     v       tv^irtr.,,  Contractor— Ben    F.    Kopf      1015      82nd  Brown    coated    % 

(32,)      E    WARFIELD    50    N       W  eklon.  Ave.   Oakland.  Completed  and   accepted % 

Oak  and.        Two-story,        seven-room  ^^^^    ^3,5^^   ^,^^,^  Usual    35    days 2 

dwelling.     ,„,..,  TOTAL   COST.    $7400 

Owner— Pearl   W  eirich.  DWELLING  Bond.    $3725.       Sureties,    C.     A.    Wieben 

Architect — None,  (340)      N    LOCKWOOD    ST.    480    E    69th  and   Katharine  G.  Scott.   Limit.  90  days. 

Contractor — C.    W.     Glantz.       l.i,)       Oak  Ave.,  Oakland.     One-story,  four-room  Forfeit,   none.     Plans  and  specifications 

Way.  Piedmont.  dwelling.  filed. 

COST,  $5,000  Owner— A.    Carlton,     2023       69th       Ave                            4 

GARAGE               ~  Arch^fe^c't-None,  COMPLETION    NOTTOBg 

(328)  S    TWENTY-FIRST    ST,    125      E  Contractor— S.   Carlton,    2023   69th    Ave  

Webster.    Oakland.      Two-story    rein-  Oakland.  iUmoa.  fVMintr 

forced   concrete   garage.  COST,    $2400  Ai«inouB  wuiity 

Owner — H.    O.    Harrison.      Sutter      and  

Van    Ness   Ave.,   San   Francisco.  GARAGE  Feb,   7.   1920 — SB  CHABOT  HOAD  100 

Architect — M.    I.    Diggs,   Oakland.  (341)      NO.    1714      NINETEENTH    AVE.,  '"^'E    College    Ave<    NE    50.\SE    166.5. 

Contractor — Palmer     &     Petersen,     Mo-  Oakland.     Garage.  Oakland.      R.   B.   Vinson   to  Solomon 

nadnock    Bldg.,    San    Francisco.  Owner — L.   M.   Gardener.   Premises.  Morris    Feb.    1.    1920 

COST,   $60,000  Architect — None.  Feb.    11.    1920— SE      P.\RK      BLVD    & 

Day's    work.                                    COST,    $400  Wellington     Ave,       Okd.         Edward 

MARQt'EE  Hennings  to  E  W  Woodard 

(329)  THIRTEENTH       AND      HARRI-  ALTERATIONS  Feb.    10,    1920 

son,    Oakland.    Marquee.  (342)      NO.    2024      UNIVERSITY      AVE.,  Feb,    11,    1920 — SE   COLLEGE   AVE  & 

Owner Aahmes   Temple.  Berkeley.      Alterations.  Webster,    Bkly,    ,    Gertrude      Lane 

Architect None.  Owner — Bradshaw    &    Williamson,    6429  Brown    to    whom    it   may  concern,. 

Contractor — H     Dombrink,    2008      Tele-  Telegraph  Ave.,   Oakland.  Feb.    10,    1920 

graph    We     Oakland.  Architect— None.  Feb.   11,   1920— W  COLLEGE  AVE  300 

COST.    $800  Day's  work.                                   COST,  $1500  N   Alcatraz    Ave,   Bkly.      Executrics 

of   Estate   of   Ellen   E  Johnson,   de- 

\I  TFPATION  ALTERATIONS  ceased.    Edith    J   Uslnger   and  Alice 

iVaO)      NO      89'i     UNION     ST.     Oakland.  (343)    NW   SHATTUCK    AND   ALLSTON  E  Johnson    to    Edward    E   Larmer. . 

alteration  Way.  Berkeley.  Alterations  to  store  Feb.    10.    1920 

Owner— n      W      Erwin      1052     I4th     St..  Owner— Roos  Bros.,  Premises.  Feb.    11.    1920- SE    TWENTY-THIRD 

Oakland  Architect — None.  and  Webster  E  lOOxS  50,  Okd.     HA 

Xichitpci— Noiit  Contractor — Henry       McCullough,     1641  Mitchell    to    Reed   «    Corlett 

Dav-s   w.5rk                                      CO.ST,    $500  Allston    Way,    Berkeley.  Feb.     3,     1920 

'  .-    woiR.         COST,  $10,000  Feb,  11.   1920— LOT  2  BLK  6  Map  4th 

nU'FI  I  INGS  ■'^ve    Heights,   Okd.      W  L  Thelin   to 

(iVi)      TAVLOR    AVE       \lameda       Two  ALTERATIONS  Oscar  E  Nelson Feb.   6,   1920 

one-stoiv    flve-room 'dwellings  (344)      S    TWENTY- FOURTH       300       W  Feb.    13,   1920— LOT   11   BLK    8;   Lot  13 

Owner— Howard    Nelhken,      3651       39th  Telegraph      Ave.,       Berkeley.         Alter  Blk  8;   Lot   28  Blk  3;   Lot   19   Blk  9; 

Ave"   Oakland  armory    into    garage.  Lot    21    Blk    9.    Hollywood,    San    Le- 

\i-chitect None  Owner — C.   S.    Booth,   92S   16th,  Oakland,  andro.      Omer    F    Darling    to    whom 

bav's   work                       COST     $3  000   each  Architect — None.  it    may    concern Feb.    10,    1920 

'                          ______       ■  Contractor— S.   A.    Warner.   4606   Brook-  Feb.  13.   1920- LOT  2  and  Ptn  Lot  22. 

\DD  dale   Ave..   Oakland.  Map    Thousand    Oaks.      Percy    Nutt 

(332)      NO.    1810      ST.      CHARLES    ST..  COST.  $2300  to  whom  it  may  concern. Feb  12,  1920 

OwneJ^if'  W'^'seck    Premises  FACTORY  Bl  ILDIIVG    CONTRACTS. 

ArchUect— None               ''''""^*"=-  (345)      E   HIGH   60   S  S.    P,    R,   R.,   Oak-  — 

Day's    work.                                    COST,    $800  'and.      One-story   brick    factory.  .Snntn    Clora    County. 

Owner — Mrs.  Alma  Smith.  Oakland.  

_,,,.,,,..,„  Architect — None.  (v.tt^ci,' 

^3^3^"  HEARST   AVE.    250    E   McGee  '^'""'.[af '"IT^'  Oakland""'    ""^   ^'°°'''  SO.^  FIFTEENTH     NR.     SAX    CARLOS. 

Berkeley.    One-slory   six-room    dwell-  ""*"'   '***'■■   "-"""'i""-          po<5T    s;S41fi  ■'^si"   Jos'?-      Six-room   cottage. 

ing.  LUOi.  iSUb  Owner— L.    Szekeres.    San    Jose. 

Owner — D.    L.    Shirk,    1719    Hearst    Ave.,  DWELLING  Architect — None. 

Berkeley.  ,346)      e    VAN    DYKE    120    S    Brooklyn.  Contractor- L    E.  Atkinson.  180  Yosem- 

Archilect— .None.  Oakland.     One-story  5-room  dwelling  '"'■    ^'"^    •"'^<'-                    ,^,-^t.a.     .-Ann 

(  onlractor— R.         I!.        hcammon,       1,19  Owner— Pauline    Walker,    728  Jones  St^  "-O^T.    $5000 

Hearst   Ave.    Berkeley.  Oakland.  

COSI,    $.oOO  Architect — None.  ADDITION 

nnT>iiij«             Contractor — S.   A.    Warner,   4606   Brook-  JULIAN     NR.     TERRAINE,     San     Jose 

I«j>      vo    o,9n   irtTTi'inci."   «'!■      !•».•  ''"'*'   •^^'?-   Oakland.  Addition    of    wood      and      corrugated 

(.(34)      NO.    2120   KnTI>lD(.l',  .SI.,    I.ei-  COST,  $4300  iron. 

keley.     Repairs.  Owner— Bean    Spray    Pump   Co,    217    W 

Owner- L.    Reid.  DWELLING  Julian,   San   Jose. 

Architect—None.  (347)      j;    E-TIHRTV-SEVENTH    loo   AV  Anliilecl— None. 


BniL 

Contractor — K.     L,     Hoyt.     j6S     N     16tli, 
San  Jose. 

COST.    $8000 

COTTAGE 

NO.    316    PARK    AVE..    San    Jose.      Si.\- 

room   cottagre. 
Owner— Cathrine    Maurier,    370    W    San 

Fernando.   San   Jose. 
Architect — None. 

Contractor — Carl  Maurer,   370     W     San 
Fernando,  San  Jose. 

COST,    $3000 

SHOP 

NO.   316  PARK  AVE.    (Rear),   San  Jose. 

Shop. 
Owner — C.  Maurer,   370  W  San   Fernan- 
do, San  Jose. 
Architect — None, 
Day's  work.  COST,  $1000 

ADDITION 

FIFTH  AND  KEYES,   San  Jose.      Addi- 
tion. 
Owner — American  Can  Co.,  Premises. 
Architect — None. 
Day's   work.  COST,    $35,000 

♦ — ■ 

LIENS  FILED. 

FreMno  County. 

Recorded  Amount 

Feb.    10,      1920 — LOT      30.      NORMAL 

Villa,  Fresno.     Q.   H.   Stivers  vs.   H. 

N.   Fobs  and  W.   A.   Edgerly,   et  al. 

$2,955 

• — — ♦ 

BUILDING    CONTRACTS. 

Fresno  County. 

DWELLING   AND    GARAGE. 
LOTS    4,    5,    BLK.     1,    BOONE    TRACT, 
Fresno.   Frame  dwelling  and   garage 
Owner — Mrs.   E.   E.   Shortz,   Fresno. 
Architect — None. 
Day's   work.  COST,    $2,025 

DWELLING   AND    GARAGE. 
LOTS    13,    14,    ELK.    12,    NORTH    PARK 
Terrace,    Fresno.      Dwelling   and    ga- 
rage. 
Owner — D.    J.    Robinson,    2205    N      Van 

Ness,  Fresno. 
Architect — None. 

Contractor — Yarnell  &  Qarges,  1026  S 
4th.   Fresno. 

COST,    $6,000 

DWELLING    AND    GARAGE. 
LOTS    53,    54,    BLK.    17.    NORTH    PARK 
Terrace.    Fresno.      Dwelling   and    ga- 
rage. 
Owner — Ashton   Bryant,   Fresno. 
Architect—None. 

Contractor — Yarnell  &  Garges,  1026  S 
4th,    Fresno. 

COST,    $6,500 

OVEN 

NO.    2018    TULARE    ST.,    Fresno.      Oven. 
Lessee^H.  Harris,  Premises. 
Architect — None. 
Contractor — S.   Orchard,   Fresno. 

COST,    $1,000 

STORE    AND    DWELLING. 
LOTS    1    TO    4,    BLK.    9.      ARLINGTON 
Heights.    Fresno.      Store    and    dwell- 
ing. 
Owner — Joe  Garnero,   3430  Madison   St., 

Fresno. 
Architect — None. 

Contractor — Foster    C.    Wilson,    Fresno. 
Filed  Feb.  10,  '20.     Dated  Feb.  10,  '20. 

Foundation    laid    $1990.75 

Roofs    on     1990.75 

Building   completed    1990.75 

Usual    35    days     1990.75 

TOTAL  COST,  $7963.00 
Bond,  $3962.  Sureties.  Pat  Pox  and 
Richard  Tranor.  Forfeit.  $21.  Limit, 
60  working  days.  Plan.i  and  specifica- 
tions tiled. 

DWELLINGS 

LOTS  18,  19,  BLK. 3,  DO.N'AHOO  ADD. 
Lots  19,  20,  Blk  1.  Dean  Park.  Fres- 
no.     Two   dwellings. 

Owner— J.  L.  Hagan.  3053  Grant  St.. 
Fresno. 

Architect — None. 

Day's  work.  COST.   $1800   each 

GARAGE 

LOTS  6  TO  14.  BLK.   1.  WINDSOR  Ter- 
race,  Fresno.      Oarage. 
Owner— S.    J.    L.    &    P.    Co..    1801    Tulare 

St.,   Fresno. 
Architect— .Vone, 
Day's  work.  COST,   $80,000 

DWELLING   AND   GARAGE 
LOT  18.  BLK.  10.  NORTH  PARK,  Fres- 
^      no.     DwellinK  and  garage. 
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Owner — K.    M.    Khantamour,    614    Grif- 
flth-McKenzie  Bldg.,  Fresno. 

Architect — None. 

Contractor — J.  C.   Clark,     203     Grimth- 
McKenzie   Bldg.,   Fresno. 

COST,   $6000 


(SARAGE 

LOT    19,    BLK.    163,    Fresno.      Garage. 

Owner — J.   P.   Bernard,  661      Van      Ness, 

Fresno. 
Architect — None. 
Contractor — -L.   M.   Smith.   Fresno. 

COST,    $1500 


DWELLING    AND    GARAGE 

LOT  1,  BLK.    13.  ALTA  VISTA.  Fresno. 

Dwelling   and    garage. 
Owner — Earl    J.    Wallace,    632    College, 

Fresno. 
Architect^ — None. 

Contractor— J.    B.       Hart,      3667    Grant, 
Freen*.  _ 

COST,    $7250 


DWELLINGS 

TEAGUE    AND    OLIVE      STS.,    Fresno. 

Three  dwellings. 
Owner — Liberty  Building  Co.,  Fresno. 
Architect — None. 
Contractor — J.    O.    KerrickB,    Fresno. 

COST,   $6,000   each 


DWELLING 

LOTS    16,    17,      BLK.      1,      HAZBLTON, 

Fresno.      Dwelling. 
Owner — P.  Stange,  2225  Fresno,  Fresno. 
Architect — None.  _ 

Day's    work.  COST.    $2200 


DWELLING    AND    GARAGE 

LOT    20.    NORTH      VAN      NESS      TCT., 

Fresno.     Dwelling  and  garage. 
Owner — Mrs.      Fulstone,      1615      Engle- 

wood,   Fresno. 
Architect — None. 
Contractor — J.    B.    Hart,    Fresno. 

COST,    $4500 


DWELLING  AND  GARAGE 
LOTS    3    AND    4,    BLK.      1      CENTRAL 
Park,  Fresno.     Dwelling  and  garage. 
Owner — E.    B.    Jensen,    928    Wilson    St., 


Architect — None. 
Day's   work. 


COST,    $4000 


DWELLING   AND   GARAGE 
LOTS   5   AND  6,   BLK.    5.  PALM   VILLA 
Tract,    Fresno.      Dwelling      and      ga- 

Owner— Fresno    Home    Bldrs..    1231    "I" 
St.,   Fresno. 

Architect — None.  .r,^/.« 

Day's  work.         COST,  $5000 

DWELLING  „  „    „„,     , 

LOT   8    AND   W    %    OF   LOT  7,   BLK.    4, 

Englewood    Add.    Fresno.       Dwelling. 

Owner — P.    S.    Turnbull,      216      Forsyth 

Bldg..    Fresno. 
Architect — None.  ^  ,„,„ 

Contractor — C.    E.      Buckmaster,      lil:! 
Lewis,    Fresno. 

COST,   $4000 

Oa- 


GARAGE  ,       „     „ 

LOTS    7    TO    10,   BLK.    57.    Fresno 

rage. 
Owner — H.    B.    Davidson. 
Architect — None. 
Contractor — S.   F.   Peletz 


DWELLING  AND  GAKAGK 
NO.  469  STOWAItD  ST.,  Fresno.   Dwell- 
ing and   garage. 
Owner — Dow  &  Co. 
Architect — None. 

Contractor — G.   C.    Cannon,    2039   Fresno 
St..   Fresno. 

COST.  $6000 


COST.    $2000 


DWELLING    AND   GARAGE 

LOT  4,  BLK.   16,  ALTA  VIST.A..   Fresno. 

Dwelling  and   garage. 
Owner — L.    A.    Leary. 

Architect — None.  ,_,., 

Contractor — C.    E.       Buckmaster,       171- 

Lewls,    Fresno.  _     

COST,    $5500 


DWELLING  AND  GARAGE.  _ 

EV.  OF  LOT  1.  BLK.  1.  OSBURN  TCT.. 

rresno.      Dwelling  and   garage. 
Owner— E.     Frank.     1239       Ferger     St.. 

Fresno. 
Architect — None.  „„„,   , 

Contractor— W.  F.  Jennings.  3301  Iowa, 

'^""'"'°  COST,    $2500 

DWELLING   AND   GARAGE 

CENTER    ^    OF    LOT    1.    BLK     1.    Os- 

burn    Tract.    Fresno.      Dwelling    and 

garage. 
Owner — Mrs.  Ketier. 
Architect — None. 

Contractor — W.   F.  Jennings.  3301  Iowa 
St..  Fresno. 


ALTERATION 

NO.    1052   "I"   ST.,   Fresno.     Alterations. 

Owner — Jas.     Anderson.     1120    "T"    St., 

Fresno. 
Architect — None. 
Contractor — A.    Allen.    2400    Tulare    St., 

Fresno. 

COST,    $2500 


GARAGE 

LOT  1.  BLK.    1,   BARTLETT  HEIGHTS. 

Fresno,    Garage. 
Owner — A.   Foristi. 
Architect — None. 
Day's   work.  COST,    $3500 


ALTERATIONS 

LOTS    15    AND    16,    BLK.      52,      Fresno. 
Alterations    to    present    building    and 
erect   cleaning  works. 
Owner — A.   Nilmeler.   611    "P"   St.,   Fres- 
no. 
Architect — None. 

Contractor — A.    Allen,    2400    Tulare    St.. 
Fresno. 

COST,    $2200 


DWELLING 

LOTS  7  AND  8,  BLK  71,  K.   B.  Heights. 

Fresno.      Dwelling. 
Owner — M.    Leonardo,   Fresno. 
Architect — None. 
Day's  work.  COST,    $2500 


DWELLINGS   AND   GARAGES. 
LOTS   1,    2,    9,    10.    31,    AND   32,   BLK.      3, 
College  Add,  Fresno.  Three  dwellings 
and  garages. 
Owner — J.  G.  Porter.  940  Cambridge  St.. 

Fresno. 
Contractor — Owner. 

COST.   1,    $15,000;    2,    $14,000 


DWELLINGS   AND  GARAGES 

LOT    12,      ELMHURST,      Fresno.      Two 

dwellings  and  garages. 
Owner — B.   R.   Lewis. 
Architect — None. 

contractor — C.  E.  MilhoUen,  363  Thesta, 
Fresno. 

COST,    $3500    each 


DWELLING  AND  GARAGE 

LOT  F,   BLK.    2,   ALTA  VIST.\,   Fresno. 

Dwelling  and  garage. 
Owner — A.  Ruddy,  Cedar  and  JelTerson, 

Fresno  . 
Architect — None. 

Contractor — C.      E.      Buckmaster,    lil2 
Lewis,  Fresno. 

COST,  $14,000 


DWELLING  AND   GARAGE 

LOTS    15    AND      16,      LUCERNE    TCT., 

Fresno.   Dwelling  and   garage. 
Owner — John  Crockron. 
Architect— None.  ^ 

Contractor— G.     H.    Walley,    135    Diana, 
Fresno. 

COST.   $3500 


ALTERATIONS  ,,^ 

TRANQUILITY  HIGH  SCHOOL  Dis- 
trict. Fresno  County.  Erection  ol 
tank  and  frame  and  make  certain 
alterations. 

Owner — Board  of  Trustee.  Tranciuility 
Union  High  School  District. 

Architect — Ernest  J.  Kemp,  Rowel  1 
Bldg.,   Fresno. 

Contractor — O.   M.   Jackson. 

Filed  Feb.  4.  '20.     Dated  Dec.   la.    19. 

Monthly    payments    of     75% 

I'sual    35    days     ,  25% 

TOTAL   COST,    $1450 

Bond.    Sureties.    Forfeit,    none.       Lim'j' 

30  days.     Plans  and  specifications  tiled. 

LOTS  23  24.  25,  BLK.  96.  Fresno.  Six- 
storv  reinforced  concrete  hotel. 

Owner" — Harry    Arkalian.    Fresno. 

Architects — Swartz  &  Ryland.  Rowell 
Bldg.,   Fresno 

Contractor— Pritchard  Bros..  623  mer- 
ger,  Fresno.  ^^^^_    Uio.OW 


DWELLING    AND    0.\ RAGE 
HAZELWOOD    LOTS    15    .\ND    16.    BLK. 
is!  Fresno.     Frame  Dwelling  and  ga- 

Ownf?— R.    Werner,    3857      Ventura    St„ 

Fresno. 
Architect — None. 


COST,    $2500       eontrkctor-Chria    Sehrt,     2027    Fresno 
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St..    Fresno. 


COST.    $3000 


DWELLINGS  AND  GARAGES  ^ 

LOTS    20,    21,    22,    23,    BLK   8,   COLLEGE 

Add,    Fresno.      Two    frame    dwellings 

and   garages.  ^,  ^ 

Owner — G.    Free,       504       Mason       Bldg., 

Fresno. 
Architect — None. 
Contractor — J.  C.  Purcel. 

COST,  i 


DWELLING  AND  OARAGE 
LOTS    11,    12,    BLK:    4     BELMONT   ADD, 
Fresno.     Frame  dwelling  and  garage. 
Owner — J.    L.       Dickey,       1440    "H"    St., 
Fresno. 

^r>?^i'To7k'"'""         •  COST,    »3500 

LOT^Vs    AND    W    HALF   LOT    14,    BLK. 
35,    Belmont      Add,      Fresno.      Frame 

Owne^r— "v!  A.   Condley,    1424   White  St 

Fresno. 
Architect — None.  ,     ,,  ^ 

Contractor — C.     E.    MuUhollen.    Fresno. 
.  Loni.r<ii.i.ui      V.  COST,   J3000 


REPAIRS 

NO.    710    "H"    ST.,    Fresno.       Repairs. 

Owner — Ben   Hunt,   Premises. 

Architect — None. 

Contractor — E.   .Riggins,   317   Mason   St.. 

Day's'^wo"r°li.  COST,    $10nfl 

FRAME    DWELLING,   ETC. 

LOTS    23    AND      24    BLK    347,      Fresno. 

Frame    dwelling   and   garage. 
Owner— W.       M.    James,       245      White's 

Bridge,   Fresno. 
Architect — None. 
Contractor — W.     .Snow,     357     Abby    St., 

Fresno. 

COST,    $2000 


Tract     24,     Sacramento.       Two-story, 
12-room    residence   and   garage. 
Owner — H.    Davis. 
Architect — None. 

Contractor — Simmonds   &    Birdsall,    "M" 
.St.,   .Sacramento. 

COST,   $12,500 


REI'AlItS 

NO.   130i)  THIRD  ST.,  Sacramento.      Re- 
pair  foundation    of  residence. 
Owner — A.   J.    Parra. 

Architect — None. 

Contractor— G.    E.    Hook,    718    18th    St., 
Sacramento. 


DWELLING  ,    „„  ^  . 

LOTS    29,     30,     BLK.    4,    PALM    VILLA 

Tract,  Fresno.  Frame  dwelling. 
Owner — Harry  P.  Nelson,  Fresno. 
Architect — None.  „„    ,_  „„„ 

Day's   work.  ■  COST.   $5,000 

DWELLING    AND    GARAGE  

LOTS  12,   13,  BLK.   16.  LUCERNE  TCT., 
Fresno.   Frame   dwelling  and  garage. 
Owner — C.   C.   Croikion,   Fresno. 

tlTs''^lT^'""'_ COST,   $3500 

FACTORY  ^^^       ^ 

THIRD    AND     TULARE     STS.,    Fresno. 

Two-storv   hollow   tile   box  factory. 
Owner — California    Pine    Box    Distribu- 
tors,   "H"    corner   Kern   St.,    Fresno. 
Architect — None.  „„„    „      i 

Contractor — Felchlin    &    Co.,    300    Bank 
of  Italy  Bldg.,  Fresno. 

'  COST,  $30,000 


DWELLING  ,       ^    „     , 

LOTS    7    AND    8    BLK    20,    North    Park 

Terrace,      Fresno.        Frame      dwelling 

and  garage. 
Owner — Chess    &   Peterson,    Fresno. 

^^y's'tv^ork^""*^; COST,    $7000 

STORE  "building 

LOTS    1    TO    6    BLK    92,    Fresno.      I<  ire- 
'    proof  store  building. 
Owner— W.  J.  Kittrell,  90S  Mildreda  St., 

Fresno. 
Architect — None. 

Contractor— Trewhitt     &      Shields     Co.. 
1S19   El  Dorado  St..  Frjsno._   ^^^^^^^ 


REMODEL  RESIDENCE 
NO.     1415     "K"     ST..     Sacramento.       Re- 
model residence. 
Owner — D.    Combs.      716    K   St..      Sacra- 
mento. 
Architect — None. 

Contractor — G.    E.    Hook,    718    18th    St., 
Sacramento. 

COST.   $1500 


DWELLINGS   AND  GARAGES 
LOTS    15,    16,    27,    28,   BLK.    67;   LOTS   19, 
20    Blk.  66;   lots  17.   18,   Blk.  69,  K.  B 
Heights,   Fresno.  Four  dwellings  and 

Owner— Fresno    Building      Corporation, 
Fresno. 

^ay's'woT^'"'"'; COST,  $5800   each 

DWELLINGS  AND  GARAGES 

LOTS    13,    14,    19,    20,    24.   BLK   67,   LOTS 

1     2     Blk.    68,   K.    B.    Heights,    Fresno. 

Four  dwellings   and   garages. 
Owner— Fresno    Building      Corporatiori, 

Fresno. 
^Ly's'wo7k''°"'; COST,   $5,000   each 

DWELLINGS  AND   GARAGES 
LOTS    7,    8,    11,     12.    BLK.       68,       K.      B 
Heights,  Fresno.     Two  dwellings  and 

'owner^^resno    Building      Corporation, 

Fresno. 
Day'"w'o7k''°"'; COST,   $4,300   each 

DWELLING    AND    GARAGE 

LOTS   22,    23.    BLK..    8.    Fresno    Heights. 

Fresno.      Dwelling  and   garage 
Owner — M.    C.    R.    Nelson,    1247      1      St.. 

Fresno. 
^ifl'To-^'"'"'- COST,  $3500 

gT£o¥^TA1^^V°4\^0%^,  BLK    20. 

Alta    Vista   Tract.    Fresno.      Dwelling 

and  garage. 
Owner — O.   E.   Brownson. 
Architect — None. 
Contractor-C.    V.    Smith.    F^re^s^no.  ^^^^^ 

nwF.LLING   AND   GARAGE  „ 

EoT  34    BLK.  20.  ALTA  VISTA  TRACT. 

Fresno.     Dwelling  and  garage. 
Owner— C.    C.    Anderson,    3119    Kerckoft 

St.,  Fresno. 
Architect — None. 
Contractor-C.   V.  Smith,   F^resm..  ^^_^^^ 


Ill'ILDING    <0\TRACTS. 
Niii'raiueiito    County. 

No"^K^14    TWENTY-NINTH   ST.,   Sacra- 
mento.     Two-story    frame    flat   build- 
ine:    (4   3-room   flati"). 
Owner— W.    E.    Hannon.    1429    10th    St.. 

Sacramento. 
Architect — None.  . 

Contractor— W.    R.    Saunders,    2614      I 
St..  Sacramento.  ^^^^^    ^^^_^^^ 


ALTERATIONS 

LOT   10,   I,   J,    12th   and   13th   Sts..   Sac- 
ramento.     Alter    and    add    to    Strand 
Theatre. 
Owner — M.    .H.    and    Clara    L.     Dlepen- 

broek.    2315    M   St.,    Sacramento. 
Architect— E.   C.   Hemmings,   1203  J  St:,  I 

Sacramento. 
Contractor — Mathews    Constr.    Co.,    1013 

Forum   Bldg.,   Sacramento. 
Filed  Jan.  31,  '20.     Dated  Jan.  22,  '20. 

COST,  $58,580 


WAY. 

resi- 


^^'F'^l^f-is-lS.       PORTOLA 
Sacramento.      Four      flve-roori 

Owne?— C.    H.    S.    Bidwell,     505       Bryle 

Bldg..  Sacramento. 
Architect— None.  .       . 

Contractor— W.    B.      Ladue.      2319      O. 

iacamento  ^^^^    ^^^^^    ^^^^ 


N§^3?f9^E  ON  W    %   LOT  6^D:E-30-31. 

Sacramento.      Four-room    residence. 
Owner— James    Reyie.    Sacramento. 
Architect — None.  r^r^aT    t 

Day's  work.  Losi.   ♦ 

m^\^Tt-2S%N  S    %   LOT   1  U:y-28-29, 

Sacramento.      Two-story    residence. 
Owner — J.    S.   Meyer.   Sacramento. 
Architect— None.  ^n^T    S"-ni0 

Day's  work.  CObl.   *--uu 


Re- 


REMODEL 

NO.    508-10    "K"    ST..    Sacramento. 

model    store. 
Owner — White  Estate. 
Architect — None. 
Contractor— G.  E.  Hook.  Sac_r^ment^o._^^^ 


On(E 


ELECTRICAL    WORK    ON    ABOVE. 
Contractor — J.     C.     Hobrecht,     1014    6th 

St..   Sacramento. 
Filed  Jan.  31,  '20.      Dated  Jan.   21,  '20. 

COST,  $12,804 

BRICK    BUILDING 

SE    SEVENTH    AND    "P"    STS..    Sacra-, 

mento.      One-story   brick    building. 
Owner — Jas.    Anastasiow.    1531    7th    St., 
Sacramento. 


Architect — Nont. 
Contractor — i-,.  G. 
Filed  Jan.   31,  '20. 


Barton. 
Dated  Jan.  30,  '20. 

COST,   $8630. 


Bi:lL,DI\G    CONTRACTS 


San  Juaquin   Coonty. 

REPAIRS 

EAST  MAIN  ST.  Bet.  Sutter  and  Cali- 
fornia. Stockton.  Remodel  and  re- 
pairs  to   building. 

Owner — Mrs.  S.  M.  Hickinljotham.  535 
E  Market.  Stockton.  Calif. 

Architect — None. 

Day's  work.  COST.   $16,000  , 

RESIDENCE  AND  GARAGE 

MENDOCINO  ST.  Bet.  Sutter  and  Cali- 
fornia. Stockton.  Frame  residence 
and    garage 

Owner — North  Stockton  Land  Associa- 
tion.   Stockton. 

Architect^None. 

Day's   w:prk.  COST,    $4200 


nWF.r  LING    AND   GARAGE 

Sot   14    BLK.  36.  ALTA  VISTA  TRACT, 

Fresno.      Dwelling  and   garage. 
Owner— C.   V.    Smith,    Fresno. 

feLy'l^woTic!""""  COST.   $5,500 


RESIDENCE 

NO     2600    "Y"    ST.,    Sacramento. 

story   four-room    residence. 
Owner— J.     E.     Whittaker,    Sacramento. 
Architect^-None.  or.«T    «'>onfl 

Day's   work.         COST,    $-0U0 

APARTMENTS    AND    GARAGES. 

NO  717  TWENTY-FIRST  ST  Sacra- 
mento Two-story  frame  (four  4- 
room    apartments    and    3    garages.) 

Owner — A.   B.   Saunders,  Sacramento. 

Architect — .None.  £,„„,.„ 

Contractor— J.      A.      Saunders.      Sacra- 

"^*^^"'°  COST,    $9200. 

NO^f4\¥ FOURTH    AVE.,    LOT    141,    W 
'    Curtis     Oaks.     Sacramento.       General 

renairing    to    residence. 
Owner—I      S.     Marks,     2006     2nd     Ave., 

Sacramento. 
Architect — None.  „ 

Contractor— G.   B.  Stahl,   San   Francisco 

Blvd.,   Sacramento.  ^^^^     ^^^^^ 

RTi-mnRNCE  AND  GARAGE 

NO     4000    ■■J.''       LOT    1613    W    AND    K. 


RBSIDENCE 

EAST  POPLAR  ST.  Be'..  Ophir  and 
Sierra  Nevada,  Stockton.  Two  frame 
residences. 

Owner — C.   Bacigalupi,  Stockton. 

Architect — N6ne. 

Days   work.  COST   $3600   each 

BUILDING 

LOT    15    BLK    52    Worth    and    Anderson 

Sts.,  Stockton.     Building. 
Owner — George    Chillon,     328     E-Weber 

St.,  Stockton. 
Architect — None. 
Contractor — E.      McGregor      and      Shad 

Bone,   Stockton. 
Filed  Feb.  7,  '20.     Dated  Jan.  19,  '20. 

COST,  $5336 


DWELLING 

SONOMA  ST.,  bet.   Hunter  &   El  Dorado 

Sts.,  Stockton.     Dwelling. 
Owner — L.   C.    Gardner,      720      N-Hunter 

St.,  Stockton. 
Architect — None. 
Day's    work.  COST,    $4000  . 

RESIDENCE  ^ 

BET   McKINLEY  AVE   AND   COM- 

merce   St.,  Mossdale.      Residence. 
Owner — H.   L.  Jones,  Stockton. 
Architect— None. 
Day  s  work.  CObl,  $2000 

MINEr'aVE   AND   SAN   JOAQUIN  ST., 
Stockton.     Garage. 


BUILDING   AND    ENGINEEHING    NEWS 
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■Owner — E.  L.   Phllipson,   25   E-Main  St., 

Stockton. 
Architect — None. 
Day's   work.  COST,   $2S,3S0 

COMPLETION     AOTUli;. 


Sail   Joaquin   County. 


Recorded  Accepted 
Feb.      6,      1!)20— LOTTIE      GRUNSKY 
School,  Stockton.     City  of  Stockton 
Board  of  Education   to  Home  Elec- 
tric   Co Feb.    4,    1920 

Feb.  10,  1920 — LOT  1,  BLK.  13.  LAKE 
Park,  Stockton.  T.  E.  Willian.son 
to   T.    E.   Williamson Feb.    7.    1920 


LIENS   FILBD. 


San  Joaquin   County. 


Recorded  Amount 

Feb.  10,  1920 — X  hi  OF  N'W  '4,  SEC. 
22,  save  and  e.xcept  the  E  36  acres. 
T  2  S,  R  7  E.  Home  Lumber  Co.. 
Cptn.,  vs.  Frank  J.  Nolan,  Beatrice 
A.  Nolan,  Victor  N.  Walsh,  W.  F. 
King,  M.  L.  King  and  Knud  Jor- 
genson    $1,580.74 


LUMBER    SITUATION    IN    ItL'SSIA. 


Last  summer  the  sawmills  of  Ar- 
changel and  the  White  Sea  district 
of  Russia  were  able  to  produce 
only  about  one-fourth  of  the  timber 
sawn  in  1913  and  it  is  extremely  doubt- 
ful whether  the  output  in  1919  will 
amount  to  one-eighth,  states  a  recent 
report  of  the  U.  S.  trade  commissioner 
at    Archangel. 

The  felling,  floating  and  sawing  of 
lumber  are  the  principal  industries  of 
this  region.  The  decrease  in  produc- 
tion during  the  war  and  revolution  is 
directly  traceable  to  labor  and  kindred 
troubles,  shortage  of  tonnage  and  di- 
minished deitiand  from  Europe.  In 
spite  of  the  tremendous  need  of  lum- 
ber in  Western  Europe,  sales  are  very 
difficult  partly  because  of  the  Russian 
insistance  upon  a  low  rate  of  exchange, 
the  present  obligatory  rate  of  foreign 
exchange  not  representing  the  true 
value  of  the  ruble.  Consequently  in 
dividing  the  ruble  cost  price  of  timber 
by  the  rate  of  exchange,  the  number 
of  pound*,  francs  or  crowns  obtained 
is  much  higher  than  similar  iiuota- 
lions  from   Scandinavia. 

Another  reason  for  the  present 
paralysis  is  that  most  of  the  standing 
timber  whicn  supplies  the  mills  is  in 
that  part  of  the  Archangel  district 
which  is  occupied  by  the  Bolsheviks, 
and  as  a  result  no  logs  can  be  obtained 
from  these  regions. 


PROPOSED  MANUFACTURE  OP  CE. 
MENT  FIBER. 


rConsiil      Edward      A.      Dow,      Ciudad 
Juarez,   Mexico,   Dec.   30,   1919.] 
Below    is    a    translation    of    a    state- 
ment   addressed    to    this    consulate    by 
Mr.    E.    Mouret,    a    former    resident    of 


whose  address  is  P.  O.  Box  No.  15, 
Ciudad  Juarez,  Chihuaha,  Mexico, 
Mr.  Mouret  refers  to  a  product  called 
cement  fiber,  which  he  states  has  been 
made  in  the  past  in  France  and  Ger- 
many, but  so  far  as  it  is  known,  not 
in  commercial  quantities  either  in 
Mexico  or  in  the  United  States.  One 
of  the  chief  advantages  of  this  prod- 
uct, Mr.  Mouret  states,  is  the  fact  that 
it  could  become  a  by-product  in  ce- 
ment plants  in  the  United  States.  It  is 
particularly  desirable  for  buildings  in 
the  Tropics  and  in  damp  climates, 
since  it  will  not  rust  like  corrugated 
iron.  Further  information  regarding 
this  product  can  be  obtained  upon  re- 
quest from  Mr.  Mouret  at  the  address 
above  given.  The  statement  follows: 
Advantages  and  Uses  of  Cement  Fiber. 

Cement  fiber  is  not  subject  to  atmos- 
pheric changes  such  as  heat,  cold,  or 
humidity;  it  is  also  incombustible.  It 
is  not  a  conductor  of  heat  or  electric- 
ity. From  this  standpoint  it  is  ex- 
tremely superior  to  corrugated  iron 
and  to  other  products  used  for  roofing 
materials.  Its  durability  is  unusually 
great,  since  its  exposure  to  the  ele- 
ments merely  serves  to  make  it  even 
harder.  The  material  is  very  strong 
and  practically  unbreakable.  Al- 
though it  can  be  sawed,  filed,  perfor- 
ated or  nailed,  even  along  the  edge,  it 
can  neither  be  split  nor  broken  readily. 

Cement  fiber  is  as  light  and  easy  to 
apply  as  corrugated  iron.  The  roofs 
made  of  fiber  cement  are  absolutely 
impervious.  This  essential  condition 
is  never  found  in  a  permanent  manner 
in  the  case  of  corrugated  iron.  Ce- 
ment fiber  can  be  made  smooth  or  cor- 
rugated, and  in  various  colors  such  as 
natural,  red,  green,  blue,  etc.  The 
color,  being  woven  into  the  material 
itself,    does    not    change. 

Moreover,  with  reference  to  its  prac- 
tical utility  for  roofing,  cement  fiber  Is 
especially  suitable  for  temporary  or 
permanent  buildings  and  is  an  advan- 
tageous substitute  for  products  such 
as  beaver  board,  artificial  lumber,  etc.. 
by  reason  of  its  insulating  and  fire- 
proof properties.  The  fiber  can  be 
made  in  sheets  and  in  measurements 
similar  to  those  of  corrugated  iron.  It 
can  also  be  made  into  tubes  or  cylin- 
ders similar  to  those  of  metal.  It  has 
no  joints  or  seams  and  is  suitable  for 
reservoirs  for  all  kinds  of  liquids,  for 
bath  tubs,  flower  pots,  and  other  prod- 
ucts of  common  use  and  in  constant 
demand.  Cement  fiber  can  also  be 
easily   glazed. 

The  product  can  be  manufactured 
economically  and  sold  more  cheaply 
than  metal  articles  tor  similar  pur- 
poses, being  at  the  same  time  su- 
perior to  them  from  all  standpoints. 
The  manufacture  of  this  product  is 
very  easy   and   skilled   labor  is  not   re- 


iie  obtaini-d   in    the   Unlteri  States. 

(Samples  of  cement  fiber  are  on  file 
at  the  Bureau  of  Foreign  and  Domestic 
Commerce  and  its  district  oflices.  Re- 
fer  to    file  No.   767.) 


I.NDISTRI.Af.      RKSTORATION 
BELGIUM. 


IN 


In  Belgium,  since  April  1st,  ma- 
chinery valued  at  the  equivalent  of 
more  than  a  half-million  dollars  has 
been  recovered  from  Germany,  says 
the  minister  of  economic  affairs;  the 
resumption  of  the  coal  mines  has 
reached  .S6.S  per  cent  of  the  1914  out- 
put, and  in  230  factories  visited,  37,137 
men  are  at  work  out  of  45,299  employed 
in  1913.  Of  the  800.000  unemployed  at 
the  time  of  the  armistice,  200,000  only 
are  still  registered.  Every  effort  is 
being  made  to  develope  Belgium's  ag- 
ricultural resources  to  their  utmost 
and  exhibitions  and  contests  of  moto- 
culture  machinery  are  being  held  fre- 
quently. The  status  of  the  railroads  is 
rapidly  improving,  all  the  trackage 
moved  by  the  Germans  having  been 
replaced.  Seventeen  thousand  trains 
are  in  operation  daily  and  are  moving 
1,720,000  tons  of  freight.  There  is  a 
daily  shortage  of  2500  freight  cars, 
but  plans  have  been  made  providing 
for  a  vast  extension  to  meet  the  great 
increase  in  requirements.  Both  pass- 
enger and  freight  receipts  show  an 
increase  in  .-August,  1919,  over  August, 
1913. 


WOOD     BLOCK     PAVING     IN     NEW 
ORLEANS. 


No  less  than  70,000  square  yards  of 
wood  block  paving  will  be  put  down 
in  New  Orleans  during  1920,  the  work 
to  be  begun  early  in  the  year  The 
street  paving  and  repaying  program 
of  the  city  gives  a  larger  place  to 
creosoted  wood  block  paving  than  any 
preceeding  program  has  ever  done, 
this  being  the  preference  of  property 
owners  along  a  number  of  streets  to 
be    paved. 


NEW    WIRELESS    ST.\TION. 


SEATTLE,  Wash. — What  is  said  to 
be  the  largest  and  most  powerful  wire- 
less station  on  the  Pacific  Coast,  com- 
manding suflicient  power  to  communi- 
cate with  the  Hawaiian  Islands,  Arctic 
Alaska  and  probably  the  Orient,  will 
he  in  operation  this  year  at  Keyport, 
Wash.,  across  Puget  Sound  from  Seat- 
tle. The  station,  which  will  be  400 
feet  in  height,  was  ordered  built  by 
the  United  States  Bureau  of  Yards  and 
Pocks  of    the   Navy. 

Work  will  be  completed  within  six 
months.  The  structure  will  be  of 
steel,    ninety    feet    in    diameter    at    its 


France    but      now      a      civil    engineer.       quired.      All    necessary    materials    can       base. 
Telephone  Douglas  5114 

Valley  Tie  &  Lumber  Co. 

Manufacturers  and    Wholesalers 

Pacific  Coa^  Lumber  Produdls 

General  Office:  Eugene,  Oregon  S.F.  Office:  401  Balboa  Bid}.'. 

F.  S.  NOLAN D,  Resident  Manager 

:HCHCHaO<HMHKHS<HWKH«KHKH«H9<HKHWKH>^^ 
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BClLlHXO   AND    EiVGLVEERlNO    NEWft 


Wipe 

Wopk 


\Vc  Mamafacture  WIRE  WORK  for  the  following  purposes: 
Window  guards    for    Residences,    Warehouses    and    Manufacturing 

I'laus. 
Overhead  f^uards  for  Elevator  Shafts. 
Elevator  Euelosures. 
Fi'eight  Elevator  Cai's  and  Doors. 
Skylight  Covers,  Vents. 
I'roteetion  guards  for  Sidewalk  Doors. 
Machinery  safety  guards. 
Auto  truck  Enclosui'cs  and  Doors. 
Ijocker  Ddoi's,  Stall  (iuards. 

Partition  Screens  for  Offices,  Garages,  Warehouses,  etc. 
Wii'e  signs  for  Buildings,  etc.,  etc. 

WRITE  FOR  LEAFLET. 


Michel  &  Pf effer 


g    Pone  Market  730  -  731 

6  0<HKHKH>I«HK«rtHKHKH><«l  i 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-811  Mission  Street  San  Francisco 

>J>0<:-CHXH>O<KHKHKHKK><HS<H><HKHKH>^^ 

i><HKHKH><HKH><H>0<HKHKHKHKHKKKHKH><H><^^ 

Reintiart  Lumber  and  Planing  Mill  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Yard 

Dry  K!ln  Cspocity  10  Million  Teet  per  Annum 
r;enernl    .Mill    and    Cabinet    Work,    Stock 
Hidings 


IRON 
WORKS 

141S  Harrison  St. 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busti  St. 

Member 
SAN  FRANCISCO  Insurance  Brokers  Excbaage 

jeKHKHKH««H««H«K«H«HKH»«l  1 


HARDWOOD  HEADQUARTERS 


-  QUARTERED 

tlYBROCK  BENDir 

POPLAR- -WAI 


WHITE  BROTHERS 


lid  BRANNAN  STREETS 


SAN  FRANCISCO,  CAL. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Slocic  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 

ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 

>  {hkkkkkhkkhkhkhkhmkhohmhmili 


PiUiuKon  OHicf 

S60  Mis*ion  Street 


San  Francisco,  Cal,  February  25,  1920 


Published  Ever;  Wedoeida; 
Twentieth  Year,    No.  8 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  J  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchange  Building 
Portland,  Oregon 


Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

*  Offlo»n. 

W.  W.  DeBERARD,  Western  Editor  Engineering  Newe-Record,  Chlc»fo  PIRar  VICD-PRBSIDBINT 

T.  A.  EVANS,  Structural  Engineer,  Meade^HOrrlBon  Co.,  Chicago  BIDOOITD  VIOB-PRBSIDBNT 

JOHN  BHICSON,  City  Elnglneer,  Chicago.. „^ THHA8UEBB 

C.  E.  DRAYBR  ,,, SBXJRBTPAKT 


DlTMtcn. 


W.   H.   Flnlay.   President,   C.  ft  N.   W.   Ry.,  Ohloaffo, 

111..   Past   President. 
W.  W.  K.  Sparrow,  Chief.  Eng.  C.   M.  &  St.  P.  Ry., 

Chicago. 
P.  B.  Harroun,  Consulting  Bgn.  San  Fr»noUoo,  C»l. 
R.   Burnham,   Consulting   Eng.,   Chloftgo,   111. 
F.  D.  Richards,  Bridge  Bng.,  City  of  CUv«Und. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    B.    W.    R    B., 

Tyler,  Texas. 


B.  F.    Collins,    Valuation    Bng..    Bt.    L -8.    T.    Ry., 
St.   Loula. 

C.  H.  Crawford,  Baldwin  Looo.  Works,  Phlladslphla 
Harold  Almert,  Consulting  Bng.,  Chicago. 

F.  K.  Bennett,  Prlnolpal  Aiat.  Bng.,  U.  ft  81.  L..  Ry. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
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/.  N.  Hatoh,  Consulting  Bng.,  Chisago. 
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The  American  Association  of  Engi- 
neers is  now  the  largest  engineers'  so- 
ciety in  America.  Organized  in  1915,  a 
struggling  socigty  of  2,500  members  a 
year  ago  now,  after  absorliing  the  en- 
ergies, enthusiasms  and  loyalties  of 
thousands  of  engineers,  the  support  by 
amalgamation  of  a  number  of  local  or- 
ganizations, the  association  stands  with 
over  12,000  members  as  the  one  uni- 
versal engineers'  society  of  America.  In 
addition  to  this  large  number  of  mem- 
bers there  are  several  thousand  appli- 
cations which  have  not  yet  been  passed 
on. 

During  the  last  year  the  following 
local  societies  have  been  absorbed  and 
established  as  chapters  of  the  associa- 
tion: Idaho  Society  of  Engineers,  Ore- 
gon  Society  of  Engineers,  Engineers' 
and  Architects'  Association  of  Southern 
California,  Southwestern  Society  of 
Engineers,  the  Navy  Technical  Asso- 
ciation, Northwestern  Society  of  High- 
way Engineers,  the  Engineers'  Club  of 
Kansas  City  and  the  Engineers'  Club 
of  Houston,  Texas,  Sacramento,  Califor- 
nia, and  several  colleges.  In  addition 
to  this  the  North  Carolina  Society  of 
Civil  Engineers  has  voted  to  amalga- 
mate with  the  association,  and  will  do 
so  as  soon  as  the  details  are  arranged. 
The  Michigan  Engineering  Society  at 
Its  annual  convention  in  January 
showed  a  strong  desire  to  affiliate  with 
the  association  by  an  overwhelmingly 
favorable  vote  (only  one  negative)  to 
refer  the  question  of  amalgamation 
with  the  association  to  its  members  by 
letter  ballot. 

With  only  25  or  30  chapters  and  clubs 
in  the  first  of  1919,  the  American  As- 
sociation of  Engineers  has  today  105 
chapters  and  45  clubs. 


W.  W.  K..  Sparrow,  corporate  chief 
engineer  of  the  Chicago,  Milwaukee  & 
St.  Paul  Railway,  will  be  the  chairman 
of  the  morning  session  of  the  second  an- 
unal  railroad  conference  of  the  Amer- 
ican Association  of  Engineers.  This 
conference  will  be  held  in  the  Congress 
Hotel  in  Chicago  on  March  15.       • 

The  chairman  of  the  afternoon  ses-. 
sion  has  not  yet  lieen  selected.  The 
topics  for  the  discussions  are  as  fol- 
lows: 

A.  A.  E.'s  Work  in  the  Railroad  Field 
During  1919. 

Plans   for   Future   Railroad   Work. 

The  Organization  and  Functions  of 
Railroad  Sections, 


Railroad  Sections  and  Their  Rela- 
tions to  the  Chapters. 

The  A.  A.  E.  Railroad  Salary  Sched- 
ule. 


The  North  Carolina  Society  of  Engi- 
neers at  its  meeting  in  Raleigh  on 
January  31  adopted  a  constitution  that 
provided  for  amalgamation  with  the 
American  Association  of  Engineers.  The 
principal  speaker  in  favor  of  the  amal- 
gamation was  Dr.  W.  C.  Riddlck,  Pres- 
ident of  the  North  Carolina  State  Col- 
lege and  president  of  the  society.  R.  C. 
Bailey,  addressed  the  convention  and 
advised  the  members  of  financial  ar- 
rangements which  the  association 
would  make  upon  amalgamation.  New 
officers   were  not  elected. 


The  officers  for  1920  of  the  Milwau- 
kee Chapter  of  the  American  Associa- 
tion of  Engineers  are:  A.  E.  Holcomb, 
president;  N.  Prakken,  vice-president; 
C.  S.  Gruetzmacher,  secretary,  and  Wm. 
Tubeslng,   treasurer. 


Secretary  C.  E.  Drayer,  of  the  Amer. 
ican  Association  of  Engineers,  ad- 
dressed the  engineers  of  Flint,  Mich- 
igan, at  an  open  meeting  of  the  Flint 
Club,  A.  A.  E.,  on  February  11.  E,  L. 
Brandt,  secretary  of  the  Detroit  Chap- 
ter, traced  the  history  of  The  Monad, 
the  official  emblem  of  the  association 
in  an  interesting  talk.  Secretary 
Drayer's  subject  was  "A.  A.  E. — Its 
Achievements  and  Future." 


The  Northwestern  Society  of  High- 
way Engineers  voted  at  its  January 
meeting,  held  at  Salem,  Oregon,  to 
amalgamate  with  the  American  Asso- 
ciation of  Engineers  as  the  Northwest- 
ern Highway  Section  of  the  American 
Association  of  Engineers.  The  consti- 
tution provides  in  addition  to  the  new 
name  that  the  requirements  for  admis- 
sion would  be  the  same  as  those  for 
admission  to  the  American  Association 
of  Engineers,  but  in  addition  members 
of  the  section  must  be  "Persons  pro- 
fessionally engaged  in  highway  engi- 
neering and  others  who  are  interested 
in  the  advance  of  the  science  of  high- 
way  engineering. 

Officers  for  1920  were  elected  as  fol- 
lows: G.  V.  Skelton,  president;  R.  A. 
Klien,  second  vice-president:  C.  G.  Rei- 
ter,  treasurer;  C.  B.  McCuUough,  sec- 
retary; S.  H.  Probert,  director,  3-year 
term;  C.  H.  Purcell,  director,  2-year 
term,  to  fill  place  of  H.  C.  Allen  (de- 
ceased). C.  N.  McCullough  has  since 
resigned  as  secretary  and  has  been  suc- 
ceeded by  J.  W.  De  Souza. 


Fortniichtly    EnKlneeringr    Servlee 
Review. 

-Analysis  of  the  present  market  lor 
engineering  services  shows  the  under- 
lying causes  of  the  extremely  great  de- 
mand  to   be: 

First,  an  urgent  and  insistent  need 
for  professional  technical  services  from 
the  more  active  industrial  centers. 

Second,  reduced  number  of  engineers 
caused  by  many  competent  professional 
men  leaving  for  other  fields  where  re- 
muneration  is  more   satisfactory. 

There  is  every  indication  that  the  de- 
mand will  continue  and  in  all  proba- 
bility increase  with  the  advent  of  open 
weather  and  increased  construction.  It 
is  Improbable  that  salaries  of  engi- 
neers will  be  stabilized  soon  for  they 
must  be  Increased  to  correspond  with 
the    cost   necessities. 

The  call  for  structural  designers  and 
detallers  was  large  during  the  past 
fortnight.  The  average  salary  of  de- 
tallers ranges  between  |200  and  ?240 
per  month  at  the  present  time.  One 
company  alone  is  in  urgent  need  of 
forty  such  men.  Mechanical  and  elec- 
trical engineers  are  needed  by  many 
large  and  well  established  organiza- 
tion*, but  not  in  proportion  to  structu- 
ral men.  An  increasing  number  of 
calls  are  received  for  transit  men  for 
positions  paying  around  $175.  In  brief, 
the  general  conditions  are  satisfactory 
from  the   standpoint  of  the  engineer. 

Highway  construction  does  not  ap- 
pear to  be  very  promising  according  to 
late  reports  from  various  highway  de- 
partments. Few  contractors  appear  to 
be  willing  to  submit  bids  on  roads  on 
account  of  rapidly  increasing  cost  of 
materials. 

In  one  state  which  recently  invited 
tenders  on  gS  miles  of  roadway  only 
ten  contractors  offered  bids,  and  they 
submitted  figures  only  on  70  per  cent 
of  the  projects.  The  bids  were  50  per 
cent  in  excess  of  last  year's  cost  a  mile. 
The  figures  included  wages  for  com- 
mon laborers  at  from  75  cents  to  Jl.OO 
per  hour. 

Indications  are  that  the  million-dol- 
lar contractors  with  all  up-to-date 
road  construction  machinery  are  not 
enthusiastic  over  highway  work  this 
year. 


The  engineers  of  the  Chattanooga 
Chapter  of  the  American  Association  of 
Engineers,  who  have  been  attending  a 
class  In  highway  engineering  prelim- 
inary to  engaging  in  highway  con- 
struction, will  probably  not  seek  em- 
ployment with  the  Tennessee  State 
Highway   Commission,   as  they  had   In- 
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Prior  to  1916  only  eleven  irrigation  districts  had  been  organized  in  Oregon.  During  U'16  six  irrigation  districts  were 
organized  and  since  January,  1917,  ■eight  districts  have  been  organized,  and  at  least  three  others  are  being  contem- 
plated. 

Two  districts  are  known  to  be  in  the  process  of  organization   in  Rogue   River  Valley. 

In  Baker  County  a  number  of  districts  are  being  oS-gan  ized  largely  under  the  direction  of  County  Agriculturist 
Henry  E.  Tweed. 


Na 


Acres 

Acres 

Vear 

in 

Irri- 

l^ocalion 

H'ormed 

Dist. 

gable. 

County 

Source 


water 


Method  of 

obtaining 

water 


Headwateri 


1  Payette.  Ore.  Slope.  1912  '.  .      6.700 

2  Gold  Hill    1916  .  .      5.000 

3  Willow-Alder    1916  ..24,435 

4  Suttles  Lake 1914  ..'37,000 

5  North   Unit    143.000 

6  Horsefly    1911  ..    19,800 

'7  Central  Oregon    ....  1917  ..    52.600 

8  Enterprise    1918  ..      2,373 


9  Snake   River 17.000 

10  Talent    1916    ..  16,000 

n  Teel    1912    .  .  .16,000 

12  East    Fork    1913    . .  13^398 

13  Dead  Ox   Flat     22,000 

14  Owyhee     1910,..  34,200 

15  Ochoco    1916    .,  22.000 

18  Silver   Lake    1916    ..  8,177 

17  Medford    1917    ..  19.565 

18  Orants  Pass   1917    .  .  8,000 

19  Willow    Valley    1918    ..  1.984 

20  Warm    Springs    ....  191S    .  .  31,600 

21  Hood    River    1905    ..  4,174 

22  Paradise     1918    ..  35,500- 

23  Harney    Valley    1918    ..  40,000. 

24  Succor  Creek    1918    ..  l.SOO 


5,500  Malheur  Co.    . 

1.10!)  Jackson    Co.    . 

Malheur  Co.    . 

15,000  Jefferson   Co. 

Jefferson   Co. 

Klamath  Co.  . 

Deschutes  Co. 

Klamath  Co.   . 


....    Malheur  Co.    . .  . 

....  Jackson  Co.   .  .  .  . 

....   Umatilla   Co.    . . 
1,064  Hood   River  Co. 

....        Disapproved 
0,000  Malheur  Co.    .  .  . 

....   Crook   Co 

7,777  Lake   Co 

....  Jackson  Co 

5.500  Josephine    Co.    . 


Snake   River   ....100    ft.    pumping.  .  |225, 000 
Rogue  River  ....Gravity   canal    ...       60.000 

Bully   Creek 

Suttles   Lake    ...Gravity   canal    ...    750,000 


Payette,   Ida 
Gold    Hill. 


Deschutes    RiverGravity   canal    ... 
Miiller    Creek     .  .Orav.   can'l   Pump 


U.S>  Reclamation 
Service    Canal    ..Pumping 


Grand    View 
5,000,000. Madras.     • 

Bonanza. 

Redmond. 


Klamath 
Falls. 


.Malheur  Co.  .  .  . 
Hood  River  Co. 
Umatilla  Co.  . . 
Harne.v  Co.  .  .  .  , 
Malheur   Co.    .  .  . 


Ordered  dissolved 

Keene   Creek    ...Gravity     600,000 

Camas  Creek    ...Gravity     1,200.000 

Hood    River    225,000. 

Snake  River  ....Pumping  385   ft 

Owyhee    River    ..Gravity   canal    

Ochoco  Creek   ...Gravity   canal    ...1,100.000 

■Thompson    Val.    .Gravity   canal    

1.500,000 

Rogue  River  ....Gra\'ity   canal    ...    290.000. 
Langells  Valley  .  Gravity     


Talent. 
Echo. 

Hood   River. 
Payette,   Ida 
Nyssa. 
Prinevllle. 


Malheur    River. .  .Gravity  750.000 

'......       Gravity  170.000. 

L'rnatilla    River.  .Gravity  2.468,300 

Silvies   River    ...Gravity  

Succor    Creek     ..Gravity  


Medford. 

Grants  Pass 

Langells 

Valley. 

Vale. 

Hood   River. 

Echo. 


tended.  The  reason  for  this  is  that  en- 
gineers entering  the  service  will  be 
paid  only  from  $1,500  to  $2,100  per  year. 

Plans  of  the  highway  commission 
were  outlined  by  Professor  Dough- 
erty, head  of  the  department  of  civil 
engineering  of  the  University  of  Ten- 
nessee, before  a  recent  meeting  of  the 
chapter.  According  to  Professor 
Dougherty  the  supervising  engineer 
must  have  had  two  years  of  actual  ex- 
perience in  road  construction  and  sev- 
eral years  of  additional  experience  in 
other  kinds  of  engineering.  It  is  the 
opinion  of  engineers  in  Chattanooga 
that  positions  will  not  be  filled  by  ex- 
perienced men  with  the  salaries  of 
from  $1,500  to  $2,100.  These  salaries 
■would  be  fair  enough  for  college  grad- 
uates. But  as  there  is  a  shortage  of 
engineers  it  is  extremely  doubtful 
that  any  men  of  experience  can  be  en- 
gaged at  these  salaries. 

The  Chattanooga  Chapter  has  also 
stated  that  the  state  highway  engi- 
neer's position  is  worth  $15,000  on  ac- 
count of  the  responsibility  devolving 
upon  the  incumbent,  who  has  to  spend 
eight  million  dollars  for  road  construc- 
tion. 


The  South  Dakota  State  Chapter  of 
the  American  Association  of  Engineers 
has  recently  been  chartered  at  Pierre. 
South  Dakota.  This  chapter  will  have 
jurisdiction  over  the  entire  state,  n. 
A.    Crayton    is   temporary   secretary. 


The  first  annual  convention  of.  the 
Santa  Fe  Coast  Lines  Railroad  Section 
of  the  American  Association  of  Engi- 
neers was  held  in  Los  Angeles  on  Jan- 
uary 10,  1920.  Constitution  and  by- 
laws were  ratified  and  committees  ap- 
pointed.       Divisional       representatives 


were  also  appointed  and  a  banquet  and 
dance  was  held  in  the  evening.  O.  R. 
West  is  president  and  L.  E.  Smith  is 
secretary. 


I.KTTER    TO    THE    EDITOR. 


February    16.    1920. 
To   the    Editor. 

Building  and   Engineering  News. 
560   Mission    Ireet. 
San    Francisco,    California. 

Dear  Sir:  .  I  enclose  proposed  Sched- 
ule of  Salaries  for  the  State  Highway 
Engineers  proposed  by  the  American 
.\ssociation    of   Engineers. 

In  view  of  the  fact  that  a  billion 
dollars  will  be  spent  on  highways  in 
tlie  next  year  and  five  thousand  engi- 
neers will  be  required  to  plan  an^  su- 
pervise this  work.  It  is  obvious  that 
our  State  must  pay  higher  salaries  if 
we  desire  to  secure  the  best  talent  in 
competition  with  the  Stales  which  have 
adopted  the  new  schedule. 

The  National  Association  of  State 
Highway  Commissioners  has  approved 
this   schedule. 

Very  truly  yours. 

V.   D.   COUSINS, 
For   American   Association   of   Engrs. 


THE  NEW  DITCHIIVG  MACHIXE. 


A  new  ditcliing  machine  suitable  for 
all  the  light  work  now  done  exclusive- 
ly by  teams  and  scrapers  has  recent- 
ly made  its  appearance  here  in  Cali- 
fornia,-and  the  first  machine  built  ol 
lhi3...design  is  at  work  cutting  drain 
ditches  on  a  new  irrigation  project  in 
Colusa  County.  It  is  handled  by  the 
Volute  Ditching  Machine  Co..  403 
Wells  Fargo  Express  Building.  San 
Francisco. 


Irrigation  Dltclies. — Machine  irlll 
cut  an  Irrigation  ditch  to  a  true  hy- 
draulic form  and  by  the  simple  appli- 
cation of  a  striking  board  Is  enabled 
to  deposit  the  excavated  material  on 
the  bank  at  the  edge  of  the  cut  or 
leave  aa  much  of  a  berm  aa  Is  desired. 
Wide  ditches  as  well  as  narrow  ones 
can  be  cut  economically  with  thli  ma- 
cliine. 

Drain  Olteiiea. — Machine  will  cut 
drainage  ditches  without  embankment, 
leaving  land  free  to  be  cultivated  up 
to  the  edge  of  the  drain  ditch.  Ca- 
pacity of  machine  will  depend  largrely 
on  character  of  soil,  but  under  ordi- 
nary circumstances  it  will  handle  from 
200  to  300  cubic  yards  per  hour. 

Road  Constrnction. — Machine  can  be 
used  by  the  road  contractor  in  many 
different  instances,  as  its  ability  to 
kick  a  lot  of  dirt  out  of  the  way  In  a 
short  time  will  make  it  Invaluable 
where  cuts  must  be  disposed  of  over 
the  road  side  whether  this  be  up  or 
down;  it  should  prove  a  great  money 
saver  on   road  drainage  ditches. 

Operating  Costa. — Machine  uses  ras 
or  kerosene  for  fuel  and  requires 
about  2\i,  gallons  per  hour.  Cost  of 
lubricating  oils  is  about  half  of  the 
fuel  cost.  Three  men  can  operate  the 
machine,  one  must  be  a  gas  engine 
man  and  the  others  laborers,  and  ma- 
chine can  be  operated  as  well  at  night 
as  in  daylight. 

In  moving  from  place  to  place  this 
machine  travels  on  its  own  power,  be- 
ing a  tractor  in  itself  and  moving  from 
one  to  two  miles  per  hour  over  ordi- 
nary roads,  and  will  cross  any  brldse 
that  wll  stand  the  weight  of  an  ordi- 
nary   truck. 

Continued  to  page  23) 
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BUILDING. 


Designer  &  Contractor- 
5751  Hollywood  Bl\ 


-Frank   Rasche 
d..  Los  Angeles. 


APABTMENT   HOUSES 


Contract  Awarded. 

APARTMENTS  Cost,    $20,500 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     South 

Third   St.   near   San   Carlos. 
Two-story  frame  and  plaster  apartment 

house  (4  4-room  apts.) 
Owner — R.  N.  Castle. 
Architect — Chas.     S.  McKenzie.    Garden 

City  Bank  Bldg.,  San  Jose. 
Contractor — Al.     House,  130     S-Mark^ 

St.,  San  Jose. 


General  Contract  Awarded. 

APARTMENT  HOUSE  Cost.  $15,000 

SAN  FRANCISCO.  S  Sacramento  bet 
Fillmore    and     Steiner    Streets. 

Add  and  alter  two-story  and  basement 
frame  and  plaster  building  for 
apartment  house  (8  4-room  apts.) 
6  garages  in  basement. 

Owner — Jefferson  W.  Asher,  Cr.  Strand 
Theatre,  965  Market  St.,  San  Fran- 
cisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg. 
San  Francisco. 

Contractor — J.      Harold      Johnson,      180 
Jessie  St.,  San  Francisco. 
NOTE: — This   contract    only    includes 

carpentry  and  mill  work. 


Plans  Ready  For  Figures.  Permit  Ap- 
plied For. 

ADDITION  Cost,   $60,000 

SAN  FRANCISCO.  N  McAllister  Street 
Bet.  Leavenworth  and  Hyde  Sts. 

Five-story  and  basement  steel  and  con- 
crete addition  to  apartment  house 
(35  2-room  apts.)  Argyle  Apart- 
ments. 

Owner — Edw.   Rolkin. 

Architect — W.  H.  Crim.  Jr..  425  Kearny 
St.,  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIONS  Cost.  $5,000 

SAN  FRANCISCO.   Fiftenth  and  Church 

Streets. 
Alter   three-story   frame   flats    into    (9) 

apartments. 
Owner— Mr.  J.  Quinn. 
Architect — A.      W.      Richardsoi 

Church  St.,  San  Francisco. 


941" 


Plans  Being  Prepared.  • 

APARTMENTS  &  GARAGE  Cost,   $ 

COLUSA,  Colusa  Co.,  Cal.     S\V  Jay  and 

Fifth  Streets. 
Two-story    tapestry    bricl<    garagg   and 

(6)   apartments. 
Owner — O.   N.  Critchlield,  Chandler  Car 

Representative,  Colusa,  Cal. 
Architect — Not  Given. 

BAKKS 

Plans  Being  Prepared.  Ready  for  Fig- 
ures in  Two  Weeks. 

BANK,  STORE,  ETC.  Cost.  $40,000 

CAMPBELL,    Santa   Claja   Co.,    Cal. 

Oneistory  reinforced  concrete  bank, 
store  and  motion  picture  theatre 
(3   stores). 

Owner — Growers  National  Bank. 

Architects — Wolf  &  Higgins,  Auzerai's 
Bldg.,  San  Jose. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $ 

OAKLAND.  Alameda  Co.,  Cal. 

Three-story   frame  apartment   house. 

Owner — Withheld. 

Architects — Chas.  W.  McCall  and  W.  J 
Wythe,  Central  Bank  Bldg..  Oak- 
land. 

Contract  Awarded. 

APARTMENTS.  ETC.  Cost,  $60,000 

LOS  ANGELES.  Cal.  SB  Santa  Monica 
Blvd.  and  Western  Ave. 

Two-story  brick  store  and  apartment 
building,  97.\110  (8  stores,  bank  and 
10  apts.  and  several  offices). 

Owner — Edw.  T    Hayden. 


Working  Drawings  Being  Prepared. 
BANK    BLDG.  •  Cost,    $ — i- 

RED  BLUFF,   Tehama  Co.,  Cal. 
One-story    fireproof   bank   building. 
Owner — Red  Bluff  National  Bank. 
Architect — Frederick   H.   Meyer,    Bank- 
ers' Invst.  Bldg.,  San   Francisco. 


Working  Drawings  Being  Prfepared. 

BANK  COST.  ,$- 

CHICO.   Butte   Co.,   Cal. 
One-story  fireproof  bank  building. 
Owner — First   National   Bank   of  Chico. 
Architect — Frederick   H.    Meyer,   Bank- 
ers' Inv.st.  Bldg.,  San  Francisco. 


1,000 


Plans  Being  Figured. 
BANK   BUILDING  Cost, 

SAN'TA  ROSA,   Sonoma   Co.,  Cal. 
One-story  reinforced  concrete  and  terra 

cotta  bank   building. 
Owner — Santa  Rosa  National  Bank. 
Architects — Reed     &     Corlett,  Oakland 

Bank  of  Savings  Bldg..  Oakland. 
Figures  are   being   taken   for   a   gen- 
eral contrast. 


Contract  Awarded. 

ALTER   AND    ADD.  Cost,    $87,800 

LOS  ANGELES.     NW  7lh  St.  and  Grand 

Avenue. 
Alter  and  add  to  two-story  brick  bank 

building. 
Owner — Security     Trust     and     Savings 

Bank. 
Architect — John    Parkinson.    420      Title 

Insurance  Bldg.,  Los  Angeles. 
Contractor — Geo.  M.  Easton,  436  W  30th 

St.,   Los  Angeles. 
The  plumbing,   wiring,   heating,  mar- 
ble  work,   elevators  and   interior  finish 
will   be   let   separately. 

Plans  Being  Prepared. 

BAA'K  FIXTURES  Cost.  $ 

SAN  FRANCISCO.     California  Street. 
Ne'w  mahogany  bank  fixtures.  •t« 
Owner — Park    Union    Foreign    Banking 
Cptn.,     520    California    Street,     San 
Francisco  ■         • 


Atchitect — Benj.    G.     McDougall,     Alta 
i;klg.,  San  Francisco. 


BONDS 


TULARE,  Tulare  Co..  Cal. — Bonds  of 
$11,000  have  been  voted  in  the  Buena 
Vista  School  District  to  flnance  the  ad- 
dition, of  two  class  rooms  to  the  pres- 
ent bttilding. 


HOLLISTER,  San  Benito  Co;,  Cal.— 
An  election  will  be  called  in  the  near 
future  to  vote  bonds  for  a  new  school 
building  for  the  Cottonwood  Section. 
Preliminaries  tor  the  election  are  now 
being  undertaken  by  County  Superin- 
tendent of  Schools  Cagney. 


DINUBA,  Tulare  Co.,  Cal.— Bonds  of 
$120,000  were  voted  at  a  recent  election 
in  the  Dinuba  High  School  District  to 
finance  the  erection  of  a  modern  gymna- 
sium, manual  training  and  domestic 
science  buildings,  and  for  the  equip- 
ment of'  additional  class  rooms  to  ac- 
commodate the  constantly  growing  at- 
tentlance. 


DUNSMUIR.  Siskiyou  Co..  Cal. — Ad- 
ditional high  school  bonds  of  $24,000 
were  voted  at  a  recent  election  to 
flnaiice  construction  of  school  Improve- 
ments. 


WILLOWS,  Glenn  Co.,  Cal. — Steps 
are  being  taken  by  the  Trustees  of  the 
Jacinto  School  District  to  call  an  elec- 
tion to  decide  the  question  of  issuing 
and  selling  bonds  with  which  to  finance 
construction  of  a  school  and  commu- 
nity   civic    center   combined. 

The  Jacinto  District  is  eight  miles 
northeast   of    Willows. 


LINCOLN,  Placer  Co..  Cal. — The  CUy 
Trustees  have  sold  the  bonds  of  $30,000, 
voted  last.  December  to  construct  an 
auditorium  in  Lincoln. 

Construction  on  the  proposed  struc- 
ture is  expected  to  start  within  sixty 
days. 


AVALON.  Los  Angeles  Co.,  Cal. — An 
election  will  be  held  March  9  to  vote 
on  issuing  $70,000  bonds  for  construct- 
ing an  outfall  sewer  and  sewage  dis- 
posal works.     F.  M.  Tidball.  City  Clerk. 


SOUTH  PASABBNA.  Los  Angeles  Co.. 
Cal. — An  election  will  be  held  March 
22  to  vote  on  issuing  $325,000  bonds  to 
acquire  a  water  system  for  the  city.. 
if  the  bonds  carry  the  city  will  tak* 
over  the  plant  of  the  Marengo  Water 
Co.  and  those  portions  of  the  Pasadena 
municipal  water  system  and  Glendale 
Consolidated  Water  Co.  lying  in  South 
I'asadena. 


TURLOCK,  Stanislaus  Co.,  Cal. — The 
Turlo.ck  Irrigation  District  has  voted 
in  favor  of  issuing  bonds  of  $4,000,000 
with  which  to  finance  the  Don  Pedro 
project,  including  the  construction  of 
a  dam  reservoir,  power  plant  and  dis- 
tributing system.  The  election  carried 
by  a  vote  of  15  to  1. 

The  money   will   be  expended  ai  fol- 
■  low».        ■       '       .■ 


6 
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Proposition  No.  1,  calling  for  the  ex- 
penditure of  $2,570,000  by  the  Turlock 
district  for  the  purpose  of  obtaining 
reservoir  sites  and  the  building  of  the 
Don  Pedro  dam. 

Proposition  Xo.  2,  allowing  the  ex- 
penditure of  11.028,000  for  the  building 
of  an  electric  power  plant  and  for  the 
distribution  of  the  power  generated. 

Proposition  N'o.  3.  calling  for  tSlO,- 
000  for  building  irrigation  canals, 
drainage  ditches  and  laterals  for  drain- 
age purposes  in  the  Turlock  district. 


VALLEJO.  Solano  Co.,  Cal, — May  4tli 
is  the  date  set  by  the  City  Board  of 
Education  to  vote  bonds  of  $500,000 
with  which  to  finance  the  erection  of  a 
new  high  school  and  four  elementary 
schools.  A  straw  ballot  taken  by  the 
Board  of  Education  confirms  state- 
nants  that  such  an  issue  is  favored. 

Architect  W.  H.  Weeks.  75  Post  St. 
San  Francisco,  has  submitted  prelim- 
inary sketches  for  the  structures. 


MODESTO.  Stanislaus  Co..  Cal. — By  a 
vote  of  approximately  ten  to  one.  the 
voters  of  the  Modesto  Irrigation  Dis- 
trict authorized  the  issuance  of  $2,000,- 
000  in  bonds  for  the  carrying  out  of 
the  Don  Pedro  project.  One  week  ago 
the  Turlock  Irrigation  District  TOted 
$4,000,000  to  finance  their  part  of  the 
Improvement. 

The  $6,000,000  voted  by  the  two  dis- 
tricts will  be  used  for  the  construction 
of  a  dam  and  reservoir  and  for  the  de- 
velopment of  electrical  power  at  the 
dam. 


SELMA,  Fresno  Co.,  Cal. — City  At- 
torney Smith  is  completing  the  neces- 
sary preliminaries  for  calling  a  bond 
election  to  decide  the  question  of  Is- 
suing and  selling  bonds  of  $65,000  to 
cover  the  cost  of  a  new  sewer  line  and 
construction  of  a   septic  tank. 

OHUBOHEl  ~ 

Completing  Plans. 

CHURCH  AND  PARISH  HOUSE 
Cost,  $60,000  to  $65,000. 

CENTERVILLE,  Alameda  Co.,  Cal. 

One-story  reinforced  concrete  and  hol- 
low tile  church  and  parish  house. 

Owner — Centerville      Roman      Catholic 
Parish.     Rev.  Souza  is  Pastor. 

Architects — Shea  &  Minton,  244  Kearny 
St.,  San  Francisco. 
Plans    will    be    ready    for    figures    in 

about  two  weeks. 


Contract   to   be  Awarded. 

CHURCH  Cost,   $100,000 

ALAMEDA.  Alameda  Co..  Cal.     No.  1931 

San  Antonio  Avenue. 
Reinforced    concrete      church    (Mission 

style.) 
Owned — St.    Joseph's    Catholic    Church. 

(Rev.  J.  B.  Praught,  Pastor.) 
Architects — W.   D.    Shea  and   Henry   A. 
Minton.  244   Kearny  St..  San  Fran- 
cisco. 
John   J.   Leonard,    180   Jessie   St.,   San 
Francisco,  submitted  the  lowest  bid  at 
$70,691,   and   will   be   awarded   the  con- 
tract on  February  24th.     This  contract 
does    not     include    plastering    and     in 
terior  finish. 


FACTORIES     AHJ)     WAREHOUSES. 

Plans   to    be    Prepared. 
OFFICE  AND  WAREHOUSE  BLDG, 
COUt,  $ 


SAN  JOSE,  Santa  Clara  Co.,   Cal.      San 

Pedro  Street. 
Two-story     reinforced     concrete     office 

and  warehouse  building. 
Owner — The    Saa    Jose    Paper    Co.,    Ibl 

W-Santa  Clara  St.,  San  Jose. 
Architect — Not   Selected. 


Contract  Awarded. 

DEHYDRATION  PLANT       Cost.  $20,000 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 

Fireproof  dehydration   plant. 

Owner — Corralltos    Fruit    Growers'    As- 
sociation. Watsonville.  Cal. 

Designers    &    Contractors — -Fresno    De- 
hydrating Products  Co.,  Fresno. 
Officers  of  the  Corralitos  Fruit  Grow- 
ers'   Association    are;    President,    F.    L. 

Selleck;    vice-president.   C.   O.   Silliman; 

secretary.  H.  L.  Chapman,  and  manager, 

H.  D.  Davis. 


Cost,   $10,000 


Contract  Awarded. 
SLAUGHTER  HOUSE 

to  $16,000. 
REDWOOD   CITY.   San   Mateo   Co..   Cal 

On   Thomas  Hind     Ppty.   North     of 

Cordilleras  Creek. 
One-story  frame  and  concrete  slaughter 

house,   correls.   refrigerating   plant 

etc. 
Owner — H.   L.   Williams.   201  Heller  St. 

Redwood  City. 
Architect — None. 
Contractor — C.      M.    Jackson.    Redwood 

citr. 


Plans  Beinr  Figured. 

BOILER   HOUSE  Cost.    $ 

SACRAMENTO.     Cal.       Sixth     and      "G" 

Streets. 
One-story     brick     and    concrete     boiler 

house. 
Owner — California    Packing    Cptn..    101 

California  St.,  San  Francisco. 
Engineer — Philip   Bush.    101      Caifornia 

St.,  San  Francisco. 


Plans  Being  Prepared. 

WAREHOUSE  Cost,     $ 

SACRAMENTO,    Cal.        Sixth   and      "G' 

Streets. 
Two-story  brick  warehouse. 
Owner — California    Packing    Cptn.,    101 

California   St.,   San   Francisco. 
Engineer — Philip    ISush,    101    California 

St.,  San  Franciiico. 


Plans       Being       Prepared.  Contract 

Awarded. 
AUTOMOBILE   STORAGE   BLDG. 

Cost.   $400,000. 
LOS    ANGELES,   Cal.      NE    Fifth    Street 

and  Grand  Avenue. 
Eight-story  reinforced  concrete  auto- 
mobile storage  building,  168.X180. 
Owner — Grand  Central  Garage  Co. 
Architects — Stanton,  Reed  &  Hibbard. 
632  Metropolitan  Bldg..  Los  Angeles 
Among  the  stockholders  of  the  com- 
pany are:  J.  T.  Cooper,  D.  M.  Baker. 
Metcalf  &  Ryan.  George  I.  Cochran.  W. 
H.  Davis.  Blankenhorn-Hunter-Dulin 
Co..  Howard  S.  Dudley.  Preston  Hotch- 
kiss.  W.  W.  Beckett.  O.  Rey  Rule.  F.  B. 
Schwentker.  W.  A.  Jenkins.  Claude  A. 
Wayne.  A.  G.  Hann.  Blake  Franklin  and 
Lee  A.  Phillips.  The  company  is  capi- 
talized at  $500,000. 


Plans  Being  Figured  by  Selected  Con- 
tractors. 

FACTORY  Cost.   $ 

PORTLAND.  Ore.  SW  Eighteenth  and 
Thurman  Streets. 

Three-story  and  basement  concrete  and 
heavy  mill   factory,   60x100. 

Owner — Bergman  Shoe  Mfg.  Co..  Port- 
land. Oregon. 

Architects — Claussen  &  Clauseen,  Mac- 
Ittiy  Bldg.,  Portland, 


Plans  Being  Completed. 

VV.\I:E1I0USE  Cost.  $28,000 

I'DRTLAND,  Ore.     NE  East  Second  and 

Taylor  Streets. 
One-siory  brick  warehouse. 
Owner — Mrs.  Geo.  W.  Simonds. 
Architects — Houghtaling      &       Dougan, 

Elks'  Club  Bldg..  Portland. 


To  be  Done  by  Day  Labor. 

PLANING  MILL.  ETC.  Cost.  $25,000 

MEKCED.    Merced    Co..    Cal.      Sixteenth 

and   J  Streets. 
Reinfoi'ced    concrete    planing    mill    and 

offices,    88x100. 
Owner  &  Designers — Cross  Lumber  Co.. 

C.  A.   Brown.  Manager.  Merced. 


Cost.  $150,000 


Plans  Being  Figured. 

WAREHOUSE.  ETC. 
to  $200,000. 

LOS  ANGELES.  Cal.  SW  Seventh  and 
Mill  Street.s. 

Seven-story  Class  "A"  reinforced  con- 
crete warehouse,  office  and  packing 
building,   100x150. 

Owner — California  Walnut  Growers  As- 
sociation. 

Architect — A.  C.  Martin.  430  Higgins 
Bldg.,  Los  Angeles. 


Contract  -Awarded. 

WAREHOUSE  Cost.  $19,500 

SAN  JOSE.  Santa  Clara  Co..  Cal.  North 
Market  St.  bet.  St.  John  and  St. 
James  Streets,  running  through  to 
San   Pedro. 

One-story  reinforced  concrete  ware- 
house. 80.X200.  ' 

Owner — The  Delmas  Paper  Co. 

Architect — Louis  Theo.  Lenzen,  110  S- 
Second  St..  San  Jose. 

Contractor — E.  Nommensen.  134  S-8th 
St.,  San  Jose. 

FIRE  HOUSES  .AJO)  JAILS. 

Working-  Drawings  Being  Completed. 
FIRE   HOUSE  Cost.   $12,000 

FRESNO.  Fresno  Co..  Cal.     South  G  St. 
Two-story     (residential       type)       brick, 

wood  and   stucco  fire   house.   32x58. 
Owner^City    of   Fresno.      Chas.   Dillon. 

City  Clerk. 
Architect — Swartz    &    Ryland,      Rowell 

Bldg-..   Fresno. 
The    structure   will   be    of   brick   con- 
struction   from    the    street    to      second 
floor    line;    will    have    asbestos  shingle 
roof,  bed  and  shower  rooms,  offices,  etc. 

FLATS.  ~ 

To    be   Done    by    Daj's   Work. 

FRAMES  FLATS  Cost,  $ 

SAN  FRANCISCO.  Eighth  Avenue  and 
Lincoln  Way. 

Two-story  frame  (4  4-room)  flats. 

Owner — Karl  Holmgren.  5508  Sacra- 
mento  St..   San   Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg. 
San   Francisco. 


OABAOES 


:as= 


Plans  Being  Prepared.  Ready  for  Fig- 
ures Next  Week. 

GARAGE  Cost.   $20,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  South 
First    Street. 

One-story  brick   garage. 

Owner — Curtner  &  Wright. 

Architects — Wolf  &  Higgins.  Auzeraifl 
Bldg..    San    Jose, 
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Figures 
contract. 


Pill   be  tahe  i  tor  a  general 


Reno,  Nevada.     A  deposit  of  JIO.OO  will 
be  required. 


Plans  Being  Prepared. 

REPAIR  SHOP  Cost,   % — — 

SAN  FRANCISCO.     S  Hayes  Street  bet. 

Franklin  and  Gough  Streets. 
One-story    brick    and    concrete    repair 

shop. 
Owner — McCIure   Estate. 
Architect^Fred'k.    H.    Meyer,    Bankers 

Investment  BIdg.,  San  Francisco. 

l>ow   BidJer. 

GARAGE  Cost.   $28.UO0 

TURLOCK.   Stanislaus  Co.,  Cal. 
One-story  brick  garage.  ^ 

Owner — Dr.  Geo.  A.  Hodges.  Turlock. 
Architect — J.    J.    Rankin,    1st    National 
Bank  Bldg.,  San  Francisco. 
John  Knapp  of  Turlock  submitted  the 
lowest  bid  and  will  probably  be  award- 
ed the  contract. 


Completing  Plans. 

GARAGE  Cost,  $8,000 

SAN  FRANCISCO.  Miramar  Ave.,  W^st- 

wood   Park. 
One-story    frame     bungalow,    6     rooms 

and  basement  garage. 
Owner — Bauer  &  Quinn,  2506  23rd  Ave., 

San    Francisco. 
Architect — Mis  Ida  McCain,  318  Kearny 

Street,   San   Francisco. 


Contact    Awarded.      To    Take   Sub-Fig- 
ures. 

GARAGE       Cost-  $20,000  approximately 

SAN    FRANCISCO.      S    Sacramento    165 
E  Spruce  Street. 

One-story    and      basement      reinforced 
concrete  garage. 

Owner — Jas,  Hutton. 

Architect — Henry    C.    Smith,    Humboldt 
Bank   Eldg.,   San   Francisco. 

Contractor — American      Concrete      Co. 
Humboldt    Bank    Bldg.,    San    Fran- 
cisco. 
Sub-figures    v     I    be    taken    in    about 

ten  days. 

rian»  Being  Fierured. 

STOP  AND  GAIIAGE  Cost,   $ 

SAN  FRANCISi'O.         Howard  and  Lin- 
coln streets. 

One-story    hiick      or     concrete      black- 
smith shop  ;ind  garage.  27x100. 

Owner — Name   withheld,  30   Rausch  St., 
Apt.  3,  San  Francisco. 
The  owner  wishes  contractors  to  call 

in    the  evening. 


Contract   Awarded. 

SERVICE  STATION  Cost,  59.000 

SANTA  CLARA,    Santa   Clara  Co..  Cal. 

One-story  brick  service  station  building 

Owner — V.   Scheller. 

Lessee — Willard  Storage  Battery  Co. 

Architects — Wolfe  &  Higgins,  Auzerais 

Bldg..  San  .lose. 
Contractor — Morrison        Bros..        Santa 

Clara. 


Plans  Being  Figured.     Bids  Close  Mar 

1,   1920.   12,  Noon. 

MACHINE  SHOP  Cost,   i 

RENO,  Nevada. 

Corrugated  iron  machine  shop  building 

Owner — State      of      Nevada        Highway 

Commission. 
Architect — De         Longchamp.       Gazette 
Bldg..   Reno.  Nevada. 

Bids  will  be  received  at  the  office  of 
C.  C.  Cottrell.  State  Highway  Engi- 
neer, Carson  City  Nevada. 

Drawings  and  specifications  may  be 
jsecured  at  the  office  of  State  Architect 


To  be  Done  by  Days  Work. 

MACHINE  SHOP  Cost,  $8,000 

SAN    FRANCISCO.      S    Mission    125    W 

Eighth  Street. 
One-story  concrete  machine  shop. 
Owner — C.   C.   \V.   Haun,   180  Jessie   St., 

San  Francisco. 
Architect — E.  E.  Young,  251  Kearny  St.. 

San  Francisco. 

OOVERNUENT  WOBE  AND 
SUPPLIES 

Plans   Being   Prepared. 

CLUB  HOUSE,   ETC.  Cost,   $20,000 

YOSEMITE  PARK.  Cal.     Yosemite  Na- 
tional Park. 

Two-story  frame  and  rustic  club  house 
and  dormitory  building. 

Owner — U.  S.  Government. 

Architect — Chas.    Sumner.    57    Post    St. 
San  Francisco. 
NOTE: — Work    will    be    done    by    the 

Government  force. 


The    following      firms    have      secur.-d 
plans   and   specifications    from    the    bu 
reau  of  yards  and  docks.  Navy  Depiri- 
ment: 
San  Diego,  Calif.,  Diatribntlon   Srit'^mn 

and    Power    Plant    Eqalpment;    IJi>tl- 

mated.   $1S0,000;    Drpoalt   $10;   Opined 

IHarch  3;   SpecUlcation  4118. 

General  Heating  and  Ventilatin,?  Co. 
198    Milwaukee   St.,    Milwaukee.    Wi;. 

John  W.  Danforth  Co.,  70  Ellicott  SL. 
Buffalo.  N.   Y. 

Almiral  &  Co.,  (Inc.),  1  Dominic.<  S(. 
New   York  City. 

Whitlock  Coil  Pipe  Co..  Hartford 
Conn. 

General  Electric  Co..  Schenectady. 
N.  Y. 

Austin  Heating  Co.,  121  W.  42nJ  St. 
New  Y'ork  City. 

Carleton-Mace  Engineering  Co.,  18 
Tremont  St.,  Boston,  Mass. 

James  S.  Merritt.  1010  Harrison  Bldg. 
Philadelphia,  Pa. 

Harrison  Safety  Boiler  Works,  Phila 
deelphia.   Pa. 

Stewart  Engineering  Corporation,  61 
Broadway,  New  York  City. 

Thompson  Bros.,  123  Nort  5th  St., 
Philadelphia,  Pa. 

S.  H.  Wheeler  Manufacturing  Co. 
Lehigh  and  Sedgley  Aves.,  Philadelphia. 
Pa. 

Chas.  C.  Moore,  Sheldon  Bldg.,  San 
Francisco. 

G.  E.  Engineering  Co..  Inc..  Laight 
and  Varrick  Sts.,  New  York  City. 

Lang  &  Bergstrom,  Sharon  Bldg. 
San  Francisco,  Calif. 

Westinghouse  Electric  &  Manufac- 
turing Co.,   Washington.   D.   C. 

Ridgeway  Dynamo  &  Engineering 
Co..   38  West  32d  St.,  New  York  City. 

Link  Belt  Co.,  Nicetown,  Philadel- 
phia, Pa. 

Standard  Water  System  Co  .  Hamp- 
ton, N.  J. 

H.  W.  Johns-Manville  t.'o..  Madison 
Ave.,  and   41st   St.,  New   York   City. 

American  District  Steam  Co..  North 
Tonawanda.    N.    Y. 

James      S.    Merrilt.    Harrison      Bldg. 
Philadelphia,  Pa. 
San    Diego.    Calif..    Lighting    Fixture*; 

Eatimate,  t8,000s  Deposit,  «10;  Open- 
ed March  3,  1920;  Speclfloation  4129. 

The  Simes  Co.,  2J-26  West  J.^Ui  St, 
New  York  City. 


General   Electric  Co.,   312   High   Ave., 
Cleveland,  Ohio. 

F.    Storsberg      Co..    20    Atlantic      St., 
Newark,  N.  J. 
San  Diego,  Calif,,  Storehonne  nnd  Three 

Hangars;  Estimate,  $109,000;  Deposit, 

$10;    Opened    Mnroh    3;    Specification 

4087. 

Pittsburgh-Des  Moines  Steel  Co.,  Des 
Moines,   Iowa. 

Crane  Co..  Washington,  D.  C. 


Navy  Department,  Bureau  of  Sup- 
plies and  Accounts,  Washington,  D.  C. 
— Sealed  bids  will  be  received  here  for 
furnishing  supplies  under  schedules  as 
follows: 

Schedule  5568,  for  Puget  Sound,  4,500 
gallons  spar  varnish,  840  gallons  a»- 
phaltum  varnish,  2.000  gallons  damar 
varnish,  opening  February  27. 

Schedule  5569,  for  Puget  Sound.  14,060 
paint   cans,   opening   February   27. 

Schedule  5570,  for  Puget  Sound,  12.500 
lbs.  yellow  ochre  in  oil,  9,000  lbs.  dry 
Indian  red  and  10.000  lbs.  dry  Venetian 
red,  opening  February  27. 

Schedule  5571,  for  Puget  Sound,  6,300 
Ibi.   lime,   opening  February   27. 

Schedule  5572,  for  Puget  Sound,  3 
drill    presses,    opening   February    27. 

Schedule  5577,  for  Puget  Sound,  bolts, 
nuts  and  washers,  opening  February  27 

Schedule  -5579.  for  Mare  Island,  3,000 
pounds  copper  sheathing  nails,  opening 
February  27. 

Scvhedule  5580.  eastern  and  western 
yards,  6  precision  lathes  and  3  milling 
machines,    opening    March    2. 

Schedule  5581.  for  Mare  Island.  75 
storage  batteries,  openiag  February  27. 

Schedule  5582,  for  Mare  Island,  3,186 
lbs.  copper  wire,  opening  February  27. 

Schedule  5591.  eastern  and  western 
yards,  steel  rivets,  opening  March  5. 

Schedule  5593,  for  Puget  Sound,  3 
cylinder  boring  machines.  opening 
March  2. 

Schedule  5598.  for  Puget  Sound,  sheet 
brass,  opening  February  27. 

Schedule  5601,  for  Mare  Island,  1  in- 
ternal combustion  engine.  opening 
March  2. 

Schedule  5606.  for  eastern  and  west- 
ern yards,  steel  pipe,  opening  March  12. 

Schedule  5609,  for  eastern  and  west- 
ern yards,  sheaves  and  sheave  pins, 
opening    March    5. 

Schedule  5614,  for  Mare  Island,  20C 
insulators,   opening   March    5. 


Sealea  proposals  will  be  received  at 
the  office  of  the  general  purchasing 
agent.  Alaskan  Engineering  Commis- 
sion, Seattle.  Wash.,  not  later  than  May 
3,  1920,  for  furnishing  and  erecting  in 
Alaska  of  one  steel  super.structure  for 
Hurricane  Gulch  bridge  as  per  specifica- 
tions. Copies  of  this  circular  may  be 
obtained  upon  application  at  this  office 
or  from  Alaskan  Engineering  Commis- 
sion. 102  Custom  House.  Portland.  Ore.; 
Alaskan  Engineering  Commission.  307 
Custom  House.  San  Francisco.  Calif.: 
U.  S.  Reclamation  Service,  505  Tram- 
way Building.  Denver,  Colo.;  superin- 
tendent of  warehouse,  Indian  Service. 
308  South  Green  St..  Chicago.  111.: 
Bureau  of  Mines.  4800  Forbes  Street 
Pittsburg.  Pa.,  and  Alaskan  Engineer- 
ing Commission,  Department  of  the  In- 
terio-.  Washington.  D.  C.  C.  E.  DOLE 
General  Purchasing  Agent. 


SAN  FRANCISCO.— Bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Office,  240 
Montgomery  Street,   up   to  March   16ih 
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Figures  are  beingr  taken  for  sevre- 
gated  contracts. 

Plans  may  be  obtaiaed  from  Mr. 
Week's  offlce  or  from  the  Clerk  of  the 
Board. 


Commissioned  to  Prepare  Plans. 
SCHOOL  BLDGS.  Cost,  $150,000 

VENTURA.  Ventura  Co.,  Cal. 
Three   fireproof  grammar  school   build- 
ings. 
Owner — City  of  Ventura. 
Architect — A.   C.     Martin,   430     Higgins 
Bldg..  Los  Angeles. 
An  election     to  vote  bonds     will     be 
called  at  an  early  date 


Plans  Being  Prepared. 

SCHOOL,  ETC.  Cost,  f 

LOS  ANGELES,   Cal.      XE   Seventh  and 

Catallna  Streets. 
Two-story       eight-room       hollow      tile 

school    and    parsonage    and    hollow 

tile  church. 
Owner — Roman      Catholic      Bishop      of 

Monterey  and  Los     Angeles.      Rev 

Wm.  Hughes,  Rector. 
Architect — A.   C.   Martin,     430     HIggins 

Bldg..  Los  Angeles. 

STOBES  AND  OFFIOEB 

Preliminary  Plans  Approved. 

STORE  AND  OFFICE  BLDO.  Cost.  »"5,- 

000    to    $80,000 
SALINAS,  Monterey  Co..  Cal. 
Two-story    reinforced      concrete      store 

and  offlce  building. 
Owner — Farmers    Mercantile    Co. 
Architects — Ralph    Wyckoft    and    H.    C 

White,  328%  Main  St.,  Salinas. 


Plans  Being  Figured. 

ALTERATIONS  Cost,  ) 

SAN  JOSE,  Santa  Clara  Co.,  Cal,     South 

First   Street. 
Alterations  to  brick  stores. 
Owner — Thomas  Novelty  Co. 
Architect — Louis   Theo.   Lenzen,    110   S- 

Second  St.,  San  Jose. 


Plans  Being  Prepared. 

OFFICES  AND  LOFTS  Cost,   ( 

SAN  FRANCISCO.  N  Sacramento  St. 
through  to  Commercial,  also  facing 
on  Leidesdorff  St. 

Five-story  and  basement  reinforced 
concrete  building  (offices  and  lofts 
for  printing  and  commercial  com- 
panies). 

Owner — Edw.  Barry  Co.,  215  Leldesdorft 
St..    San   Francisco. 

Architect — Henry  H.  Meyers.  Kohl 
Bldg..  San  Francisco. 


Plans  Being  Prepared. 

STORES  AND  OFFICES       Cost,   J20.000 

SAN  FRANCISCO.   SE  Montgomery  and 

Commercial  Streets. 
Two-story  Class  "C"  stores  and  offices. 
Owner — Max  Kolander  &  W.  F.  Blasse 
Architect — E.  H.  Denke,  1317  Hyde  St., 

San  Francisco. 


Steel   Contract  Awarded. 

OFFICE   BLDG.  Cost.    $1,000,000 

appro -xlmately. 

SAN  FRANCISCO.  Pine  and  Mont- 
gomery Sts.  (Old  Nevada  Block 
Property). 

Fifteen-story  Class  "A"  office  building 

Owner — Commercial  Union  Assurance 
and  The  California  Fire  Insuranc 
Company. 

Architects  — Geo.  W.  K»Iham  and  Ken- 
neth    MacDonald     Jr.,   Associated 


Sharon  Bldg.,  San  Francisco. 
Contractor — P.  J.  Walker  Co.,  Monad- 
nock  Bldg.,  San  Francisco. 
The  steel  contract  has  been  awarded 
to  The  Pacific  Rolling  Mills  Co..  17th 
and  Mleslssippi  streets,  for  approxi- 
mately $276,000. 


Flans  Being  Prepared. 

OFFICE  BLDG.  Cost,   $250,000 

PHOENIX.  Ariz.        Washington     Street 

and  Third  Avenue. 
Pour-story    reinforced      concrete      and 

hollow  tile  offlce  building.   130x123 
Owner — Chas.  Korrick. 
.\rchltect — L.  M.  Fitzhugh,  Story  Bldg. 

Los  Angelea. 


Working  Plans  Being  Prepared. 

ALTERATIONS  Cost.  $100,000 

MODESTO.  Stanislaus  Co..  Cal.  SE 
Tenth  and  "I"  Streets. 

Extensive  alterations  to  three-story 
brick  bank  and  offlce  building,  re- 
model Interior  of  offices,  install 
new  banking  quarters  in  first  floor. 

Owner — The  Modesto  Bank.  1001  "I' 
St.,  Modesto. 

Architect — H.  H.  Winner.  Nevada  Bank 
Bldg..   San   Francisco. 
Plans    will    be    ready    for    figures    in 

three   or  four  weeks. 


Contract   Awarded. 

ALTERATIONS  Cost.  $ 

SAN  FRANCISCO.  SE  Geary  and  Mason. 

Interior  and  exterior  alterations  for 
store — glazing,  marble,  tile  and 
brick  work,  new  fixtures,  etc. 

Owner — Murphy  Estate,  San  Francisco. 

Architect — M.  V.  Politeo,  First  National 
Bank  Bldg.,  San  Francisco. 

Contractor — Thos.  F.  Mulcahy,  180  Jes- 
sie St.    San  Francisco. 


Contract    Awar'ied      on      a    Percentage 

Basis. 
AUTO   SALES   BLDG.  Cost,    $200,000 

SAN  FRANCISCO.     SW  Van  Ness  Ave 

and  McAllister  St. 
Four-story    reinforced      concrete      auto 

sales    building.    120x219-9.    with    a 

two-story  wing. 
Owner — Pioneer  Motor  Co. 
Architect — S.  Hieman,  37     Post  St.,  San 

Francisco. 
Contractor — Clinton      Constr.      Co..    3  40 

Townsend  St.,  San  Francisco. 


Plans  Being  Figured. 

STORE  Cost.    $30,000 

PORTLAND.  Ore.     NW  Tenth  and  Stark 

Streets. 
One-story  brick  store.  108x124. 
Owner — Pittock  Estate. 
Architects — Houghtaling      &      Dougan. 

Elks'  Club  Bldg..  Portland. 


Plans   Being   Prepared. 

BANK  &  OFFICE  BLDG.          Cost,  $ 

LOS  ANGELES.  Cal.       Hollywood  Blvd 

and  Cahuenga  Avenue. 
Three-Btory    and    basement    brick    and 

concrete   bank   and    office    building 

94x105. 
Owner — Security  Trust  &  Savings  Bank 
Architect — John     Parkinson.     420     Title 

Insurance  Bldg..  Los  Angeles. 


Low   Bidder. 

STORE  BUILDING  Cost.  $20,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  Sec- 
ond St.  bet.  Santa  Clara  and  San 
Fernando  Sts. 

One-story  brick  store  huilding  (.I 
stores). 

Owner — Wm.  Halla. 


Architect — Louis   Theo.   Lenzen.    110   S- 

Second  St..  San  Jose. 
Low   Bidder — Al.    House.    130    S-Markct 

St.,  San  Jose. 


Plans  Ready  for  Figures. 

STORE  &  OFFICES  Cost.  $125,000 

SAN   FRANCISCO.      NE      Battery     and 

Halleck   Streets.    ' 
Two-story  and      basement     Class      "C" 

stores   and   offlce.s. 
Owner — McDermott  Estate. 
Architect — Benj.      C.      McDougall,      38  i 

Bush  St.,  San  Francisco. 
NOTE: — Figures  will   be   taken  for  a 
general    contract    except       the      piling 
which    will    be    under   a    separate    con- 
tract. 


Plans   Being   Figured. 

MARKET   BLDG.  Cost,  $40,800 

SAN  FRANCISCO.     N  Clay  Street  near 

Sansome. 
Two-story      and     basement     reinforced 
concrete       wholesale      meat      market 

building.  44x120. 
Owner — Isabella  M.  Cowell. 
Lessee — Baumgarten    Bros..    1495      Ellis 

St..  San  Francisco. 
Architect — Henry      H.      Meyers.      Kohl 

Bldg.,  San  Francisco. 
Figures   will   be   taken    tor  a   general 
contract. 


Plans  Being  Figured. 

ALTERATIONS  Cost.  $ 

SAN   JOSE.    Santa   Clara   Co..   Cal.      No. 

255   South  First   St. 
Alter  and   add   to   restaurant 
Owner — Del  Monte   Restaurant.  Prem 
Architect — Louis   Theo.   Lenzen,    110   S- 

Second   St..   San  Jose. 


SAN  FRANCISCO.  Cal.— The  P.  J. 
Walker  Co.,  Monadnock  Bldg..  have 
been  instructed  to  increase  the  height 
of  the  Balfour-Guthrie  building  from 
12  stories  to  15.  The  building  will  be 
located  on  the  SE  corner  of  Sansome 
and  California  streets.  Plans  were 
prepared  by  Architect  Geo.  W.  Kelham. 
Sharon  Bldg. 

THEATBE8  ~ 

Plans   Being   Prepared. 

THEATRE.  ETC.  Cost.  $2,000,000 

LOS  ANGELES.  Cal.— NE  Sixth  and  Hill 

Streets. 
Class   "A"   Grauman   theatre,   store  and 

office  building,  240x154  (4000  seats) 
Owner — Hill  Street  Fireproof  Bldg.  Co. 
Architect — Edwin        Bergstrom,        1129 

Citizens    Nat'l.      Bank    Bldg..      Los 

Angeles. 


Plans  Being  Prepared. 

THEATRE  AND  STORE  BUILDING 
Cost.   $40,000 

TORRANCE.  Los  Angeles  Co.,  Cal. 

Hollow  tile  motion  picture  theatre  and 
store  building,  60x130  (2  stores), 
800  seats. 

Owner — Torrance  Auditorium  Co..  Inc. 

Architect — A.  E.  Sedgwick.  1010  Gar- 
land  Bldg..   Los  Angels. 


Cost,   $90,000 


I'lans   Being  Prepared. 

THEATRE.   ETC. 

PENDLETON,   Oregon. 

Two-story   brick   and   concrete   theatre. 

stores  and  offices.  100x100. 
Owner — Pendleton        Amusement      Co.. 

Pendleton.  Oregon. 
Engineers — R  a  e  u  m  s  s  e  n-Grace      Co , 

Bates  Dock  Bldg..  Portland.  Ore. 


ENGINEERING 


BRIDGES,    DAMS    &    HARBOR 
WORK 

SAN  FRANCISCO— The  following  bids 
were  received  February  19th,  and  a 
contract  awarded,  by  the  State  Board 
of  Harbor  Commissioners  for  furnish- 
ing materials  and  constructing  bullc- 
head  wharf  in  front  of  Pier  27,  con- 
necting the  existing  bulkhead  wharves 
at  Piers  No.  25  and  No.  29,  and  con- 
structing a  creosote  pile  connecting 
wharf  betwen  Piers  Nos.  25  and  27: 

Hannah  Bros $41,900 

S.  F.  Bridge  Co 46.750 

Tibbltts  Pacific  Co 53,900 

Healy  Tibbitts  Constr.  Co...   38,717 

A.  W.  Kitchen  &  Co 41.770 

Clinton  Constr.  Co 42.950 

Contract  awarded  to  Healy  Tibbitts 
Constr.  Co..  for  $38,717  and  bond  fixed 
4t  50%  as  usual. 
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tension  of  Belmont  road. 

Duborg  estimates  the  bridge  connect- 
ing the  park  with  the  North  bank  of 
the  river  will  be  about  100  feet  long 
and  that  it  will  cost  about  $30,000.  The 
other  bridge  will  be  shorter,  about 
seventy-flve  feet   in   length. 

Both  structures  will  be  of  reinforced 
concrete  construction. 


PHOENIX,  Aril.— Midland  Bridge  Co. 
of  Kansas  City,  Mo.,  was  awarded  the 
contract  for  constructing  a  60-ft.  steel 
span  bridge  with  concrete  floor  and 
concrete  abutments  across  railroad 
wash  near  Duncan  on  the  Clifton- 
Franklin  highway  in  Greenlee  County. 
The  company  submitted  a  bid  at  $35,- 
600  on  plana  and  specifications  and  an 
alternate  bid  at  $37,173  but  it  has  not 
been  determined  which  will  be  accept- 
ed. Other  bids  were;  Whalley  Lumber 
Co.,  Globe,  $44,444;  Paul  Michaelson, 
Globe,  $52,239;  Allied  Constructors,  Inc., 
Omaha,  Neb.,  $37,846;  according  to  spec- 
ifications as  advertised  and  alternative 
bids— B;  $39,946;  C,  $46,546;  D.  $53,862; 
El  Paso  Bridge  &  Iron  Co.,  $45,600 
with  alternative  bid  of  $4,214. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— Bids 
for  the  construction  of  reinforced  con- 
crete bridges  on  the  Sonoma-Petaluma, 
Sections  A  and  B  were  opened  at  the 
last  meeting  of  the  County  Supervisors 
and  contracts  awarded  as  follows: 

Call  Constr.   Co.,  Section  A $4,627.00 

John  Rocca,  Novato,  Section  B  8,298.86 

W.  W.  Felt  Jr.,  is  County  Clerk. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— The 
County  Engineer,  W.  W.  Felt  Jr. 
County  Clerk,  has  been  instructed  to 
prepare  plans  and  specifications  for  a 
brldffe  over  the  Russian  River  at 
Markhams  and  for  a  20-foot  reinforced 
concrete  culvert  over  Houx  Creek  near 
Houx  station  on  the  Two  Rock  branch 
of  the  Petaluma  and  Santa  Rosa  Rail- 
road. 


RED  BLUFF,  Tehama  Co.,  Cal.— 
Word  has  been  received  from  the  State 
Highway  Commission  informing  the 
Supervisors  that  it  has  no  objection  to 
the  construction  of  the  proposed 
Brewery  bridge  at  the  northern  limits 
of  Red  Bluff,  to  a  location  farther  up 
the  creek  and  westerly  from  the 
present   bridge. 

H.  G.  Kuhn  is  County  Clerk. 


RENO,  Nevada.— The  City  Council 
has  taken  under  advisement  the  recom- 
mendation of  Councilman  C.  H.  Duborg 
Chafl-man  of  the  Bridge  Committee,  to 
construct  a  bridge  at  the  extension  of 
West  street  connecting  the  North  bank 
of  the  Truckee  river  with  Wingfield 
Park  and  another  connecting  the  op- 
posite  side   of   the   park   with    the    ex- 


WOODLAND.  Tolo  Co.,  Cal.— At  a 
meeting  of  the  Supervisors  Frank  B. 
Edson  urged  that  the  Tolo  Board  con- 
fer with  the  Sacramento  County  Board 
immediately  relative  to  the  building  of 
a  bridge  across  the  Sacramento  River 
at  Elkhorn.  the  bridge  to  be  financed 
jointly  by  the  two  counties. 


RED  BLUFF.  Tehama  Co.,  Cal.— Bids 
received  by  the  County  Supervisors,  H. 
G.  Kuhn,  County  Clerk,  for  the  con- 
struction of  the  Singer  Creek  bridge 
have  been  rejected,  being  $2,000  over 
the  amount  provided  In  the  bond  Issue. 
The  low  bid  was  submitted  by  Board- 
well  &  Zimmerman  at  $18,000.  It  is 
probable  that  plans  will  be  revised  and 
new    bids   called. 


RED  BLUFF,  Tehama  Co..  Cal.— C.  E. 
McCartney,  Red  Bluff,  has  been  award- 
ed a  contract  by  the  County  Supervisors 
for  the  construction  of  the  Dry  Creek 
bridge  near  Courtland  Park  at  $11,485. 
Other  bids  were:  Cotton  Macauley  Co., 
San  Francisco,  $15,472;  Hart  Construc- 
tion Co.,  $13,480,  and  Rosa  Construc- 
tion Co.,   $16,295. 

Bids  received  for  the  construction  of 
the  Singer  Creek  bridge  were:  Rose 
Construction  Co.,  $18,720;  Hart  Con- 
struction Co.,  $18,250;  Bordwell  &  Zim- 
merman, $18,000  and  Cotton  Macauley, 
$19,386.  The  bids  were  considered  too 
high  and  the  matter  of  awarding  a 
contract  was  deferred  until  a  report 
from  the  Advisory  Committee  was  re- 
ceived. 

H.  G.  Kuhn  is  County  Clerk. 


EUREKA.  Humboldt  Co.,  Cal.— Bids 
will  be  received  by  Fred  M.  Kay.  Coun- 
ty Clerk,  up  to  March  9th,  2  P.  M.,  for 
the  construction  of  reinforced  concrete 
approaches  to  the  highway  bridge 
across  Eel  River  at  Fernbridge. 

Plans  may  be  .seen  at  the  office  of  th» 
C»untr  Cle-lc 


IRRIGATION   PROJECTS 


MARYSVILLE,  Tuba  Co.,  Cal. — Rep- 
resentatives of  the  Hallwood,  Honcut. 
Yuba  and  Cordua  Irrigation  Districts 
met  here  recently  to  formulate  prelim- 
inary plans  for  the  perfection  of  a 
proper  drainage  system  for  the  benefit 
of  the  farmers  in  these  districts.  Pre- 
liminary plans  by  engineers  were  sub- 
mitted. 

These  engineers  estimated  that  the 
installation  of  a  proper  drainage  sys- 
tem will  cost  between  $40,000  and  $50,- 
000.  This  was  considered  too  expensive 
and  some  other  means  of  perfecting  a 
drainage  system  at  less  cost  will  be 
devised  by  the  engineers  and  a  report 
made  to  the  individual  irrigation  dis- 
tricts. Under  the  plan  it  was  decided 
to  drain  the  water  into  Nigger  Jack 
Slough.  Richard  Belcher,  who  is  a 
property  owner  of  Hallwood,  presided 
at  the  meeting. 


Now  and  re-newed  screw  casing 
and  standud  pipe  (or  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardists  and  farmers,  water- 
works,  mines,  ate 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  a«  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
jrou  money. 

PACIFIC  PIPE  CO., 

1  231  Howird  St.  Sao  Fraacitca 


Vis: 
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MADERA,  Madera  Co..  Cal. — Several 
applications  for  the  appointment  of 
Chief  Engineer  are  being  considered  by 
the  Directors  of  the  Madera  Irrigation 
District.  A  selection  was  discussed  at 
the  last  meeting  of  the  Directors,  but 
no  action  taken. 


OAKDALE.  Stanislaus  Co.,  Cal. — Bur- 
ton Smith,  Chief  Engineer  of  the  Oak- 
dale  Irrigation  District,  at  the  last 
meeting  submitted  estimates  of  cost 
for  constructing  the  Melones  Reservoir 
and  enlarging  the  south  side  main 
Smith  estimates  construction  at  $1.- 
750,000. 

The  cost  of  the  Melones  dam  is  given 
as  $1,606,000  and  of  enlarging  the  South 
Main  as  $144,000.  The  estimates  have 
been  forwarded  to  the  State  Engi- 
neer's office  for  approval. 

In  addition  to  the  above  work  Engi- 
neer Smith  has  been  instructed  to  pre- 
pare estimates  of  cost  for  rebuilding 
the  long  flume  through  the  Wlllms 
place.  The  directors  plan  to  replace 
the  present  flume  with  one  of  concrete 
construction  or  a  siphon.  Estimates 
on  this  construction  will  be  submitted. 


MERCED.  Merced  Co.,  Cal. — Steps  are 
being  taken  for  the  formation  of  an  ir- 
rigation district  in  the  vicinity  of 
Stevinaon.  The  proposed  district  will 
comprise  between  7,000  and  10.000 
acres  and  will  be  formed  under  the 
Wright  Act.  The  following  committee 
has  been  appointed  to  gather  statistics, 
etc.,  for  discussion  at  a  later  meeting: 

H.  F.  Bose,  C.  C.  Morse.  M.  A.  Wright, 
J.  W,  Dunlap,  Leslie  Bruce,  H.  R.  Liv- 
ingstone, J.  A.  Blow  and  George  Knott. 


MODESTO,  Stanislaus  Co..  Cal.— 
Chief  Engineer  Percy  Jones,  of  the  Mo- 
desto Irrigation  District,  has  awarded 
a  contract  to  W.  H.  Webb.  602  15th  St. 
Modesto,  for  lining  2,t)00  lineal  feet  ir 
Lateral  No.  1,  known  as  the  Davison 
Fill  at  1%  cents  per  square  foot,  th< 
contractor  to  furnish  all  equipment, 
l«bor   and   material,     except     cement, 
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which  will  be  furnished  by  the  Uistricf. 
and  another  to  O.  H.  Halverson  (or 
hauling  sand  and  cement  for  lining  the 
Hazen  Fill  on  Lateral  No.  4,  at  $2.50 
per  ton  for  35  tons  of  cement,  and  $5.50 
per  cubic  yard  for  150  cubic-  yards  of 
sand.  The  total  contract  for  hauling 
sand  and  cement  amounts  to  $912.50. 


CALEXICO,  Imperial  Co.,  Cal. — Only 
one  Inquiry  was  received  regarding  the 
construction  of  a  reinforced  concrete 
head  gate  in  the  Cerro  Prieio  canal 
and  the  work  will  probably  be  done  by 
force  account.  Allison  &  Entenmann 
Calexlco.   are   the   engineers. 

SEWEBS,    STREET    WOBK    ft 
WATEB   SY8TEM8 

RENO;  Nevada. — Bids  will  be  re- 
ceived until  March  8,  1920,  by  J.  R 
Sullivan,  City  Clerk  of  Reno,  for  the 
following  work: 

Bid  No.  1 — 103,135  square  feet  cemenl 
concrete  walks;  7,440  lineal  feet  cemenl 
concrete  curb  and  gutter:  810  lineal 
feet  cement  concrete  gutter. 

Bid  No.  2—31.540  square  feet  cement 
concrete  walks;  13,212  lineal  feet  of  ce- 
ment  concrete  curb  and    gutter. 


VALLEJO,  Solano  Co.,  Cal.^Tlic  City 
Council,  Alf  E.  Bdgecumbe,  City  Clerk 
is  seeking  a  right  of  way  for  a  main 
sewer  line  through  the  old  Northern 
Electric  cut  from  Mississippi  to  Butte 
street  and  from  Butte  street  to  the 
waterfront  through  Tideland  Survey 
N».  22,  the  property  of  the  railroad 
company. 

T.   D.   Kilkenny   is  City  JSngineer. 


OROVILLE,  Butte  Co.,  Ca!.— Bids,  will 
be  received  by  C.  F.  Belding.  County 
Clerk,  until  March  1,  1920,  at  1:35  P 
M.,  for  the  construction  of  certain 
road  work  on  the  F.vans-Reimers  road, 
near  Gridley. 

HOLTVILLE,  Imperial  Co.,  Cal. — Geo, 
R.  Daley  of  San  Diego,  was  awarded 
the  contract  at  $13,516  for  paving  city 
streets  under  resolution  No.  198.  Ac- 
tion on  bids  for  paving  under  resolu- 
tion 106  and  107  was  postponed  until 
Feb.  18.  George  H.  Oswald  of  Los  An- 
geles, was  low  bidder  on  both  these 
projecti. 


MANHATTAN  BEACH,  Los  Angelet 
Co.,  Cal. — All  bids  received  Feb.  3rd  for 
relaying  and  recaulking  about  10  miles 
of  city  water  mains  were  rejected  and 
the  city  trustees  engaged  Mr.  Darrow 
of  TRe  Foundation  Co.  on  a  salary 
to  take  charge  of  the  work  under  the 
City's  supervision. 


up  to  M:irch  10th  for  the  construction 
of  a  boardwalk  along  the  Great  High- 
way from  Sloat  Boulevard  to  the  pres- 
ent Esplanade.  City  Engineer  M.  M 
O'Shaughnessy  estimates  the  work  to 
cost  $116,000. 


AUBURN,  Placer  Co..  Cal.— The  City 
Trustees,  Mary  H.  Wallace,  City  Clerk 
has  passed  resolution  of  intention  No 
14,  providing  for  the  construction  ol 
cement  concrete  sidewalks  in  the  so.utn 
side  of  Lincoln  Way  (formerly  Rail- 
road street)  between  Cherry  avenue 
and  Highland  street. 

NAPA,  Napa  Co.,  Cal— The  County 
Engineer  has  been  instructed  to  pre- 
pare specifications  for  the  setting  up  o( 
the  Idrge  rock  crusher  owned  by  the 
county.  James  A.  Daley  is  County 
Clerk. 


CHICO,  Butte-  Co..  Cal. — Plans  to  in- 
stall an  adequate  sewer  system  in  the 
■Chico  Vecino  District,  in  addition  to 
sidewalk  and  curb  construction,  will 
be  discussed  by  the  property  owners  in 
that  district  with  the  City  Trustees  at 
the  next  meeting,  A  request  to  liave 
the  City  Engineer  to  prepare  plans  for 
tlie  work  will  be  offered. 


VALLEJO,  Solano  Co..  Cal. — Accord 
ing  to  City  Engineer  T,  D.  Kilkenny 
the  cost  for  paving  the  aproaches  to 
the  causeway.  Georgia  and  Virginia 
street  wharves  as  well  as  repairing  the 
pcthrolltlc  stress  In  North  Vallejo 
and  repaying  some  of  the  thorough- 
fares in  South  Vallejo  is  estimated  at 
$265,000. 

Alf  E,  Edgecumbe  is  City  Clerk. 


OROVILLE.  Butte  Co..  Cal. — Bids  will 
be  received  by  the  County  Supervl.sors 
C.  F,  Belding,  County  Clerk,  up  tu 
March  1st,  1:30  P.  M.,  for  certain  road 
work  on  the  Clark  road  and  the  Pear- 
Won  Cross  Road  near  Paradise.  On  the 
same  day  bids  will  be  received  on  2>4 
miles  of  roads  near  the  Manzanita 
school,   in  the  Gridley  District. 

Certified  check  of  10%  must  ac- 
company each  bid. 


MODESTO,  Stanislaus  Co..  Cal. — Bide 
will  be  received  by  H.  Benson,  County 
clerk,  up  to  February  27th,  10  A.  M.. 
for  the  placing  of  a  "Bitucrete  Wear- 
ing Surface"  on  aproximately  5  miles 
of  concrete  road  from  Modesto  Clt>' 
limits  to  the  railroad  track  at  Emplrt 
and  known  as  the  Waterford  road,  saia 
road  being  10  feet  in  width;  also  the 
placing  of  a  "Bitucrete  Wearing  Sur- 
face" on  approximately  5  miles  of  con- 
crete road,  starting  SVi  miles  west  of 
the  city  limits  of  Turlock  and  running 
west  4  miles  to  the  Crows  Landing 
road  to  the  Mountain  View  School 
House.  Thence  south  on  the  Crows 
Landing    Road     aproximately     1     mile 

Certified  check  of  10%  must  ac- 
company each  bid.  Plans  may  be  seen 
at  the  office  of  the  County  Surveyor  at 
Modesto. 


RIVERSIDE,  Riverside  Co.,  Cal  — 
The  City  Council  has  accepted  the  city's 
bid  at  $32,363.03  for  paving  Magnolia 
avenue.  About  1  mile  of  roadway  will 
be  paved  with  oil  macadam.  The  city 
has  a  right  to  bid  on  street  paving  un- 
der a  provision  of  the  City  Charter,  ac- 
cording to  the  City  Attorney,  who  held 
the  bid  to  be  legal. 


BRAWLEY.  Imperial  Co..  Cal. — Con- 
struction work  on  the  new  San  Diego- 
Imperial  County  road  is  under  way.  Su- 
pervisor W.  F.  Beal  has  charge  of  the 
work.  A  portion  of  the  road  in  San 
Diego  County  will  be  oiled  and  ma- 
terial and  equipment  for  this  will  be 
secured  in  Imperial  County.  Nearly 
$50,000  is  available  and  another  drive 
for  funds  will  be  made  if  more  money 
is  needed. 


BRAWLEY.  Imperial  Co..  Cal.  — 
David  H.  Ryan  of  East  San  Diego,  sub- 
mitted the  lowest  bid  and  was  awarded 
the  contract  for  paving  East  and  West 
Main  street  and  portions  of  other 
'streets.  His  bid  was  $133,908.99  based 
on  the  following  approximate  quanti- 
ties: 294.888  sq.  ft.  6-in.  cement  con- 
crete" plain  top  paving,  80,000  sq.  ft.  7- 
in.  concrete  pavement,  27.514  sq.  ft.  ce- 
ment sidewalk,  14,302  lin.  ft.  Class  A 
cement  curb  and  17  standard  catch- 
basins  with  sewer  line  connections.  His 
bid  was  accepted  at  the  following 
unit  prices:  230,126  sq.  ft.  paving  at 
29.4c  ft.;  64,662  sq.  ft.  paving  at  30.8c; 
87,000  sq.  ft.  paving  at  33.8c:  sidewalk 
at  18.5c  sq.  ft.;  curb  at  62c  lin.  ft.,  and 
catchbasins  at  $167  each.  Other  bids 
received  were:  Geo.  R.  Daley.  San 
Diego,  $136,838.95;  John  Engebretsen 
San  Diego.  $147,160.53;  Geo.  H.  Oswald 
Los  Angels,  $152,251.08,  and  H.  A.  Daae 
$175,066.54;  G.  R.  Wade,  City  Engineer 


SACRAMENTO,  Cal.— The  State  High- 
way Commission  has  decided  to  con- 
struct 8.3  miles  of  State  highway  in 
Imperial  County  between  Gravel  Wash 
and  the  south  boundry  by  day  work. 


OAKLAND,  Cal. — The  City  Council 
has  adopted  plans  and  passed  resolu- 
tions providing  for  the  improvement  of 
the  following  streets: 

East  30th  street  from  21st  to  23rd 
avenues  by  grading,  construction  ol 
concrete  curbs  and  gutters,  pavin» 
with  oil'macadam,  corrugated  iron  ario 
concrete  culverts. 

North  half  of  Sixth  street  from  Jif- 
ferson  easterly  by  grading,  construct- 
ing concrete  curbs  and  brick  gutters 
and  paving  with  asphalt. 

Ninth  street  from  Clay  to  Jefferson 
streets  by  grading,  constructing  con- 
crete curbs  and  brick  gutters  and  pav- 
ing with  asphalt. 

L.  W.  Cummings  is  City  Clerk. 

BERKELEY,  Alameda  Co.,  Cal. — The 
City  Council,  A.  G.  Briggs.  City  Clerk, 
has  appropriated  $1,500  to  finance  the 
grading  of  the  northerly  half  of  the 
James  Kenny  Park. 


HANFORD.  Kings  Co.,  Cal. — The 
City  Trustees  have  granted  a  petition 
of  property  owners  asking  the  con- 
strution  of  cement  concrete  sidewalks 
fronting  two  block:}  In  West  Seventh 
street,  west  of  the  Santa  Fe  Railway, 
being  the  north  side  of  Blocks  110  and 
111  and  the  south  side  of  blocks  139 
and  140.     D.  C.  Williams  is  City  Clerk. 


FRESNO,  Fresno  Co.,  Cal. — Bids  will 
be  received  by  the  County  Supervisors, 
Chris  P.  Jensen,  County  Highway  En- 
gineer, up  to  March  12th,  2  P.  M..  for 
the  construction  of  Highway  Route  22. 
Section  "A"  and  Route  23,  Section  "A" 
of   the   County   Highway   system. 

D.  M.  Barnwell  is  County  Clerk. 


BRAWLEY,  Imperial  Co.,  Cal. — David 
H.  Ryan,  of  East  San  Diego,  was  the 
lowest  bidder  for  paving  East  and 
West  Main  streets,  and  portions  of 
other  streets;  bids  opened  February  9. 
Bids  were  also  submitted  by  Geo.  H. 
Oswald  of  Los  Angeles,  and  Geo.  Daley 
of  San  Diego. 


SAN    FRANCISCO — Bids    will    be    re- 
ceived  by   the   Board   of   Public   Works 


PETALUMA,  Sonoma  Co.,  Cal. — 
Rights  of  way  for  the  construction  of 
a!  sewer  in  Cherry  Lane  are  being  se- 
cured by  the  City  Council. 

Lyman  S.  Green  is  City  Clerk. 
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NAPA,  Napa  Co..  Cal.— At  Ihe  last 
meeting  of  the  City  Council  the  con- 
tract for  furnishing  the  city  with  as- 
phaltum  was  awarded  to  the  Standard 
Oil  Co.,  at  a  price  of  $13  per  net  ton. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
At  the  last  meeting  of  the  City  Council, 
no  protest  being  filed  against  the  im- 
prove;nent  of  certain  portion  of  Lucas 
avenue,  a  resolution  was  adopted  or- 
dering the  work  done  l>y  the  City  En- 
gineer. About  800  feet  of  the  street 
will  be  paved. 

A.  C.  Faris  is  City  Clerk. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — J. 
P.  Adams,  621  Home  street,  San  Jose,  at 
the  last  meeting  of  the  County  Super- 
visors, u^as  awarded  the  contract  for 
the  improvement  of  Calialan  avenue  in 
road  district  No.  4,  he  being  low  bidder 
at  fl.SOO.  Other  bids  were;  Harry 
Johnson,  $2,050;  Raisch  Improve- 
ment Company,  $2440;  O.  H.  Ellison, 
$3,000. 

The  engineer's  estimate  was  $1,980. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Bids  will  be  received  up  to  8  P.  M., 
March  Ist  by  A.  C.  Faris.  City  Clerk, 
for  the  Improvement  of  Eleventh  street 
and  Lucas  avenue  between  the  existirrg 
concrete  pavement  on  Lucas  avenue 
and  the  north  line  of  Clinton  avenue 
by  grading  and  paving  with  a  5-inch 
cement  concrete  base  and  ^  "wearing 
surface  of  asphalt  and  broken  rock, 
construction  of  560  feet  of  6-inch 
sewer  and  re-setting  of  curbs,  etc.,  in 
certain   portions. 


PETALUMA,  Sonoma  Co.,  Cal.— W.  A. 
Dontonville,  Acampo,  Cal.,  at  $51,357.35 
has  been  awarded  a  contract  by  the 
City  Council  for  the  improvement  of 
Main  and  Third  streets,  the  city  to 
furnish  cement,  crushed  rock,  sand  and 
steel.  The  contract  covers  about  1.6 
miles  of  paving.     Other  bids  were: 

Schlunegger    Bros $60,018.90 

Wm.    J.    Taylor 53,393.30 


MILL  VALLE'Y,  Marin  Co.,  Cal. — 
Owing  to  the  absence  of  Town  Engineer 
Oglesby,  the  Town  Trustees  at  their 
list  meeting,  postponed  discussion  on 
the  proposed  street  improvement  pro- 
gram until  the  next  session. 

Before  adjournment  the  Board  or- 
dered a  survey  for  sewers  in  Magee 
avenue. 


-OAKLAND,  Cal. — The  City  Council 
has  passed  a  resolution  of  intention 
providing  for  the  improvement  of 
Twenty-first  avenue  from  East  12th 
street  to  East  14th  street  by  grading, 
constructing  concrete  curbs  and  gut- 
ters, paving  with  oil  macadam  and  con- 
structing two  concrete  valleys. 
L.  W.  Cummings  is  City  Clerk. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— J.  M.  "Walter  has  been  appointed  an 
assistant  engineer  to  County  Surveyor 
George  A.  Kneese.  Walter  was  in 
charge  of  the  installation  of  the  sewer 
system  at  Camp  Fremont  during  the 
latter  part  of  1918,  and  for  the  past  six 
months  has  been  employed  as  an  in- 
spector by  the  City  Engineer's  Depart- 
ment in   Redwood  Cty. 


mately  400,000  basalt  blocks  at  $15.00 
per  thousand  has  been  rejected  by  the 
City  Council  and  new  bids  have  been 
ordered   received. 

Lyman    S.   Green   is   City   Clerk. 


MARTINEZ,  Contra  Costa  Co..  Cal  — 
On  bids  which  were  approximately 
$2000  under  the  estimates  of  City  En- 
gineer W.  S.  Farley  the  Federal  Con- 
struction Co.,  Call  Bldg.,  San  Francisco, 
oDtained  the  contracts  for  paving  the 
Court  and  Pine  street  and  Talbert 
street  units  of  the.  city's  buildi4|g,  pro- 
gram. The  bid  on  the  Court-Fine  street 
unit  was  $87,805.19  and  on  the  Talbert 
street  unit  $58,432.37.  The  engineer's 
estimate  on  the  former  was  $90,202.76 
and  on  the  latter  $61,170.32.  The  near- 
est of  four  competitors  on  both  jobs 
was  James  T.  Sayles  with  bids  of  $92,- 
298.93   and   $60,677.65. 


OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
awarded  a  contract  to  Bates  &  Borland. 
Oakland  Bank  of  Savings  Bldg.,  Oak- 
land, for  the  improvement  of  Short 
street  between  Brookdale  and  Allen- 
dale avenues  by  grading,  constructing 
concrete  curbs  and  gutters,  cement 
sidewalks,  concrete  culverts,  end  wall 
and   paving  with  oil  macadam. 


ALAMEDA,  Alameda  Co.,  Cal. — The 
City  Council,  R.  E.  Bosshard.  City 
Clerk,  has  passed  resolution  of  inten- 
tion No.  270,  providing  for  the  improve- 
ment of  San  Jose  avenue,  between  Mor- 
ton and  High  streets,  and  Santa  Clara 
avenue  between  Webster  and  Park 
streets,  by  constructing  concrete  curbs, 
where  not  already  in  place. 


PETALUMA,  Sonoma  Co.,  Cal. — March 
1st,  7  P.  M.,  is  the  time  set  by  the  City 
Council  for  opening  bids  for  furnishing 
and  delivering  5,000  barrels  of  Portland 
cement  (with  option  to  purchase  4658 
additional  barrels)  and  for  furnishing 
approximately  4800  tons  required,  more 
or  less,  of  sand  or  fine  aggregate  for 
building  of  concrete  streets  to  be  de- 
livered f.  o.  b.  Northwestern  Pacific 
Railroad  depot,  Petaluma,  Cal.,  or  River 
Wharf,    Petaluma. 

"Said  fine  aggregate  shall  consist  of 
an  approved  material  of  silicious. 
graniteor  igneous  origin  hard,  durable 
and  free  from  mica  or  excess  of  5  per 
cent  by  weight.  It  shall  be  free  from 
oil  or  organic  macter  and  must  not 
contain  more  than  6  per  cent  by  weight 
of  clay,  silt  and  other  material  passing 
a  No.  100  Standard  Sieve.  It  shall  all 
pass  a  No.  4  Standard  Sieve  and  at 
least  50  per  cent,  but  not  more  than  85 
per  cent  by  weight  shall  be  retained  on 
a  No.  30  Standard  Sieve." 

Further  information  may  be  had  from 
Howe  &  Peters,  Engineers,  24  Califor- 
nia St.,  San  Francisco. 

Lyman  Gren  is  City  Clerk. 


HANFORD,  Kings  Co.,  Cal.— The  City 
Council,  D.  C.  Williams,  City  Clerk,  has 
passed  resolution  of  intentions  pro- 
viding for  the  improvement  of  portions 
of  Douty  and  Myrtle  streets  by  grading, 
constructing  cement  concrete  curbs 
and  gutters  and  paving  with  a  bitum- 
inous base  4-inches  thick  with  a  War- 
renite-Bitulithic    wearing    surface. 


meeting  of  the  City  Trustees  submitted 
estimates  for  the  improvement  of  por- 
tions of  Redwood,  and  Oak  avenues  and 
King  and  Gordon  streets.  The  esti- 
mates were  ordered  filed  for  future 
reference. 

W.   A.    Price   is   City  Clerk. 


COLUSA,  Colusa  Co.,  Cal.— The  mat- 
ter of  improving  Webster  and  Parkhlll 
streets  from  the  school  house  to  the 
highway  and  Ninth  street  from  Clay  to 
Webster  street  will  be  considered  by 
the  City  Trustees  in  the  near  future, 
according  to  Trustee  Hicok. 

B.   L.   McCue   is  City  Clerk. 


GRIDLEY,  Butte  Co.,  Cal  — Plans  for 
Unit  'C"  of  the  Sanitary  Sewi  r  -^jstem 
for  this  city  were  approve,!  at  the  last 
meeting  of  the  City  Trustee.s  and  a  call 
for  bids  will  be  issued  in  tlie  near 
future.  The  plans  provile  for  tne  las- 
ing  of  a  sewer  from  Ma,^ nulla  to  Spruce 
street  in  all  the  alleys  betwijen  Indiana 
and   Idaho   streets. 


OAKLAND,  Cal.— The  City  Council 
L.  W.  Cummings,  City  Clerk,  has  voted 
to  improve'  Madison  street  between 
Seventh  and  Twelfth  streets  and  the 
City  Engineer  has  been  instructed  to 
proceed   with    the   necessary   plans. 


PETALUMA,  Sonoma  Co.,  Cal. — The 
bids  of  the  United  Railroads  of  San 
Francisco  for  the  purchase  of  approxi- 


REDWOOD    CITY,      San      Mateo    Co. 
Cal. — City  Engineer  Dlmmltt  at  the  last 


FRESNO,  Fresno  Co.,  Cal.— The  City 
Council,  Chas.  Dillon,  City  Clerk,  has 
adopted  plans  and  passed  resolutions  of 
intention  providing  for  the  following 
improvements; 

Boles  avenue  from  east  line  of  Trin- 
ity street  to  the  southwest  line  of  G 
street,  and  from  south  line  of  Dlvlsa- 
dero  street  to  southeast  line  of  Boles  \ 
avenue,  and  Sarah  street  from  north 
line  of  California  avenue  to  the  south 
line  of  Hamilton  avenue  by  grading, 
constructing  cement  concrete  curbs, 
corrugated  metal  culverts  and  oiling 
between   curb   knes. 

Construction  of  cement  concrete  side- 
walks and  curbs  in  both  side's  of  C 
street    from  Amador  to    Fresno    streets. 

Construction  of  a  6-inch  lateral  sew- 
er in  block  388,  from  Yolo  street  ten 
feet  therefrom,  and  the  construction  of 
Y's  for  .each  25-foot  frontage  in  that 
block. 

Construction  of  16-foot  wide  pave- 
ment in  Whites  Bridge  avenue,  from 
the  west  city  limits  to  the  east  line  of 
Tehama  street,  same  to  be  of  4-inch  ce- 
ment concrete  base  and  a  Warrenlte- 
Bitulithic  wearing  surface  1%  inches 
thick,  and  a  20-foot  wfde  pavement  in 
B  street  from  the  northwest  line  of 
Amador  street  to  the  northwest  line 
of  Fresno  street,  to  be  4-inch  cement 
concrete  base  with  a  wearing  surface 
of  Warrenite-Bitulithic  1%  inches 
thick,  corrugated  metal  culverts  and 
oil   dirt  shoulders. 

Construction  of  a  20-foot  wide  pave- 
ment in  center  of  street  from  south 
city  limits  at  intersection  of  Califor- 
nia and  Elm  avenues,  north  along  the 
extension  of  Elm  avenue  to  the  inter- 
section with  "C"  street,  thence  along 
"C"  street  to- the  intersection  with  San 
Benito  avenue,  thence  along  San  Benito 
avenue  to  the  southwest  line  of  G 
strfeet.  pavement  to  be  4-inch  cement 
concrete  base  with  wearing  surface  1  U 
inches  thick  of  Warrenite-Bitulithic; 
construction  of  corrugated  metal  cul- 
verts with  manholes  and  oiled  dirt 
shoulders. 


li 
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liiipiovemeiil  of  Vasaar  avuiiue  from 
the  w»st  Hue  of  Maroa  avenue  to  the 
east  line  of  Wiohon  avenue,  by  grading, 
construction  of  concrete  curbs,  gutters 
and  sidewalks  and  paving  with  asphalt 
concrete  base  2'/i  inches  thick  with 
■\Varrenite-BituIithic  wearing  surface 
IVi    inches  thick. 

Improvement  of  Divisadero  street 
from  the  northeast  line  of  "G"  street 
to  the  southwest  line  of  "H"  street, 
and  Roosevelt  avenue,  from  the  south 
line  of  Park  Boulevard  and  "H"  street 
to  the  Central  Pacific  Co.'s  tracks,  by 
grading,  constructing  cement  concrete 
curbs  and  gutters,  corrugated  culverts 
witli  manholes  and  connections  to 
storm  sewer,  laying  cement  concrete 
base  4  inches  thick,  with  a  Warrenite- 
Bitulithic  wearing  surface  H4  inches 
thick. 


BAKERSFIELD,  Kern  Co.,  Cal.- 
Until  5  P.  M..  March  1,  bids  will  be  re- 
ceived by  (.'ity  Clerk  V.  Van  Riper  foi 
con.^ilrucling  1270  ft.  of  6-in.  vitrified 
pipt'  sewer  in  the  first  alley  south  ol 
13th  and  Hth  streets.  Work  will  be 
done  under  Improvement  Act,  of  1911. 


CUICO.  Butte  Co.,  Cal.— The  City 
Engineer  has  completed  plans  for  the 
paving  of  Broadway  south  of  Ninth  to 
South  Fourth  street.  South  Salem 
street  from  Little  Chico  creek  to  Cal- 
averas streets.  Fourth  street  from  Main 
tQ  Orient,  Flume  street  from  Third  to 
Fifth  street,  and  Second  street  from 
Salem  to  Chestnut. 

Itamediate  action  on  the  plans  is  ex- 
pected of  the  Council.  Ira  R.  Morrison 
is  City  Clerk. 


SACRAMENTO,  Cal. — Plans  for  the 
installation  of  sewers  in  the  South 
Curtis  Oaks  Tract  were  submitted  to 
the  City  Council  at  its  last  meeting  and 
approved. 

The  matter  of  improving  Donnei 
Way  has  been  referred  to  Frank  C.  Mil- 
ler. City  Engineer,  for  report. 

M.  J.  Desmond  is  City  Clerk. 


CHiro,  Butte  Co.,  Cal. — Petitions  are 
being  circulated  asking  the  Trustees 
to  provide  the  construction  of  slat- 
walks  in  Eighth  street  between  Flume 
and  Orient  streets. 

Ira  R.  Morrison  is  City  Clerk. 


S.\N  DIEGO,  oan  Diego  Co.,  Cal.— 
City  Engineer  Rhodes  estimates  the 
approximate  quantities  for  improving 
Radio  Drive  from  Imperial  avenue  to 
the  radio  station  as  follows:  Excava- 
tion, 13.347  cu.  yds;  embankment.  9925 
cu.  yds;  decomposed  granite  surfacing 
240.600  sr-|.  ft.  There  will  be  a  number 
of  cement  culverts  and  a  26-ft.  pile 
bridge. 


SACRAMENTO.  Cal.— The  City  Coun- 
cil. M.  S.  Desmond.  City  Clerk,  has  in- 
vited the  Sacramento  County  Super- 
visors to  be  present  at  a  meeting  to 
frame  a  petition  to  the  State  Railroad 
'ommission  for  a  subway  at  Brighton 
Conditions  in  this  territory  are  exceed- 
ingly dangerous,  according  to  a  report 
of  City  Commissioner  John  Q.  Brown 
and  it  Is  the  intention  of  the  Council  to 
secure  immediale  action.  The  subway 
will  be  financed  by  the  City.  County. 
Slate  Highway  Commission  and  the  » 
['.  Railroad. 


County  Clark,  up  to  March  6th,  10  A. 
M.,  for  the  construction  of  a  portion  of 
the  Tuba  Clty-Nicolaus  Road  between 
Yuba  City  and  Oswald,  Sutter  County 
Highway  System,  about  four  miles  in 
length,  to  be  paved  with  cement  con- 
crete, asphaltlc  concrete  or  macadam. 
Coaaty  Engineer'*  Eatlmate. 
Hem  1.  8.400  cubic  yards  excavation 
without  classification. 

Hem  2.  4,450  cubic  yards  "Clasa  A" 
Portland  cement  concrete  pavement. 
(Alternative   "A"). 

Item  3.  20  cubic  yards  "Class  A" 
Portland  cement  concrete  (culverts). 

Item  4.  530  lineal  feet  12"  corrugated 
metal  pipe. 

Item  5.  35,600  square  yards  Asphaltic 
concrete  foundation  and  Warrenlte 
Wearing  surface.     (Alternative  "B"). 

Item  C.  5,950  cubic  yards  Macadam 
pavement.      (Alternative    "C"). 

Alternative  "A."  "B,"  or  "C"  to  be 
laid  at  the  option  of  the  Board  of  Su- 
pervisors. 

The  County  will  furnish  the  follow- 
ing materials:  Cement  concrete  aggre- 
gate (fine  and  coarse),  broken  stone 
and  screenings  for  macadam,  reinforc- 
ing .steel,  corrugated  metal  pipe  and 
Portland   cement. 


NAPA,  Napa  Co.,  Cal. — Bids  will  be 
received  by  James  A.  Daley,  County 
Clerk,  up  to  March  10th.  10  A.  M..  for 
the  construction  of  that  portion  of  the 
County  Highway  from  the  northerly 
line  of  the  limits  of  the  City  of  Napa 
to  Trubody  Station  (approximately  6 
miles   in   length). 


HANFORD.  Kings  Co.,  Cal. — The  City 
Council,  D.  C.  Williams,  City  Clerk,  has 
passed  resolution  of  intentions  pro- 
viding for  the  improvement  of  portions 
of  Elm,  Tenth  and  all  of  Katherine  and 
Harris  streets,  by  grading,  constructing 
cement  concrete  curbs  and  gutters  and 
paving  with  a  bituminous  base  4-inches 
thick  with  a  Warrenite-Bitulithic 
wearing  surface. 


EUREKA,  Humboldt  Co.,  Cal.— The 
City  Council  has  granted  permission  to 
property  owners  in  W  street,  West  End 
to  grade  that  thoroughfare  at  their 
own  expense. 

The  Council  adopted  an  amendment 
to  the  sewer  ordinance  which  will  per- 
mit the  use  of  vitrified  earthen  pipe  in 
place  of  iron  pipe  in  building  construc- 
tion where  acid  fluids  are  discharged. 


LODI,  San  Joaquin  Co.,  Cal. — Follow- 
ing bids  were  received  by  the  City 
Trustees.  H.  S.  Clark,  City  Clerk,  for 
furnishing  and   laying  pipe: 

Theo.  D.  Rotas,  Lodl,  Cal.,  J1.09 
per  foot  for  cement  pipe,  laid  and 
trench  back  filled. 

Ed.  Spiekerman,  46c  per  foot  for  ce- 
ment pipe;  17c  per  foot  for  laying 
same.  No  bid  for  excavating  or  back 
filling. 

C.  E.  Hodson  &  Co.,  Stockton,  Cal., 
?0.924  per  foot  complete,  for  cement 
pipe. 

There  were  no  bids  for  S.  G.  V.  pipe. 


YUBA    CITY.    Sutter    Co.,    Cal— Bids 
will    be   received    by   Albert   B.    Brown, 


REDWOOD  CITY.  San  Mateo  Co.. 
Cal.— The  United  States  Cast  Iron  Pipe 
&  Foundry  Co.,  Monadnock  Bldg.,  San 
Ji'rancisco.  submitted  the  only  bid  to 
the  City  Trustees  for  furnishing  1200 
feet  of  6-inch  and  2200  feet  of  4-inch 
cast  iron   pipe,  and  fltlngs. 

The  bid  was  13,640,  f.  oo  b.  Birming- 


ham, Alabama.  yVcllon  In  awardios  u 
contract  was  deferred  for  one  week 
W.  A.  Price  Is  City  Clerk. 


BURLINGAME,  San  Mateo  Co..  Cal.— 
Following  bids  were  received  by  the 
City  Trustees  for  furnishing  and  in- 
stalling two  new  pumps  for  the  muni- 
cipal water  system: 

L.  E.  Penniman,  San  Mateo  Park, 
pumps,   $11,756;  panels.   $825. 

Simonds  Machinery  Co..  San-Fran- 
clBco,   pumps,   110,227;   panels,   J880. 

Bids  were  taken  under  advisement. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Falrchlld-GUmore-Wllton  Co.,  Pacific 
Electric  Bldg.,  Los  Angeles,  submitted 
the  lowest  bid  at  about  $82,000  for  pav- 
ing Seventh  street  between  Atlantic 
and  Redondo  avenues  with  5-in.  of  con- 
crete, its  unit  price  for  paving  being 
22c  sq.  ft.  Geo.  S.  Benson  &  Sons  of 
Los  Angeles,  submitted  the  only  othei 
bid  at  about  $92,000.  their  unit  price 
for  paving  being  23 He  sq.  ft.  Fair- 
child-Gilmore-Wilton  Co.  submitted  the 
only  bid  for  paving  with  asphalt  ma- 
cadam four  alleys  in  one  district  and 
another   alley. 


Official    Proposals. 


NOTICE    TO     CONTRACTORS. 

THE  BOARD  OF  TRUSTEES  of  the 
Fowler  Union  High  School  District. 
Fowler.  Cal..  will  receive  sealed  pro- 
posals up  until  2  o'clock  P.  M.,  March 
5th,  1820,  at  the  High  School  building. 
Fowler.  Cal..  at  which  time  and  place 
said  bids  will  be  opened  and  read  in 
public,  for  furnishing  the  required 
labor  and  materials  for.  and  erecting 
and  completing  the  proposed  new  high 
school  buildings  in  accordance  with 
plans  and  specifications  prepared 
therefor  by  Allison  &  Allison.  Archi- 
tects, 1405  Hibernian  Building,  Los 
Angeles.  Cal.  Bids  will  be  received 
separately  for  the  different  segregated 
contracts  as  follows: 

CONTRACT  No.   1— For     the    Excavat- 
ing, Concrete.  Masonry,  Terra  Cot- 
to,   Iron   and   Carpenter   Work,   etc. 
Bids  Nos.   1   with  alternate  bids  A, 
B,  C  and  D.     (See  specifications.) 
CONTRACT  No.   2— For  the  Sheet  Met- 
al  Work,   etc.      Bid   No.    1   with  al- 
ternate bid  C.     (See  specifications.) 
CONTRACT  No.   3— For   the   Tile   Roof- 
ing, etc.     Bid  No.   1   with  alternate 
bid  C.      (See  specifications.) 
CONTRACT  No.    4— For    the     Composi- 
tion Roofing.     Bid  No.  1  with  alter- 
nate  bid   C.      (See  specifications.) 
CONTRACT  No.   5— For  the   Plasterlne. 
Bid    No.     1     with    alternate    Bid    C. 
(See   specifications.) 
CONTRACT  No.   6— For       the       Black- 
boards.    Bid  No.   1.      (See  speciflca- 
rions.) 
CONTRACT  No.   7— For    the     Paintiug. 
etc.     Bid  No.   1  with  alternate  Bids 
C  and   E.      (See   specifications.) 
CONTRACT  No.   8 — For      the      Electric 
Work,   etc.     Bid   No.    1    with   alter- 
nate Bid  C.      (See  specifications). 
CONTRACT  No.   9 — For    the    Plumbing, 
Gas  Fiting,  Sewering,  etc.     Bid  No. 
1   with  alternate  bid  C.     See  speci- 
flcations.) 
CONTRACT  No.    10— For    the    Program 
Clocks.      Bid    No.    1    with   alternate 
bids  C  and  F.     (See  specifications.) 
CONTRACT  No.    11— For       the       Hard- 
ware.    Bid   No.      1      with   alternate 
bid  C.      (See  specifications.) 
CONTRACT  No.    12 — For     the      Heating 
and    Ventilating.      Bid    No.    1    with 
alternate     bid    C.       (See    specifica- 
tions.) 
Cashier's    or    certified    check    or    bid- 
der's bond  for  an  amount  not  less  than 
five    per   cent    (59c)    of    amount    of    bid 
shall   accompany   each    proposal,   drawn 
payable   to  the  order  of  EDWIN  GOW- 
ER.    Clerk    of    the    Board    of    Trustees. 
Fowler  Union   High   School  District,  as 
a  guarantee  that  the  bidder  will,  with- 
in   ten    <10)    days    after    being    notified 
of  the  acceptance  of  his  bid.  enter  into 
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'"'ifl%^d%^^o^S'e^-Se    out    on    for^s 
'''¥lif:^nl  l'^^ec«fo\'s^or   an    the 

"Th«'°3ald    High       school      Board    re- 

School   District     Fowler,   C»l. 
Dated,  February   12    1920- 
BIDS  WANTED  F^^l^EVADA   HIGH- 
NOTICE  TO   CONTRACTOH8. 


SEALED  PROPOSALS  will  be  je- 
%''^'^  ^VcH  8  "S^for'the  'c'onsUu'c'^ 
^iSrof'^a's'^at  nf^hiay  on  the  wes 
iVoJn'cS't^o^n  ^tod'SrfeTJ^'a^p,^t 

^o^stfucffo^n'S?  <l-.^a^^e  oPen.nes^ 

W'-l\°«i"or%V^^t^ar"dl^: 
^p'oYiror,T5,oS  wttr^^de^si.ned  re- 
quired for  copy  of  Pl^^^-^fth  %roBs 
^e^ciri^o-^n/^whTh^  w°f.l/l?e"%efunded  on 
?helr  return  in  good  condition.  Bids 
b' D^a-r-Jn^^n^fn^d'   a^c-c^o-J^pfnig^^ 

ject  any  and  all  bids^    cOTTRELL, 

State    Highway    Engineer. 

Carson  City,  Nevada^ 

NOTICE  TO  BIDDERS. 


of  this  contract  in.  ^^^trart! 

Time  is  of  the  essence  of  a  contract 
that^tay  be  awarded  under  this  notice 
and  the  least  maximum  t'me  required 
to  complete  the  work  by  the  bidder  wiU 
be  considered  by  the  Board  in  award- 

'"!n"^i^°a?Jlng  ■  the  c-Uact  bidders 
will   understand   'bat   it   w  U  be   neces_ 

irji  'Sne"'toTh°e  ^^?ent  ^f  'oroAhe 
B-a^L'^t.^'^^^£t« 
fnr  sn<7   of  the  amount  of  the  coniiaui 

£Erof%^'bor  r/  ^^^^:J^ 

Srit^°rn^rof^=a^--/j?of>'tV. 
;&?  -i.^rel^'e'nt-or".^^i.^ar|-  ?f 
Trusties  of  Alhambra  Union  High 
|e^h"^^r  District,    at    the    office^^of  ^the 

LTo^Jr.!uifdin7;  f  t'^ween  ^^the      .ours 

sgs.r'Ef.?K»w"' '•""'•""'■ 

^;,y  award  ""^erth^s  contract.  ^^^ 

The    Board    of    Trustees    •^»5'  „ 

right   to  reject   any   or  all  bids  or  any 
part  of  any  bid. 
Dated,  February   ^\^^l.''- -ovUKr^U        , 

-llk1f.SlrfT51;fon-^Hfgh-sISSol-|>i"s^ 

"■'<='■  J    E.  RODGERS. 

-^b;'^b^'a''{/nir'^ig^iffl:^-"rfA: 


by  140,  66.  by  200  and  100  feet  wide  JJV 
300  feet  long  respectively;  at  the  Nava^ 

l^j^e^;^^n?-w^?i"fS.a^^e;5g 

Th!^^trS??urit'st'iSl^on'ly,'abV^l /orfa*^ 
tne  si.rut-Luia.1  The  .contractor 

tions  for  A  a-na  y-  _ '•'' _f_„:„i<.  re- 
shall  supply  all  o'h"hnUdinJl  corn- 
quired   and   erect   the      biii'dinSfe     com 

hT'  al?^'steeV"c;nl?ru"cl\on"an'J'  ^wl^l 
Tave   concrete   foundations.      Drawings 

fa"^,e1l''1.n'%^^l?c"at^o°n  tTt^e^ur^Vto 
he    commandant.    Twelfth    Nava^D^s- 

H2f^..^;f'?rt«m«f'o^gi 

Dlcgo,   Calif.     Deposit     ot  a  ctHK:K     o>^ 

SSir^t^-nr^raf^'^^- 

--■•^"VA^rsrch^^t  oi  Bureau.  Jan- 
uary 28,  1920.         ^ 


NOTICE   IS     HEREBY      GIVEN,  that 

ual   Arts    Duiiuiiis  Union     High 

1=    if  §.£tot^^^ofMartine.  county 
of  contra  Costa,  btaie  "  ^^^    High 

's-ilioo-l^uifd^y^^MHrii^k/'uriry 

ed    by    the     t}^"2    „i    rVittrirt    in    Contra 
Union    High    School    Distr^t    in  ^      ^^^ 

5ya^^in%t°c'ou'nlf  ;\%.-a  Cost^^be- 
tween  10  o'clock  A.  M-  n""  i"'ij,2o.        A 

and  an  inte"^°'"'"U"  Sid  to  be  sub- 
system.      A    separate    bid     to     H^  ^ 

mitted  for  the  '"^'a  comp"ete  pfenum. 
story    building      of    '3omplete      P 

?^^V;^etfirscJ^  tIJ  s  Jl  bids 
-ecVfici'Jiolis'^rrrngVtheomce 
of  J.  E.  Rode"?.  Bj;ron  Brown  BuUdmg, 

ir  lIn\ran?isco:"or  Gazette  Building. 
Martinez.   Calif oriiia.  required  a» 

a  g^i^ssnro'f  ^'^  ££«?/%°^ 

^fa^n^rrnd-'^plci'fi'caYio^irs  fa|e3  for  bid- 
Sing  or  other  P";;POf4  and  wiU  bo  re^ 
funded  to  the  ..  Contractor  ^  "e^"  ^  („ 
plans  and  Bpeciflcation|  a^e  re^tu ^^^^^^ 

frif"t??''.'he"clo^ing'ho"r  specifled  in 
*''^tc?o',i1.ai^^l"each  proposal  shall  be 


NOTICE  TO   CONTRACTORS. 


SEALED  PROPOSALS    indorsed  "Pro- 
posals   for    P>|trlbuung      ^g^^^jego, 

L^o^cTs^<i-a^y;'Dep|=t°  Washington 

?«^;'  aTd*"af  ?h|3^;  ^-  J-  ,P-- 

¥^i^\^ln°B«lrg':.ir'|V^^li^-^e."a^'^ 
f^e"n•«^a'rd^hJvMicJ^|^;,d^Jorfur- 

S^-'d-'-H^lFS^&c^p'B^^ 

I-  .D^g^C  i  £ri"e-obrafn^S^^n 
fication  .I^o.    4118   may    oe  ^^^^ 

fr^Tn'r;2^rN^^^:Distr.^,^ 

?o^X°"pufi?W^ofE^|.^^„^-o^'iry', 
^i^l^^'  B^-dy!- /ai/l^efo,  C^f.  ^  ^e- 
posit  of  a  oheck  or  postal  money^^  ^^ 
for  $10  payable  'o  the  cniei  o  jred 

uary  22,  1920 


BIDS  WANTED  FOR     BUILDINGS. 

NOTICE  TO   CONTRACTORS. 

oTT  M  Trn    P,TDS    will    be    received    by 
the'k^at^'La''n'd°ieltlement  Board    Tur- 

-id^'bidYjSd^  '--c^nVYetr'^l.'o^i^- 
opened    and      read.    lor'.        i  ^^^^ 

^rs'^eTto  bferlctti^'n  the  Delhi  Col- 
ony, Merced  .County  Califorma.^^^^^ 
mi  es   south   of   TuriocK.         ^^ifl^^^ons 

%'l«?ic^-oVfhe-tt^at''e^  L\°n"d 
re    TeVent^Boa'M.^TurlocK    California. 

prfi;^?ed''*^'ornrs"iu'rnispd'ry^h7'Itate 

-^r"'Hl!°rteif'p?r^cI^^S 
T^rZ  o"f  tSl  aTou,?f  ^?Ve%Md  must 
^Th"''%"ti;tl''Lan'd'se.tlement     Board 

^ra'^^';i^ie^'^n?^''^foM"^ 

ry^ ?eS    -Jn  Jh^ch  ^o    com^Pjete 

f^foTo°n^^ide"ra'{fon^"in"a%rding  the  con- 

t''ap'-  c--.   pach    extra   working 

aa^^-^au^rreYo^rr^^^fovc^thestipu- 

-'^rH.S«j^'^;^'o^ 

^Hte^lnd*^    no    m'a5"oO)      Dollars      as 

''"Al'f  prt,os\T^fhall  be  enclosed  in  an 
optqufen^elope    sealed    marked      I^ro^ 

ram^of'^fidd^^r.^aiiraddVessed    to    the 
?s"iGNeI)T'-  make..  COOK. 


NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  indorsed  ^Pro- 
posals for  A  Storehouse  g  pclflca- 
&anga/s,    San,  Diego     CaUt^^^P  ^^ 

*I^S?eSrolTardr'inrDocks  Navy  De- 
partment, Washington.  D.  C^;,/^'?\he 
S-cIock  P.  M.,  ""^.^i^.  ISrO^k'y''' Officer, 
office  of  the  Publu;  J  "-^J  ,^  ^j  gan 
Twelfth  Naval  D>^\[^«„«'  guHding  San 
Francisco  Bay,  i'J"i ,  '  .^ lock  A.  M..  oii 
?,i;-^.°„m'e^al«errn'l  "eraSd  .the^e.  pub,-, 


Farmstead    Engineer. 

CAST   IRON    PIPE   Bins    WANTED. 

LOS  ANGELES.  Los  A'iS<;le«  Co  ^^'^ 
-Until  3  P.  M..  March  2.  bids  ^vill  be 
received  by  the  Board  of  Public  Service 
'Knickerbocker  Bldg.  for  ^-"-^-f. 
cast  iron  pipe  in  accordance  with  Speci 
fication  NO  494.  Jas.  P.  Vroman,  Sec- 
retary. 

TO   PIHCHASE  *-IRV'^*"rri-The 
\LAMEDA.     Alameda    Co..    tai.      x 
Cify  council  has  authorized  the  Mayor 

R,  K    Bosshard  is  City  Clerk. 

LlMBEtt    CO^A^     r  V-'l-Tl.o 
SANTA  ROSA.  Sonoma  Co..  ^ -^  ;      ^ 

^  r-.,-  fiiniiahlng-  lumber  to  ne  ii!>>'i 

Rosa,  tor  turnisnuiB  :      lanki   at 

in   the   construction   oT   septic   lanK- 
the   city   sewer   farm. 
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CONTRACTS    AWARDED 


BUILDING   CONTRACTS 
San  Francisco  County 


404 
4  05 
406 
407 
40S 
409 
410 
411 
412 
413 
414 


418 

419 

420 

421 

422 

423 

424 

425 

426 

427 

428 

429 

430 

431 

432 

(433 

434 

435 

436 

437 

438 

439 

440 

441 

442 

443 

444 

445 

446 

447 

448 

449 

450 

451 


456 
457 
458 
459 
460 
461 


468 
469 
470 
471 


lan 


-Stewart 

Horst 

Sicht 

Ohien 

Coughlan 

Cariien 


Show 

Keenan 
Preston 
Murpliy 
Qartland 
Dimmer 
Bauer 
Rolkin 
Basin 
Strub 
Steel 
Olsen 
Perigo 
Mitchell 
Urlian  Rlty 
Magnin 
Hoffman 
Schwarzenbek 
Union  Oil 
Wooster 
McGlennon 
Jones 
)      Mark  Lally 
Eorman 
Scholtzhauer 
Cal.    Hawaiian 
Tetzer 
Ayers 
Allen 
Price 

Chiapelloni 
De  Martini 
Forui 
Doe 
Asher 
Nelson 
Wobber 
Heyinan 
Same 
Urban 
Summit    '' 
Hetty 
Humboldt 
Same 
Same 

Pig'n   Whistl 
Crocker 
Havard 
Grouzin 
Catto 

Fleischmann 
McCarthy 
n  C  Archb. 
Same 
Same 
Same 
Holmes 
Pig-'n    Whisll 
Meyer 
Anderson 
Marshall 
McKenzie 
Haun 
Miller 
Mark-Lally 


Branch 
Moran 
Sherwood 
Farquharson 
Mullen 
Owner 
Forderer 
Owner 
Owner 
Larseii 
Owner 
Owner 
Owner 
Bauer 
Owner 
Kragen 
Hamerton 
Kleeman 
Olsen 
Kincannon 
Moore 
Duncan 
•Stahl 
Home 
Hoff 
Healy 
Home 
Barry 
Pasqualetti 
Mallock 
Quinn 
Owner, 
Sass 
Pearson 
Kiel 
Owner 
Anfenson 
Polati 
Owner 
Demartini 
Donahue 
Johnson 
Owner 
Peters 
Heyman 
Same 
Duncan 
Coleman 
Lelter 
Mission  Mbl 
Brockhage 
Amer  Art  Mtl 
i  Enterprise 
Robinson 


Owner 

Sterling 

Moran 

Owner 

Arnott 

Goodwin 

OMara 

Xeal 

Globe 

Malloch 

Kiernan 

Munster 

Owner 

Prout 

Prout 

Owner 

Owner 

Malloch 


3900 

740 

4000 

SOO 

850 

500 

2000 

27500 

15500 

2700 

2000 

100000 

1000 

6500 

6000 

500 

5000 

500 

9000 

8000 

550 

7400 

700 

1000 

450 

7000 

5000 

6000 

4525 

5850 

1000 

900 

1300 

90« 

500 

2000 

1850 

500 

500 

900 

500 

15000 

1000 

500 

4000 

8000 

7400 

520 

5787 

4980 

3630 

9925 

3520 

985 

1500 

1000 

3600 

2500 

2900 

39356 

935 

670 

81.1 

3775 

4045 

2000 

10000 

8000 

8000 

6000 

9600 

5850 


PERMITS. 

ALTEIIATIOXS 

(404)      S   GEARY    20    W    Po\\.-ll.      Alter 

doors  and  windows  for  store. 
Owner — Clias.     and     Margaret     Stewart. 

Stewart    Hotel.    San    Francisco. 
Architect — A.   Politeo.   1st  National   Bk. 

Bldg.,    San    Francisco. 
Contractor — Branch  &  Coffer,  228   Jlills 

Bldg.,    San    Francisco. 

COST.   $3900 


Ar,TERATIONS 

(405)      XO.   2982  HOWAP.D.      Alter  par- 
titions, add  windows  and  panel  room 
for  flats. 
Owner — Henery    Horstman.     Premises. 
Architect — X'one. 

Contractor — Harry      Moran.    778      10th 
Ave.,  San  Francisco. 

COST,    $740 


Owner — L.  Sicht.  Premises. 
Architect — None. 

Contractor — W.     E.     Sherwood.     40     San 
Carlos  Ave.,  San  Francisco. 

COST.  $4,000 


ALTER.A.TIONS 

«01)      NO.    507    MARKET.      Alter 

lunch  room  and  candy  store. 
Lessee — Mr.  Olden,  507  Market   St. 

Francisco. 
Ai'chitect — None. 
Contractor— D.    B.    Parquharaon, 
Ellis   St..   San-Fram^isco. 

COST, 


$5011 


ALTERATIONS 

(408)      XO.   167  O'FARRELL.     Alter  en- 
trance,  new   stairs,   construct   mezza- 
nine floor,  etc. 
Owner — John  Coughlan,  Premises. 
Architect — None. 

Contractor — Mullen  Mfg.  Co.,  64  Rausch 
St.,  San  Francisco. 

COST,    $850 


ALTERATIONS 

(409)      NO.   1956   PAGE.   Alter  windows, 
plaster      front      for      motion      picture 


studio. 
Owner — Jas.    H.    Garden. 

St.,   San   Francisco. 
Architect — F.    A.    Wolthew,    1956 

St.,  San   Francisco. 
Day's   work.  COST.    $500 


Laguna 
Page 


LUNCH  ROOM 

(410)      N    POST    137-6      E    Grant      Ave. 
Construct    women's    lunch    room    and 
I'est   quarters  on   roof. 
Ovi'ner — Jewelers  Bldg.,  Premises. 
Architect — None. 

Contractor — Forderer     Cornice     Works. 
269  Potrero  Ave..  San  Francisco. 

COST.    $2000 


STORES  AND  LOFTS 

(411)      NE      BUSH      AND      CHATH.'V.M. 

Two-story  brick  stores  and  lofts. 
Owner — Martin    S.    Show.    1901    Califor- 
nia St.,  San  Francisco. 
Architect — A.    H.    Knoll.    Hearst    Bldg.. 


COST, 


300 


FRAME  FL.\TS 

(412)  AV  NINETEENTH  AVE  140  and 
165  N  Cabrillo.  Two  two-story  and 
basement    frame    (2   in   each)    flats. 

Owner — H.  C.  Keenan,  306  Webster  St., 
San  Francisco. 

Architect — None. 

Day's   work.  COST.    $7750    each 


PERMITS. 

(413)      E  FAXON  AVE.   200  S.   Demont- 
ford.     Two-story  and  basement  frame 
dwelling. 
Owner — J.    Preston,    236    Miramar    Ave., 

San   Francisco. 
.\ichitect — None. 

Contractor — S.      Larsen,      79      Cortland 
Ave.,  San  Francisco. 

COST,    $2700 


(414)      SE    GEARY  AND      MASON:    Al- 
terations   to      store      front,      remove 
brick   walls,   etc. 
Owner — John   Murpby  Estite,     .^42    ;Ma- 

son.  San  Francisco. 
Architect — M.  V.  Politeo,  First  National 

Bank  Bldg.,  San  Francisco. 
Day's  work.  COST,  $2,000 


GARAGE,   ETC. 

(415)      SE  ELEVENTH  AND  MARKET. 
Three-story    and    basement    concrete 
garage  and  auto  salesrooms. 
Owner — P.    J.   Gartland.   21st  and   Guer- 

rei'o.  San   Francisco. 
Engineer — Otto    Schiller,    44    Eastwood 

Drive,  San  Francisco. 
Day's  work.  COST,  $100,000 


ADDITION 

(406)      NO.    2211    MISSION.         \d  1      two 
.stories   to  present  building:. 


ADDITION 

(416)      E   HYDE   60    S   Green.      .Add    two 

rooms  and  private  garage  for  flats. 
Owner — Julie   Dimmer,   1S44   Hyde,   San 

Francisco. 
Architect — None, 
nay's  work  COST,  $1,000 


FRA.AIE  DAVELLIXG 

(417)      W    MIIIA.M.A^R    72    S   Southwood. 

One-story  and   basement  frame  dwig:. 

Owner — Lucy   A.    Bauer   and   A.    Quinn, 

2506   23rd  Ave.,   San   Francisco. 
Architect — Ida  F.  McCain,     318  Kearny 

St.    San   Francisco. 
Contractor — L.  A.  Bauer,  2506  23rd  Ave.. 

San  Francisco. 

COST,   $6500 


ADDITION 

(418)   N  MCALLISTER  137-6  W  Leaven- 
worth.       Five-story     and      basement 
brick  addition  to  apartments. 
Owner — Edw.    Rolkin,   Argonaut   Hotel, 

San   Francisco. 
Architect — W.   H.   Crim  Jr.,  425  Kearny 
St.,  San  Francisco. 

COST,   $60,000 


San 


ALTERATIONS 

(419)   SW   NATOMA   AND   THIRD. 

Alter   store   front. 
Owner — X'.    Basin,    109    Third    St., 

Francisco. 
Architect — X^one. 

Contractor — Louis    Kragen.    743    Gough 
St..  San  Francisco. 

COST,   $500 

REPAIRS 

(4  20)      NO.     1590       PORTOLA       DRIVE. 

Repair  Are  damage  to  dwelling. 
Owner — Dr.  C.  H.  Strub.  Premises. 
Architect — None. 

Contractor — Wm.    C.    Hamerton   &   Son. 
1301  Waller  St.,  San  Francisco. 

COST.    $5000 

GARAGE 

(421)  NO.  17  WEST  CLAY  PARK. 
Construct   private   garage. 

Owner — F.   J.    Steele,   West   Clay   Park. 

San  Francisco. 
Architect — None. 

Contractor— "Wm.  Kleeman.  188  Page 
St..  San  Francisco. 

COST.  $500 
RECORDED. 
RESIDENCES 

(422)  SW  SOUTHWOOD  DRIVE  dist. 
XW  1  from  SE  line  Lot  23  XW  94  S 
fi  deg.  45  min.  W  140.428  S  75  deg. 
22  min.  E  72  X  16  deg.  41  min.  51  sec. 
E  106.694  all  Lot  22  Ptn  Lots  23  and 
24  BIk  3196,  Westwood  Park.  AH 
work  for  two  one-story  and  base- 
ment frame  residences. 

Owner— Amanda   A.    Olsen.      68      Santa 

^nez  Ave..   San   Francisco. 
.Architect — H.  C.   Baumann.  251  Kearny 

St..  San   Francisco. 
Contractor — Olaf  Olsen.   68   Santa  Ynez 

Ave..  San  Francisco. 
Filed  Feb.   17.   '20.      Dated  Feb.   11.   '20. 

Frames  up  and  enclosed $2250 

l*-own   coated    2250 

Completed  and  accepted 223*^ 

Usual  35  days 2250 

TOTAL  COST.  $9000 
Bond.  none.  Limit.  90  days.  Forfeit. 
none.      Plans  and  specifications  filed. 

PERMITS. 

BRICK  BUILDIXG 

(423)  X  ELLIS  136  E  Van  Ness  Ave. 
One-story  brick  building. 

Owner — F.  L.  Perigo,  619  Larkin  St.. 
San  Francisco. 

.\rchitect — None. 

Contractor — J.  G.  Kincannon,  619  Lar- 
kin  St.,  San  Francisco. 

COST.  $8000 

ALTERATIONS 

(424)  NO.  2523  GOUGH.  Alter  for 
garage. 

Owner — Mitchell.  Premises. 
.-\tchitoct — None. 

Contractor — J.  K.  Moore.  218  19th  Ave.. 
San   Francisco. 

COST.  $550 

RRSIDEXCE 

(425)  INGLESIDJj;  TERR.\CE.  One 
and  one-half-story  frame  residence 
and  garage. 

Owner — Urban  Realty  Co..  85  Cerritos 
Ave.,   San   Francisco. 

Architect — Harold  G.  Stoner,  85  Cerri- 
tos Ave.,  San  Francisco. 
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Permutit 

Trade  Mark  Reg.  U.  S.  Fat.  OB. 

The 

Water-Softening 

FILTER 

Makes  the 

Hardest  Water 

Absolutely  Soft  for 

Your  Home. 

What  users  say  about  "Permutit  * 

"I  would  not  be  without  my  Permutit 

filter  for  five  times  what  it  coat." 

"My    boy    takes    entire    charge    of    the 

Permutit  filter." 

"We   all    enjoy    the    use    of    this   soft 

water. 

"The   luxury   of   a   shower  or   tub   bath 

taken  in  this  water  cannot  be  described 

in  mere  words." 

§aB    Pranclaco    Phone — Doug.    1S38. 

Pacific  Coast  Olfices: 

4S4    Wrlght-Callender  BIdg.  Los  Augelea 
230  Sheldon  BIdg.,  San  Franciaco,  Callt. 


Contractor — W.    C.    Duncan    &    Co..    85 
Cerritos  Ave.,  San  Francisco. 

COST,  J7400 


ALTERATIONS 

(426)      SB    O'FARRELL    AND    STOCK- 

lon.      Alter    store    front    on    O'Farrell 

Street   section. 

Owner — Joseph    Magnin    Co.,    Premises. 

Architect — Bernard  J.  Joseph,   520  New 

Call  Bldg.,  San  Francisco. 
Contractor — J.    J.    Stahl,    666    8th    Ave.. 
San  Francisco. 

COST.  $700 


ALTERATIONS 

(427)      POLK    A>;D   pine.      Alter   cigar 

store. 
Owner. — M.   Hoffman,   Premises. 
Architect — None. 

Contractor — Home   Mfg.   Co..   54a   Bran- 
nan  St.,  San  Francisco. 

COST,   $1000 


FLOORING 

(428)      NO.   1507      POLK.        Composition 

flooring. 
Owner — F.  X.  Schwarzenbeck,  Prem. 
Architect — None. 

Contractor — C.   Hoft.   Monadnock   Bldg.. 
San    Francisco. 

COST.   H50 


BULKHEAD 

(42D)      SIXTEENTH      AND      ILLINOIS. 

Wooden  bulkhead. 
Owner — Union     Oil       Co.,    Mills       Bldg.. 

San  Francisco. 
Architect — Ralph   J.    Reod.   Chitf   Engi- 

ner  Union   Oil  Co. 
Contractor — Healy  Tibbitts  Constr.  Co  , 

Main    ami   Market,    San    Francisco. 
Cost,    $7000 


ALTERATION 

(430)      SE    STOCKTON    AND    MANILA 
Ave.      Alteration. 

Owner — J.   F.   Wooster,     236     Stockton, 
San  Francisco. 

Architect — J.  W.  Dolliver,  Royal  Insur- 
ance Bldg.,  San  Francisco. 

Contractor — Home   Mfg.   Co.,   543   Bran- 
nan.   San   Francisco. 

COST,    $5,000 


FLATS 

(431)     E  TAYLOR   24-6   N  Sacramento. 

Two-story   frame  building   (flats). 
Owner — John    McGlennon,    1108   Taylor, 

San    Francisco. 
Architect — C.  O.   Clausen,   Hearst  Bldg., 

San   Francisco. 
Contractor Thomas      F.      Barry.      3641 

20th   St..  San   Francisco. 

COST,    $6000 


RECORDED. 

FOUNDATIONS,  ETC. 

(432)      COM  306.2  S  ISLAIS  AND  540   E 
3rd   S   lOOxE   50.     All   work  for  rein- 
forced    concrete     foundations,     rein- 
forced concrete  containing  walls,  pipe 
trenches  and     concrete     sumps     and 
yard  flooring  for  vegetable  oil  plant. 
Owner — S.  L.  Jones  &  Co.,   138-140  Cal- 
ifornia  St.,   San   Francisco. 
Engineer — C.    A.    Watts,    24    California, 

San   Francisco. 
Contractor — Jos.    Pasqualetti   as  Amer- 
ican  Concrete  Co.,   Humboldt  Bank 
Bldg.,   San   Francisco. 
Filed  Feb.   18,  '20.     Dated  Feb.   2,  '20. 

Monthly    payments    of    75% 

Usual  35  days  25% 

TOTAL  COST,  $4525 
Bond,  $4525.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit,  45 
days.      Pains   and   specifications   filed. 


PERMITS. 

WAREHOUSE 

(433)      N  CLEMENTINA   191    E   2nd.   St. 

One-story  frame  warehouse. 
Owner — Mark  Lally  Co.,  2nd  and  Clem- 
entina, San  Francisco. 
Arcliitect — None. 

Contractor — J.    S.    Mallock,    180    Jessie, 
San  Francisco. 

COST.   $5,860 


EXCAVATION,    ETC. 

(434)      NO.  2469  SAN  BRUNO  AVE.  Ex- 
cavate   and   lower   store   to   sidewalk 
line. 
Owner W.  H.  Borman,  2459  San  Bruno 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Jas.    R.   Quinn,      2561     San 

Bruno  Ave.,  San  Francisco. 

COST,   $1,000 


ADD   AND  ALTER 

(435)  NO.  3665  CLAY.  Addition  of 
two  rooms  to  dwelling,  other  alter- 
ations. 

Owner F.   Scholtzhauer,   Premises. 

Architect— None. 

Day's    work.  COST,   $900 


ALTERATIONS 

(436)      NO.  230  CALIFORNIA.     Remove 
and      rebuild      partitions,      plumbing, 
painting,   plastering,   etc. 
Owner — California  Hawaiian  Sugar  Co., 

230  California,  San  Francisco. 
Architect — None. 

Contractor — Sass   &   Son,    134    St.    Anne 
St.,   San  Francisco. 

COST,    $1,300 


RAISE  DWELLING 

(437)      NO.    268    CLARA.      Raise    dwell- 
ing to  new  street  grade. 
Owner — Mrs.    Fred   Tetzer,    268      CHara, 

San  Francisco. 
Architect — None. 

Contractor — E.  K.  Pearson.  2372  Bryant 
St..   San   Francisco. 

COST.    $900 


CO.NCRETE  FLOOR.  ETC. 

(438)      NO.  316   ELEVENTH  AVE.  Con- 
crete floor,  porches,  etc.,  for  dwelling. 

Owner — C.   C.   Ayers   and   B.    R.   C^mpi, 

316   nth  Ave.,   San  Francisco. 

Architect — B.    Kiel,    314    11th    Ave.,    San 
Francisco. 

Contractor — B.    Kiel    and    C.    C.    Sayre, 
314  nth  Ave.,  San  Francisco. 

COST,    $500 


DWELLING 

(439)      W    EIGHTEENTH    AVE.    175    N 

Ulloa.      one   and   one-half   story     and 

basement  frame  dwelling. 
Owner — L.    W    Allen,    725   Taraval,   San 

Francisco, 
Architect — None, 
Day's  work  ..  COST,  $2,000 


REPAIRS,    ETC. 

(440)      NB    GOLDEN    GATE    AVE.    and 
Fillmore.      Concrete   flooring,      repair 
plastering,   etc..   tor  store. 
Owner — Mrs.  Price,  Colonial  Hotel,  San 

Francisco. 
Architect — None. 

Contractor — T.    O.   Anfenson,      60      Fair 
Oaks,  San  Francieco. 

COST,    $1850 


UNDERPIN 

(441)      NE  LEAVENWORTH  AND  Lom- 
bard.    Underpinning  for  flats. 
Owner — G.    Chlapelloni,    3138      Laguna, 

San  Francisco. 
Architect — None. 

Contractor — G.    Polati,    2229    Union    St., 
San    Francisco. 

COST,  $500 


ALTERATIONS 

(442)     NO.    1767    MASON   ST.      Changes 

and  alterations  for  flats. 
Owner — Phillip  De  Martini,  1767  Mason 

St.,   San  Francisco. 
Architect — None. 
Day's  work.  COST,  $500 


.\LTERATIONS 

(443)      NO.    219    MAYNARD    ST.      Raise 
and  make  general  alterations  to  res- 
idence. 
Owner — A.   Forui.   Premises. 
Architect — None. 

Contractor — F.  De  Martini,  274  29th  St., 
San  Francisco. 

COST,    $900 


RAISE  AND  UNDERPIN 

(444)      E    NOE    300    S    30th    (No.    1753). 

Raise  and  underpin  dwelling. 
Owner — John  Doe,  1753  Noe,  San  Fran- 
cisco. 
Architect — None. 

Contractor. P.  A.  Donahu  ',  272  Lisbon, 

San   Francisco. 

COST,    $500 


(445)      S   SACRAMENTO    156-3    W    Fill- 
more.      Alterations    and    addition    to 
present  building  for  tenement  house. 
Owner — Lillie   Asher,   Fairmount  Hotel, 

San  Francisco. 
Architect — C.   O.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Contractor — J.  Harold  Johnson,  180  Jes- 
sie St.,  San   Francisco. 

COST,  $15,000 


(446)  NO.  2790  TAYLOR  ST.  Addition 
to  cannery. 

Owner — O.  A.  Nelson  &  Co.,  2796  Taylor 
St.,  San   Francisco. 

Architect — C.  H.  Barrett.  Hotel  Wash- 
ington,   San    Francisco. 

Day's  work.  COST,  $1,000 

ALTER   AND  ADD  ,^ 

(447)  NO.  735  TWELFTH  AVE.  Ad- 
ditions and  alterations  for  residence. 

Owner — Mrs.  Herman  Wobber.  735   12th 

Ave.,  San  Francisco. 
Architect^None.  ^   „ 

Contractor — J.   M.    Peters,    1010    Balboa 

St.,  San  Francisco. 

COST,    $500 

DWELLINGS  ^    „„^ 

(MS)  \V  TWENTY-SECOND  A\  E  285 
and  312-6  S  Lincoln  Way.  Two  one- 
story  and  basement  frame  dwellings. 

Owner — O-scar  Ifeyman  &  Bro.,  742 
Market,   San   Francisco. 

Architect — None. 

Day's  work.  COST.   $2000  each 

DWELLINGS 

(449)  W  TWENTY-SIXTH  AVE  310 
and  337-6  N  Fulton.  Two  one-story 
and  basement  frame  dwellings. 

Owner — Oscar    Heyman      &      Bro..      742 

Market  St.,  San  Francisco. 
Architect — None. 
Day's  work.  OCST.  $40o0  each 

RESIDENCE,   ETC. 

(450)  N  URBANA  DRIVE  310  W  \  ic- 
toria.  One-story  and  basement  frame 
residence  and  1-story  frame  private 
garage. 

Owner — Urban  Realty  Improvement 
Co.,  85  Cerritos  Ave..  San  Francisco 

Architect — Harold  G.  Stoncr,  8j  Cer- 
ritos Ave.,  San  Francisco. 

Contractor — W.    C.     Duncan    &    Co..    8ti 
Cerritos  Ave.,  San  Francisco. 
COST — Residence,  $7000;  Garage,  $400 


RECORDED 

PLUMBING,   ETC.  ^  .   ^    k- 

(451)      E    HYDE    56-6    N    Greenwich    N 

56xE   56.      Plumbing   and  sewer   work 

for    an    eight-story    building    (apart- 

monta). 

Owner — Hnmmit. 
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Architect — T.   Paterson    Ross,   310   Cali- 
fornia,   San    Francisco. 
Contractor— Alexander      Coleman,      706 

Eilis.  San  Francisco. 
Filed    Feb.    19,    '20.      Dated   Feb.    13,    '20. 
3^)  days  after  completion  and  ac- 

oeptance    '. $520 

TOTAL,  COST,  $520 
Bond,  Sureties,  Forfeit,  none.  Limit, 
30  days.     Plans  and  specifications  filed. 


CARPENTER  WORK,  ETC. 
(452)  S  TURK  87-6  W  Larltin  W  25, 
S  137-6,  E  112-6,  N  55,  W  87-6,  N  82-6. 
Carpenter,  Mill,  rough  plumbing, 
sewering:,  hardware,  painting-,  glaz- 
ing, galvanized  iron  roofing,  etc.,  for 
a  one-story  brick  building. 
Owner — J.    P,    Hetty,      373      Ellis,      San 

Francisco. 
Architect — Edgar     A.      Mathews,      Call 

Bldg.,  San  Francisco. 
Contractor — E.    T.    Leiter   &    Sons,    Call 

Bldg..  San  Francisco. 
Filed  Feb,   19,  '20.     Dated  Feb.  5,   '20. 
First     floor    joists    and    flooring 

in   place    $   750 

Completed  and  accepted    3590 

Usual    35    days    1447 

TOTAL,  COST,  $5787 
Bond,  $2868.50.  Sureties  L.  M.  Zimmer- 
man and  Niels  Anderson.  Forfeit,  none. 
Limit,  46  days  after  Feb.  6,  1920.  Plans 
and   specifications   filed. 


MARBLE   WORK 

(453)  NO.  783  MARKET.  Removal  of 
existing  marble,  new  marble  work 
and  repairing  of  marble  work,  etc., 
tiling,  etc.,  (or  Humboldt  Savings 
Bank. 
Owner — Humboldt         Savings         Bank. 

Premises. 
Architect — Smith    O'Brien.     742    Market 

St.,  San  Francisco. 
Contractor — Mission  Marble  Works,  363 

Guerrero  St.,  San  Francisco. 
Filed  Feb.    19,   '20.      Dated   Feb.   12.   '20. 

On   1st  of   each   month 75% 

Usual    35    days.,. 25% 

TOTAL  COST.  $4980 
Bond,  $2490.  Surety,  The  Aetna  Casu- 
alty &  Surety  Co.  Limit,  May  28,  1920. 
Forfeit,  $10.  Plans  and  specifications 
filed.  r 


(454)  HOLLOW  TILE  PARTITIONS, 
metal  stud  partitions,  metal  lath,  car- 
penter, rough  hardware,  glass,  struc- 
tural steel,   etc.,  on  above. 

Contractor — Brockhage,  Foley  &  Green, 
326  Natoma   St..  San  Francisco. 

Filed  Feb.   19,  '20.     Dated  Feb.   12,  '20. 

Payments    same    as    above 

TOTAL    COST,    $3630 

Bond,   $1815.     Sureties,  Francis  O'Reilly 

and    D.    O.    Druffel.        Limit,      75      days. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


(455)      BRONZE     AND     ORNAMENTAL 

iron  work  on  above. 
Contractor — The     American     Art     Metal 
Works.  13  Grace  St.,  San  Francisco 
Piled  Feb.  19,  '20.     Dated  Feb.  12,  '20. 

Payments    same    as    above 

TOTAL  COST.  $992.-i 
Bond.  $4962.50.  Surety,  London  &  Lan- 
cashire Indemnity  Co.  Limit,  May  28, 
1920.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 


LIGHT  AND   POWER  WIRING 
(456)      NOS.    23    TO    27    POWELL.      All 
work   for   lighting  and   power  wiring 
for  store. 
Owner— Pig'n  Whistle  Co.,  130  Post  St., 

San  Francisco. 
Architect — Arthur  S.   Heinman,   Monad- 
nock  Bldg.,   San  Francisco  and  Los 
Angeles. 
Contractor — Enterprise  Electric  Works, 

654   Mission   St.,   San  Francisco. 
Filed  Feb.  19,  '20.     Dated  Feb.   18,  '20. 

Roughed    in    V2 

Completed    Vi 

Usual   35  days Vt 

TOTAL  COST,  $3520 
Bond.  $1800.  Sureties.  H,  N.  Nelson 
and  Geo.  E.  Roe.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PER.MITS. 

ALTEKATIOXS 

(457)   SW   BRADY  AND  MARKET. 

New  front  for  store. 
Owner — C.  H.  Crocker,  310  Sansome  St., 

San    Francisco. 
Architect — None. 

Contractor^Robinson   ,S:  Gillespie,   1051 
Sutter  St.,  San  Francisco. 

COST,    $9S.-, 


ALTERATIONS 

(458)      NO.   225  CHURCH.     Erect  parti- 
tions:   new   front;   c'emerit   floor,   etc., 
for  market. 
Owner — Mrs.    Havard,    Belmont,   Cal. 
Architect — JEdward      E.        Young,       251 
Kearny  St.,  San  Franoisco. 

COST,  $1500 


ALTERATIONS 

(459)      NO.      556      MARKET.         I'hange 

front  for  restaurant. 
Owner — Nick    Grouzin,      514    Bush      St., 

San  Francisco, 
Architect — Gus    Dravillas,    377    3rd    St., 

.San   Francisco. 
Contractor — Sterling   &   Co.,    129    Sutter 

St..  San  Francisco. 

COST,    $1000 


ALTERATIONS 

(460)      NO.     .3316       MIS.-;:0.\'.  Al-i<r 

present    lodge    room    into    two    four- 
room»*  apartments. 
Owner — John    Catto,    231    '••■h    Ave..    San 

Francisco. 
Architect— A.    H.    Hardy,    218    8th    Ave.. 

San   Francisco. 
(Contractor — H.    Moran.    778    lOt'.i    .\ve:, 
San  Francisco. 

CO.^I',    ,?:ifiOO 


TOWER 

(461)      W  MINNESOTA     oet.   23rd     and 

24th.    Erect    wood    and    steel    cooling 

tower. 
Owner — Fleischmann  Co.  of  California, 

Premises. 
Architect — None. 
Day's  work.  COST,  $2500 


RBCORDBD 

FRAME  COTTAGE 

(462)      W    JULES    AVE    280    N    Grafton 

Ave  N  37-6xW  112-6:  Pfn  Lots  42  and 

43,  Lakeview.     All  work  for  one-story 

frame  cottage. 

Owner — The   McCarthy     Co..   316      Bush 

St.,  San  Prancisc*. 
Plans    by    Contractors. 
Contractor — James  Arnutt    &    Son.    222:) 
19th  Ave..  San  Francisco. 

Filed   Feb.   20.   '20.      Dated  . 

30  days  after  frame  up 25%, 

30  days  after  brown  coated,  ,  , .      25% 
30   days  after  completed  and  ac- 
cepted           25% 

Usual     35     days. 25% 

TOTAL  COST.  $2900 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


EXCAVATION.    ETC, 

(4B3)      NW    MINNA   97-6    NE    Third    XE 
40xNW   80  and  alterations   fo  adjoin- 
ing   building.    No.    677    Mission.      Ex- 
cavation,   concrete,    carpenter,    glass, 
etc..    for   three-story      and      basement 
Class    "C"    loft    building. 
Owner— The      Roman      Catholic      Arch- 
bishop     of      San      Francisso.      1100 
Franklin    St.,    San   Francisco. 
Architect — Smith    O'Brien,    742    Market 

St.,  San  Francisco. 
Contractor — T.    B.    Goodwin,    110    Jessie 

St..   San   Francisco. 
Filed  Feb.  20,  '20.     Dated  Feb.  12.  '20. 

On  1st  of  each  month 75% 

TOTAL  COST,  $39,35? 
Bond.  $19,678.  Sureties,  Maurice  Dillon 
and  Vincent  Fassio.  Limit.  75  days. 
Forfeit,  $20.  Plans  and  specifications 
hied. 

(164)      PLUMBING     AND     SEWERING 
on  above. 

Contractor— J.  E.  O'Mara,  443  Minna  St., 
San   Francisco. 

Filed  Feb.  20.  '20.     Dated  Fob.  12,  '20 

Roughed    in J435 

On    completion     Balance 

,,       ,     ,.     .  TOTAL    COST,    $935 

Lond     limit,    forfeit,    none.      Plans   and 

specifications  filed. 

(465)      PAINTING  ON  ABOVE. 
Contractor — L.    J.    Neal,    455    Hayes   St 

San   Francisco. 
Filed  Feb.  20,  '20.     Dated  Feb.  12,  '20 

Completed    and    accepted    $670 

„       ,     „  .  TOTAL  COST,   $670 

Bond,    Sureties,    Forfeit,      limit,      none. 
Plans  and  specifications  filed. 


(466)      ELECTRIC  WIRING  ON  ABOVE 
Contractor — Globe  Electric  Works,  1959 

Mision  St.,  San  Francisco. 
Filed   Feb.    20,    '20.      Dated    Feb.    16,    '20 
Conduits  and  outlet  boxes  in   ..,$350 

Completed   and   accepted   Bal 

„       ,  TOTAL  COST,  $815 

Bond,    Sureties,      Forfeit      Limit,    nonf 
Plans  and  specifications  filed 


EXTERIOR  &  INTERIOR  WORK 

(467)  NO.  239  POWELL.  Store  exte- 
rior, display  windows  and  all  Inter- 
rlor  work. 

Owner — S.   E.   Holmes. 

Designer — H.    P.    Vollmer,    Flood   Bldg., 

San  Francisco. 
Contractor — J.    S. -Malloch,    180    Jessie. 

San   Francisco, 
Filed    Feb.    20,    '20.      Dated   Feb.    3,   "ZO. 
15th   and   30th   of  each  month.,,    75% 

Completed  and  accepted 26% 

TOTAL  COST,  $3775 
Bond,  Sureties,  Forfeit,  none.  Limit, 
March  1st,  1920.  Plans  and  specifica- 
tions filed. 

NOTE:     Permit  reported  Feb.   4,   1920, 
.\o.   290. 
PLUMBING 

(468)  NO.  23  TO  27  POWELL  and  ad- 
jacent premises.  Plumbing  for  store 
and   restaurant. 

Owner — Pig'n  Whistle  Co.,  130  Post  St., 

San    Francisco. 
Architect — Arthur  S.  HeinenMin,  Monad- 
nock  Bldg.,  San  Francisco,  and  Los 
Angeles. 
Contractor — Kiernan     &     O'Brien,   1766 

Mission  St.,  San  Francisco, 
Filed  Feb.  20,  '20.     Dated  Feb.  17,  '20, 

Roughed    in    % 

On  completion   Vi 

Usual  35  days   ^ 

TOTAL  COST.  $4046 
Bond,  $2025.  Sureties,  Jas  H.  Pinker- 
ton  and  Herman  Lawson.  Forfeit,  none. 
Limit,  60  days.  Plans  and  speclflcatlons 
filed. 


PERMITS. 

ALTERATIONS 

(469)      1453  Divisadero.     General  ■.Iter- 
ations for  grocery  store. 
Owner — Fred  W.  Meyer,  2160  Geary  St., 

San  Francisco. 
Architect — None. 

Contractor. — Munster  &  Bornholdt,  1580 
Broderick  St.,  San  Francisco, 

COST,  12,000 


AP.iRTMENTS 

(470)  NW  PULTON  AND  EIOHT- 
eenth  Ave.  Two-Story  and  basement 
frame   (four)  apartments. 

Owner — Hilding   Anderson,      1858      Fell 

St..  San  Francisco. 
Architect— C.   O.   Clausen,   Hearst  Bldg., 

San  Francisco. 
Day's  work.  COST,  $10,000 

DWELLING 

(471)  LOT  4,  BLK.  7,  FOREST  HILL. 
Two-story  and  basement  frame 
dwelling. 

Owner — Regina    Marshall,    Sotello 

Ave.,  San  Francisco. 

Architect None. 

Contractor — J.    Prout,    2020      Turk     St., 

San   Francisco. 

COST,   $8,000 


DWELLING 

(472)      LOT   6,   BLK.    7,   FOREST   HILL. 
Two-story       and       basement     frame 
dwelling. 
Owner — C.    C.    McKenzie    and   J.    Prout, 

2020  Turk  St.,  San  Francisco. 
.Architect — None. 

Contractor— J.    Prout,    2020      Turk     St., 
San    Francisco. 

COST,   $8,000 


SHOP 

(473)     S   MISSION   125      W     8th.     One- 
story  concrete  machine  shop. 
Owner — C.   C.   W.   Haun,    ISO   Jessie  St., 

San  Francisco. 
Architect — Edward       E.       Young,       251 

Kearny,   San  Francisco. 
Day's   work.  COST,   $6,000 


DWELLINGS 

(474)      E   NI.XETEENTH  AVE.    275   and 

300    S    Balboa.      Two-one-story      and 

basement   frame   dwellings. 
Own-er — Wm.   A.   Miller   &   Co..    743      6th 

.\ve.,   San   Francisco. 
.Architect — None. 
Day's  work.  COST.  $4,800  eaeh 


RECORDED. 

WATiEHOUSE 

(475)  N  CLEMENTINA  191  E  2nd  E 
59xS0.  One-story  frame  warehouse 
except  plumbing  and  electric  work. 

Owner — Mark  Lally  Co..  2nd  and  Clem- 
entina Sts.,   San   Francisco. 

Architect— None. 

Contractor — J.    S.   Malloch,    180      Jessie, 
San  Francisco. 

Filed  Feb.  21,  '20.     Dated  Feb,  16,  '20. 

Foundation    Complete    26% 

Frame    up    25% 

Completed    and   accepted    26% 
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Usual  35  days 25% 

TOTAL  COST,  $5850 
3ond,  Sureties,  Forfeit,  none.  Limit, 
iO  days.     Plans  and  specifications  filed. 

NOTE:  Permit  reported  Feb.  20,  1920, 
v'o.  433. 


LEASE. 

San  Pranclseo   County. 

reb.  19,  1920— NO.  900-902-904-906  POST 
St.  N  Post  bet.  Hyde  and  Larkin.  Mrs. 
L.  TV.  Carey  to  L.  Moran  and  P.  Pap- 
pas;   10   years;   $10,830. 

Feb.  16.  1920 — SK  KIRKHAM  AND 
Ninth  Ave.  Chas  S  Brundage  to 
Herman  and  Cliristine  Schleu.  5 
years.  $4500.  Assigned  Jan.  — ,  1920, 
to  C  G  Bliolile. 

Feb.  16,  1920— NW  MISSION  bet.  Em- 
barcadero  and  Stewart  Sts. ;  No.  90 
Embarcadero  and  No.  95  Stewart  St. 
Nellie  M  and  Agnes  Lowry  and  Isabel 
Lowry  Soule  to  P  Loustau.  4  years. 
$12,240. 

San    Franoisoo   County. 

Feb.  17.  1920 — NW  MISSION  AND 
Twenty-second.  The  United  Cigar 
Stores  Co  to  Tom  M  Harman  and 
Peter  Maglaras.  5  years.  $44  per 
month. 

Feb.  17.  1920— NO.  112  THIRD  ST.  W 
line  bet.  Howard  and  Mission.  How- 
ard T  Grimm,  Kate  G  Wood  and  Est. 
Chas  Grimm,  dec'd.  to  Chas  A  Didie. 
5  years.  $9000.  Assigned  Oct.  20, 
1919.  to  Alvin  L  Clayton. 

Feb.  17,  1920— NOS.  640  TO  648  Kearny 
St.,  bet.  Commercial  and  Clay.  Henry 
G.  Mayer  to  Gus  Stamos;  5  years  for 
JD,000. 

Feb.  21,  1920 — N  O'FARRELL  137-6  E 
Powell  E  87-6xN  137-6.  O'Day  In- 
vestment Co  to  California  Hippo- 
drome Co.      15   years.      $900,000. 

Feb.  21.  1920— NO.  109  WALNUT  ST. 
Hattie  Gage  Mann  to  Caspar  M 
Brown.  3  years.  $2160  from  July 
1st.   1918. 


NOTICE      OF      NON-RESPONSIBILITY. 


San   Francisco   County. 


Feb.  18,  1920 — NW  ELLIS  AND 
Stockton  N  65xW  70.  Mary  Helen 
Layman  as  to  improvements  on 
leased    property 

Feb.  18.  1920— NW  MISSION  AND 
21st  Sts.,  No.  249S  Mission.  Anna 
L.  Brown,  Alice  T.  Ebbinghansen, 
Elsie  N.  Spainer  and  Mamie  Laura 
M.  Scheppler,  as  to  improvements 
oin  leased  property 

Feb.  16.  1920— N  PINE  115-1%  W 
Leavenworth  W  84-4i4xN  137-6. 
Sharon  Estate  (.'o  as  to  improve- 
ments  on    leased   property 

Feb.  16,  1920 — NE  STEVENSON  AND 
Third  NW  40xNE  57-6.  Mercantile 
Trust  Co  Tr.  Herman  Levy,  dec'd. 
as  to  improvements  on  leased 
property     

Feb.  20.  1920— SE  HARRISON  200  NE 
Fourth  NE  125  SE  85  SW  25  ,SE  75 
SW  100.  L  H  Enemark,  Tr.  as  to 
Improvements  on  leased  propert.\'.. 


COMPLETION   NOTICES 


San  Fnuicl80o  C<miitr 


Feb.  13.  1920— E  THORNTON  AND 
Scotia  Aves.  The  Roman  Catholic 
Orphan  Asylum  to  Knittle  Cashel 
Co Feb.    6.    1920 

Feb.  14,  1920 — NO.  434  CALIPOR.XI.A. 
Hartford  Accident  &  Indemnity  I'o 
to  Barrett  &   Hilp Feb.    4.    1920 

Feb.  14,  1920 — SB  CALIFORNIA  & 
.Sansome  S  89xK  129-934.  The  Bal- 
four Guthrie  Investment  Co  to 
Hyde.  Harjes  &  Co Feb.  14,  1920 

Feb.  16.  1920 — E  ELEVENTH  225  S 
Mission  S  100  E  75  S  25  N  25  N  125 
W  100.  T  W  Butcher  to  Mealey  & 
Collins Feb.    7.    1920 

Feb.  16.  1920 — NE  TENTH  AVE  .AND 
Anza.  Chas  H  and  Ethel  W  Falk 
to  Fred  Warden Feb.    14.   1920 

Feb.  16,  1920— LOT  40  Map  Resbdvn 
Lots  31  to  40.  Presidio  Terrnce. 
Irma  C  Salz  to  Marcus  Marcussen 
Feb.    fi.    1920 

Feb.  16,  1920 — SE)  NAPLES  150  NE 
Italy  KE  25  SE  100  Ptn  Lot  3  Elk 
58,  Excl.  Hd.  Ass'n.  Louis  Levy  to 
Wm  G  Grahn Ft-b.   10.   I!i20 

Feb.  17,  1920 — W  TWENTY-NINTH 
Ave.  177-6  N  California  N  25xW  120 
Harry  B.  Allen  to  whom  it  iirvv- 
cpncern Feb.    11.   1920 


Feb.  17.  1920 — W  HOFF  AVE  247  S 
16th  S  47-6xW  92-6.  J  A  Lame  to 
Adam  Arras Feb.  16.  1920 

Feb.  17,  1920— E  TWENTY-SECOND 
Ave  250  N  Geary  N  25xE  120. 
Joseph  C  Kirby  to  whom  it  may 
concern Feb.    17.    1920 

Feb.  17.  1920 — S  GREBX  137-6  W 
Powell  W  46-3xS  137-B.  Frederick 
Marra  to  G  B  Pasqualill  i  .Feb.   16.  '20 

Feb,  17,  1920_E  TWENTY-NINTH 
Ave.  287.203  S  Lake  S  25xE  120. 
Harry  B.  Alien  to  whom  it  may 
concern Feb.   11,   1920 

Feb.  17,  1920 — E  TWENTY-NINTH 
Ave.  262.203  S  Lake  S  25xE  120. 
Harry  B  Allen  to  whom  it  may 
concern.        Feb.   11,   1920 

Feb.  17,  1920 — W  TWENTY-NINTH 
Ave.  227-6  N  California  N  25xW  120. 
Harry  B.  Allen  to  whom  it  may 
concern   Feb.   11.   1920 

Feb.  17,  1920— W  TWENTY-NINTH 
Ave  202-6  N  California  N  25xW 
120.  Harry  B.  Allen  to  whom  it 
may  concern Feb.  11.  1920 

Feb.  17.  1920 — W  TWENTY-NINTH 
Ave.  252-6  N  California  N  25xW 
120.  Harry  B  Allen  to  whom  it 
may   concern    Feb.    11,    1920 

Feb.  17,  1920— E  SIXTEENTH  AVE. 
1V5  S  Cabrillo  S  25xE  100.  Michael 
Costello    to    whom   it    nay    connern 


Feb.  18,  1920 — W  FAXON  AVE  S  3 
fm  N  In  Lot  9  S  56  N  78  deg.  35  min. 
28  sec.  W  100.829  N  0  deg.  24  min. 
W  61.382  S  76  deg.  31  min.  59  sec.  E 
114.057  Ptn  Lots  9  and  10  Elk  3106. 
Westwood  Park.  F  A  Brinkman  to 
H  J   Hansen Feb.    14.    1920 

Feb.  18,  1920— NW  HOWARD  AND 
18th  W  25  W  95  S  25  E  95.  L  D 
and  F  Klopstock  to  J  S  Malloch.  .  . 
Feb.    6,    1920 

Feb.  18,  1920 — SW  CLAY  AND  LA- 
guna  63-10%  on  Laguna  by  137-6 
on  Clay.  Frank  J  Booth  to  Peter 
Bradley.  City  Protective  Elec  Co. 
Frank  David.son.  O  C  Holt,  James 
A  Nelson,  Wm  F  Lunzen  and  H  L 
Zimmerman  to  whom  it  may  con- 
cern  Feb.    10.   1920 

Feb.  18,  1920 — LOT  7,  BLK  3134  West- 
wood  Park.  Hans  Nelson  to  Nel- 
son Bros   Feb.  16,   1920 

Feb.  18,  1920- LOT  6,  BLK.  3134 
Westwood  Park.  Hans  Nelson  to 
Nelson    Bros Feb.    16,    1920 

Feb.  19,  1920 — N  ELLIS  164  E  Van 
Ness  Ave.  Oscar  H.  Curtaz  to 
whom   it   may  concern.  .Feb.    19,   1920 

Feb.  19,  1920 — N  GOLDEN  GATE  Ave.      " 
55    E    Gough    E    S2-6xN    120.      Oscar 
H.  Curtaz  to  whom  it  may  concern 
Feb.    19,    1920 


LIBNS   FILED. 


San   Francisco   County. 


358 

Marshall 

Owner 

500 

3.19 

Baysen 

Hansson 

500 

36(1 

Kinney 

Owner 

4000 

361 

Wieben 

Wieben 

3600 

3HX 

Gier 

Boddeker 

23100 

363 

Arents 

Oakley 

3425 

364 

Gen.   Contrs.  As 

sn         Graff 

2000 

365 

Eames 

Owner 

5500 

366 

Jordan 

Anderson 

3950 

36  V 

PC  Shredded  Wheat  Gervais 

2090 

368 

Togasaki 

Woodard 

4500 

369 

Abracadabra 

Owner 

500 

3  VII 

Jensen 

Jensen 

500 

371 

Lewis 

Jones 

400 

372 

Auto  Car 

Owner 

23000 

3V3 

Norris 

Owner 

3000 

374 

Woodburn 

Owner 

5000 

375 

Idora 

Idora 

1000 

376 

Brazier 

Owner 

2500 

377 

Woodhead 

Winchester 

400 

3V8 

Chiantaretto 

Perona 

2500 

379 

Jorgenson 

Oakley 

2750 

3X11 

Cormeau 

King 

400 

381 

Realty   Syn 

McPhee 

430 

xa?. 

Starr 

Strang 

7000 

383 

Sohst 

Sheridan 

400 

384 

Baker 

Baker 

6000 

385 

Best 

Petersen 

10000 

386 

Lakeshore 

Strang 

7000 

3X7 

Marker 

Hendricks 

1000 

388 

Nichols 

Owner 

600O 

3X9 

Stanislaus 

Butterfleld 

1000 

390 

Woolsey 

Thaxter 

500 

391 

Glover 

Owner 

2500 

392 

Elsenius 

MacGregor 

3975 

393 

Maasberg 

Owner 

4000 

394 

Wright 

Wilson 

7800 

395 

Pedersen 

Owner 

400 

396 

Skoomand 

Owner 

3000 

397 

Nat'l  Ice 

Nelson 

150000 

398 

Olsen 

Olsen 

2500 

399 

Coleman 

WooUey 

490 

4110 

Barton 

Barton 

400 

401 

Braun 

Braun 

550 

402 

Katich 

Perona 

1000 

403 

Metze 

Owner 

800 

404 

Gutleben 

Owner 

1000 

405 

Bergenholts 

Cal.    Bldrs 

21000 

406 

McChesney 

Owner 

4000 

407 

Knights   of  Col 

Power 

4000 

408 

EUis 

Webb 

3500 

409 

Shields 

Talby 

412 

410 

Stormer 

Owner 

3900 

411 

Stenbro 

Owner 

3600 

411 

Cianciarulo 

Peppin 

3574 

Feb.  r»i  1920— S  BROADWAY  127  W 
Laguna  W  44-10%,  S  137-6,  E 
34-4%,  N  9-9%,  E  7-6,  N  127-8»4. 
Martha  M.  Brodie  as  Thos.  Brodie 
vs.  Lillie  H.  and  E.  O.  McCormick, 
Mrs.   E.   W.   Goodrich    .: $294.20 

Feb.  17,  1920 — N  DAY  139  W  Dolores 
—  25  N  114  E  25  S  114.  John  Shana- 
han  vs.   John   Glynn    $500 

Feb.  19.  1920— LOTS  19  AND  20,  BLK. 
21  Crocker  Amazon  Tract.  The 
Greater  City  Lumber  Co.  vs.  T.  M. 
Herrington     $16 

Feb.  20,  1920— N  CALIFORNIA  56-3 
E  Lyon  E  50xN  90-2%.  A.  W.  Spelt 
vs.  Theresa  and  Wm.  J.  Weiss- 
bach    $356.45 

Feb.  20.  1920 — N  UNION  137-6  W  Stei- 
ner  50x137-6.  Sunset  Iron  Works  vs. 
Anna     Hladik     $208 

Feb.  20.  1920 — N  IRVING  32-6  W  23rd 
Ave  W  25xN  100.  W  P  Fuller  &  Co 
vs.   Thomas   O.   Doherty   $92 

Feb.  20,  1920 — N  UNION  137-6  W 
Steiner  55xN  137-6.  S  &  H  Ginsberg 
(as  Ginsberg  Tile  Co)  vs  Anna  and 
J    C    Hladik $262.60 

Feb.  20,  1920 — N  UNION  137-6  W 
Steiner  W  55xN  137-6.  W  P  Fuller 
vs  J  C  and  Anna  Hladik $410 


DWELLING 

(352)  S  FIFTY-FIFTH  ST.  55  W  Vi- 
cente, Oakland.  One  story,  four-room 
dwelling  . 

Owner — J.   Bertoldi,  5628  Vicente,  Oak- 
land. 
-   Architect — None. 
lA»y's    work.  COST,   $1500 

DWELLINGS 

(353)  W  SIXTY-THIRD  AVE.  40  and 
160  N  Fortune  Way,  Oakland.  Two 
one-story,   five-room  dwellings. 

Owner — A.  Alder,   2487   62nd  Ave.,  Oak- 
land. 
Architect — None. 
Day's  work.  COST,  $3,000  each 

DWELLINGS 

(354)  NE  PRINCETON  AND  VICKS- 
burg,  Oakland.  Two  one-story  five- 
room   dwellings. 

Owner— R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
Architect — None. 
Day's  work.  COST,  $3500  each 

RESIDENCE 

(355)  LOT  1,  PIEDMONT  MANOR, 
Piedmont.      Two-storjr    frame      resi- 

Owner-^Leon  Cavaso,  2133  Webster  St.. 

Oakland. 
.Architect — None.  _  .    „ 

Contractor— V.    N.   Strang,    1521    9th   St., 

Oakland.  _    „ 

COST,    $5000 


BUILDING  CONTRACTS 


DWELLINGS  ,    „,. 

(356)N    SIXTY-SECOND   ST.    50    and    85 
W    Grove    St.,    Berkeley.      Two    one- 
story  five-room  dwellings. 
Owner — Wm.    Morch.    1619    Hopkins    St., 
Berkeley. 

Architect Hutchinson    &      Mills,      151J 

Broadway,   Oakland. 
Contractor — Leslie      R.      Wilson,      2216 
Blake  St.,  Berkeley. 

COST,   $3300   each 


Alameda  County 


352 

Bertoldi 

353 

Alder 

354 

Hillen 

355 

Cavaso 

3.^6 

Morch 

357 

Owl 

Owner 

6000 

Owner 

1500 

Owner 

6000 

Owner 

7000 

Strang- 

5000 

Wilson 

6600 

Duval 

4000 

ALTERATIONS 
(357)      NE    TELEGRAPH 
croft   Way.  Berkele 
ations  in  store.  . 

Owner — The  Owl  Drug  Co.,  611  Mission 

St.,  San  Francisco. 
Architect — None.        _        ,    .    „         r^.. 
Contractor — Oliver   Duval   &    Son,    Dai- 
.i«l   Bidg.,   Oakland.       ^^^^     ^^^^^ 


20 

GARAGE 

(35S)      TAXGLEWOOD 

ley.     Garage. 
Owner — J.  A.  Marshall, 

Oakland. 
Architect — None. 
Day'B  work. 


BUILDING   AND    ENGINEERING   NEWS 


ROAD.    Berke- 
672  Keith  Ave., 


COST,   $500 


ADDDITION 

<359)     NO.    1125   THE   ALAMEDA,   Ber- 
keley.    Addition. 
Owner — Bayaen. 
Architect — None. 

Contractor — Louis    O.      Hansson,      1409 
Bonita.    Berkeley. 

COST.   $500 


DWELLING 

(360)      S    FORTY 
Shatter    Ave., 
six-room   dwell 

Owner — C.    H.    Ki 
land. 

Architect — None. 

Day's  work. 

-THIRD 
Oakland, 
ing. 
nney.    560 

ST.      ] 
One 

62nd, 
COST, 

.25      B 
-story, 

Oak- 
$4,000 

DWELLING 

(361)      W  IsnTCHELL  ST.  400  N  E-23ra 
St.,    Oakland.      One-story,      flve-room 
dwellingr. 
Owner— C.   A.   Wieben,   2832   E-23rd  St., 

Oakland. 
Architect — None. 

Contractor — Alex      C.        Wieben,      1919 
Fruitvale  Ave.,   Oakland. 

COST,    $3500 


DWELLINGS  .     ,„„ 

(362)  E  MITCHELL  ST.,  261,  29;>,  329, 
363,  397,  431  S  E-16th  St.,  Oakland. 
Six  one-story,  five-roora  dwellings. 

Owner— Theo.   Gier,    581    ISth   St.,   Oak- 
land. 

Architect — None. 

Contractor — Joe    Boddeker,    1814      34th 
Ave.,   Oakland.  ^   __^ 

COST,  $3850  each 

DWELLING  „„„,, 

(363)  SW  RENWICK  AND  BROOK- 
dale,  Oakland.  One-story  sis- room 
dwelling.                                   „  ,      ^   „. 

Owner — C.   A.  Arents,   1430   Walnut  St.. 

Oakland. 
Architect — None. 
Contractor — Oakley    &    Ivolmodin,    1911 

65th  Ave.,  Oakland.  _     ,„.„, 

COST.    $3425 


ALTERATIONS  „„        ^   , 

(364)      NO.   353   TWELFTH     ST.,      Oak- 
land.    Interior  alterations. 
Owner — General    Contractors'     Associa 

tion,  565   16th  St.,  Oakland. 
Architect — None. 

Contractor— Edwn  C.  Graff.  1926  Broad- 
way,  Oakland.       ,  .„„„, 

COST,  $2,000 


(365)  WILDWOOD  AND  WINSOR 
Ave.,  Piedmont.  Two-story  frame 
residence. 

Owner — Lillie   Eames.  Piedmont. 

Architect— M.    Diggs,  Syndicate    Bldg.. 

Oakland.  -  ».-,, 

Day's  work.  COST,  $od50 

DWELLING  „  ^ 

(366)  N  SYBIL  AVE  27.-.  E  Santa  Clara 
San  Leandro.  All  work  for  one-story 
5-room    dwelling. 

Owner — I.  Chas.  Jordan,  950  E-14th  St.. 
Oakland. 

Architect — None 

Co  11  ran  or — E.   Anderson,   San   Leandro. 

Filed  Feb.  16.  '20.     Dated  Feb.  16,  '20. 

Frame    up     *HSS 

Brown    coated    U 

Completed   and  accepted 1100 

Usual  35  days ^a.'  -.oS'rS 

TOTAL   COST.    $3950 

Bond,    none.      Limit.    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

TILE  WORK.  ETC. 

(367»      LOCATION     NOT     GIVEN.        All 

work    for   terrazzo   and    tile   work    in 

toilets   and    rest    rooms. 
Owner — Pacific   Coast   .Shredded   Wheal 

Co..  14th  &  Poplar  Sts..  Oakland. 
Architect — None. 

Contractor — Henry    Gervais,    li27    Mis- 
sion St..  .San  Francisco. 
Filed  Feb.  16.  '20.     Dated  Feb.  16.  •20._ 

Completed  and  accepted 75% 

Usual    35    days 25% 

TOTAL  COST.  $2090 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 

DWELLING 

(368)      W  GRANT  250  N  Vine.  Berkeley.. 

One-story   5-room   dwelling. 
Owner — K.  'J'ogasaki.  2112   Virginia  St., 

Berkeley.     ■ 
Architect — None. 


Contractor; — L.    L.    Woodard,    2415    73rd 
Ave.,  Oakland. 

COST,  $4500 


ALTERATIONS 

(369)     NO.    2618    VIRGINIA,    Berkeley. 

Alterations. 
Owner — Abracadabra    House      Associa- 
tion.  Premises. 
Architect — None. 
Day's   work.  COST,   $500 


ALTERATIONS 

(370)      NO.     1037      E-ELEVENTH 

Oakland.     Alterations. 
Owner — Peter   Jensen.    Premises. 
.Architect — None. 
Day's  work. 


COST.   $500 


ALTERATIONS 

(371)      NO.      1360      FRITITVALE      AVE.. 

Oakland.     Alterations. 
Owner — C.     Lewis,     Commercial     Bldg., 
Oakland. 


Architect — None. 

Contractor — F.   G 

St..  Oakland. 


Jones.    1217   Webster 
COST.  $400 


GARAGE 

(372)      NW  FOURTH  AND  ALICE  STS.. 

Oakland.     One-story  brick   garage. 
Owner — Auto  Car   Sales   &   Service  Co., 

Oakland. 
Architect — A.  W.  Smith,  1010  Broadway 

Oakland. 
Architect — None. 
Day's  work.  COST.   $23,000 


DWELLING 

(373)      W  HEARST  AVE  175  N  Lincoln 

Ave..    Oakland.        One-story      5-room 

dwelling. 
Owner — Justus    Norris, 

Ave.,  Oakland. 
Architect— None.  . 
Day's  work. 


2828    Richmond 


COST,  $3000. 


RESIDENCE,  ETC. 
(374)      LOT    24    Lake^ 

mont.     One  and  one 

residence   and   garage. 
Owner — F.    L.    Woodburn. 

Drive,  Berkeley. 
.Architect — None. 
Day's   work.  COST.   $oOOO 


lood    Park.    Pied- 
-half-story  frame 


Parkside 


ITERATIONS 

SHATTUCK  AVE    (Idora   Park). 
Oakland.      Alterations. 
Idora    Park    Co. 
Architect — None. 
Day's   work.  COST.    $1000 

DWELLING 

(376)      S    STUART    40    E    McGee.    Ber- 
keley.     One-story    5-room    dwelling. 
Owner— Jas.  W.   Brazier,  1251  Chanrjing 

Way.  Berkeley. 
Architect — None. 
Day's    work.  COST.    $2o00 


ALTERATIONS 

(377)      NO.    2904    WHEELER,   Berkeley. 

Alterations. 
Owner— rMrs.  S.  E.  Woodhead.  Premises. 
Architect — None. 
Contractor — C.   A.   Winchester. 

COST.  $4i.in 


DWELLING 

(378)  NO.    305    BRUSH,    Alameda.   One 
story  4-room  dwelling. 

Owner — A.  Chiantaretto. 
Architect — None. 

Contractor — John  Perona.  570  7th.  Okd. 
COST,  $2500 

DWELLLING 

(379)  NO.     511     HAIGHT     AVE..     Ala- 
meda.    One-story  6-room  dwelling. 

Owner — P.    Jorgenson,      1619      Webster. 

Alameda.  - 

Architect — None. 
Contractor; — Oakley    &    Kolmodin.    1911 

65th  Ave..  Oakland. 

COST.  $2750 


ALTERATIONS 
(380)      NOS.   154 

Alterations 
Owner — W.  A.  Cormeau. 
Architect — None. 
Contractor — J.    O.    King, 
Ave.,    Alameda. 


PARK.     Alame.l 


45    Alameda 
COST,  $400 


ALTERATIONS 

(381)      NO.    1433    FR.\NKLIN,    Oakland. 

Alterations. 
Owner— Really   Syndicate 
Architect — Non». 


MoPhee.  2144  E-25th, 
COST,    $430 


DWELLING 

(382)      W   HARVARD   ROAD   90  N   An- 
nerly   Road,   Oakland.     Two-story   6- 
room  dwelling. 
Owner — C.   C.  Starr.  Oakland. 
Architect — None. 
Contractor — F.   N.   Strang,   1405   Central 

Ave.,   Alameda.  .„^„„ 

COST,  $7000 


(383)      S    LAKE    PARK      A'VE    200      E 

Lakeshore.   Oakland.     Garage. 
Owner — Wm.  Sohst,  583  Lake  Park  Ave. 

Oakland. 
Architect — None. 
Contractor — Robt.       E.       Sheridan.      3al 

11th.  Oakland.  ,   „„ 

COST,    $400 


DWELLING  „.  „     , 

(384)  N  LERIDA  AVE  26j  W   Carlston 
Oakland.     Two-story  6-room  dwlg. 

Owner— W.  J.  Baker.  546  30th.  Oakland 

Architect — None.  .,-„„ 

Day's  work.  COST.  $6000 

ADDITION  ^   ,  ,       . 

(385)  FOOT     105TH     AVE..     Oakland. 
Add  to  foundry.  ,„r.w 

Owner — Best    Steel    Casting    Co.,    105th 

Ave..  Oakland.  » 

Architect; — None. 
Contractor — Geo.    Petersen.    San    Lean- 

'^'°  COST.   $10,000 


DWELLING 

(386)  S  ROSEMONT  ROAD  100  W 
Verada  Path.  Oakland.  Two-Story  6 
room  dwelling. 

Owner — Lakeshore  Highlands  Co. 
Architect — None. 

Contractor — F.   N.   Strang.   1405   Central 
Ave..  Alameda. 

COST.  $7000 
ALTERATIONS 

(387)  NO.  775  SIXTY-FIFTH.  Oakland. 
Alterations  and  additions. 

Owner — Luella    K.     Marker.     575     63ra, 

Oakland. 
Architect — None. 
Contractor— A.  W.  Hendricks.  575  63rd. 

Oakland. 

COST,  $1000 


DWELLINGS 

(388)      N    DERBY    80.    120    and    160    W 

Mathews.  Berkeley. 

five-room    dwellings. 
Owner — C.    S.    Nichols. 

Blvd..   Oakland. 
Architect — None. 
Day's  work. 


Three  one-story 
6008      Foothill 


COST.  $2000  each 


ALTERATIONS 

(389)  HASTE  AND  TELEGRAPH  AVE.. 

Berkeley.      Alterations. 
Owner — Stanislaus  Investment  Co. 
Architect — None. 

Contractor — T.    P.    Butterfield,    El    Cer- 
rito.  Cal. 

COST,  $1000 


ALTu^:r.ATioNS 

(390)      NO.  2112  SH-^TTUCK  AVE..  B- 

keley.     Alterations. 
Owner — W.  E.  Woolsey. 
Architect — None. 
Contractor — ^F.   W.   Thaxter. 

COST.  $; 


00 


DWELLING 

(391)  NO.  2445  WEBSTER  (rear).  Ber- 
keley.    Two-story  6-room  dwelling. 

Owner — Emma  E.   Glover.   Premises. 

Architect — None. 

Day's  work.  COST.  $2500 

DWELLING 

(392)  N  WOOLSEY  200  W  King.  Ber- 
keley.    One-story  6-room  dwelling. 

Owner — C.    A.    Elsenrus.    1633    Woolsey. 

Berkeley. 
Architect — None. 
Contractor — C.  M.  MacGregor,  470  13th. 

Oakland. 

COST.    $3975 

DWELLING 

(393)  AV  ARDLEY  210  S  Hampel.  Oak- 
land.    One-story  6-room  dwelling. 

Owner — E.    Maasberg.    3915    Greenwood 

Ave.  Oakland. 
Architect — None. 
Day's  work.  COST.  $4000 

DWELLINGS 

(394)  S  ALCATRAZ  AVE  122  and  162 
E  t^olby.  Oakland.  Two  one-story  6- 
room  dwellings. 

Owner— R.    J.    \VriBht.    2214    Elake    «• 
Berkeley. 


BUILDING   AND   ENGINEERING   NEWS 
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Architect — None. 

Contractor — Leslie  R.  Wilson.  2214 
Blake  St.,  Berkeley. 

COST.  $3900  each 

ALTERATIONS 

(395)  NO.  1902  EIGHTY-EI'GHTH 
Ave..  Oakland.  Alterations  and  addi- 
tions. 

Owner — Marinus  Pedersen,  1431  90th 
Ave.,    Oakland. 

Architect — None. 

Day's   work.  COST, 


$400 


DWELLING 

(396)      N    E-SIXTEENTH      120    E      29th 

Ave.,     Oakland.       One-story      5-room 

dwelling-. 
Owner — Skoomand     &     Peter.son,     1413 

Madison    St.,   Oakland. 
Architect — None.  ■" 
Day's  work.     '  COST,  $3000 


STORAGE   PLANT 

(397)      NW  COR.  FIRST  AND  MARKET 
Sts.,  Oakland.     Three-story  brick  cold 
storage   plant. 
Owner — National    Ice    cS:    Cold    Storage 

Co..  Second  and  Market,   Oakland. 
Architect — None. 

Contractor — Nelson   &   Forsyth.   Easton 
Bldg.,  Oakland. 

COST.    $150,000 


DWELLING 

(398)     W   HOWE   250   N   Mather.   Oak- 
land.     One-story    4-room    dwelling. 
Owner — Oscar  B.  Olsen.  4351  Howe  St., 

Oakland. 
Architect — None. 
Day's  work.  COST,  $2500 


ALTERATIONS 

(399)      NO.   172     MOSS  AVE.,     Oakland. 

Alterations. 
Owner — W.  H.  Coleman.  Premises. 
Architect — None. 

Contractor — B.      F.   Woolley,      706      San 
Pablo  Ave.,  Albany. 

COST,   $490 


ADDITION 

(400)      NO.      931      MARKET, 

Addition. 
Owner — A.  ,T.  Barton 
Architect — None. 
Day's  work. 


Oakland. 
Premises. 

COST,  $400 


ALTERATIONS 
(401)      NO.    1504 

Alterations. 
Owner — P.   A.   Braun 

Oakland. 
Architect — None. 
Day's  work. 


SEVENTH,     Oakland. 

4  4   Wesley  Ave.. 


ALTERATIONS 

(402)      NO.   535  SIXTEENTH. 

Alterations. 
Owner — M.  Katich. 
Architect — None. 
Contractor — John   Perona.   57 
Oakland. 


COST,  $1000 


DWELLING 

(403)      N   GARRISON.  ST. 

Berkeley.      One-story.    3 

ing. 

Owner — Coerl  Metze,  10S7  67th  St.,  Oak- 
land. 
Architect — None. 
Day's   work.  COST.   $800 


ADDITION 

(404)      4815    CALAVERAS    AVE.,     Oak- 
land.    Addition. 
Owner — Mrs.    Ema   Gutleben,    Premises. 
Architect — None. 
Day's    work.  COST,    $1000 


APARTMENTS 

(405)     W  COLLEGE  AVE.  100  S  Forest 
St..      Oakland.      Two-story      24-room 
apartments. 
Owner— Ed.  Bergenholts,  1534  Franklin 

St..   Oakland. 
Architect — None. 

Contractor — California      Builders 
1534   Franklin   St.,   Oakland. 

COST,   $21,000 


Co., 


DWELLING 

(406)      N    GLENDORA 

Edgewood,   Oakland. 

room  dwelling. 
Owner — W.     E.    MeChesney, 

Luis  Ave.,   Oakland. 
Architect — None. 
Day's  work. 


COST,   $4,000 


SCHOOL 

(407)      S    HAWTHORNE    150    W   Broad- 
way, Oakland.     One-story  school. 
Owner — Knights  of  Columbus. 
Architect — None. 


Power,    774    20th    St., 
COST,    $4000 


DWELLING 

(408)     W  MACLELAND   130   N   Calave- 
ras,     Oakland.        One-story,      5-room 
dwelling. 
Owner — Mrs.   Ellis. 
Architect — None. 

Contractor — T.  M.  Webb,  4663  Fair  Ave., 
Oakland. 

COST,    $3500 


SHOP 

(409)      E    PIEDMONT    AVE.    65    S      Ra- 
mona,     Oakland.       One-story       florist 
shop. 
Owner — Mrs.   David   Shields,   4432   View 

St..  Oakland. 
Architect — None. 

Contractor — John     Tauby,     3853     Pied- 
mont Ave.,  Oakland. 

COST,   $412 


RESIDENCE  AND  GARAGE 

(410)  LOT  12,  BLK  E,  "THE  OAK," 
Piedmont.  One  and  one-halt  story 
frame  resldencee  and  garage. 

Owner — H.  C.  Stormer.  5464  Broadway, 
Piedmont. 

Architect — None. 

Day's  work.  COST,  $3900 


DWELLING 

(411)      W   WOODRUFF    AVE.    35    N    E- 
7th  St.,  Oakland.     One-story,  5-room 


dwelling. 
Owner — A.  Stenbro, 

Oakland. 
Architect — None. 
Day's   work. 


2122  Vicksburg  St.. 


COST,   $3500 


DWELLING 

(411)  LOT  40  Map  Broadmoor  Addi- 
tion, San  Leandro.  All  work  for  one- 
story  6-room  dwelling 

Owner — Frank      A.      Cianciarulo,      1730 
West  St..  Oakland. 

Architect — None. 

(Jsntractor — J.  B.  Peppin.  San  Leandro. 

Filed  Feb.  21.  '20.     Dated  Jan.  28.  '20. 

Frame  up    Vi 

Plastered     ii 

Completed    14 

Usual    35    days % 

TOTAL  COST,    $3574 

Bond,    none.      Limit,   90   days.      Forfeit, 

none.     Plans   and   specifications   filed. 


COMPLETION  NOTICES 


AUmeda  Conntf 

Feb.  13,  1920— BLOCK  BOUNDED  BY 
First,  Castro,  Market  Sts.  and  the 
Estuary,  Okd.  Pacific  Gas  &  Elec- 
tric Co  to  Pacific  Tank  &  Pipe  Co. 

„ Feb.   fl.    1920 

Feb.  16,  1920— E  HARRISON  658  N 
12th  N  56xE  150.  Okd.  Oakland 
Garage  to  Nelson  Forsyth. Feb.  7,  1920 

Feb.  17,  1920— SW  60  LOT  6  Blk  1, 
Broadmoor,  San  Leandro.  Nell  G 
W"illiams    to    Alex    C    Wieben 

„  • Feb.    16.    1920 

Feb.  17.  1920 — PASSENGER  DEPOT 
Grounds  of  S.  P.  Co.  at  Westerly 
terminus  of  16th  St..  Okd.  Ameri- 
can Railway  Express  Co  to  Butler 
&  Reilly Feb.   12,   1920 

Feb.  17,  1920— NO.  2065  OAKLAND 
Ave,  Piedmont.  Sarah  C  Worcester 
to  Fred  Westlund Feb.   16    1920 

Feb.  18.  1920 — LOT  10  BLK  8,  Holly- 
wood.   .     Emma  Gosling  to  Alex 

C  Wieben Feb.   12.  1920 

♦ 

nill.DINC   CONTRACTS. 


Santa    Clara    Connty. 


Colfax. 

7 


San 
First 


BUNGALOWS 
VINE    AND    LOCUST    NR. 
Jose.     Four  bungalows. 
Owner — Earnett    &    Phelps, 

St..  San  Jose. 
Architect — None. 

Contractor— M.  C.  Welch,  435  S  Second, 
San  Jose. 

COST.   $2500   each 


COTTAGE 

REAR   252   SPENCER,   San   Jose.,     Cot- 
tage. 
Owner — R.  R.  Davidson.  Premises. 
Architect — None. 

Contractor — Morrison    Bros.,      Builders' 
Exchange,  San  Jose. 

COST.    $1800 


ALTERATIONS 

NO.  102  W  Humboldt.  San  Jose.  Altera- 
tions. 
Owner — Sofia  Moran,   San   Jose. 
Architect — None. 
Day's  work.  COST,  $2500 


RESIDENCE  AND  STORE 
EMPIRE      AND      SEVENTEENTH. 

Jose.     Residence  and  store. 
Owner — G.  Guinnepolis.  San  Jose. 
Architect — None. 

Contractor — Al.    Compton.    547    N 
St..   San   Jose. 


COST,  $7,000 


COTTAGE 

BIRD  AVE.  opp.  Hull,  San  Jose.     Five- 
room  cottage. 
Owner — P.    L.    Bruch,    1019    Bird    Ave., 

San   Jose. 
Architect — None. 

Contractor — A.    F.    Haskins.    235    W   St. 
James,   San   Jose. 

COST,    $4460 

HOUSE 

NO.    1513    E    SANTA    CLARA    ST.,    San 

Jose.     Five-room  house. 
Owner — O.  P.  Sider,  1509  E  Santa  Clara 

St.,  San  Jose. 
Architect — None. 
Day's  work.  COST,   $1800 


San 


COTTAGE 

ELEVENTH  NR.  .SAN  CARLOS, 

Jose.     Six-room  cottage. 
Owner — J.  J.Ouimet,  San  Jose. 
Architect — None. 

Contractor — Wni.    Regel,      344      S      5th, 
San  Jose. 

COST.    $5300 


BIILDI.XG   COXTH4CTS. 


PreHiio  Cow 


DWELLING  AND  GARAGE 

LOT  A.   BLK.   16  ALTA  VISTA  TRACT. 

Fresno.     Dwelling  and  garage. 
Owner — D.  L.  Newman,  1801-11  Maripo- 
sa,   Fresno. 
Architect — None. 

Contractor — J.    C.    Clark,    203      Grifflth- 
McKenzie    Bldg.,    Fresno. 

COST,    $12,000 

DWELLING  AND  GARAGE 

LOT   2,   NORTH   HILL  TRACT,   Fresno, 

Dwelling  and  garage. 
Owner — O.  L.  Markley,  1212  N  Van  Ness 

Ave.,    Fresno. 
Architect — None. 

Contractoi-^Yarnell    &    Garges,    1026    S 
4th,    Fresno. 

COST,   $3000 


DWELLING 

LOTS    2.    3.    4.      BLK      9.      ARLINGTON 

Heigths  Tract.  Fresno.     Dwelling. 
Owner — Joe  Garnero,   3430   Madison  St.. 

Fresno. 
Architect — None. 
Contractor — F.  C.  Wilson.   Fresno. 

COST.  $4800 


DWELLING  AND  GARAGE 
LOT  4,  ELK.    13,  HAZELWOOD.  Dwell- 
ing and  garage. 
Owner — Reese    &    Atkins.      3643      Piatt. 

Fresno. 
Architect — None. 
Day's   work. 


COST.    $3,500 


DWELLING  AND  GARAGE 
LOTS    11,    12.    BLK.      4.      ALLEN      AND 
Blnford  Tract,  Fresno.     Dwelling  and 
garage. 

Owner — C.  E.  Orwig,   Fresno. 
Architect — None. 


Day's  work. 

DWELLING 
LOT   12,   BLK. 
Frame  dwel 


COST,   $3800 


Fresno. 
Architect — None. 
Day's  work. 


3.  WOODLAWN,  Fresno. 

ing. 

Williams,    2530    Harvey, 


COST,   $3500 


REPAIRS 

NO.  1319   "L"   ST.,  Fresno.     Repairs 

Owner — Frank    Lyman,    1218    Van    Ness, 

Fresno. 
Architect — None. 

ictor— H.      Dickey. 


Hov 


Fres 


ard. 
COST,    $3,000 


REPAIRS 

NO.  1923  FRESNO  ST.,  Fresn. 
Lessee — Crown  Printing  Co, 
Architect — None. 
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Contractor — J.    C.    Clark,    20S      GrilTlth- 
McKenzle  Bldg.,  Fresno. 

COST,    $1000 


OARAGE 

NO.    1960    S    VAN    NESS    AVE.,    Fresno. 

Garage. 
Owner — E.   White,   Preeno. 
-Architect — None. 

Contractor — S.  L.  Allen,  530  Forthcamp, 
Fresno. 

COST,    $1500 


DWELLING  AND  OARAGE 
NO.  861  DUDLEY  AVE.,  Fresno.  Dwell- 
ing and  garase. 
Owner — R.  S.  Marshall,  Fresno. 
Architect — None. 
Contractor — C.  V.   Smith,   Fresno. 

COST,    $5000 


.ALTERATIONS 

LOTS   11.   12.  BLK.  39,  Fresno.     Altera- 
tions. 
Owner — M.  D.  Hoffman,  Fresno. 
Architect — None. 

Contractor — R.  Pedersen  Co.,   446  Clark 
St.,   Fresno. 

COST.   $1500 


LOTS  17.   18,  BLK.   153.  Fresno.     Store. 
Owner — W.    A.    Moore,    480    Orange   St., 

Fresno. 
Architect — None. 
Contractor — S.  L.  Allen,  530  Forthcamp 

St.,  Fresno. 

COST,    $1S00 


DWELLING  AND    GARAGE 

LOT   9.  BLK.    24.   ALTA   VISTA   TRACT, 

Fresno.  Dwelling  and  (parage. 
Owner — L.  M.  Frederick,  Fresno. 
Architect — None. 

Contractor — D.    A.    Cowan,    415      Glenn, 
Fresno. 

COST,    $12,000 


ALTERATIONS 

LOTS   1    TO   4,   BLK.    138,    Fresno.     Al- 
terations. 
Owner— Dora    Pipig,    1040%       "H"      St., 

Fresno. 
A  rchltect — None. 
Day's  work.  COST,  $1600 


DWELLING   AND    GARAGE 

LOT  11,  BLK  30.  ALTA  VISTA  TRACT, 

Fresno.     DweHing  and  garage. 
Owner— Edward   Copland,   13S4   College. 

Fresno. 
Architect — None. 

Contractor — E.    H.    Horner,    N    Clinton. 
Fresno. 

COST,    $4,200 


ALTERATIONS 

LOTS  12,  13.  BLK.-  86,  Fresno.  Altera- 
tion to  apartments. 

Owner — R.  B.  Hollingsworth,  1909  Ama- 
dor, Fresno. 

Architect — None. 

Contractor — Trewhitt-Shields  Co..  435 
Rowell  Bldg.,  Fresno.    ^^^^^   ^^^^^ 


DWELLING  AND   GARAGE 

LOT  4    BLK.  11,  N  ELMHURST,  Fresno. 

Dwelling  and   garage 
Owner— Shorb   &      Neads,     127     Fresno 

Ave..  Fresno. 
.Architect. — None. 
Day's  work. 


COST,  $5,000 


DWELLINGS    AND   GARAGES. 
LOTS   19,    20.   21,  BLK.    1,   BOONE  TCT.. 
Fresno.     Two  dwellings  and  garages. 
Owner— Wm.  Ellis,  2637  Tulare,  Fresno. 
Architect — None.  _    .„  ,„„  , 

Day's  work.  COST,  $3,500  each 

.ALTERATIONS 

NO.  1163  BROADWAY,  Fresno.    Altera- 

Ow'n'e'r^J_Radin   &   Kamp,    1931-7   Tulare, 

Fresno. 
Architect — None.  „„„„    ..-„„ 

Day's  work.  COST,   $4=00 

Recorded  „  Accepted 

Feh  1,  1920— LOTS  26,  27.  BLK.  31, 
Belmont  Add.  Fresno.     Chas.  C.  Ba 

ley  to  whom  It  may  concern 

Feb.    6,    1920 

Feb.'lV,' i92b^LOTS  9,  10,  BLK.  13, 
Reedley.  Mark  H.  Edwards  to 
■whom  it  may  concern  .  , .  .Feb.  9,  1920 


C'OMPLETIOJV  :VOTICE. 


Fresno    County. 


Recorded  Accepted 

Feb.  17,  1920— OIL  WELL  NO.  4,  in 
section  5,  20-15.  S.  P.  Co.  to  whom 
It  may  concern Feb.   12,   1919 

Feb.  16,  1920 — LOT  7,  BLK.  9,  ALTA 
Vista,  Fresno.  E.  H.  Smith  to 
whom  it  may  concern  .  .  .  .Feb.  4.  1920 

Feb.  16,  1920 — N  40  FT.  OF  LOT  9, 
Blk.  17,  Wilson  North  Fresno  Tract, 
Fresno.  H.  T.  Humphreys  to  whom 
it   may  concern Feb.   9,   1920 


BUILDING    CONTRACTS. 


•Saernniento   Cbniity. 


RESIDENCE    AND    GARAGE 

NO.   1030  FORTY-SECOND,  Sacramento. 

Seven-i-oom  residence  and  garage. 
Owner — J.    A.    McCuUough,    1015       23rd, 

Sacramento. 
Architect — None. 
Day's  work.  COST,  $7,200 


RESIDENCE  AND  STORE 

NO.    910     TWELFTH    ST.,    Sacramento. 

Two-story  residence  and  store. 
Owner — B.    L.    Whittpen,   Sacramento. 
Architect — None. 

Contractor — J.  A.  McCullough,  1015  23rd 
St.,  Sacramento. 

COST,   $10  900 

REMODEL 

NO.     1203     ".J,"     Sacramento.       Remodel 

theatre. 
Owner — Ackerman,  Harris  &  Klein,  281 

O'Farrell  St.,  San  Francisco. 
Architect — Weeks  &  Day,  Phelan  Bldg., 

San  Francisco. 
Contractor  —  fflatthews       Construction 

Co.,  Forum  Bldg.,  Sacramento. 

COST,  $58,580 


REMODEL 

NO.    611    "G"      ST.,      Sacramento.      Re- 
model   interior. 

Owner California    Packing   Co.,    Prem. 

Architect — None. 

Day's  work.  COST,   $10,500 


GARAGE 

NO.    3005    FRANKLIN      BLVD.,      Sacra- 
mento.     One-story   brick   garage. 
Owner — P.    B.    Rackliffe,    3001    Franklin 
Blvd.,   Sacramento.  ^ 

Architect — None. 

Contractor — W.    B.    Ladue,   2319   "O"    St., 
Sacramento. 

COST.    $4,500 


REMODEL 

NO.  .1017  TENTH  ST.,  Sacramento.    Re- 
model   front   of  building. 
Owner — I.  F.  Morris,  Sacramento. 
Architect — None. 

Contractor — G.    D.    Hudnutt,      2031      "T" 
St.,  Sacramento. 

COST,    $2500 


REMODEL 

NO.  805  "K"  ST.,  Sacramento.     Remodel 

interior  of  ho-tel  lobby. 
Owner — F.  M.   Clunie,  Premises. 
Architect — None. 

Contractor — G.    D.    Hudnutt,    2031    "T" 
St.,  Sacramento. 

COST,  $3,000 


REMODEL 

NO.     3009     "U"    ST.,    Sacramento.      Re- 
model  building   for   four  apartments. 
Owner — H.    R.   Willis,    Sacramento.. 
Architect — None. 
Day's  work.  COST,   $3000 

WAREHOUSE 

NO.    1215-31    FRONT    ST.,    Sacramento. 

Warehouse. 
Owner — W.  A.  Curtis,  2030  "M"  St.,  Sac- 
ramento. 
Architect — None. 

Contractor — A.    N.    Norris,    3012    "G"  St., 
Sacramento. 

COST,    $55,000 


BUILDING   CONTRACTS. 


Snn   Jonquln  County. 

GARAGE 

EAST  WEBER  AVE.  bet  American  and 

Stanislaus   Sts.,   Stockton.     Garage. 
Owner — C.    E.    Stewart,    117      B      Flora. 
Stockton. 

Architect — None.  

Day's  work.  COST,  $12,000 


REMODEL 

E   WASHINGTON      bet.      Eugenia     and 

Delia  Sts.,  Stockton.     Remodel, 
Owner— Mrs.    Ricker,    127   Delia,   Stock- 

toa. 
Architect — None. 
Day's   work.  COST,   $1090 


RESIDENCES   AND   GARAGES 

W  NORTH  ST.  bet.  Orange  and  Per- 
shing Drive,  Stockton.  Two  resi- 
dences and  garages. 

Owner — F.  P.  Dobson,  27  N  Oak,  Stock- 
ton. 

Architect — None. 

Days'  work.  COST,   $4250   eaeh 


GARAGE 

E   WEBER  AVE.      bet     Stanialaus   and 

Grant   Sts.     Garage. 
Owner — E.    B.    Stowe,    1241    N    Hunter, 

Stockton. 
Architect — None. 
Day's   work.  COST,   $10,»«» 


REMODEL 

HUNTER  AND   ROSE  STS.,  Stockton. 

Remodel. 
Owner — Beckie  Lobasch,  Stockton. 
Architect — None, 
Day's    work.  COST,    $4,000 


RESIDENCE  AND  GARAGE 

LOT  2,  BLK.  2,  MOSS  VILLA,  Stockton. 

Residence  and  garage. 
Owner — J.    A.    Allen,      312      S      Tuxedo. 

Stockton. 
Architect — None. 
Day's  work.  COST,  $2,825 


RESIDENCE 

LOT  3,  BLK  1,   MOSS  VILLA,  Stockton. 

Residence. 
Owner — J.    A.    AUen,    312      S      Tuxeda, 

Stockton. 
Architect — None. 

COST,    $2800 


RESIDENCE 

LOT  1,  BLK.  2,  MOSS  VILLA.  Stockton. 

Residence. 
Owner — J.    A.    Allen,    312      S      Tuxeda, 

Stockton. 
Architect — None. 
Day's   work.  COST,   $3,000 


RESIDENCE 

E-JEFFERSON  ST.,  bet.  California  and 
American  streets,  Stockton.  resi- 
dence. 

Owner — Geo.  A.  Hannewell,  Stockton. 

Architect — None. 

Day's    work.  COST,    $4,000 


RESIDENCE 

E-GEARY   ST..   North   Stockton.   Frarn* 

residence. 
Owner — Jos   H.  Cox,   Stockton. 
Architect — Non». 
Day's  work.  COST,   $2700 


COMPLETION   NOTICE. 


'(inn   Joaquin  County. 


Recorded  Accepted 

Feb.  13,  1920 — SEWER  DISTRICT  No. 
1,  Manteca.  City  of  Manteca  to 
W.  F.  Edwards Feb.  9,  1920 


UNIVERSITY       EXTENSION       COURSE 

ON    REINFORCED    CONCRETE 

CONSTRUCTION. 


Reinforced  concrete  construction  and 
applied  mechanics  are  to  be  taught  by 
the  University  of  California  Extension 
Division  in  a  course  to  be  given  in  San 
Francisco  beginning,  next  Tuesday 
evening.  The  instructor  is  William  S. 
Sullivan,  a  civil  engineer.  The  classes 
will  meet  in  room  H,  the  Ferry  Build- 
ing. The  class  in  applied  mechanics 
will  meet  at  7  p.  m.,  and  the  classes  in 
reinforced  concrete  construction  at  8 
and  9. 

These  courses  are  designed  for  the 
benefit  of  architects,  draftsmen,  con- 
tractors and  men  in  allied  work  who 
wish  technical  information  on  the  sub- 
ject of  construction. 
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Sk\V   ditching    machine:  for  1918,  are   not  at   hand,  but  the  val-  pected    to    keep    it,    but    no   organization 

ues  of  imports   from   the  United  States  of  the  selling  business  in  paints  seems 

(Continued  from  page  4)  '"'o  Argentina  for  the  fiscal  years  1917  to   have   been   attempted. 

When    necessary    to    load    on    cars    It  and    1918    were    as    follows    in    United  [A  list  of  important  dealers  in  paint 

will  do  so  on  Its  own  power.  States  currency:  and    varnish      in      Rosario,      Argentina, 

One    of    the    strong    features    of    this  Kinds                                  1917            llilS  may    be    obtained    from    the    Bureau    of 

ditcher    is    its    light    weight    compared       Lampblack    $   12,371     $   30.749  Foreign  and  Domestic  Commerce  or  its 

to   other   machines   designed   to   do   the  Other  dry   colors    ....    153,578         51,870  district  and  co-operative  oflices   by  re- 
same   class   of   work   done   by   this   one        Red   lead    38.838  ferring  to  file  N'o.   1210.] 

The    weight    ranges    from    two    to    four        White    lead     148.118        414,767 

tons  according  to  size.  lirxsd   paints    35,492       196,002 — ♦ 

This  ditcher  Is  also  adapted   to  clean       Varnish    55,902        124,640  i  ativ   i-%ii;-iiir-i  v -rnirk 

ditches   that   have   become   fouled   with       Oxide   of   zinc    21,222         42,678  i^aiia  .^Mt-KHA-N  ir.\de  >0TE9. 

vegetation    or   niled    in    with    mud   and       All    other    203,582       274,024  .„.,               .             ..   ^        ^ 

.                                ■  T           .         «    .             i-         ■    »        .  [File    numbers   cited    refer   to    reserved 

sand.  Imports    of    turpentine    into    Argen-  information  or  trade  lists,  which  may 

The  ditcher  is  not  sold  outright,  but  tina    in    1913   amounted   to   551,000   gal-  be  obtained  from  the  Latin  American 
the  machine  is  leased  for  a  number  of  Ions;    in    1915,    497,000    gallons;    and    in  Division.   Bureau  of  Foreign  and  Do- 
years,  and   the  lessee  given   the   exclu-  1916.    459,000    gallons.  ThcI  or  cTopYr^ativ"  offices  ] 
aive  right  to  the  territory  in   which   he  Argentina    is    a    producer    of    linseed  Proponed      Freight       Service      Betm-een 
wants    to   operate.  oil,   and   facilities   for  crushing  are   be-  Inlands  of  the  ^Ve.st  Indies. 

The  rental  is  six  cents  per  cubic  ing  extended.  There  is  every  reason  to  The^  Royal  Mail  Steam  Packet  Co 
yard  of  dirt  moved  with  a  minimum  of  lielieve  that  the  countrV  will  shortly  proposes  operating  a  general  freight 
11500  per  month  for  the  period  of  the  become  a  very  important  factor  in  the  service  between  Jamaica.  Cuba,  north- 
year  In  which  the  machine  is  able  to  linseed  oil  market  of  the  world.  ern  ports  of  Haiti  and  the  Dominican 
work,   say  from   seven   to   nine   months  Total   Paint   Imports   at    Rosario— Mar-  Republic,    Porto    Rico,    and    the    Virgin 

The  lessee  must  advance  the  cost  of  Itet  Conditions.  Islands  as  soon  as  its  ships  are  released 

constructing    the    machine-about    »6,-  ,j,^^  ^^^^^  importation  direct  to  Rosa-  ""^  '^e  British   Admiralty,  which  it  an- 

O00--and    this    money    must    be    left    In  ^.^    ^^    ^j^^    ^^^.^^^^    classified    by    the  t'f'P^tes    will    be    within    this    month. 

the  hands  of  the  company   as  a   guar-  ^.u^t^^house    as      •paints      and      dyes,"  ^''f   P^^o.^e   of  this   service  will   be   to 

antee   both    of   the    rental   and    also    of  ^^^^^                ^^^    arbitrary    low    vaula-  ^oHect  freight  among  the  islands  of  the 

the  return  of  the  machine  in  good  con-  ...                •                  .          .                .  \\  est  Indies  to  be  carried  from  Jamaica 

,..,          ...             ,     .,          .  ..      ,  tions  in   use,   for  a  series  of  years  has  ,       ,,,                       .     ,•          «     . 

dltlon  at  the  expiration  of  the  lease.  ,,„„     „„  (■„ii„,..„      t     io,.    »oo  .co    to,-  '^>'  "^^  company's  line  of  steamers  now 

_       ,             ....                     .    ,  been  as  follows:     In  1914,  $83,469     191o,  ..          ,     .                .,...,       ^ 

Territory   Is   now  being  parceled   out  .nc  ,co      iqtc     «i;a  c-i        mi-       «cciao  operating    between    that      island      and 

in  the  Pacific  Coast   States.  lo?.     ,,n  co«     ^?.v,     V      "!'•    . '5%"\;  Englar.d. 

191.8,    $20,626.       The    decrease    in       1918  ^^^^^^^     „,     ,,^^     ^^^     ,^„^     En,ena«a 

^ means   little    more    than    the    increasing  District.   Lower  Camornia. 

tendency  to  clear  goods  through  Buenos  ^    shipment    of    72    tons    .^£    iron    ore 

TR«.OH  IIV   PAINT  AND  VAKNISIt   .».  P  Aires  customhouse  for  the  Rosario  dis-  ^.^^   ^^^^   recently  by  Los  Angeles  i"n- 

ROSARIO.  trict.                              (  terests   from  San  Isidro,  a  point  on  the 

An   American   company   was   licensed  pacific   coast   35    miles    south   of    Ense- 

[Consul    Wllbert    L.    Bonney,    Rosario.  about  a  year  ago  to  manufacture  paint,  nada,  to  Los  Angeles,  a.  distance  of  ap- 

Argentlna.]  e.vport  metals,  and   work  mines   in   Ar-  proximately  200   miles,  where  a  test  to 

There    is   a   fair   market    in    northern  gentina.   with  a  capital  of   $106,250.     A  determine   the   feasibility  of  operations 

Argentina    for    paints     and      varnishes.  considerable  portion  of  the  import  busi-  q^,  ^  large  scale  was  to  be  made, 

enamels,      white    lead,     and     colors     in  ness   in   paint,   colors,   and   varnishes   is  The  iron  deposits  near  San  Isidro  are 

lump  and  powder.     The  British  are  the  handled    by    American      manufacturers  extensive,   and    considerable   ore    is   un- 

principal    factors,    as    they    have    been  agents,   wl^   have   offices    in    both   New  covered,  although  practically  no  devel- 

for  a  long  time,   owing  to   their  facili-  York     and     Buenos    Aires.       While     the  opment    work    has       been       done.       The 

ties  for  handling  and  selling.     Paint   is  business  is  quite  large  as  a  whole,  it  is  sample    just    shipped    for    the      smelter 

handled  largely  through  hardware  and  believed   that   it    is   divided   to   such   an  run  was  taken  from  the  surface  and  is 

machinery   houses.      There    is   one    spe-  extent   that  there   is   not  any  excessive  said    to    carry    about    60      per    cent    of 

clal  paint  store   in   Rosario.      The   paint  profit    in    it    for    any    single    importer.  metal.      These   deposits  lie  close    to    the 

and  varnish  business  is  divided  among  Local  manufacture  from   imported  ma-  shore   and   in    an    undeveloped    country. 

a   large   number   of   houses,   some   mak-  terials    will    doubtless    expand    and    im-  At   present   there  are  no  loading  facili- 

ing   a    feature    of    these      lines,      while  prove.  ties,   but  it  would  be  practicable  to  in- 

others    carry    them    merely    (o    Rupple-  Chief  L'ses  of  Paint  in  Rosario  District,  stall    an    overhead   cable    to   convey   the 

ment  their  stock,  as   they  do   rope  and  The    railway    shops    are    the    largest  ore   direct   from   the   mine   aboard   ship, 

twine.     There  are  representatives  of  26  consumers  of  varnish  and  paint,  as  the  Mining   the   ore   presents   no   difficulties 

British    and    14    American    paint    facto-  railways  and   other   large   service   com-  and  the  commercial  possibilities  depend 

ri*s  and   of  11   British  and   5   American  panies,  as  well  as  exploitation  and  de-  on  Success  in    its   smelting  at   Los  An- 

varnish  factories  in  Argentina,   besides  velopment    companies,    are    owned      by  geles  which  is  the  logical  point  for  the 

a    few    French,    Dutch,    and    Argentine  European  capital,  that  part  of  the  mar-  ore   reduction. 

Arms,    resulting    in    the    scattering    of  ket  can   scarcely  be  said  to  be  open. —    ♦ 

this   business    in   many    hands.      Before  Buildings    are      not      constructed      of  ' 

the   war   the   United   States    had   a   very  lumber;  wood  is  used  only  for  door^and  SEWER    WORK    PLANNED. 

small  share  of  the  business   in  varnish  sash  and  interior  finish.     Paint  is  used  VALLEJO,  Solano  Co.,  Cal. — T.  D.  Kil- 

prepared    colors,    and    colors    in    lump.  for   covering   plastered   walls,   both    in-'      kenny.    City    Engineer,    has    completed 

but  was  well  represented  in  the  impor-  terior  and  e.xterior,  and  for  galvanized  preliminary    surveys    for    the    proposed 

tation  of  enamel   paint.  surfaces,    bridges,      tanks,      etc.      Smal'  sewer   district    in    the    nothern    portion 

Clil«f      Paint      Imports      from      I'nited  consumers  prefer  ready-prepared  paint.  of  the  city  and  will  present  same  to  the 

States — Turpentine   and    Linseed.  stain  and  varnish.     All   kinds  of  paints  City  Council  in  the  near  future.     Alf.  E. 

The    itemized    imports    by    countries.  are    sold,    and    hardware   stores   are    ex-  Edgeciimbe   is  City  Clerk. 

a<HJ<H3<HKH«HKHKHKHWWKH«HKH«HK8KH><K^ 

Telephone  Douglas  5114 

Valley  Tie  &  Lumber  Co. 

Manufacturers  and   Wholesalers 

Pacific  Coa^  Lumber  Produdls 

General  Office:  Eugene,  Oregon                                  S.F.  Office:  401  Balboa  Bldg. 

F.  S.  NOLAND,  Resident  Manager 
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Wire 

Work 

We  Manufacture  WIRE  WORK  for  the  following  purposes : 
Window  guards    for    Residences,    Warehouses    and    Manufacturing 

Plans. 
Overhead  guards  for  Elevator  Shafts. 
Elevator  Enclosures. 
Freight  Elevator  Cars  and  Doors. 
Skylight  Covers,  Vents. 
Protection  guards  for  Sidewalk  Doors. 
Machinery  safety  guai'ds. 
Auto  truck  Enclosures  and  Doors. 
Locker  Doors,  Stall  Guards. 

Partition  Screens  for  Offices,  Garages,  Warehouses,  etc. 
Wire  signs  for  Buildings,  etc.,  etc. 


WRITE  FOR  LEAFLET. 


Michel  &  Pf eff  er 


IRON 
WORKS 


Pone  Market  730  -  731 

fO<K>0<KKHS<HKH><H«HKH><HWKH>l«H^ 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-841  Mission  Street  San  Francisco 

Reinhart  Lumber  and  Planing  Mill  Company 

1 7tli  and  Kansas  Streets,  San  Francisco 

PHONE   MARKET    1057 

General  L^umber  Yard 

Dry  Kiln  Capacity  10  Million  Fe«t  per  Annum 

General   Mill   and   Cabinet   Work,   Stoek 

Doors,  Saah  Frame*  and  Monldlnffa 

<HKH><K>^KKKHKHS<HKHKHKHKHKH>^«H><H>^KHW^^ 


141S  Harrison  St. 


Hty><Hyi>if<i<i<it<t<H>ti^^ 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busti  St. 

Member 
SAN  FRANCISCO  Insurance  Brokers  Exchanee 

J^><H«H>^KHKrtK><H«HKH><H«H>^WH>^«H>^^ 

5CHKHKHJ<KHKHK««H«H««H«HMW  1 


HARDWOOD  HEADQUARTERS 


ASH-BASSWOOOai  4CH 
AROMATIC  ^ED  CEOAR 
COTTONWOOO-ELM -HOLLY 
SOUTHERN  RED  GUM 
HICKORY-LAUREL- MAPLE 


WHITE  BROTHERS 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Slock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


Fl  !"TH  and  BRANNAN  STREETS 


SAN  FRANCISCO,  GAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 

i««O«iKHKKHCHKH»>OO«HMH0H0H»M 


A  BIG  THING 


65 


New  Model  No. 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  eallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 


The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


PtaelaD  Building 
S»n  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


9E 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Officers. 

W.  W.   DeBERABD,  Western  Editor  Engineering  News-Record,  Chicago  FIRST  VICE-PRESIDBJNT 

T.  A.  EVANS.  Structural  Engineer,  Meade-Morrlaon  Co.,  Chicago  SECOND  VICE-PREJSIDBNT 

JOHN  ERICSON,  City  Engineer,  Chicago ™ TREASURB» 

C.  B.   DRAYBR  ". - SECRBTABY 


Directon. 


W.   H.   Flnlay,   President,   C.   &  N.   W.   Ry.,  ChloaKO. 

111..  Past  President. 
W.   W.  K.  Sparrow.  Chief.  Eng.  C.  M.  &  St.  P.  Ry.. 

Chicago. 
P.  B.  Harroun,  Consultingr  Egn.  San  Francisco.  Cal. 
R.   Burnharn.   Consulting:   Eng;.,  Chlcagro,  111. 
r.  D.  Richards,  Bridge  Eng..  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texas. 


E.  F.    Collins,    Valuation    Eng.,    St.    L.-S.    P.    Ry., 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Alraert,   Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  Asat.  Bng.,  If.  &  St.  L.  Ry. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexander  Potter,  Civil   Eng.,  New  York  City. 
J.  N.   Hatch,   Consulting  Eng.,  Chicago. 


NATIONAL  HEADQUARTERS 


as   Bast   Adams   St. 


Chicago,  lU. 


San  Francisco  Chapter,  A.  A.  E. 

\V.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R PRESIDENT 

J.  F.  JOHNSTON,  Service  Manager,  Union  Construction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R SECOND    VICE-PRESIDENT 

L.  R.  KESSING,  Engineer,  State  Railroad  Commission TREASURER 

A.  G.  MOTT,  Asst.  Engineer,  S.  P.  R.  R SECRETARY 

rOMMlTTEE.S  AND   CHAIRMEN. 

Membership D.   L.   REYNOLDS 

Qualification   L.  R.  KESSING 

Program    G.  D.  WHITTLE 

Fellowship    - J.    R.   ARNOLD 

Publicity  V.  D.  COUSINS 

Ethics  and  Compensation  E.  E.  CARPENTER 

Public   Affairs   R.    Sachse 

Relations  with  Other  Organizations  R.  M.  BEANTIELD 

Regular  Meetings  of  the  Chapter  Montblf. 

TIME:     First  Thursday  of  the  Month;  7:30  P.  M. 

PLACE:      Engineers'   Club,  Mechanics   Institute   Building,  57  Post  St. 

Chapter  Office  700  Marston  Building  2U  Eeamy  St»  >San  Francisco 


CHAPTERS  &  CLUBS: 


iACRAMBNTO    OBAPTBIl 

Lathrop,    H.    A Secretary 

1S21  Thirty-third  St.. 
Saoramento       -  California 

LOS    ANGBLBS    CHAPTER 

Harris,    A.    L Secretary 

llOi   Central    Building 
Los   Angeles  California 


PORTLAND   CHAPTER 

Barnes,  R.  W Sec.  &  Treas. 

36   Union   Station 

Portland         -         -         -         Oregon 

FRESNO    CHAPTER 

I  ean    L.    Vlncenz Secretary 

P.   O.    Box   922 

Fresno        ...        California 

SAN  DIBGO  OHAPTBR 

Grumm,    Fred Secretary 

2898   Spruce  Street 
San    Diego         -         -        "allfomla 


SAN   BERNARDINO   CLUB 

Woods,    M.   A Secretary 

608  Tenth  Street 
San    Bernardino        -        California 


EUREKA    CLITB 


Howard, 
Eureka 


. Seer«t«ry 
Callforata 


Devoted  to  the  EneinearinE,  Archi- 
tectural, Building  and  Industrial  Ac- 
livitiee  o^  the  Pacific  Coast. 


Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress  of  March  3,   1879. 


ISSUED    EVERY    WEDNESDAY. 

L.  A.   LARSEIV, 

Publisher    and    Proprietor. 


fihdineerin^ 


VgS?i:_-.  News- 


Subacrlption  Rates — One  year,  t4.00, 
payable  strictly  in  advance.  SinsU 
copies,  15c. 


SAN  FRANCISCO  OFFICE 

SGO  Mission  Street. 
Telephone — DouKlas    2372. 


J.   P.   FARRELL Exchange  Editor 
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HIGHWAY    MAINTEX.4.\CE. 


IX. 


By  G.  M.  N. 

We  have  consistently  and  persistent- 
ly pointed  out  that  it  is  worse  than 
useless  to  build  roads  that  do  not  take 
into  consideration  the  traffic  that  is 
bound  to  originate  and  develop  in  the 
locality  through  which  the  road  is 
built. 

To  take  eighteen  million  dollars  or 
for  that  matter  the  whole  seventy- 
three  million  dollars  and  say,  "we  want 
so  many  miles  of  road,  and  we  have  so 
much  money,  divide  the  miles  into  the 
dollars  and  we  have  the  amount  we 
can  spend  on  each  mile;  ergo,  we  can 
only  get  a  four-inch  concrete  slab  six- 
teen   feet  wide,"   is  not   engineering. 

That  solution  of  the  problem  is  a 
school  boy's  solution  and  not  an  en- 
gineer's solution,  but  how  can  you  get 
an  engineer's  solution  to  your  problem 
when  you  do  not  employ  engineers  but 
only   professors  and  schoolboys. 

An  engineer  tackles  his  problem 
from  an  entirely  different  angle,  for 
engineering  and  engineers  were  de- 
veloped out  in  the  open  in  the  task  of 
conquering  and  harnessing  nature  in 
the  service  of  man  and  not  in  the 
classroom,  and  engineering  experience, 
even  the  engineering  failures,  teaches 
us  far  more  than  any  nicely  worded 
hypothesis  or  suppothesis  ever  did. 

To  further  emphasize  our  views  in 
this  matter  and  show  that  the  practi- 
cal engineers.^all  over  the  country  are 
taking  the  same  stand  in  this  matter, 
we  shall  extract  from  an  article  which 
appeared  in  the  publication  of  the  U. 
S.  Bureau  of  Public  Roads  for  October- 
November,    1919: 

ROADS  FOR  MOTOR  TRICK 
TR.\PFir. 


By  C,  J.  Bennett.   State    Hichway  Con 
nilssioner,   Conneotiout, 


It  is  hard  for  the  highway  engineer 
to  keep  step  with  the  advance  in  the 
design  of  motor  vehicles.  No  sooner 
does  he  apparently  solve  the  problem 
than  his  friends  who  are  in  the  busi- 
ness of  producing  motor  vehicles  de- 
velop a  machine  which  entirely  revo- 
lutionizes conditions. 

Generally,  in  the  design  of  this  ve- 
hicle, no  attention  is  paid  to  the  char- 
acter of  the  road  over  which  these 
units  must  operate.  Considerable  dis- 
cussion could  be  aroused  over  the  wis- 
dom   of    designing    motor    trucks    and 


motor  vehicles  with  such  a  disregard 
for  the  conditions,  but  it  is  not  the 
province  of  this  article  to  originate 
.such  a  discussion,  chiefly  because  the 
motor  truck  is  here,  and  we  must  re- 
design our  roads  to  take  care  of  this 
agency. 

.\  discussion  of  the  economic  side  of 
this  question,  as  to  whether  it  is  right 
to  design  something  that  will  take  the 
place  of  railroad  facilities  instead  of 
trying  to  improve  such  railroad  facili- 
ties, is  ^0  beside  the  mark.  Thus, 
there  are  many  instances  where,  con- 
trary to  his  judgment,  the  highway  en- 
gineer is  forced  to  change  his  ideas 
and  design  for  traffic  which  up  to  two 
years  ago  was  almost  beyond  Imagina- 
tion. 


Halfway  Measnr 


Avail. 


It  is  the  intent  of  this  article  to  con- 
vince the  highway  engineer  that  he  li 
faced  with  a  serious  problem  and  to 
show  him  that  halfway  measures  will 
not  avail  for  its  solution.  Notwith- 
standing restrictions  as  to  the  weight, 
loading,  size,  speed,  and  width  of  mo- 
tor trucks,  these  will  gradually  in- 
crease, and  there  must  be  co-operation 
between  the  producer  of  these  trucks 
and  the  highway  engineer  in  order 
that  the  engineer  may  know  the  ex- 
treme limit  beyond  which  he  must  not 
be  required  to  go  in  the  design  of 
highways.  This  discussion  will  not  in- 
clude a  discussion  of  road  surfaces 
necessary  for  passenger-car  traffic, 
since  the  road  that  will  serve  the  mo- 
tor truck  will  probably  well  serve  the 
passenger  automobile. 

For  purposes  of  argument,  let  us  as- 
sume, therefore.  that  the  extreme 
weight  of  the  motor  vehicle,  including 
the  load,  shall  be  15  tons,  that  its  width 
shall  not  exceed  9  feet,  and  that  its 
load  per  inch  width  of  rubber  tire 
shall  not  exceed  700  pounds.  The  speed 
of  this  vehicle  should  be  restricted  so 
that  it  would  at  all  times  be  under 
reasonable  control,  particularly  in  sec- 
tions where  houses  or  buildings  are , 
close  together  along  the  borders  of 
the  highway  over  which  the  truck  is 
to   be  operated. 

TP'wi'lT'T^e'' noted  "that 'the  limit  of 
weight  and  size  has  been  set  quite 
high  in  order  to  do  away  with  any  ob- 
jection on  that  particular  point  from 
the    manufacturer. 

due.-itions    to    Be    Settled. 

We  now  have  a  statement  of  our 
problem  which  gives  rise  to  three 
questions: 

First.  What  shall  be  the  width  of 
the   road? 


Second.  What  shall  be  its  character 
both  as  to  surface  and   foundation? 

Third.  What  shall  be  done  with  the 
bridges  at  present   existing? 

Answering  the  first  question,  let  us 
assume  that  the  motor  truck  is  to 
operate  over  a  highway  traversed  by 
a  maximum  of  4,000  vehicles  per  day. 
With  reasonable  traffic  restrictions,  a 
width  of  22  feet  should  I)e  sufficient  for 
this  class  of  traffic.  This  will  provide 
for  two  lines  of  vehicles  to  pass  in  op- 
posite directions  at  high  speed.  For 
any  highway  in  which  the  traffic  ex- 
ceeds the  amount  stated  above  suffi- 
cient width  should  be  provided  for 
three  or  four  lines,  adding  10-foot- 
width  units  at  a  time  for  each  line  of 
vehicles. 

As  was  stated  above,  no  attention 
has  been  paid  to  the  economic  side  of 
Ibis  problem  or  to  the  wisdom  of 
building  roads  of  this  character  for  a 
selected  type  of  traffic.  What  we  are 
attempting  to  do  is  to  state  fairly 
what  is  necessary  to  accommodate  the 
classification  of  traffic  that  already  ex- 
ists. 

Type   of   Road   to   Be    Used. 

Answering  the  second  question  as  to 
the  type  of  road  to  be  used,  this  ques- 
tion subdivides  itself  (a)  as  to  foun- 
dation and  (b)  as  to  surface.  With 
traffic  of  the  character  and  magnitude 
specified  above,  great  care  must  be 
taken  in  the  foundation,  both  for  the 
road  itself  and  for  the  road  surface. 
In  cases  of  difficult  soil  conditions,  ad- 
ditional'foundations  must  be  added 
and  drainage  provided  to  carry  away 
the^. water  so  that  the  general  sub- 
surface of  the  road  itself  shall  be  uni- 
form and  sufficient  to  transmit  the  sur- 
face concentrated  loads  evenly  to  the 
earth  beneath.  It  is  evident,  at  least 
to  the  writer,  that  if  the  character  of 
the  traffic  is  as  stated  above,  any  foun- 
dation other  than  a  monolithic  founda- 
tion would  be  unsatisfactory;  that  is, 
no  loose  stone  foundation  will  be  suffi- 
ciently strong  at  all  times  to  carry 
the  loads.  Consequently,  the  founda- 
tion for  the  surface  must  be  bound  to- 
gether with  Portland  cement  or  with  a 
liituminous  binder.  Again,  it  is  not 
the  purpose  of  this  article  to  specify 
any  particular  method  of  getting-  re- 
sults. It  is  merely  intended  to  gener- 
alize and   point  the  way  to  success. 

(b)  What  shall  be  the  type  of  road 
surface  for  this  class  of  traffic?  Here, 
again,  we  are  faced  with  the  necessity 
of  securing  a  road  surface  which  will 
stand  impact  from  the  passing  loads 
and    wear   evenly    under    the    stress   of 
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Proposed  Schedule  of  Salaries  for  Engineers  in  State 
Highway  Service. 


ADMINISTRATIVE  AJfP  EXBCUTITE  POSITIONS. 

CHIEF  EXGINEER — 

In  charge  of  all  construction  and  main- 
tenance  work   of    the   department,   acting 

as   chief   executive    officer    9S,WH>     «15,(KH) 

ENGINEER  OF  COIVSTRUCTIOIV— 

In  immediate  charge  of  all  construction 
work  from  time  contracts  are  let.  As- 
signed  to  state  headquarters    6,CM)0       10,000 

ENGINEER   OF   MAINTENANCE — 

In  charge  of  all  maintenance  work.  As- 
signed to   state  headquarters 6,000       10,000 

ENGINEER  OF  BRIDGES — 

In  charge  of  preparation  of  specifications 
and  designs  for  bridges,  and  in  charge 
of  construction  of  special  bridges.  As- 
signed   to    state     headquarters 5,000         .S.OOO 

OFFICE  ENGINEER — 

In  general  charge  of  preparation  of  plans 
and  specifications  for  all  construction 
work  up  to  the  point  of  letting  contracts. 

Assigned    to    state    headquarters 3,000         8,000 

ENGINEER   OF  TESTS — 

In  general  charge  of  labratory  routine 
tests,      investigations,      material     surveys 

and   field    inspection   of  materials 4,ooo         7,000 

DISTRICT    ENGINEER — 

In  charge  of  all  construction  and  main- 
tenance work  in  a  division  or  district 
of  the  state,  generally  including  a  num- 
ber of  counties.  Assigned  to  division 
headquarters    5,000         8,000 

EXGIXEERING  POSITIONS  INVOLVING  SOME   ADMIN- 
ISTRATIVE  DUTIES  IN  THE  HIGHtR  GRADES. 

ADVISORY     AND     CONSULTING     ENGINEER 

TO    THE    CHIEF    ENGINEER 5,tM»0        10.000 

FIRST    ASSISTANT    ENGINEER— 

Assigned  to  Construction  Engineer  at 
State  headquarters.  In  general  charge 
of  office  work  in  connection  with  ex- 
ecution  of   contracts    .1,600         5,Ouo 

FIRST  ASSISTANT   ENGINEER — 

Assigned  to  Division  Headquarters.  In  gen- 
state  headquarters.  In  general  charge 
of  office  work  in  connection  with  main- 
tenance         3,600  5,000 

FIRST   ASSISTANT   BRIDGE   ENGINEER — 
Assigned    to    Engineer    of   Bridges    at    state 
headquarters.    In   charge   of  bridge  draft- 
ing room  and  responsible  for  bridge  speci- 
fications  and   bridge   designs    S.OOO         5,(M»(1 

FIRST  ASSISTANT  ENGINEER — 

Assigned   to  Division  Headquarters.  In  gen- 
eral charge  of  division  headquarters  office  3,600         5,00(1 
ASSISTANT  ENGINEERS — 

Assigned   to  Construction   Engineer  at   state 

headquarters.      Duties    as    assigned a.400         4,001 

ASSISTANT   ENGINEERS — 

Assigned   10  Maintenance   Engineer  at   slate 

headquarters.      Duties    as    assigned 2,400         4.0111 

ASSISTANT   ENGINEERS — 

Assigned  to  Bridge  Engineer  at  state  head- 
quarters.      Acting     as     especially    skilled 

draftsmen,    designers    and    computers 2.40O         4.00( 

.\SSISTANT   ENGINEERS — 

Assigned  to  Office  Engineer  at  state  head- 
quarters. Preparing  and  checking  speci- 
fications and  plans  as  received  from  divi- 
sion  offices.      Work   as   assigned 3,400         4.00( 

CHIEF  CHEMIST— 

Assigned  to  Engineer  of  Tests  at  state 
headquarters.  In  charge  of  the  chemical 
work   of   the   laboratory    3,500         5,001 


.ASSISTANT    ENGINEERS — 

Assigned  to  division  headquarters.  Some 
in  charge  of  construction,  others  in  charge 
of  maintenance,  both  field  and  office  work 

as    assigned     2,400         4,000 

ASSISTANT   ENGINEERS — 

Assigned  to  laboratory  work.  Tests  and  In- 
vestigations in  laboratory,  field  examina- 
tions and   reports   on  sources  of  materials 

as   assigned    2,400         4,000 

.ASSISTANT   CHEMISTS — 

Assigned    to    laboratory    2,000         4,000 

CHIEF  DRAFTSMEN — 

Assigned  to  division  headquarters.  In  chargre 
of    division    headquarters    drafting    room 

and    the    preparation    of    plans 2,400         4,000 

CHIEFS    OF    SIRVEY    PARTIES^- 

In  charge  of  surveys  and  relocations;  dur- 
ing time  spent  in  office,  work  on  plans 
and    computations   as   assigned    2,400         4,000 

INSPECTION  SERVICE. 

CONFIDENTIAI,   INSPECTORS — 

Assigned  to  Chief  Engineer.  Report  only 
to  Chief  Engineer  on  work  of  all  charac- 
ter wherever  it  may  be.  Positions  of 
peculiar     responsibilities,     represent     the 

chief    engineer 4*00         S,000 

GENERAL  INSPECTORS  OF  MAINTENANCE — 

Assigned    to   state    headquarters 2,400         4,000 

I.VSPECTORS  OF  BRIDGE  CONSTRUCTION — 

Assigned   to  Bridge  Engineer  at  state  head- 

quartei'.s.      inspecting    construction    of    the 

larger    bridges     only.       Work      inside     on 

bridge   plans  and   design    as   assigned....   2,400         4,000 

FIELD  INSPECTOR  OF   MATERIALS 

Assigned  to  Engineer  of  Tests  at  state  head- 
iiuarters.       Inspection     of      materials      in     the 

field   and   at   point  of   manufacture 2,400  4.000 

I\SPECTOR.S  OF  CONSTRICTION — 
Assigned  to  Division  Engineers  at  division 
headquarters.  Inspect  construction  re- 
porting to  division  engineers,  or  a  number 
of  inspectors  may  be  under  immediate 
charge     of     some     assistant     engineer    to 

whom   they   make   immediate   reports 2,400         3,000 

If  inspectors  are  employed  during  work- 
ing season  only  to  receive  per  month....  250  300 
Inspectors  working  the  year  around  are 
at  division  offices  during  winter  on 
plans,  estimates  and  computations,  as 
assigned. 

,H  NIOR  ENGINEERING  POSITIONS  CONCERNED  WITH 
ROUTINE  WORK  ONLY. 

ENGINEERING,    DRAFTSMEN,    COMPUTERS, 
CHECKERS,    ESTIMATORS — 

Assigned    to    state    headquarters 1,800         2,400 

TRACERS,  COMPUTERS,  CHECKERS — 

Assigned  to  bridge   engineer 1,800         2,400 

ENGI.NEER    DR.VFTSMEN — 

Assigned  to  division  headquarters.  Prep- 
aration of  plans,  computations,   estimates, 

checking     1.S00         2,400 

INSTRUMENT  MEN — 

Transitmen  and  levelers.  Those  employed 
the  year  around  work  inside  division  of- 
fices  part  of   time   on   plans,   computations 

and    estimates     1.800         2,400 

If   employed    by   month    during   construction 

season  only  they  should  receive  per  month      200  280 

nODMEN     AND     CH.\INMEN     l,20O  1,500 

l,.\BORATORy   .ASSISTANTS — 

Routine    testing,    laboratory    records    1,800         2,400 

Ail  engineers  working  away  from  state  or  division  hea 
dquarters  to  which  they  may  be  assigned  are  to  receive 
traveling  and  subsistence  expenses. 

This  schedule  not  to  operate  to  reduce  any  salaries  no 
w  existing. 
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trafllc.  Consequently,  no  road  surface 
should  be  installed  for  this  character 
of  traffic  which  does  not  closely  ap- 
proximate the  surface  of  the  highest 
type  of  city  pavements  which  are  now 
constructed.  Such  surfaces  may  be  of 
brick,  of  concrete  properly  prepared, 
or  of  bituminous  material,  or  even  of 
granite  block.  In  other  words,  in  or- 
der that  the  roads  which  we  build  may 
stand  the  traffic  to  which  they  will 
probably  be  subjected,  no  pavement 
should  he  designed  unless  it  is  a  hard 
siurface  pavement  or  can  easily  be 
transformed  into  such  when  the  ne- 
cessity arises. 
Srlection    of    Route    Vitally    Important. 

It  is,  of  course,  idle  to  assume  that 
roads  of  this  character  can  be  built 
everywhere.  Consequently,  the  selec- 
tion of  routes  for  such  traffic  is  of 
vital  importance,  and  the  road  con- 
struction of  this  type  should  be  con- 
centrated on  these  routes,  and  con- 
versely the  traffic  itself  should  be  re- 
quired to  follow  the  route.  In  other 
words,  there  should  be  a  restriction  as 
to  the  roads  upon  which  the  heavy  mo- 
tor  trucks   shouW   operate. 

Answering  the  third  question,  in  con- 
sideration of  the  bridges,  this  is  a  se- 
rious question  because  we  have  a  large 
investment  in  highway  bridges  which 
are  in  fairly  good  condition  and  which 
■were  never  designed  for  such  heavily 
loaded  vehicles  as  we  find  above.  Many 
of  these  bridges,  especially  those  "f 
shorter  span  can  he  strengthened  so 
as  to  carry  these  excess  loads.  Thi' 
larger,  and  of  course  most  expensive 
bridges,  cannot  be  expected  to  stand 
up  under  these  strains,  and  must  be 
replaced  with  structures  designed  to 
meet  the  changing  conditions.  The 
construction  of  such  bridges  will  mean 
an  enormous  expenditure  of  money, 
and  great  care  should  be  taken  in  their 
design,  both  as  to  selection  of  type  and 
execution  of  the  work  itself.  The  use 
of  reinforced  concrete  is  strongly  rec- 
ommended for  bridges  where  it  is  pos- 
sible to  desig*n  such  structures  and 
such  bridges  should  not  be  designed 
without  careful  study  and  the  knowl- 
edge of  all  the  factors  that  enter  into 
the  problem.  The  width  of  these 
bridpres  should  be  sufficient  to  accom- 
modate at  least  three  lines  of  vehicles 
and.  on  the  imijortant  routes,  four. 
Mnat   Meet  Problem   Fnirly. 

The  above  may  appear  to  be  a  very 
extravagant  statement  of  the  needs 
of  traffic  at  the  present  time,  but  the 
writer  has  come  to  believe  that  the 
motor  truck  is  a  vital  part  of  our 
transportation  facilities  and  that  it 
has  come  to  stay,  and  we  must  meet 
the  problem  fairly  by  designing  for  an 
extreme  load  approximating  that 
stated  above.  He  also  believes  that 
the  motor  'ruck  manufacturer  must 
restrict  himself  within  the  limits 
stated,  and  not  attempt  to  exceed  in 
any   dimension    the   specifications  made. 

The  motor  truck  operator  must  also 
use  judgment  in  the  loading  and  opera- 
tion of  these  vehicles  and  consent  to 
restrictions  both  as  to  dimensions  and 
routing,  so  that  the  general  public 
welfare  may  be  served. 


HELP    WANTED. 

DRAFTSMEN — Mechanical,  wanted. 
State  experience  and  salary  expected. 
.Address  Williams.  Diamond  &  Co..  310 
3ansome   St  tf   2-2.').    '20 


.American      Aaaociatlon      of     EnBlne«r«. 


RAltiWAV     EXTEXSIOXS      AND      IM- 
PBOVBMEIVTS  IN  BRAZIL. 


The  Committee  of  the  American  As- 
sociation of  Engineers  on  Salaries  of 
Engineers  in  Public  Service  invites  dis- 
cussion of  the  schedule  for  engineers 
In  stale  highway  service  before  pre- 
senting it  to  the  Association  for  final 
adoption. 

In  appointing  the  committee  last 
.lune.  the  Board  of  Directors  gave  it 
authority  to  add  to  its  personnel,  with 
the  approval  of  the  President,  repre- 
sentatives of  the  several  branches  of 
public  service  engineers  in  order  that 
the  schedules  as  finally  adopted  should 
not  only  harmonize  with  reference  to 
each  other,  but  that  they  should  be 
generally  accepted  as  stating  the  value 
of  engineering  service  to  the  public, 
hence  what  it  should  pay  for  such 
service.  In  discussing  the  schedules 
sent  out  from  time  to  time  engineers 
should  therefore  bear  in  mind  that  the 
endeavor  of  the  committee  is  not  to 
standardize  and  classify  engineering 
service,   but  to  price  this  service. 

The  Committee  on  Salaries  of  Engi- 
neers in  Public  Service  consists  of  S. 
C.  Haddon.  Editor  of  "Municipal  & 
County  Engineering."  J.  H.  Prior.  Con- 
sulting Engineer  on  Public  Utilities, 
Chicago:  A.  II.  Hirst.  State  Highway 
Engineer.  Wisconsin:  F.  H.  Xewell, 
President  of  the  Association,  and  A.  X. 
.lohnson.  Chairman.  Consulting  High- 
w^ay  Engineer  of  the  Portland  Cement 
Association. 

Preliminary  to  drafting  the  schedule 
for  highway  engineers,  the  following 
were  inviled  to  serve  as  corresponding 
members  of  the  committee:  Thos.  H. 
McDonald.  Chief  of  the  U.  S.  Bureau  of 
Public  Roads;  W.  L.  Passet.  Bureau  of 
Municipal  Research,  Xew  York;  Col.  W^ 
I).  Uhler,  Chief  Engineer.  Pennsylvania 
State  Highway  Department;  A.  B. 
Fletcher,  State  Highway  Engineer  of 
California;  A.  W.  Dean.  Chief  Engineer, 
Massachusetts  Highway  Commission, 
and  Clifford  Older.  Chief  Engineer  Illi- 
nois State   Highway  Department. 

It  is  to  be  realized  that  the  accom- 
panying schedule  is  not  an  outline  of 
organization.  But  in  order  that  each 
state  organization  may  readily  place 
each  person  within  it,  it  has  been 
thought  best  to  enumerate  in  consid- 
erable detail  the  description  of  the  va- 
rious positions  even  at  the  expense  of 
some  apparent  repetition.  The  group- 
ing of  the  various  positions  is  clear 
from  the  captions. 

Kindly  acquaint  all  highway  engi- 
neers with  the  schedule.  It  is  suggest- 
ed that  at  stale  eapilols  or  other  head- 
quarters a  meeting  be  held  of  the  high- 
way engineers  of  the  department. 

Discussion  of  this  schedule  is  par- 
ticularly invited  from  the  younger  en- 
gineers   in  each   department. 

In  order  that  the  schedule  for  high- 
way engineers  may  bo  formally  adopt- 
ed in  time  for  inclusion  in  budgets  for 
the  coming  year,  it  is  necessary  that 
any  comments  or  siiggestions  be  re- 
ceived by  the  committee  not  later  than 
October    1.5. 

A.    X.    .TOHNSOX. 

Chairman  Committee  on  Salaries  of 
Engineers  in  Public  Service,  Ameri- 
can  .Association   of  Engineers. 

-N'ational    Headquarters. 
63    East  .Adams  .St..   Chicago. 


[Commercial  Attache  J.  E.  Philippi. 
Rio   de  Janeiro.] 

The  President  of  Brazil  has  asked 
Congrese  for  a  special  credit  of  50,000 
contos  of  reis  (approximately  $12,500.- 
000)  for  the  purchase  and  installation 
of  the  necessary  material  and  rolling 
st^ock  for  the  railways  owned  or  oper- 
ated by  the  Government  and  for  per- 
mission to  revise  the  existing  con- 
contracts  with  privately  owned  com- 
panies so  that  the  necessary  funds  for 
the  purchase  of  material  may  be  se- 
cured. 

The  most  urgent  requirements  of  the 
railways  in  Maranhao,  Ceara,  Bahia, 
Sergipi,  Espirito  Santo,  and  Minas 
Geraes  will  be  supplied  by  the  Federal 
Government  out  of  this  50,000  contos 
appropriation.  The  State  of  Santa 
Catharina  has  arranged  a  loan  of  ?5,- 
000,000  in  the  United  States,  and  the 
greater  portion  of  this  money  will  be 
emploj'ed  in  railway  construction  and 
extension,  interurban  lines,  and  public 
utilities.  The  State  of  Parana  is  try- 
ing to  float  a  loan  along  similar  lines. 
It  is  presumed,  likewise,  that  the  most 
urgent  requirements  of  Para's  State- 
owned  railway  will  be  taken  care  of  in 
the  15,000-contos  advance  now  being 
negotiated  by  that  State  with  the  Fed- 
eral Government.  Sao  Paulo  is  re- 
ported to  be  in  an  excellent  financial 
condition  and  can,  therefore,  look  after 
its  own  railway  requirements,  while 
the  lines  of  the  prosperous  State  of 
Rio  Grande  do  Sul  have  ajlready  placed 
orders  with  the  United  States  and  Bel- 
gium for  rolling  stock  and  mainte- 
nance materials  totaling  about  10,000.- 
000  francs  and  seem  entirely  able  to 
meet  aill  expenditures  with  capital 
owned  by  the  company. 

The  railway  system  of  the  States  of 
Pernambueo.  Alagoas,  Parahyba,  and 
Rio  Grande  do  Xorte  do  not  require 
additionad  rolling  stock  at  present,  but 
contemplate  spending  £3,000.000  in  im- 
provements of  right  of  way,  bridges, 
and  extensions  during  the  next  few 
years  if  certain  changes  can  be  ob- 
obtained  in  their  contract  with  the 
Brazilian  Government  which  would 
warrant,  such   improvements. 


B.\NK    DEPOSITS    INCREASE. 

WASHINGTOX.— National  banks'  de- 
posits in  reserve  and  central  reserve 
cities  increased  $193,385,000  between 
Xovember  17  and  December  SI,  ac- 
cording to  figures  made  public  by 
John  Skelton  Williams,  Comptroller  of 
the  Currency.  Of  the  sixty-two  re- 
porting cities,  forty-four  show^ed  an 
aggregate  increase  of  $277,911,000.  with 
an  aggregate  reduction  of  $84,526,000 
in   the   remaining  twenty-two. 

The  increase  in  the  three  central  re- 
serve cities  of  New  York.  Chicago  and 
St.   Louis  ariounted   to   $130,605,000. 

Cities  whose  national  banks  showed 
an  increase  of  deposits  of  $5,000,000  or 
more  were:  Xew  York.  $103,000,000: 
Chicago,  $24,000,000:  Dallas,  $22,000.- 
000;  Philadelphia,  $19,000,000;  Balti- 
more $15,000,000:  Xew  Orleans  and 
Louisville.  $10,000,000  each;  Pittsburgh, 
$7,000,000,  Jacksonville  and  Nashville. 
$6,000,000  each. 

Geographically,  reserve  cities  in  the 
Southern  States  showed  the  largest 
net  increase.  $44,193,000.  The  net  in- 
crease  of   $l,J19.000   was   reported. 
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ADVAIMCE     IMEWS 


Official  Proposals,  Etc. 


BUILDING. 


APARTMENT   HOUSES 


Plans  Being  Prepared. 

APARTMENTS  Cost.    $40,000 

SAN    FRANCISCO.      N    Pine    bet.    Jones 

and  Leavenworth  Streeti. 
Three-story  and  basement  frame,  brick 

veneer  and  stucco  apartments  with 

roof     garden      (6   4   and     2   3-room 

apts.) 
Owner — Withheld. 
Architects— Fabre  &  Thayer.  110  Sutter 

St.,  San  Francisco. 


Completing   Plans.      Ready   for   Figures 

Saturday. 
APARTMENTS  Cost.  $14,000 

BERKELEY.    Alameda      Co..    Cal.        Le 

Roy  near  Buena  Vista. 
Two-story  frame  apartments  (4  3-room 

apts.) 
Owner — Miss   Marie      Boutin.      1547    Le 

Roy.   Berkeley. 
Architect— Jas.  W.  Plachek.  2014   Shat- 

tuck  Ave..  Berkeley. 

SPECIFICATIONS 
Exterior      Finish,      cement      plaster; 
hardwood;   Plumbing,   automatic  water 
heaters. 


Foundation  Contract  Awarded.  Bids 
Wanted  for  Brick  Work. 

ADDITION  Cost,    $60,000 

SAN  FRANCISCO.  N  McAllister  Street 
Bet.  Leavenworth  and  Hyde  Sts. 

Five-story  and  basement  steel  and  con- 
crete addition  to  apartment  house 
(35  2-room  apts.)  Argyle  Apart- 
ments. 

Owner — Edw.  Rolkin. 

Architect — W.  H.  Crim  Jr..  425  Kearny 
St..  San  Francisco. 

Concrete  Fonndntlonn,  etc.,  awarded   to 
Chas.  Sartori,  110  Jessie  St. 
The  carpentry  work  will  be  done  by 

days  labor. 

Figures    are     now     being     taken     for 

brick  work. 


Sub-contracts   Awarded. 

APARTMENTS  Cost.    $175,000 

BERKELEY.  Alamtda  Co..  Cal.  Tele- 
graph Ave.  near  Chaniiing  Way. 

Five-story  reinforced  concrete  apart- 
ment house   (34  apts.) 

Owner — Dr.  A.  Galbraith. 

Architect — Clay  M.  Burrell.  1st  Trust 
Bldg..    Oakland. 

Contractor — Palmer  &  Petersen,  Mo- 
nadnock  Bldg..  San  Francisco. 

>IilI  Work  to  Oakland  Planing  Mill  Co. 

IMnKterini; — G.  Mich.iejs.  1341  107th 
Ave..  Oakland.       ' 

Pluiubins  and  Heating;— The  Turner 
Co..  272  Natoma  St..  San  Francisco 

Electric  ■Worli — Spott  Elec.  Co..  2264 
P.roadway.  Oakland. 

HariiiTooil  Flonm — Royal  Floor  Co..  110 
Jessie  St..  San  Francisco. 

I'ninlInK — D.  Zellnsky.  422  Turk  St.. 
San  Franc i.sco. 


I<"iniNli     Il.irtlnnre — Miixw.ll     llarduarc- 

Co..  Oakland. 
•I'lle — Rigney    Tile    Co..    180    Jessie    St.. 

San   Fi-anciseo. 
(inlv.nnized    Iron — Robert    Dalziel       Jr. 

215  Washington  St..  Oakland. 
liooHng — Mallott    &    Peterson.    Monart- 

nock   Bldg..  San   Francisco. 


Plans   Prepared. 

ADDITIONS.   ETC.  Cost.    $10,000 

SAN    FRANCISCO.      W    Scott     127-8    N 

Jackson   Street. 
Add  3  rooms  for  apartments  and  make 

other  alterations. 
Owner — Nathan  L.   Bell. 
Architect — J.      F.    Dunn.      401       Phelaii 

Bldg..  .San  Francisco. 

BAITKB 

Sub-Bids  Being  Taken. 

BANK  BUILDING  Cost.    $ 

KINGSBURG.  Fresno  Co..  Cal. 
Brick  and  concrete   bank  building. 
Owner — Kingsburg   Bank.    Kingsburg. 
Designer     &  Contractor — Anton     John- 
son, Kingsburg  Bank  Bldg..  Kings- 
burg. Cal. 
Contracts    tor    terra   cotta   and    steel 
have  been  awarded  to  N.  Clark  &  Sons 
and  W.   B.   Kyle,  of  San  Francisco,   re- 
spectively. 

Bids  are  now  being  taken  for  plumb- 
ing, heating,  painting  and  decorating, 
vault  doors,  brick  work,  mill  work  and 
bank  fixtures. 


BONDS 


ORLAND,  Glenn  Co..  Cal. — Bonds  of 
$22,000  have  been  voted  to  provide 
funds  with  which  to  erect  an  addition 
to  the  present  high  school  building. 

Architect  W.  H.  Weeks,  75  Post  St.. 
San  Francisco,  is  preparing  plans  for 
the    proposed   addition. 


OLI.XDA.  Shasta  Co..  Cal. — March 
15th  is  the  date  set  by  the  Directors  of 
the  Happy  Valley  Irrigation  District  to 
sell  bonds  of  $100,000  with  which  to 
finance  the  completion  of  enlarging  the 
canal  irrigation  system,  work  on  which 
was  started  about  two  years  ago.  The 
construction  of  the  Messelbeck  dam. 
digging  the  Hoover  Tunnel  and  exten- 
sion and  enlargement  of  the  canals  is 
included  in   the  work. 

HAYWARD.  Alameda  Co..  Cal.— The 
City  Trustes  have  decided  to  call  an 
election  to  decide  the  question  of  is- 
suing bonds  with  which  to  purcahse 
and  improve  the  present  water  system 
of  the  Hayward  Water  Company.  The 
plant  can  be  purchased  for  $92,500.  In 
addition  to  the  purchase  price  sufficient 
funds  will  be  included  to  improve  the 
system,  including  the  change  of  Hie 
present  steara  pumping  plant  lo  an 
electric  pumping  system. 

M.    B.   Templeton   is  City  Clerk. 


OKL.V.VD.  Oltnii  Co..  f.'al. — Steps  are 
being  taken  by  the  Trustees  of  th« 
Citrona  Park  School  District  to  call 
an  election  to  vote  bonds  of  $12,000  to 
cover  the  cost  of  a  new  school  build- 
ing. 


TL"LAKK.  Tulare  Co..  Cal. — The  City 
Trustees  have  received  a  petition  urg- 
ing the  calling  of  an  election  to  vote 
bonds  of  $125,000  with  which  to  finance 
construction  of  a  new  city  hall  and 
auditorium  building. 

Plans  have  been  prepared  by  Archi- 
tects W.  C.  Perry  and  G.  B.  Sturgeon. 
Newhall   Bldg..   San  Francisco. 


PHOENIX.  Ariz. — The  $500,000  high 
school  bond  issue  carried  at  the 
special  election.  Three  new  buildings, 
a  liberal  arts  building.  gymnasium 
and  manual  arts  building,  will  be 
erected  at  a  cost  of  $460,000.  Archi- 
tects Lescher  &  Kibbey  of  Phoenix, 
have  prepared  preliminary  plans. 
Forty  thousand  dollars  will  be  spent  on 
paving  streets  adjacent  to  the  high 
school  grounds. 


HAMILTON  CITY,  Glenn  Co..  Cal.— 
Bonds  of  $10,000  have  been  voted  to 
finance  construction  of  a  gymnaaium 
and  manual  training  building  at  the 
Hamilton  CitJ-  High  School. 


VALLEJO.  Solano  Co..  Cal. — May  5th 
is  the  date  set  by  the  Board  of  Educa- 
tion to  decide  the  question  of  issuing 
and  selling  bonds  of  $500,000  with 
which  to  fiu;ince  construction  of  new 
school   building.s. 

Architect  W.  H.  Weeks.  75  Post  St.. 
San  Francisco,  has  submitted  prelim- 
inary drawings  for  structures. 


ALTURAS.  Modoc  Co..  Cal. — An  elec- 
tion has  been  called  in  the  Hot  Spring 
Valley  Irrigation  District  to  decide  the 
Question  of  issuing  and  selling  bonds 
of  $100,000  with  which  to  construct 
reservoirs,  canals,  etc.  for  irrigating; 
that  portion  of  the  county  embraced  in 
the  district. 


FRESNO.  Fresno  Co..  Cal. — An  elec- 
tion has  been  called  in  the  Pershing 
School  District  for  March  26th  to  de- 
cide the  question  of  issuing  and  selling 
bonds  of  $19,000  with  which  to  finance 
construction   of  a  new  school   building. 

Trustees  of  the  District  are:  Carl 
W.  McCollister.  A.  S.  TannahiU  and  C. 
O.  Sabroe. 


BIGGS.  Butle  ,  Co..  Cal. — Bonds  of 
$45,000  have  been  voted  to  finance  con- 
struction of  an  adequate  sewer  system. 
Construction  will  be  started  when  the 
bonds  have  been  sold. 

PARADISE.  Butte  Co..  Cal. — The 
election  held  to  vote  bonds  of  $140,000 
in  the  Paradise  Irrigation  District 
carried.  Proceeds  of  the  sale  of  the 
bpnds  will  finance  impi'ovements  In  th» 
district. 
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MARTINEZ.  Contra  Costa  Co..  Cal.— 
The  City  Trustees  have  ordered  that 
the  memorial  park  project,  backed  by 
the  American  Legion  of  this  section,  be 
placed  on  the  ballot  for  the  April  12th 
election.  It  is  proposed  to  issue  bonds 
of  $150,000  with  which  to  finance  con- 
struction of  the  proposed  scheme. 

FACTORIES     AND     WAREHOUSE?. 

I'lans    Betngr    Figured. 

BUILDINGS  Cost.    $200.00(1 

SANTA  ROSA,   Sonoma  Co.,  Cal. 

Two    one   and      three-story      reinforced 

concrete  buildings. 
Owner — California    Packing    Cptn.,    101 

California  St..  San  Francisco. 
Architect — Philip   Bush.    101    California 

St.,  San  Francisco. 


Additional  Contracts  Awarded. 

ADDITION  Cost,    $228,000 

SAN  FRANCISCO.  Second  and  Bryant 
Streeta. 

Five-story  mill  construction  with  steel 
tower  addition  to  lithograph  plant 
also  a  steel  and  concrete  press 
room   building,  80x125,   in  rear. 

Owner^Schmidt  Lithograph  Co.,  Prem. 

Manager     of     Construction — Frederick 
Whitton.     369      Pine      Street,      San 
Francisco. 
The    following    additional    contracts 

have  been  awarded: 

Tile  to   Rigney  Tile  Co..   180  Jessie  St. 

RoofliiK  to  Mallott  &  Peterson.  Monad- 
nock  Bldg. 

romposltlon  Flooring  to  Klingstone 
Co.,   Humboldt  Bank  Bldg. 

Glass  to  Habernicht  &  Hewlett,  525 
Clay  Street. 

Marble  to  Joseph  Musto  Sons-Keenan 
Co..   535   North   Point   Street. 

Sleel  Shnttem  to  Waterhouse-Wilcox. 
523  Market  Street. 

Sheet  Metal  Work  to  Forderer  Cornice 
Works.   269   Potrero   Avenue. 


To  be   Done  by  Days  Work.     Ready  to 
Purchase  Materials. 

ELEVATOR.  Cost,    $ 

STOCKTON,   San  Joaquin  Co.,  Cal. 
Reinforced   concrete  grain   elevator. 
Owner — Sperry  Flour  Co. 
Architect — Maurice  Couchot,     110     Sut- 
ter St..  San  Francisco. 
NOTE: — E.xcavation    will    be    started 
this  week,  all  work  will  be  carried  on 
by  the  company's  own   force  under  the 
supervision  of  Mr.  E.  H.   Eveltth. 


Plans  Being  Prepared. 

ADDITION  Cost,  $6,000 

SAN  FRANCISCO.  S  Clay  W  of  Stock- 
ton Street. 

One-story  hollow  tile  addition  to  three 
story  Class  "C"  factory. 

Owner — -S.   &  G.   Gump. 

Architects — Upton  &  Latham,  454 
Montgomery  St.,  San  Francisco. 


Contract    Awarded. 

ADDITION  Cost.    $3,500    ap- 

proximately. 

SAN  FRANCISCO.      No.    14  53   Mission. 

One-story  frame  and  glass  room  on 
roof  of  five-story  building. 

Owner — Gantner   &    Mattern,    Premises. 

Architects — Upton  &  Latham,  454 
Montgomery  St.,  San  Francisco. 

Contractor — Taylor  &  Jackson,  Call 
Bldg.,  San  Francisco. 


Contract  Awarded.  Subfigures  To  Be 
Taken   in  a  Few  Days. 

SERVICE  STATION  Cost,   $20,000 

SAN    FRANCISCO.  Bush   St.    and   St. 

Anne. 

One-story   brick   service    station. 

Owner — McDonough    Estate. 

Architect— Smith  O'Brien,  Bankers'  In- 
vestment  Bldg.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  Sharon 
Bldg.,  San  Francisco. 

SACRAMENTO — An  option  on  the 
Liberty  Iron  Works  has  been  taken  for 
60  days  by  C.  A.  Hennense  of  Vallejo 
and  W.  J.  Hansen  of  San  Jose,  repre- 
senting capitalists  who  contemplate 
engaging  in  the  manufacture  of  farm 
tractors.  Preliminary  steps  in  the 
mater  of  incorporation  were  taken  in 
the  office  of  the  comissioner  of  cor- 
porations by  the  two  visitors,  accom- 
panied by  their  attorneys.  Devlin  & 
Devlin.  Hennense  claims  to  be  the  in- 
ventor of  features  now  used  in  the 
manufacture  of  tractors  a.nd  is  re- 
ported to  have  large  financial  backing. 
It  was  stated  by  Emerson  w.  Read  of 
the  law  firm  that  the  concern  prob- 
ably will   incorpo'rate  for  $500,000. 


Plans  Being  Prepared.  Ready  for  Fig- 
ures in  a  Few  Days. 

FRUIT  DRYERS  Cost,    $ ■ 

CALIFORNIA  AND  OREGON.  Various 
Cities. 

Several  one-story  concrete  and  frame 
fruit    dryers. 

Owner — Pacific  Evaporating  Co.,  425 
1st  National  Bank  Bldg..  San  Fran- 
cisco. 

.Architect — Walter  Falch.  Hearst  Bldg,. 
San    Francisco. 


SACRAMENTO.  Cal.— The  Sacramen- 
to Meat  Canning  and  Packing  Com- 
pany petitioned  the  city  commission  to 
repeal  an  old  ordinance  adopted  in  1872 
forbidding  the  slaughtering  of  animals 
within  the  city  limits.  It  was  an- 
nounced that  with  this  ordinance  out 
of  the  way  the  company  will  imme- 
diately erect  on  Tenth  street,  near  the 
trestle  below  the  Riverside  baths,  a 
large  packing  plant  that  will  give 
employment  to  200  people  when  com- 
pleted. The  company  is  incorporated 
for   $500,000. 


SAN  FRANCISCO. — Bids  were  opened 
today  by  Engineer  H.  J.  Brunnier. 
Sharon  Bldg.,  for  the  plumbing  and 
electric  work  in  connection  with  the 
construction  of  the  one  and  two-story 
reinforced  concrete  cheese  curing  plant 
for  the  California  Central  Creameries 
at  Eureka.  The  following  firms  sub- 
mitted the  lowest  bids  and  will  prob- 
ably be  awarded  the  contracts: 
Klectric    ^Vork — Jansen      Elec.    Co.      of 

Eureka,   $3,892. 
I'lumblns —  James      &      Drucker,      450 

Hayes  St.,  San  Francisco,   $5,000. 


Owner — National  Axle  Co.,  San  Jose. 
Industrial    Engineers   &   Builders — The 
Austin  Co.,  Pacific  Bldg.,  San  Fran- 
cisco. 
Mr.   John  Harnish.   District  Manager, 
is    taking      figures   for     concrete      and 
brick    work,    roofing,    plumbing,    paint- 
ing,  electric  wiring,  etc. 


CHICO,  Butte  Co.,  Cal^^The  con- 
struction of  a  $60,000  depot  building 
for  this  city  has  been  recommended  by 
Wm.  J.  O'Connor,  Director  of  the  Sac- 
ramento Northern  Railroad,  also  for 
the  expenditure  of  $10,000  for  a  depot 
and  other  repairs  at  Durham,  Butte 
County. 


Sub-Figures  Being  Taken. 

FACTORY   BUILDING  Cost.    $60,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  Old 
Luna  Park. 

one-story  steel  frame,  brick  and  mill- 
type  factory  huildine'.  90x360. 


Sub-Figures  Being  Taken. 
FACTORY  Cost.    $45,000 

SAN  FRANCISCO.     Bosworth  and  Mil- 
ton Streets. 
One-story   steel    frame,    brick   and   con- 
crete factory,   120x200. 
Owner — Ray  Manufacturing  Co. 
Industrial   Engineers    &   Builders — The 
Austin  Co.,  Pacific  Bldg.,  San  Fran- 
cisco. 
Mr.  John  Harnish,  District  Manager, 
is    taking      sub-figures      for      concrete 
work,    brick    work,    roofing,    plumbing, 
painting,    electric    wiring,    etc. 


Sub-Figures  to  be  Taken. 

FACTORY  Cost,    $40,000 

EMERYVILLE,  Alameda  Co.,  Cal.     40tH 
and  Adeline  Streets. 

One-story  steel   frame,  brick  and  mill- 
type  factory  building,  120x234. 

Owner — Johnson    Electric    Washer    Co., 
Emeryville. 

Industrial    Engineers    &    Builders — The 
Austin  Co.,  Pacific  Bldg.,  San  Fran- 
cisco. 
Mr.  John  Harnish,  District  Manager, 

is    taking      sub-figures      for      concrete 

work,    brick    work,    roofing,    plumbing. 

wiring,   painting,   etc. 


OAKAaBS 


=be: 


Plans   Being   Prepared. 

GARAGE.  "  Cost,    $ 

HAYWARD,   Alameda  Co.,   Cal.     Castro 

Valley  near  Hayward. 
One-story   brick  public  garage. 
Owner — R.  F.  Bucknam,  329  Castro  St.. 

Hayward. 
Architect — Sidney    B.    and    Noble    New- 

som.  Nevada  Bank  Bldg.,   S.  F. 


Plans  Being  Figured. 

AUTO  SALESROOM  AND  GARAGE. 
Cost,    $2,000. 

RICHMOND,  Contra  Costa  Co.,  Cal.  NE 
13th  and  Macdonald  Avenue. 

Two-story  brick  and  reinforced  con- 
crete auto  salesrooms  and  garage. 
50x108. 

Owner — Jas.  McMullen. 

Architects — Sidney  B.  and  Noble  New- 
som,  Nevada  Bk.  Bldg..  San  Fran- 
cisco. 


Contract  to  be  Awarded. 

REPAIR  SHOP  Cost.   $ 

SAN  FRANCISCO.  S  Hayes  Street  bet. 
Franklin  and  Gough   Streets. 

One-story  brick  and  concrete  repair 
shop. 

Owner — McClure  Estate. 

Architect — Fred'k.  H.  Meyer.  Bankers' 
Investment   Bldg..    San   Francisco. 

Contractor — Jas.  Pasqualetti.  Hum- 
boldt Bank  Bldg..  San  Francisco. 

OOVEBNMENT   WORK  AlTD 
SUPPLIES 

MARE  ISLAND.  Solano  Co..  Cal. — 
Authority  has  been  received  at  Mar« 
Island  to  expend  the  sum  of  $27,000  in 
removing   the   high    power    government 
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wireless    at    South    San    Francisco      to 
iMare  Island. 


WASHINGTON.  D.  C. — The  contract 
for  the  construction  of  a  sheet  pilf 
bulkhead  for  Fog  Sigrual  and  Lights, 
from  bids  opened  by  the  Lighthouse 
Inspector,  San  Francisco,  at  Humboldt 
Bay,  has  been  awarded  to  W.  S.  Sel- 
vage of  Eureka  at   ?4,698.70. 

The  only  other  bidder  was  tlic  >Icr- 
ccr-Fraser  Co..    Kureka,   at    $4,75ii. 

HiXL8  AITP  SOCIETY  BITILDriTgg. 

Plans  to  be  Prepared. 

LODGE   BLDG.  Cost.    % 

OAKLAND,  Alameda  Co..  Cal. 

Class  "A"  lodge  building. 

Owner — Oakland   Lodge   Moose,      W.   J 

Hamilton,  Secretary,  12th  and  Clay 

Sts.,   Oakland. 
Architect — Not  Selected. 


LOS  ANGELES,  Cal. — The  Univer- 
sity Club,  now  located  in  the  Con- 
solidated Realty  Bldg..  6th  and  Hill 
Sts..  has  purchased  a  lot  135x165  ft.  in 
size  on  the  east  side  of  Hope  street  be- 
tween 6th  and  7th  streets,  upon  which 
a  clubhouse  will  be  erected.  It  is  the 
plan  of  the  club  to  erect  an  eight-storj- 
reinforced  concrete  clubhouse  on  65  ft. 
of  the  frontage,  a  private  garage  for 
club  members  on  the  adjoining  60  ft.. 
leaving  a  10-ft.  alley  on  the  northerly 
side  of  the  clubhou.'Je  building.  The 
clubhouse  will  contain  social  anil 
lounging  rooms.  billiard  and  card 
rooms,  dining  room,  and  three  floors  of 
sleeping  rooms.  The  garage  will  be 
one-story,  of  reinforced  concrete  con- 
struction, the  roof  of  which  will  be 
used  for  out-door  games.  As  yet,  no 
architect  has  been  commissioned  to 
prepare  plans  for  the  buildings. 


Preliminary   Estimates   Being   Made. 

ADDITION  Cost,   $100,000 

SACRAMENTO.   Cal.      No.    331    "J"   St. 

Addition  20x60  to  flve-story  fireproof 
bank  and  club  building  (extensive 
alterations  and  additions  to  the 
4  upper  floors  occupied  by  the  Sut- 
ter Club). 

Owner — California  National  Bank, 
Premises. 

Architect — E.  C.  Hemmings,  1203  "J" 
St..   Sacramento. 


HOSPITALS 


Plans  Being  Figured.  Bids  Close  Mar. 
12th,    10:30   A.   M. 

EQUIPMENT   FOR   HOSPITAL 
Cost,   i 

AirWAHNEE,  Madera  Co..  Cal. 

Epuipemnt  for  TrI-County  Tubercular 
Hospital. 

Owner — Tri-County  Tubercular  Hospi- 
tal Committee,  V.  D.  Whltmore. 
Chairman. 

Architect — Julia     Morgan,     Merchants' 
Exchange  Bldg..  San  Francisco. 
Bids  may  be  submitted  on  all  or  part 

of  the  equipment.     To  be  delivered  f.  o. 

b.  Raymond,  Madera  County,  Cal. 

Specifications  may  be  seen  at  the  of- 
fice of  the  architect. 


Completing  Plans.  Figures  to  be  Taken 

in   About  Txvo  Weeks. 
HOSPITAL  Cost,    $80,000 

EIJCO,   Nev.'irt.<» 


Class  "C"  hospital. 
Owner  -Elko  County, 
Architect — F.    J.      DeLongchamp. 
zette  Bldg.,  Reno,  Nevada. 


HOTELf 


Completing   Plans. 

ADDITION.  Cost,    t 

IlIVERSIDE,  Riverside  Co.,  Cal.  MIs- 
sino   Inn. 

Three-story  and  basement  reinforced 
concrete  and  hollow  tile  hotel  ad- 
dition. 

Owner — Frank  Miller. 

Architect— A.  B.  Benton,  114  North 
Spring   St.,   Los   Angeles. 

PUBLIC  BunJoroi 

Bids  to  be  Called  For  in  a  Few  Days. 

BATHHOUSE.    ETC.  Cost,    »38,000 

COLUSA,  Colusa  Co.,  Cal. 

Concrete  swimming  pool,  40x120;  Alter- 
ation plant,  brick  or  hollow  tile 
and  frame  bathhouses  (stucco  ex- 
terior.) 

Owner — City  of  Colus*. 

Architect — Edwin  .J.  Symmes,  Wells 
Fargo  Bldg.,  2nd  and  Mission  Sts., 
San  Francisco,  Care  Yosemite  Na- 
tional Park  Co, 


spared. 


Flans  Bei 

CITY   HALL.  Cost,   *80,000 

ORANGE,  Orange  Co.,  Cal. 

One  and  two-story  and  basement  brick 

or  hono%vtile   city   hall. 
Owner — City  of  Orange. 
Architect — Anderson      &      Farrell.    532 

M.-ison  Bldg..  Los  Angeles. 


TUCSON.  Aria. — Col.  Epes  Randolph, 
chairman  of  the  Pima  County  Court- 
house Commission  has  received  final 
plans  for  the  proposed  courthouse  from 
Architects  Wm.  Curlett  &  Son  of  Los 
Angeles,  and  they  will  be  submitted 
to  the  County  Supervisors  the  first  of 
next  month.  The  estimated  cost  is 
J600,000.  If  a  special  election  is  not 
called  a  bond  issue  will  be  submitted 
at  the  September  primary. 

BESn>ElfCE3 

RESIDENCE.    ETC.  Cost,    $18,400 

BERKELEY,  Alameda  Co.,  Cal.  SW 
Virginia  St.  and  Bushnell  Place. 

Two-story  and  basement  frame  resi- 
dence and  garage  (8  rooms  and  3 
bathrooms). 

Owner — ir.    C.    Macauley. 

Architect — Jas.   W.   Plachek,   2014  Shat- 
tuck  Ave..  Berkeley. 
C.  Texdall.  226  Acton  Place,  Oakland, 

submitted    the   lowest    bid    at      $18,400 

and  will  be  awarded  the  oontract. 


Plans   Being  Figured 

ADDITION  Cost,    $3,000 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
One-story    5-room    addition    to    present 

frame  residence. 
Owner — Mr.  Henry. 
Architect — Capt.    Ernest    Norberg.    742 

Market  St.,  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCE  Cost.    $7,500 

BERKELEY,  Alameda  Co..  Cal. 
Two-slory   and    baeement      (rem*     and 


stucco    residence      (6      rooms      and 

Sleeping  porch). 
Owner — Withheld. 
Architects— Fabre  &  Thayer.  110  Sutter 

St.,  San  Francisco. 


Plans  Being   Prepared. 

RESIDENCES  Cost.  $12,000  each 

SAN  FRANCISCO.     Sea  Cliff. 

Four    two-story   and    basement      frame 

and     plaster     residences      (9  rooms 

and  3  bathrooms  each). 
Owner — Allen  &  Co. 
Architect — Earle   B.   Hertz.   68   Post   St.. 

San  Francisco. 


Contracts  Awarded. 

RESIDENCE   AND   ALTERATIONS 

Cost,    $63,700. 
PASADENA,    Los      Angeles      Co.,      Cal. 

Orange  Grove  Ave.  and  Ellis  St. 
Two-story  hollow  tile  residence  (18 
rooms)  and  alter  two-story  frame 
and  plaster  garage.  All  work  ex- 
cept plumbing,  painting,  wiring, 
heating,  finish  hardware  and  elec- 
tric fixtures. 
Owner — S.  L.   Bird. 

Architects — Marston     &     Van  Pelt,  600 
Chamber  of  Commerce  Bldg..  Pasa- 
dena. 
Contractor — E.   D.   Tyler.   539   Pasadena 
Ave.,  Pasadena. 
Contract      for      painting      has      been 
awarded    to   Chas.   Ward.    11    W.   Green 
St.,    Pasadena,    at    $2,589;    plumbing    to 
Munger    &    Munger.    174    E.    Union    St., 
Pasadena,   at    $7,330;   heating   to   Pasa- 
dena Sheet  Metal  Works.   57   W.  Union 
St.,   Pasadena,   at   $1,700.   and   electrical 
work   to   H.   L.    Miller   Co..    60   N.   Ray- 
mond  Ave..   Pasadena,   at   $2,010.50. 


Ready  tor  Figures  Monday. 

BUNGALOW  Cost.  $6,000 

CORTE  MADERA,  Marin  Co.,  Cal. 
Baltimore  Park  near  Corte  Madera. 

One-story  frame  and  plaster  bungalow. 

Owner — Henry  Meyer. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St..  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $18,270 

BERKELEY,  Alameda  Co.,  Cal.     Clare- 

mont  Court. 
Two-story   and   basement     frame     and 

plaster  residence  (8  rooms.) 
Owner — Mrs.   B.   C.   Floyd.  3133   College 

Ave..  Berkeley. 
Architect — W.   H.  Ratcliff.  1st  National 

Bank  Bldg.,  Berkeley. 
Contractor — Walter       Sorenson,        3219 

Ellis  St..  Berkeley. 


Plans   Being  Prepared. 

RESIDENCE.  Cost,   $ 

H.\YWARD.   Alameda   Co..   Cal.      Castro 

Valley   near   Hayward. 
One-story   frame  and   plaster   residence 

(Mission    court   style)    8    rooms. 
Owner — R.  F.  Bucknam,  329   Castro  St., 

Hayward. 
Architect — Sidney    B.    and    Noble   New- 

som.   Nevada  Bank  Bldg..  S.   F. 


Plans   Being    Prepared. 

RESIDENCE.  Cost.  $5,000 

GRIDLBJY.   Butte   Co..   Cal 

One  and  one-half  story  frame  resi- 
dence (8  rooms.) 

Owner — M.  Kress. 

OoRigncr  and  contractor — A.  P.  Blevins 
and  Wm.  Lamont.  93G  Mission  St., 
.S!«n    Francisco. 
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t'ost,    $- 
Cal.        1 


Contract  Awarded. 

RESIDENCE 

PETALUMA,    Sonoma 
Rock  Viilley. 

One    and    one-half-story    country    resi- 
dence (7  rooms  and  sleeping-  porcli) 

Owner — Roy  Church.    Petaluma. 

AYchitect — Not,  Given. 

Contractor — Everett      Robertson.   Peta- 
luma, Cal. 


Plans   Being  Prepared. 
'  RESIDENCE  Cost.     $50,000 

PipDMONT,  Alametla  Co.,  Cal.  Pied- 
mont  Acres. 

Two-story  and  basement  frame  and 
plaster  residence  and  garage  (12 
rooms  and  3  bathrooms). 

Owner — Withheld. 

Architect — W.  H.  Crim  Jr..  42.^;  Kearny 
St.,  San  Francisco. 


Plans  Being  Prepared. 
BUNGALOWS  Cost,    J4.500    each 

SAN   FRANCISCO.      Mission   Terrace. 
Twelve   one-story    frame   bungalows    ("3 

rooms  each). 
Owner — Mission  Terrace  Co.,  318  Kear- 

.    ny  St..  San  Francisco. 
Architect — H.  C.  Baumann.  251  Kearny 
St..  San  Francisco. 


SCHOOLS 


CONTRACTS    .VWARDED    FOR    FRES- 
NO   SCHOOLS. 

FRESNO.  Cal. — The  following  is  ;i 
list  of  the  lowest  bidders  to  whom  con- 
tracts have  been  awarded  by  the  Board 
of  Education  of  Fresno  for  the  con- 
struction  of  five  .schools; 

KIRK    SCHOOL. 

ICoatea  &  Travcr,  Architect".) 

I/nthtnK    ""d    PlHBterlne.    MacGruer    & 

Simpson,  t2,312. 
Electric    Wiring — Fresno    Electric    Co.. 

J535. 
PalntlDK — R.  Zelinsky.  il.fiS". 
Blackboards — Rispenpard    Bros.,    ?672. 
Finish  Hardware     (all     bids     rejected). 
new   bids   being   taken. 

JOHN    MUIR    SCHOOI,. 

(Glass    &    Bntner,    Architects.) 

Rnoflne — Gladding,       McBean       &       Co.. 

$6,840. 
Shcrt    Metal    Work — Barrett    &    Hicks, 

1861. 
Plastering — McGruer  t   Simpson. 
Rieetric    Wiring— i^alley    Electric    Co., 

»4,396. 
Palntlns — A.   Quandt  &  Son.   $6,845. 
Blackboards — Rispenpard  Bros,,   $1,369. 
Finish  Hardware      (all   bids      rejected). 

new   bids   being  taken. 
Patent     AVIndow     Hardware — Kawneer 
Window  Co.,  $459. 

LONGFELLOW   SCHOOL. 

(Swartz    &    Rylnnd,    Architects.) 

Sheet      Metal      Work — Standard      Sheet 

Metal  Co.,  $659. 
Plasterine — McGruer  &   Simpson. 
Electric    Wiring: — Fresno    Electric    Co.. 

$3,015. 
Painting — Trewhitt  &   Spencer,   $4,855. 
Blackboards — C.  F.  Weber  &  Co.,  $1,035. 
Finish  Hardware      (all   bids      rejected). 

new    bids   being   taken. 
Patent     Window     Hardware — Kawneer 
Window  Co.,   $248. 

■WASHINGTON    SCHOOL. 
(E.  MathewBon,  Architect.) 
Bxcavation,      Concrete    and      Carpentry 
MTork — .\nton     Johnson,     KingsburK. 
$29,000. 


Brick    and    Terra    Cottn    Work — Anton 

Johnson.   $10,450. 
Steel  &  Iron  Work — Kyle  &  Co..  $4,216 
Rooflng — C.    L.    PaSsmore,    $2,100. 
Roofing — Valley    Lumber    Co.,  .  Fresno, 

$3a7. 

Plumbing — B.  A.  Newman,  $3,693. 

He.TtIng — B.  A.  Newman,  $8,208. 

Sheet      Metal      W^ork — Standard      Sheet 

Metal  Co.,   $405. 
Plastering — MacGruer         &         Simpson. 

$8,764. 
Electric    Wiring — Central    Slates    Elec. 

Co.,   $2,786. 
Painting — Trewhitt    &   Spencer,    $3,124. 
HIackboards — Rispenpard   Bros.,    $1,130. 
Finish   Hardware      (all   bids      rejected). 

new   Ijids   being  taken 
Patent    Window       Hardware — Kawneer 
Co..   $248. 

JACKSON    SCHOOL. 

(Ernest  J.  Knmp.  Architect.) 

Excavation,      Concrete   and      Carpentry 

m'ork — Frederickson        &       Shannon. 

Fresno.   $65,815. 

Brick  and  Terra  Cotta — Chas.   Stewart. 

$13,479. 
Steel  and  Iron — Kyle  &  Co..  San   Fran- 
cisco. $4,968. 
Roofing — C.   L.   Passmore.   $5,000. 
Plumbing — B.   A.  Newman,  $9,758. 
Heating— B.  A.  Newman,  $10,949. 
Sheet      Metal      Work — Standard      Sheet 

Metal  Co.,  $405. 
Lathing   and   Plastering — MacGruer      & 

Simpson,   $8,764. 
Electric  Wiring,     Clock,     Etc. — Central 

States  Elec.  Co.,  $2786. 
Painting — Trewhitt   &   Spencer,   $3,124. 
Blackboards — Rispenpard    Bros.,    $1,136. 
Fininh   Hardware      (all    bids      re.iected). 

nuw    bids   being  taken. 

I*atent     Window     Hardware — Kawneer 

Co.,  $24  8. 

ARLINGTON   HEIGHTS  SCHOOL. 

(R.  B.   Hotchkin,   Architect.) 

Roofing — Gladding,       McBean       &       Co.. 

$.-i,490. 
Sheet      Metal      Work — Standard      Sheet 

Metal  Co..   $642. 
Lathing    and    Plastering— MacGruer    & 

Simpson,   $6,355. 
Electric   Wiring — Lewis      Electric      Co.. 

$705. 
Painting — A.  Quandt  &  Son,  $1,610. 
Binrkboards — C.  F.  Weber  &  Co.,  $470. 
Finish    Hardware      (all   bids     rejected)". 
nvw    bids   being   taken. 

WEBSTER     SCHOOL. 
(Swartx    &    Ryland,    Architects.) 
Roofing — C.    I>.    Passmore.    $2,200. 
Sheet      Metal      Work — Standard      Sheet 

Metal  Co..  $710. 
Plastering — MacGruer    &    Simpson,    $8.- 

957 
Wiring — Lewis  Electric  Co.,  $2,278. 
Painting — Trewhitt    &    Spencer,    $3596. 
Blackboards — Rispenpard  Bros.,  $941. 
Finish   Hardware      (all   bids     rejected). 

new    bids   being   taken. 
Patent    Window       Hsirdware — Kawneer 
Co..    $172. 


Plans  Being  Prepared. 

SCHOOL  Cost.   $23,000 

TWO  ROCK.  Sonoma  Co..  Cal. 

One-story  concrete  grammar  school    (3 
rooijis  and   auditorium.) 

Owner — Two    Rock    Union    School    Dis- 
trict. 

Architect — Capt.    E.    L.    Norberg,   Bank- 
ers'   Investment    Bldg.,    San    Fran- 
cisco. 
NOTE: — Bonds  to  the  amount  of  $28,- 

oou  will  be  voted  In  March  to  purchase 

the  property  and  construct  the  building 


Plans  Being  Figured.     Bids  Close  Mar. 

8.   1920,  8  P.  RL 
SCHOOL  Cost,   $40,000 

SAN  ANSELMO,  Marin  Co.,  Cal. 
One-story      brick    and      frame      school 

building. 
Owner — San  Anselmo  School  District. 

Mrs.  Jones.  Clerk. 
Architect — J.    W.    Dolliver,    701    Royal 

Insurance  Bldg.,  San  Francisco. 
NOTE: — Figures  are  being  taken  for 
a  general  contract.     The  date  of  open- 
ing bids  has  been   extended  from  Feb. 
24th  to  March  8th,  1920. 

Certified  check  of  10%  payable  to 
Mrs.  Jones,  Clerk,  must  accompany 
each  bid. 


Working  Drawings  Being  Prepared. 

SCHOOL  Cost,  $100,000 

-SELMA,  Fresno  Co..  Cal. 

Fireproof  school   building. 

Owner — Selma  Grammar  School  Dis- 
trict. 

Architect — Anton  Johnson,  Klngsburg 
Bank  Bldg.,  Kingsburg. 


Plans  Ready  for  Figures  Shortly. 

SCHOOL  Cost,   $75,000 

KINGSBURG,   Fresno   Co.,   Cal. 

Brick  grammar  school  building. 

Owner — Kingsburg  Grammar  School 
District. 

Designer  &  Contractor — Anton  John- 
son, Kingsburg  Bank  Bldg.,  Kings- 
burg, Calif 


Plans  Being  Figured.     Bids  Close  Mar. 

8,  1920,   8  P.  M. 

ADDITION  Cost,  $ 

LONG  BEACH,     Los  Angeles     Co..  Cal. 

17th  St.  and  Atlantic  Av*. 
Two-story      brick      addition      to      high 

school    (10  rooms). 
Owner — City  of  Long  Beach. 
Architects — John   C.   Austin  and   W.   H. 

Austin,   1125   Baker-Detwiler  Bldg., 

Los  Angeles  and  Long  Beach. 
Bids  will  be  received  separately  as 
follows:  (a)  for  general  work:  (b) 
plumbiAg;  (c)  painting:  (d)  electric 
wiring;  (e)  heating  and  ventilating; 
(f)  program  clock  and  bell  system. 
Certified  check  or  bidder's  bond  for  5% 
of  amount  of  bid  required.  Plans  may 
be  procured  from  Secretary  of  School 
Board,  G.  W.  Scott,  505  Long  Beach 
Bank  Bldg..  Long  Beach. 


Plans  Being  Figured.     Bids  Close  Mar. 
8th,  8  P.  M. 

HIGH  SCHOOL  Cost.   $ 

CLOVIS,  Fresno  Co.,  Cal. 
Masonry  and   rooting  work   for  a   two- 
story  concrete  high  school. 
Owner — Clovis   High   School    District. 
Architect — W.    H.    Weeks,    75    Post    St.. 
San  Francisco. 

Bids  are  to  be  received  on  the  two 
following  portions  of  the  work: 

1.  Mason  work,  including  furnishing 
and  setting  all  cast  cement  ornamental 
work. 

t.  Roofing^ — (Pitch  and  gravel  or 
built  up  asbestos  as  per  specifications). 

Certified  check  of  5%  payable  to  J.  A. 
Riggs,  Clerk  of  the  District,  must  ac- 
company each  bid.  Plans  may  be  seen 
at  the  offlce  of  the  Architect. 


Plans  Being  Prepared. 

MANUAL  TRAINING  BLDG.,  ETC. 

Cost,    $ 

VISALIA.   Tulare  Co..  Cal. 

Manual   training     and   other     bulldinga 

for  high  school 
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Owner— Visalia  High  School  District. 
Architects — Swartz     &  Ryland.     Rowell 
Bldg..  Fresno. 
NOTE:— Bonds  of  $110,000  voted 


Contract  Awarded. 

SCHOOL,    .  Cost.   $62,260 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

Hill   and  Atlantic  Ave. 
Two-story      brick      grade     school,    nine 

rooms   and    kindergarten    Dept. 
Owner — City   of  Long  Beach. 
Architect — John   C.    Austin    and    Horace 

Austin,    Baker-Detwiler    Bldg.,    Los 

Angeles,   and   Long   Beach. 
Contractor — J.    D.    Sherer,    1466    W    1st 

Street,  Long  Beach. 
The  painting  was  let  to  \V.  U.  Wal- 
ters of  Long  Beach  at  $2023;  the  heat- 
ing to  the  Long  Beach  Gas  Appliance 
Co.  at  $1953.  The  bid  received  from 
Standard  Electric  Time  Co.  for  pro- 
gram clocks  was  rejected. 


GRIDLEY,  Butte  Co.,  Cal. — Archi- 
tects Woollett  &  Lamb,  Physicians 
Bldg.,  Sacramento  and  Geo.  C.  Sellon  & 
Co.,  Mitau  Bldg.,  Sacramento,  have  been 
in  conference  with  the  Trustees  of  the 
Gridley  Union  High  School  District  re- 
garding plans  for  the  proposed  $200,000 
high  school  building  to  be  erected  in 
this  city. 

The  selection  of  an  architect  is  ex- 
pected in  the  near  future. 


Ready    for    Figures    Wednesday. 
SCHOOL  Cost.    $1S,000 

ELVERTA,    Sacramento    Co.,    Cal.      El- 

verta  School   District. 
One-story  interlocking  tile  and  plaster 

school. 
Owner — Elverta   School    District. 
Architect— Geo.   C.   Sellon,   1005   8th   St., 

Sacramento. 


Commissioned    to    Prepare    Prelim 

Plans. 
COLLEGE  BLDGS.  -  Cost, 

LOS    ANGELES,    Cal.      North    Ver 

Avenue  near  Melrose  Avenue, 
Group  of  brick  college  buildings. 
Owner — California    School       of      C 

tianity. 
Architect — Robert      H.    Orr.    1301 

Nuys  Bldg.,  Los  Angele.s. 


Plans   Being   Figured. 

ADDITIONS  Cost,    $12,000   each 

TURLOCK.  Stanislaus  Co.,  Cal.     Lowell 
and  Hawthorne   Schools. 

Two  two-story  and  Itasenient  brick  ad- 
ditions to  schools. 

Owner — Turlock  School   District    (Chas. 
Lindahl,  Clerk). 

Architect — W.    H.    Weeks.    75    Post    St.. 
San  Francisco. 
Figures   will      be    taken   for     general 

contracts.     Plans  may  be  obtained  frorfi 

the  Architect's  ofRce  or  from  the  Clerk 

of  the  Board  on  a  deposit  of  $20. 

The   closing  date   will    be   announced 

later. 


Contract    Awarded. 

SCHOOL  I '"St.    $6.00(1 

IGNACIO,  Marin  Co.,  Cal. 

One-story  frame    (2-room)    school. 

Owner — San  Jose  School  District.     (Jeo. 
S.  Jones,   Clerk,   Ignacio,  Cal. 

Architect — J.    W.    Dolliver.    Royal    In- 
surance  Bldg.,   San   Francisco. 
<'ontractor — D.  A.  McLean.  Belvedere, 


ceived  by  the  Secretar.v  of  the  Board  of 
Education,  J.  K.  Fontaine,  for  furnish- 
ing and  delivering  approximately  2,- 
(100,000  No.  1  Merchantable  Common 
IJrick  and  250,000  select  faced  brick, 
iiU  to  be  delivered  at  building  sites. 
Delivery  will  be  required  during  the 
months  of  April,   May^  June  and  July. 

STORES  AND   OFFICES 

Contract  Awarflea. 

STORE  Cost,    $40,009 

WILLIAMS,  Colusa  Co.,  Cal. 

One-story  and  basement  concrete  store, 

95x125.     Concrete     flour     vault     in 

basement,  25x20. 
Owners — E.  A.  Brim  &  wife,  Williams, 

Calif. 
Lessee — George  Comstock,  Williams. 
Architect^Not  Given. 
Contractor — Wm.  R.  Fait,  Woodland. 

Plans  have  been  so  designed  to  allow 
for  one  additional  story. 


Bids   in  and  Under  Advisement. 
AUTO  SALES  BLDG.  Cost,  $50,000 

SAN  FRANCISCO.     N  Mission  near  13th 

Street. 
One-story  and   basement  concrete  auto 

sales  building. 
Owner — Withheld. 
Architect — A.    W.    Burgren,    661    Phelan 

Bldg.,  San  Francisco. 


Plans   Being  Prepared. 

ALTERATIONS  Cost.    $ 

SAN  FRANCISCO.  Mission  and  Twenty- 
ninth  Streets. 

.^ilterations  to  frame  building  for  five 
stores. 

Owner — United  Cigar  Stores  Co. 

Architects — Latham  &  Upton,  454 
Montgomery  St,,  San  Franci-sco. 


Plans  Being  Figured. 

ALTERATIONS  .  Cost.   $20,000 

SAN  FRANCISCO.     No.  263  Bush  Street. 

Alterations  to  four-story  brick  store 
and  office  building  (change  loca- 
tion  of  elevator,  etc.) 

Owner — Sarah  Rosenstock  and  Hilda 
R.  Nutall. 

Architects — Heller  &  Wilson,  57  Post 
St.,  San  Francisco. 


Plans    Being    Prepared. 

NEWSPAPER    PLANT.         Cost,    $17,500 

TULARE,  Tulare   Co.,   Cal. 

One-story      and        basement      fireproof 

newspaper  plant,  37x100. 
Owner — The  Tulare  Advance;  John     A. 

Rollins,    Tulare,    Calif. 
Architect — Glass  &  Butner    Corj'  Bldg., 

Fresno,  Calif. 


Plans  Being  Figured. 

AUTO  STAGE  DEPOT  Cost,  $40,000 

FRESNO.  Fresno  Co.,  Cal. 

One-story    concrete    auto    stage    depot 

building. 
Owner — J.  M.  Rustigian. 
Architects — Swartz     &     Ryland.  Rowell 

Bldg.,    Fresno. 
Bids    will    be    received    for   a    general 
contract   or   segregated. 


Architects— Reid  Bros,  and  Bakewell 
&  Brown,  Associated,  105  Mont- 
gomery  St.,   San  P'rancisco. 


Additional  Contracts  Awarded.  Fig- 
ures Being  Taken  for  Concrete 
Work,   Rooting,  etc. 

STORES  AND  LOFT, 

SAN  FRANCISCO.  NE  Bush  and  Chat- 
ham   Place    (W    of   Kearny  Street.) 

Two-story  brick  stores  and  loft  build- 
ing 75x85. 

Owner — M.   S.   Show. 

Architect— A.  H.  Knoll,  Hearst  Bldg., 
San    Francisco. 

Brirk  Work  awarded  to  Fred  Kolden- 
stradt,   ISO  Jessie  St.,  S.  F. 

Kxravatine  to  Mordecai  Teaming  Co 
1818   Green   St.,   San   Francisco. 


FRESNO,    Fresno    Co.      Cal. — Up 
March    11th,    5    P.    M.,    bids    will    bK    r 


to 


Completing      Plans.      Construction       to 

start   shortly. 

OFFICE  BLDG.  Cost,   $ 

SAN  FRANCISCO,   NE  Post  and  Powell 

Streets. 
Fifteen-story     Class     "A"      offlce      and 

store  building. 
Owner — Wm.   M.    Pitzhugh,   Milln   Bldg., 

San    Francisco. 


Ready  for  Figures  in  a  Few  Days. 

AUTO  SALES  &  APARTMENT  BLDG. 

COLUSA.   Colusa   Co.,  Cal. 

Two-story  brick  auto  sales  and  apart- 
ment building  (6  apts.  on  2nd  floor. 
garage  in  rear). 

Owner — Colusa  Motor  Sales  Co. 

Architect^Edwin  J.  Symmes,  Wells 
Fargo  Bldg.,  2nd  and  Mission  Sts.. 
San  Francisco,  Care  Yosemite  Na- 
tional Park  Co. 


Plans   Being  Figured. 

STORES  Cost,    $ 

BERKELEY.  Alameda  Co..  Cal.  N  Ban- 
croft Way  45  E  Telegraph  Ave. 

One-story  brick   (3)   stores,  50x60. 

Owner — John   Freuler. 

Architect — Jas.  W.  Plachek,  2014  Shal'- 
tuc't   Ave..  Berkeley. 


THEATRES 


Plans   to   be  Prepared. 

AUDITORIUM,   ETC.  Cost,    $60,000 

MODESTO,   Stanislaus  Co.,   Cal.     Tenth 

Street,  bet.   K  and  L  "Streets. 
Concrete  auditorium  and  airdrome,  TSx 

140.      Seating      capacity      of      1500. 

Dance  floor,  etc. 
Owner — P.       H.      Markowitz.      Modesto 

Theatre.  Modesto. 
Architect — Not   Yet  Selected. 


Plans  Being  Figured 

THEATRE.  OFFICES  AND  STORES 
Cost,    $100,000. 

SALINAS.  Monterey  Co.,  Cal. 

Two-story   reinforced  concrete   theatre, 
offices  and   (2)   stores. 

Owner — Brown  Bros.,  Salinas. 

Lessee — Turner  &  Dahnken,  San  Fran- 
cisco. 

Architect — A.   W.   Cornelius.   Merchants 

National   Bk.   Bldg.,   San   Francisco. 

NOTE: — Plans  may  be   had   from   the 

office  of  the  archftect  on  and  after  Sat- 
urday, February  28th,  or  at  the  office  of 

the  owners. 


ENGINEERING 


BRIDGES,    DAMS    &    HARBOR 
WORK 

.'^.\X  FRANCISCO — Up  to  March  17th. 
10  a.  m.,  bids  w.il  be  received  by  the 
Engineer  Office.  U.  S.  Army,  240  Mont- 
gomery street,  for  furnishing  and  de- 
livering under  Order  No.  2265  seventy 
rubber  dredge  sleeves  for  the  U.  S.  suc- 
liiin  dredges,  delivery  to  be  made  f.  o. 
b.   wharf.   Rio  \'ista.  Solano  County. 
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RED  BLUFF,  Tehama  Co..  Cal. — The 
construction  of  concrete  bridgres  be- 
tween Tehama  and  Los  Molinas  will  be 
considered  by  the  County  Supervisors 
at  their  next  meeting. 

H.  G.  Kuhn  is  County  Clerk. 


MARYSVILLE.  Tuba  Co..  Cal.— Ac- 
cording to  estimates  submitted  the 
Tuba  County  Chamber  of  Commerce 
by  the  engineer  of  the  Sutter  Basin 
Company,  it  will  cost  $120,284  to  con- 
struct a  permanent  bridge  over  the 
Sutter  By-Pass.  The  estimates,  now  in 
the  hands  of  A.  H.  Harrison,  Secretary 
of  the  Tuba  County  Chamber,  will  be 
.submitted  at  the  next  regular  meeting 
for  discussion. 


SAN  FRANCISCO— Bids  wil!  be  re- 
ceived March  10th  by  the  San  Fi-incisco 
Board  of  Public  Works  for  cleaning 
and  painting  city  bridges. 


SAN  FRANCISCO — Up  to  March  22nd, 
10  a.  m.,  bids  will  be  received  by  the 
U.  g.  Engineer  Office,  240  Montgomery 
street,  for  dredging  off  part  of  point 
from  Dos  Rios  Island  and  viciAity  near 
the  mouth  of  the  Sacramento  River. 


EUREKA.  Humboldt  Co..  Cal. — The 
Supervisors  have  awarded  a  contract  to 
Frank  L.  Smith,  403  W-Pacific  St..  Eu- 
reka, at  $2,345  for  the  construction  of  a 
wooden  bridge  over  Camp  Creek  near 
the  Klamath.  The  only  other  bid  was 
that  of  Padgett  &  Kelly  at  $3,494.75. 


SANTA  ROSA.  Sonoma  Co..  Cal.— 
County  Engineer  Aldrich  has  been  in- 
structed by  the  Supervisors.  W.  W.  Felt 
Jr..  County  Clerk,  to  prepare  plans  and 
specifications  for  roads  and  bridges 
between  Camp  Meeker  and  .Monto  Rio 
and  for  a  reinforced  concrete  culvert 
on  the  Petaluma  and  Valley  Ford  Road 
at  the  Roy  E.  Church  place,  the  foot  of 
old   Wiggins  hill. 


UKIAH,  Mendocino  Co..  Cai.— The  Su- 
pervisors. Hale  Prather.  County  Clerk, 
have  appropriated  $2,000  for  repairing 
the  Frazier  bridge,  the  work  to  be  done 
under  the  supervision  of  Supervisor 
Ford. 


EUREKA,  Humboldt  Co.,  Cal. — Bids 
will  be  received  by  Fred  M.  Kay.  Coun- 
ty Clerk,  up  to  March  9th.  2:30  P.  M. 
for  the  construction  of  a  reinforced 
concrete  bridge  across  Jacoby  Creek  in 
Road  District  No.  5. 


OAKLAND,  Cal. — County  Engineer  P. 
Haviland.  is  preparing  plans  for  widen- 
ing the  concrete  bridge  on  E-Fourteenth 
street  over  San  Leandro  Creek.  Havi- 
land is  being  assisted  by  R.  H.  Good- 
win, City  Engineer  of  San  Leandro. 


street  to  pier  No.  1,  Smith's  Island  to  B 
street  and  bridge  over  entrance  to  west 
basin.    $960,000. 

channel  widening  and  improvements 
on  east  side  of  main  channel,  including 
GOOO  ft.  quay  wall.  1400  ft.  bulkhead, 
1000  ft.  of  transit  shed,  tracks,  street 
improvements  and  equipment  and  mov- 
ing Salt  Lake  Railway  Company's  yard 
and    tracks.    $1,275,000. 

Extensions  of  wholesale  fish  market. 
$80,000. 

New  building  for  harbor  department 
offices,  $35,000. 

Improvements  on  west  basin,  includ- 
ing dredging,  terminal  for  Union  Oil 
Co.,  street  improvements  and  tracks. 
$437,000. 

Extension  of  wharf,  shed  and  tracks 
for  Pacific  Steamship  Co..  Pier  A.  $25.- 
000. 

Dikes  and  boulevard  from  Anaheini 
street  to  Seaside  avenue  in  east  basin 
territory,  $258,000. 

Ferries  and  terminal  at  East  San 
Pedro,  $90,000. 

Cotton  storage  warehouses  and  hand- 
ling equipment  and  storage  for  coal 
and  vegetable  oil,  $970,000. 

Four  coal  bunkering  lighters,  and 
handling  apparatus,  100-ton  floatine 
crane,  one  25-ton  lighter,  one  500  h.  p. 
tug,  locomotive  crane,  launch,  and  con- 
struction equipment.    $260,000. 

The  harbor  commissiort  will  repay  to 
city  $234,000  borrowed  for  improve- 
ments at   Fish  Harbor. 


IBRIGATION    PROJECTS 


TRACY,  San  Joaquin  Co..  Cal. — Under 
<'ontracf  No.  17.  bids  will  be  received 
by  the  Directors  of  the  West  Side  Irri- 
gation District.  Tracy.  Cal..  up  to 
March  16th,  11  A.  M.,  for  construction 
involving  about  5000  cubic  yards  of  ex- 
cavation and  embankment  and  160'  30"- 
14  gauge  soldered  and  riveted  galva- 
nized iron  corrugated  pipe  and  25  cubic 
yards  of  reinforced  concrete.  The  work 
is  located  along  the  Lincoln  Highway 
31/i  miles  Northwest  of  Tracy  and  in 
the  vicinity  of  the  Southern  Pacific 
Railroad  Station  of  "Janney,"  on  the 
Port  Costa  line  of  that  company. 

All  bids  are  to  be  compared  on  the 
basis  of  the  District  Engineer's  esti- 
mate of  the  approximate  quantities  of 
work  to  be  done,  as  follows: 

ITEM  NO.  1.  Earth  excavation  (No 
classification)  including  embankment 
5000  cubic  yards. 

ITEM  NO.  2.  Overhaul  32,000  station 
cubic  yards. 

ITEM  NO.  3.  Excavation  for  struc- 
tures 320  cubic  yards. 

Item    NO.    4.      Concrete    in    structures 


LOS  ANGELES,  Cal.— Following  is 
the  distribution  of  funds  for  improve- 
ments at  Los  Angeles  harbor  under  the 
$4,500,000  bond  issue  which  has  been 
held  to  be  valid  by  the  State  Supreme 
Court: 

Dredginfr,  wharf  and  bulkhead,  net 
drying  pier  and  sewer  system  at  Fish 
harbor,    $282,000. 

Completion  of  bulkhead  and  railway 
tracks.  Pier  No.  4.   $150,000. 

Track  extension,  street  paving  and 
mechanical  equipment.  Pier  No.  1. 
$244,000. 

Paving  Harbor  Blvd.  from  Fourth  to 
Sixteenth   street,   viaduct  on   Sixteenth 
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ubic  yards. 
ITEM  NO.  5. 
00   pounds. 
ITEM  NO.  6. 
ITEM    NO. 


Placing' reinforced  steel 


Backfill  60  cubic  yards. 
/.  Furnishing  '30"-14 
gauge  riveted  and  soldered  corrugated 
iron   galvanized  pipe  160  lineal  feet. 

ITEM  No.  8.  Laying  30"-14  gauge 
riveted  and  'Soldered  corrugated  iron 
galvanized  pipe   160  lineal  feet. 

ITEM  NO.  9  Casting  43  foot  concrete 
jacket  section  under  Railroad  10  cubic 
yards. 

ITEM  No.  10.  Furnishing  600  squari 
feet.  Poultry  mesh  in  place. 

ITEM  No.  11.  Furnishing  reinforced 
steel  2200  pounds. 

Certified  check  of  $1,000  payable  to 
President  of  Board  of  Directors  re- 
quired  with   each   bid. 


SAVES  YOU  MONEY 


Nevf  and  re-newed  screw  casing 
and  standard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardists  and  farmers,  water- 
works,  mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  ptpe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 
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PACIFIC  PIPE  CO., 

231  Howard  St.  S»n  Frucisco 
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Plans  and  further  information  may 
be  had  from  John  C.  Chrisman  Secre- 
tary of  the  District  at  Tracy. 


LATON,  Fresno  Co.,  Cal. — By  a  vote 
of  60  to  2  the  election  held  to  decide  on 
the  formation  of  an  irrigation  district 
caiTied.  Lands  in  the  Laguna  District 
near  Laton  will  be  placed  under  irri- 
gation after  bonds  to  finance  construc- 
tion have  been  voted. 


PHOENIX.  Ariz. — The  Board  of 
governors  of,  the  Salt  River  Valley 
Water  Users  Association  has  adopted 
the  report  of  D.  W.  Murphy.  Consult- 
ing Engineer,  recommending  a  con- 
tinuation of  the  present  drainage  sys- 
tem through  the  use  of  pumps  and  the 
addition  of  new  units  at  different 
points  in  the  vajley  to  be  supplemented 
where  expedient  by  open  cut  and 
closed  drainage  canals.  The  estimated 
cost  of  an  adequate  system  is  about 
$400,000.  It  is  estimated  that  about 
200.000  acre  feet  of  water  will  have  to 
be  removed  each  year  which  will  re- 
quire about  33  wells  in  addition  to 
those  already  provided  for.  The 
shareholders  will  vote  on  the  drainage 
proposal  at  the  annual  election  in 
April. 


WILLOW.S.  Glenn  Co.,  Cal— Sur- 
veys are  being  completed  in  Reclama- 
tion District  No.  2047  for  main  drain- 
age ditches  and  laterals.  The  district 
comprises  250,000  acres  in  Glenn  and 
<_'olusa  Counties.  P.  E.  Cross  is  a  mem- 
ber of  the  Board  of  Directors  of  the 
District. 


SACRAMENTO,  Cal.  —  The  State 
Reclamation  Board  has  approved  the 
plans  of  District  2021  for  completing 
its  work  of  reclamation  in  the  Mildred 
Island  District  of  San  Joaquin  County. 

According  to  representatives.  im- 
provemen'.s  contemplated  including  an 
extension  of  the  levee  system,  the 
building  of  new  drainage  canals  and 
Installation  of  new  pumping  facilities, 
will  cost  upwards  of  $300,000. 
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The  district  was  represented  at  the 
hearing  by  Attorney  D.  Hadsell  and 
H.   B.  Barker. 


LIQHTINQ   SYSTEMS 

TRACY.  San  Joaquin  Co.,  Cal. — The 
Trustees.  Geo.  L.  Frerichs,  City  Clerk, 
have  decided  to  submit  the  proposition 
of  issuing  and  selling  bonds  of  $15,000 
for  the  acquisition  of  a  city  park  and 
$15,000  for  the  Installation  of  an  elec- 
trolier system  in  portions  of  Central 
avenue.  Sixth  street  and  the  highway. 


PITTSBURG,  Contra  Costa  Co.,  Cal.— 
According  to  estimates  of  Geo.  Oliver, 
City  Engineer,  submitted  to  the 
Chamber  of  Commerce,  it  will  cost  ap- 
proximately $9,000  for  installing  an 
electrolier  system  in  Black  Diamond 
and  Railroad  streets. 

SBWESS,    STREET    WO&K    A 
WATEB  SYSTEMB 

MARTINEZ.  Contra  Custa  Co..  Cal. — 
The  contract  awarded  to  J.  T.  Sayles 
for  the  improvement  of  Smith  street, 
etc.,  has  been  annulled  by  the  City 
Trustees  owing  to  a  defective  descrip- 
tion in  the  official  call  for  bids.  The 
bid  of  Sayles  was  $132,800.  New  bids 
will  be  called  for  this  work. 


OAKLAND,  Cal. — The  City  Council, 
L.  W.  C<immings,  City  Clerk,  has  passed 
resolutions  of  intention  providing  for 
the  improvement  of  the  following 
streets: 

Fourth  street  from  Clay  to  Jefferson 
by  grading,  constructing  concrete 
curbs  and  brick  gutters  and  paving 
with  asphalt  macadam. 

Montana  street  between  Champion 
street  and  Peralta  avenue  by  grading, 
constructing  concrete  curbs  and  gut- 
ters and   paving   with   oil  macadam. 

Fifth  street  from  Clay  to  Jefferson 
street  by  grading,  constructing  con- 
crete curbs  and  brick  gutters  and  pav- 
ing with  asphalt  macadam. 


ALBUQUERQUE,  N.  M.— Following 
are  the  bids  received  February  14,  by 
the  U.  S.  Bureau  of  Public  Roads,  E.  S. 
Wheeler,  acting  district  engineer,  for 
constructing  6.73  miles  of  earth  graded 
road  on  Capltan-Xogal  Hill  project  in 
Lincoln  National  Forest.  N.  M. ;  H.  E. 
,  Williams.  El  Paso.  Texas,  $19,998.01, 
government  furnishing  explosives:  La- 
Roe  &  Burgess,  Palestine,  Texas,  $22,- 
31G.84.  contractor  furnishing  explos- 
ives: C.  E.  Mouldln.  Albuquerque,  $22,- 
626.05,  government  furnishing  ex- 
plosives, and  $22,925,  contractor  fur- 
nishing explosives. 


SAN  LEANDRO,  Alameda  Co..  Cal.— 
R.  H.  Goodwin,  City  Engineer,  at  the 
last  meeting  of  the  Trustees  advocated 
the  construction  of  a  storm  wat«r 
sewer  in  Alvarado  street. 

J.  J.  Gill   is  City  Clerk. 


SAN  RAFAEL.  Marin  Co..  Cal.— The 
Marin  Water  Company  is  planning  the 
construction  of  a  pipe  line.  26  miles  in 
length,  from  Mt.  Tamalpais  to  Vallejo 
and  the  construction  of  mains  to  Beni- 
cia  and  under  the  bay  to  Crockett  to 
supply  water  to  these  and  other  sec- 
tions in  that  territory. 

The    source    is    a    huge    reservoir    on 


Mt.  Tumalpuis.  and  the  supply  is  de- 
clared to  be  aljundant.  The  pipe  lint- 
would  cros.s  Napa  Cn:ek  and  woisiil 
'iicircle  this  .side  of  the  bay  in  a  route, 
not  yet  definitely  established,  nhich 
would  serve  Vallcio,  Benicia,  '"rookoli, 
the  California  and  Hawaiian  Sugar 
Company,   and   perhaps  Nap.i. 


V.\LLEJO.  So'lano  Co.,  Cal.— The 
Council,  Alf.  E.  Edgecumbe,  City  Clerk, 
is  considering  the  paving  of  the  alley 
at  the  rear  of  the  Farragut  School.  T. 
D.  Kilkenny,  City  Engineer,  estimates 
the  cost  at  $1,000. 


SAN  FRANCISCO — According  to  esti- 
mates complied  by  M.  M.  O'Shaugh- 
nessy  and  now  being  considered  by  the 
Supervisors,  it  will  cost  $19,000  to  con- 
struct an  extension  to  the  sewer  in 
Sunnyvale  avenue  between  Schwerin 
and  Sawyer  streets  and  $2,148  for  the 
construction  of  sidewalks  fronting  the 
Visltaclon  school. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — In 
addition  to  two  other  units,  bids  will 
be  received  by  County  Clerk  W.  W. 
Felt,  Jr.  up  to  March  10th,  12  M.,  for 
the  construction  of  the  county  highway 
system  as   follows: 

The  construction  of  Petaluma-Valley 
Ford  Highway,  "Section  B."  in  Second 
Road   District,    (specification   4). 

Eatlmuted  Q.naiitltiea. 
Length   of   highway    33,322    ft.    or   6.311 
miles. 

Grading    44,960  cubic  yards 

Concrete  Paving   ....    8,230  cubic  yards 
Waterbound   Macadam 

Paving 9.875  cubic  yards 

Gravelling     9,875  cubic  yards 

Katlniated  Coat. 
Highway       Complete,       Con- 
crete      $143,600.00 

Highway        Complete        Mac- 
adam        108,200.00 

Highway      Complete,      Grav- 
elled           78.600.00 

Separate  bids  will  be  opened  and 
read  at  1:30  P.  M.  on  the  same 
day  for  the  construction  of  Healds- 
burg  to  Napa  County  Line  Highway, 
"Section  B,"  in  Fourth  Road  District, 
in  Sonoma  County.     (Specifloation  5.) 

Batlmated    anantitle*. 
Length    of    Highway    9.100    ft.    or      1.728 

miles. 
Grading — Excavation  ....  64,728   cu.   yds. 
Estimated  Cost    $38,900.00 


V.VLLEJO,  Solano  Co.,  Oal. — Plans  for 
an  eastern  district  sew^er  system  to 
serve  a  large  area  east  of  the  S.  P.  Ry. 
tracks,  between  Georgia  street  and  the 
Orphan's  Home  Road,  were  discussed 
at  the  last  session  of  the  City  Coiincll, 
Alf.  E.  Edgecumbe,  City  Clerk.  City 
Plumbing  Inspector  Wm.  Hemmings 
presented  a  report  showing  the  un- 
sanitary   conditions   of   that    section. 

City  Engineer  T.  D.  Kilkenny  pre- 
sented details  for  the  improvement  of 
Farragut  avenue,  the  construction  of 
a  concrete  retaining  w^all  on  that 
thoroughfare  and  the  widening  of  the 
street   for  sewer  mains. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal  — 
J.  A.  Marshall  and  J.  S.  Baker.  2967 
Avalon  avenue.  Berkeley,  have  been 
awarded  a  contract  by  the  County  Su- 
pervisors for  the  construction  of  6.8 
miles  of  concrete  highway  from  Wat- 
sonvllle  west  toward  Summit,  they  be- 
ing low  bidders  at  $144,954.36. 


Other  bidder?  were:  Eaton  &  Sinltti 
of  San  Francisco.  $174,468.04;  Bates  & 
Borland  of  Oakland,  $176,830.20;  P.  L. 
Burr  of  San  Francisco,  $178,418.47; 
William  B.  Arndt,  $187,602.34. 

H.  H.  Miller  is  County  Cler';. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
The  City  Engineer  has  been  directed  to 
commence  preliminary  work  for  the 
permanent  imiirovement  of  Laurel 
street  extension  from  Pacific  avenue  to 
the  beginning  of  the  Riverside  avenue 
paving  near  the  cut-bias  bridge.  A' 
concrete  pavement  will  be  laid. 

S.  A.  Evans  is  City  Clerk. 


OAKLAND.  Cal. — The  Supervisors 
have  directed  the  County  Engineer  lo 
make  a  survey  of  the  road  from 
Thane's  Corner  near  Niles  to  Center- 
ville  and  from  Centerville  to  Newark, 
preparatory  to  letting  the  contract  for 
laying  a  concrete  surface  over  the 
entire  distance. 


MARTINEZ,  Contra  Costa  Co..  Cal.— 
Plans  prepared  by  the  City  Engineer 
for  paving  streets  in  the  Frazer  addi- 
tion have  been  approved  and  a  call  for 
bids  will  be  issued  within  the  next 
few   weeks. 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— Fairchild-Gllmore-Wllton  Co.,  Pacific 
Electric  Bldg.,  Los  Angeles,  was 
awarded  the  contract  at  $81,684.87  for 
paving  Seventh  street  between  Atlantic 
and  Redondo  avenues  with  5-ln.  plain 
concrete  and  the  contract  at  $10,309.87 
for  paving  alleys  in  five  blocks  with  5- 
in.  Warrenite. 


UPLA.ND.  San  Bernardino  Co.,  Cal. 
— The  Euclid  Water  Co.,  has  been  In- 
corporated to  supply  water  to  410  acres 
of  citrus  lands  west  of  Mountain  ave- 
nue between  16th  and  22nd  streets. 
About  $100,000  will  be  spent  In  de- 
veloping water  and  planting  orange 
trees.  The  directors  of  the  company 
are  G.  A.  Hanson,  Chas.  V.  Barr,  H.  G. 
Koser.  Geo.  H.  Hall  and  W.  K.  Seattle. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
The  Trustees,  J.  J.  Gill,  City  Clerk,  has 
passed  a  resolution  of  intention  pro- 
viding for  the  improvement  of  a  por- 
tion of  Alvarado  street  by  grading: 
constructing  redwood  curbs  and  laying 
a  macadam  pavement. 


PHOENIX.  Ariz. — Until  March  6,  bids 
will  be  received  by  the  Maricopa  Coun- 
ay  Highway  Commission  for  construct- 
ing 278  miles  of  county  highways  under 
the  $4,000,000  bond   issue. 

Bids  on  the  entire  mileage  only  will 
be  considered  and  must  be  for  a 
stipulate  price.  Cost-plus  proposals 
will  not  be  considered.  If  a  contract 
is  awarded  the  contractor  will  not  be 
permitted  to  sublet  any  part  of  the 
work  without  the  approval  of  the 
commission  and  general  contractor 
must  assume  entire  responsibility  for 
the  work.  Bids  will  be  taken  on  five 
types  of  paving  as  follows: 

Six-inch  concrete  pavement  In  9,  16 
and  18-ft.  widths. 

Warrenite  paving  on  4-in.  asphaltic 
concrete  base  with  2-in.  wearing  sur- 
face. 

Asphaltic  concrete  base  4-ln.  thlcK 
with  2-in.  Topeka  surface. 


'Compressed  filled  biolcsn  stone  b*»« 
'S  in.  thick  with  Warrenite  surface  2 
In.    thick. 

Compressed  filled  broken  stone  ba»e 
6  in.  thick  with  asphaltic  concrete  eur- 
face  2   In.  thick. 

The  commission  announces  that  the 
plans  and  profiles  for  the  entire  mlle- 
asre  are  now  complete 


BUILDING    AND    ENOINEEBING    NEWS  .      1^ 

Little  Uock  Creek  bridBe;  con^frucl 
bridge  on  Road  west  of  Nelson,  install 
culverts  Nos.  1,  2  and  3  on  the  Hicks 
Lane,  near  Chico;  one  culvert  on  Val- 
lambrosia  avenue,  near  Chico;  and  one 


Item  4 square  feet  of  asphalt 

wearing   surface.   Type   B. 

Item  5.  636,160  square  feet  of  »s- 
phalt   concrete   pavement. 

Item  6 square  feet  of  bitu- 
minous   macadam. 

Item  7.     Total  of  0  culverts. 

Item  8.  Total  of  80  linear  feet  of 
railing. 

•Plans  may  be  seen  at  the  offlce  of 
the  County  Engineer,  Chris.  P.  Jenaen, 
Cory  Building,  Fresno. 

UKIAH.  Mendocino  Co..  Cal.— The 
building  of  a  new  road  from  the  north 
side  of  Cahto  hill  easterly  to  the  Smith 
Lane  on  the  State  highway  is  being 
considered  by  the  County  Supervisors. 
A  petition  asking  early  construction 
was  presented  at  the  last  meeting. 

The  petition  asking  the  construction 
of  a  road  from  Wheelbarrow  valley  to 
the  State  highway  has  been  laid  over 
indefinitely. 

The  County  Engineer  has  been  in- 
structed to  make  a  survey  of  the  third 
section  of  the  Navarro-to-Salipon 
Creek  grade  In  the  Fifth  Supervisor 
District. 

Hale   Prather   is  County  Clerk. 


OAKLAND,  Cal. — The  City  Council, 
L.  W.  Cummlngs,  City  Clerk,  ha.s 
adopted  an  ordinance  authorizing  the 
widening  of  East  Fourteenth  street 
from   Alice  to  West  Oak  street. 


Ketaidc  avenue'al  the  Shore  line  of  tUt- 
Bay  of  Monterey. 

Wave  street  from  the  northwest  line 
of  Reeside  avenue,  distant  12.5  feet 
northwest  from  Reeside  avenue  to  the 
north  line  of  Spence  street. 

Spence  street  from  the  northeast 
line  of  Lighthouse  avenue  to  the  south 
line  of  Foam  street,  and  from  thi 
north  line  of  Foam  street;  to  the  north- 
east limit  of  the  gradient  at  the  shore 
line  of  Monterey  Bay. 

Foam  street  from  the  northeast  line 
of  Reeside  avenue  to  the  end  of  Foam 
street  at  the  Presidio. 

0(^ean  View  avenue  (formerly  Ocean 
avenue),  from  the  northwest  line  of 
David  avenue  to  the  northeast  line  of 
Wave  street. 

AH  the  above  by  grading,  construct- 
ing concrete  curbs  and  gutters,  gravel 
sidewalks,  culverts,  bulkheads,  catch- 
basins,  retaining  walla,  etc.,  and  pav- 
ing with  an  oil  macadam  pavement. 

Archie  Kay  is  '^Mty  Clerk. 

SAN  FRANCISCO — Tne  following 
contracts  were  awarded  by  the  Board 
of  Public  Works  at  its  meeting  yester- 
day: 

To  Hugh  McGill  at  J1.099  for  con- 
struction of  sewer  In  Lakevlew  avenue 
between  Josiah  and  Summit. 

To  Ralsch  Improvement  Co.  to  grade, 
sewer  and  pa~ve  Circular  avenue  be- 
tween Sunnyslde  and  Santa  Rosa  ave- 
nues at  }32.950.15. 

To.  Eaton  &  Smith,  paving  Caselli 
avenue  opposite  Danvers  street,  $300. 5u 

To  Eaton  &  Smith,  sewer  and  pave 
Madrid  street  between  France  and 
Italy  avenues.   »:8.G42.T0. 


culvert  on  the  Haselbusch  Roadi  re- 
pair bridges  on  the  Cohasset  Hoad  and 
the  bridge  at  Palermo. 

C.  F.  Belding  Is  County  Clerk. 


HAYWARD,  Alameda  Co.,  Cal.— Peti- 
tions have  been  received  by  the  City 
Trustees  asking  the  improvement  of 
Second  avenue  and  E  street. 

The  cost  if  improving  lower  Watkins 
street,  according  to  estimates  sub- 
mitted by  Town  Attorney  White,  is 
placed  at  $3,700  which  includes  the 
moving  back  of  houses,  fences  and 
paving. 

The  matter  of  temporary  improve- 
ments in  upper  D  street,  estimated  to 
cost  $600.  was  laid  over  until  the  next 
meeting. 

M.  B.  Terapleton   Is  City  Clerk. 

OAKLAND,  Cal.— The  City  Endneer 
has  been  instructed  to  prepare  plans 
for  the  improvement  of  Fourth  and 
Fifth  streets  between  Jefferson  and 
Clay  streets  and  for  the  extension  of 
the  sewer  at  the  north  end  of  Peralta 
avenue. 

Final  steps  for  the  Improvement  of 
Fruitvale  avenue  between  Fourteenth 
street  and  Foothill  Boulevard  will  be 
taken  at  the  March  11th  session  of  the 
Council. 

L.  W.  Cummings   Is  City  Clerk. 

MONTEREY,  Monterey  Co..  Cal. — 
The  City  Council  has  passed  resolu- 
tions of  intention  providing  tor  the 
improvement   of; 

Reeside  avenue  from  the  northeast 
line  of  Lighthouse  avenue  to  the 
southwest  line  of  Wave  street,  and 
from  the  northeast  line  of  Wave  street 
to   the   east   limits    of   the    gradient    on 


ARCADIA.  Los  Angeles  Co.,  Cal.— 
Until  8  P.  M.,  March  3,  bids  will  be  re- 
ceived by  the  City  Trustees.  Ethel 
Grimes,  Clerk,  for  furnishing  and  lay- 
ing 4955  ft.  12-in..  14-in.  gauge  riveted 
sheet  steel  pipe  and  back-fllling  6  in.; 
removing,  redipping  and  relaying  65 
ft.  12-in.  riveted  steel  pipe;  furnishing 
and  laying  950  ft.  10-in.  14-gauge 
riveted  sheet  steel  pipe  and  backfill- 
ing; excavating  5020  ft.  pipe  trench  38 
in.  wide  ond  26  in.  deep  and  950  ft.  of 
trench  54  in.  deep  and  30  in.  wide  and 
backfilling.  Plans  and  specifications 
may  be  obtained  from  the  City  Clerk 
or  from  the  City  Engineer.  O.  A.  Gier- 
llch.  212  National  Bank  Bldg.,  Mon- 
rovia. 


SACRAMENTO,  Cal. — Acting  upon  a 
petition  the  County  Supervisors  have 
instructed  County  Surveyor  Drury 
Butler  to  provide  a  sixteen  foot  wide 
road  between  the  Isleton  bridge  site 
and  the  Rio  Vista  bridge  in  place  of  a 
fifteen  foot  road  as  at  first  planned, 
made  by  the  county  board  to  cover  the 
An  appropriation  of  $7,000  has  been 
cost  of  the  additional  work. 


SANTA  MONICA.  Los  Angeles  Co.. 
eal. — The  City  Commission  has  adopted 
an  ordinance  of  intention  to  open  Sec- 
ond and  Third  streets  across  the  South- 
ern Pacific  arroyo.  Improvements  esti- 
mated to  cost  $500,000  will  follow.  A 
Y-shaped  viaduct  will  be  built  over  the 
Colorado  avenue  and  the  Southern 
Pacific  gulch.  Main  street  will  be 
widened  from  Pico  south  to  twice  its 
present  width. 


MONTEREY,  ifonterey  Co..  Cal. — Up 
to  7  P.  M.,  March  16th.  bids  will  be  re- 
ceived by  Archie  Kay,  City  Clerk,  for 
the  construction  of  an  8-lnch  vitrified 
sewer  in  David  avenue  from  Newtoi\ 
to  Lily  street,  a.  distance  of  250.68  feel, 
and  the  construction  of  a  6-inch  vit- 
rified sewer  in  Lily  street  from  David 
avenue  to  a  point  130  feet  southerly 
from  the  south  line  of  Hoffman  avenue 
(1774.7  ft.  in  length)  and  the  con- 
struction and  installation  of  five  man- 
holes. 2  inspection  holes  and  132  4- 
inch  Y  branches  for  house  connections. 

Plans  and  further  information  may 
be   had  from  City  Clerk  Kay. 


LOS  ANGELES,  Cal.— John  Hayes. 
1176  W.  Thirtieth  St.,  Los  Angeles,  who 
won  his  suit  in  mandamus  in  the  Su- 
preme Court  to  compel  the  Board  of 
Public  Works  to  enter  into  a  contract 
with  him  at  his  bid  of  approximately 
$1,000,000  for  the  construction  of  the 
Second  Street  tunnel,  states  that  he 
hopes  to  begin  actual  construction 
within  60  days. 


FRESNO,  Fresno  Co..  Cal. — The  Cali- 
fornia Road  and  Street  Improvement 
Co..  Bank  of  Italy  Bldg.,  Fresno,  has 
been  awarded  a  contract  by  the  City 
Council.  Chas.  Dillon.  City  Clerk,  for 
the  Improvement  of  Mariposa  street 
from  the  northeast  line  of  "M"  street 
to  the  south  line  of  Divisadero  avenue, 
by  grading,  constructing  concrete  curbs 
and  gutters,  artificial  stone  sidewalks, 
corrugated  iron  culverts  and  paving 
with  a  4-inch  cement  concrete  base 
with  a  Bitulithic  wearing  surface  1% 
inches  thick:  excepting  where  already 
improved. 

OROVILLE.  Butte  Co..  Cal. — Martin 
C.  Polk.  County  Engineer,  has  been  au- 
thorized by  the  Supervisors  to  proceed 
with  the  following  improvements  by 
day    labor: 

Jtepair  bridge  over  West  Branch  of 
Mud  Creek;  construct  a  bridge  on  Sam 
Boyle's     Road,    near     Durham;      repair 


SONOMA,  Sonoma  Co.,  Cal. — Engi- 
neers Howe  &  Peters,  24  California  St.. 
,San  Francisco,  have  completed  survey.-* 
and  estimates  of  cost  are  now  being 
taken  for  various  classes  of  pavement, 
including  concrete  and  asphalt,  for  the 
paving  of  streets  around  the  City 
Plaza,  also  one-half  mile  in  Broadway 
and  one  mile  in  Napa  street.  Prelim- 
inary work  has  been  completed  by  the 
engineers  for  the  extension  of  •  Napa 
street  and  the  construction  of  a  sewer 
at  its  easterly  end.  Funds  to  finance 
construction  will  be  secured  through 
a  bond  Lssue. 

FRESNO.  Fresno  Co..  Cal. — Bids  will 
be  received  hy  D.  M.  Barnwell,  County 
Clerk,  up  to  March  15th,  2  p.  m.,  for 
improving  County  Highway  Route  22. 
.Section  A.  and  Route  23.  Section  A.. 

.Ml  bids  are  to  be  compared  oh  the 
basis  of  the  County  Surveyor's  esti- 
mate of  the  quantities  of  work  to  be 
done,  as  follows: 
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1*  ,              ,-„•,,„.  nuDUc       for     furnishing:      the     reQulred 

»o,r,^,v^i.^ATtoxs   NO     1"  Highway  complete.   maca'Jam..    loO.jyj  f^     ^'^       ,j    materials    for.   and    erect  ng 

■•SPECIUCATIONS   .NO.    1  SANTA    ROSA,    Sonoma   Co.,    Cal.— At  "  ^  completing  the  proposed  new  hl^h 

Item   1.     10,448  cubic  yards  of  earth-  ^^^J^^^^^j^'      „f    the    City    Council  school    buildines    in     accordance    with 

worK    without    '^'-«'"-y-,^   „,   p,rt.  PC  Uions    wJre  ^presented    asking    xhe  P^-s       and    ^«.S-;fl--3o/^\%f- 

Item   2      ,    cubic   yards   ol   fort  f        „y^n,e„t    of    Howard    street    from  ^cts       1405    Hibernian      Building.    Lo. 

^■^Xt^mT^"   ^""^^^r,.rr::t  of  asp^au  rrt  .-  «,  numboldt^etreet  to  the  An.eles     Ca,.^     ^^^.^i^^^t.^^^l^ 

•  _■■           '  east     line     of     Wright     street     by     con  contracts  as  follows:              ^       ^ 

wearing  surface,  T>pe  A.  structing    concrete    curbs    and    gutters  CONTRACT  No.    1— For      the     Excavat- 

'""  "■      rface-   T^i^B  and   piv!ng   with    3-lnch   asphaltlc  con-  ^^■^^r^'J^f^^^^r  Tv^ol^Si, 'l^t'c: 

wearing  surface,  T>peB.  ^^^^^      Petition  was  granted.  ^TidsTos    1   wi'h'^alternate   bids  A. 

it<'"»  5. square            oi  Petition  granted   for   improvement  of  jj    c  and  D.      (See  specification^) 

concrete  pavement.  ^^.J^^^^    ^^^^^^    ,^„„    ,,,    ,,est    line    of  CONTRACT  No.    2-For  t^e  fe^et^Met- 
Items.      ....    square    leet  Washington    street    to    the    east    line    oi  ferna°e  bid  c!      (See  specifications  ) 
minous   macadam.  rrnvi,      hv      construction      of      concrete  CONTRACT  No.   3— For    the   Tile   Roof- 
Item  7.     Total  of  0  culverts.  Davis      by     "^o"^"           ,..,;„„  of  3-ineh  ing    etc.     Bid  No.   I   with  alternate 
1  em    8       Total    of    80    linear    feet    of       curbs  and  gutters  and  la>.ng  ot       inc  b,d' c       <S<=«   specifications) 
Item    8.      lotai    oi  asphaltlc  concrete  pavement.  CONTRACT  No.    4— For    the     Composl- 
railing.                          ^,„^,c    ^n     •>••  Construction        of      cement      concrete  tj^,,  Roofing.     Bid  No.  1  with  alter- 
•SPECIFICATIONS    NO.    2  (.onsiruciioi  specifications.) 
Item!      10,44  8  cubic  yards  of  earth-       sidewalks      °"    '^°'*'   .."'''^^      °'    Jtepn  CONTRACT  No.   5_For  the   Plasterme. 
f          ,y.Z?  rln=,Hlflcation  Eighth    street    from    the    Northwestern  ^                  ^,_^      ^     ^.^^    alternate    Bid    C. 
work    without    clasBincation  Pacific    Railroad    holding    to    the    east  g        specifications.) 

Item    2      9,S18    cubic    yards    of   Port         i  acme    Kamo.*     ^„„„,h      o.reet       were  CONTRACT  No    6— For       the       Black- 
land  Tement  concrete  base,  curb    line      ot    Hudspeth      street,      were  CONTJ^ACr  N^o^  ^^    ^       (See  speciflca- 

Item  3.      ....  square  feet  of  asphalt  ordered^                    ^                ^^^  ^^^  p^^..„^  CONTRACT  No.   7-For^   the      Painting 

wearing    surface.    Type    A.  i^o  om:.  o<=i.  b       Monrtnpino    ave-  etc       Bid  No.   1   w  th  alternate  Bida 

weanne                 ,.,    gguare    feet    of    as-  of    Tenth    street    from    Mendocino    ave                  c   „nd    E       (See   specifications.) 

Hem    4.    ,".«•""  /;i"*^VDeB  nue    to    B    street    or    Humboldt    street  ^.o^^TptACT  No    8-^For      the       Electric 

phalt  wearing  surface    Type  B^  ^  -  _^  ^^^^^^^  ^^  ^^^^^^    ^^^  ^.^^^  ^°-\^/o^^    etc.,     Bui   No^  I    wUh   a  He,. 

oon^r"     ■  pavement"  ordered   done  under   the   supervision    of  ^,^^-^e^  B.d^c.    ,CS-  ^sPe-«catio      , 

J.em    6.      square    feet    of   bltu-        the  City  Engine_er^ "-.irh'^ijiferraTe^brd^C '^See^'s^^J?: 

""Tern  7""'TotarofO  culverts.-  OROVILLE,    Butte    Co.,    Cal.-^.     M.  ^^^c^tiona.)^^                         ,^^    p^^^^^^ 

WlZ    8      Total    of    80    linear    feet    of  Butts,  Road  Engineer  ot  Northern  Cal-  C-ONTHACT  N^o^    ^.^     ^    *'"^./'^f,'-"*'? 

Item    8.     Total    ot  ^_^__     ^^^^     appointed     by     the               ^jj^  c  and  F.     (See  speciflcations  ) 

county   supervisors   as   Chief   .Assistant  CONTRACT^No.    U-For  ^,^the       Hard^ 

!.«„,   1       10  448  cubic  yards  of  earth-  to   County     Engineer  Martin   C.      i  oik.                                 ^^^  specifications.) 

wo  k    without   classificauon.  Butts  will  assist  in  laying  out  the  nev.  CONTRACT  No^l2-For    the      HeaUng 

'Item    '      9  S18    cubic    yards    of    Port-  county  highway  system  planned   under               -^IVlrnate     wA    C.       (See    speclflca- 

,and  cement  concrete  base.  the  »1,800,000  bond  issue^ ^^^^^    ^^ 

Item    3.     636,160    square    feet    of    as-  _________-_=:===•  aersbond%oV  an  amount  not  less  than 

phalt  wearing   surface.  Type   A. RAILROADS  five    per   cent    (5<rO    of    amount    of    bid 

Item    4       square    feet    of    as- D.AXUD.\jn.vw,  ^^^^^  accompany   each   Proposal    drawn 

phalt    wearing   surface.    Type   B.  EUREKA.    Humboldt    Co..    Cal.-The  Pf >'^'jJlf^;°  'oY  t°he    Board    of    Trustees. 

Item    5.      636.160    square    feet    of    as-  ^^^,^^^j    for      the    rebuilding      of      the  ^^owler  Union   High  School   r>istrict    as 

phalt  concrete   pavement.  Freshwater  &  Eureka  Railroad  from  a  a  guarantee  'h^«  'h<^(,^,','*'\fjing    noTifled 

Item   6 square   feet   of   bitu-  ^^^^^^^.^^  ^i^h   the  N.  W.  P.  Railroad  m  ,t- ^UO),^^ays  oT  his  bid,,  fnter  into 

minous    macadam.  ^^      Freshwater      Marsh    into      the                contract     with      said     High    hcnooi 

Item  7.     Total  of  0  culverts.  p  eshwater  woods  has  been  awarded  to  Trustee.^n    accordance    therewith.^  and 

Item    8.     Total    of    SO    linear   feet    of  ^^^  jiercer-Fraser  Company  of  Eureka  shaU^furni^s^h    th|^.p"/^^j^^„g    said  check    - 

railing.                                                    .  and  preliminary  work  has  been  started.  or    bond    to    be    forfeited    to    the   |ald 

■•SPECIFICATIONS   NO.    4  -       P^^^^^^^  ^^„3  ,„,  ,he  construction  Hi^h   School  DistricshouMthe^bj^i^^^^ 

Item   1.     10.448  cubic  yards  ot  earth  ^,    ^    „^^    ,^i„oad    drawbridge   across  ^^^'^^^"^  ^bovV  me'ntioned 

work    without   classification.  Ternieen   slough  and  the  rebuilding  of            j^,i    bids    to    be    made    out    on    forms 

I'*-   2 tte 'basr''   °'  "^<^  »-«'^-  -'°"^  ^•'^  ""'  ''''°"'   '"""       '"Plinl^'anl  I'plctfi^ctt'L^^s'for   all    the 

land  cement  concrete  base.  Plans    an^  ^P  _^   ^^   ^^^   ^^^e 

Item  3 square  feet  of  asphalt  feet                                                           ^  ^f  °MORRoV  &    GARREN.    Architects. 

wearing    surface.    Type    A.                                                                                                                       '  chronicle  Building..  San  .^l.'-a'ic'SCO'  C^J; 

SANTA    ROSA.      Sonoma      Co..    Cal^-  FIBE     EQUIPMENT  ,    ^, -^l^ir^cU'riAo?"    Te'cliv?n|%"ans^ 

Bids  will  be  received  by  W.  W.  Felt  Jr.,  ^Ltd  dA^osit  to  be  refunded  when  plans 

County  Clerk,  up  to  12  M.,  March  10th.  "  HILLSBOROUGH.  San  Mateo  Co..  (  al.  ^a^  specifications  are  returned  m  good 

for    the    construction    ot    Petaluma-So-  _up   ,„  March   16th.   5   P.   M^.  bids   will  condition                                            ^^^^^ 

noma    Highway.    "Section    A."    m    First  ^e    received    by    John      A.    Hoe>.      City  The    said  ^niB^>    ^^    ^^.^^^    ^^^    ^^    3^^„ 

Road      District     in      Sonoma      County.  clerk,    for    furnishing    and    delivering  ^_^_^   -^^^   ^^   waive   any   informality   in 

(Specification  1)  one  piece  of  motor-driven  fire  appara-  any  bid  receiv^ed                       ^^   Trustees. 

ESTIMATED    QUANTITIES:  tus,  consisting  of  booster  pump,  chemi-  p^'^,^°'^^?^ion      High      School    District. 

Length   of  Highway   26.585  ft.   or  5,035  cal   tank   and   hose     wagon,   with     ap-  bowler.  Californui^^   GOWER    Clerk 

GrTlg,   excavation 13.637  cu.yds..  ''"C^aTlons    and    further    informa-  Board^of  |rustees.^Fow^                     High 

Concrete  paving   6.565  cu.   yds.  tion  may  be  had  from  the  City  Clerk  at  j^ated.   February   12.    1920. 

Waterbound     macadam..    7,878  cu.   yds.  Room    440    Holbrook    Bldg..    San    Fran-  ^ 

ESTIMATED    COST:  Cisco. 

Highway,    complete,    concrete .  .$102,600                                         ^      ,  >,  BIDS  WANTED  FOR  NEVADA   HIGlI- 

Hlghway    complete,  macadam..      77.300             SAN  FRANCISCO-The  Board  of  Su-  WAY. 

Separate  bids  will  be  received  for  the  pervisors    is    considering    an    ordinance  .-oTIfK  TO   CONTRACTORS. 

construction    of    Petaluma-Valley   Ford  authorizing  the  Board  of  Public  ^\  orks  >oiH-e.     

Hiffhwav    "Section  A."   in   Second   Roafl  to  prepare  specifications  and  enter  into  skaLED    PROPOSALS     will      be    re- 

"Iftrrcr in    Sonoma    County.      Specifi-  a  contract  for  furnishing  and  erecting  oe.ved  by  the  tinde^r^s.gned^to  1^.  o^^^^^^^^^ 

cation    2.)  street  signs  throughout  the  city.  tion    of   a   State    Highway    on    the^west 

ESTIMATED    QUANTITIES:                     ^=— — =— ==  ^'H  °'  'c^uon   Wo'^o'd  Cre'ek  Yo  a  p°o"iS"t 

Length  of  Highway.   47,103  ft.   or  8.921  -                      .       ,        D                              1  ^^/'■m'?Jes'°n^?rh'th°e°r1oV  wU  corfsis^^ 

o;:^^-E.cavation-48..40     cu.     yds.        OfflCial        PrOpOSals.        i^L^^f  of  SSd^^  : 

c<:::c,;f:^::ng_n.63ieu.yds.or8.-  -;;^^K^'j^^^!—.  ^-^-Q^S^lS^J^^B 

921   miles.  Fowler    Union     High     School     District.  "jay    also    be    examined^  at _^tn^^^^^    ^^_ 

Waterbound    macadam— 13.957    cu.    yds.        Fowler.    Cal.    will    feceive    sealed    pro-  ^'".^ ''of    $15  00    with    undersigned    re- 

.Th".'«^^"arV   e^HiT^'^^h^ool^'buS'!  Tut^'ef'to      copy    of    P>ans-$25^00    re^ 

ESTIMATED    COST:  Fowler    Cal..   at    which    time   and    place  quired    for    cop. v    ^f,    P'^yre'^jl^nded    on 

Highway  complete,  concrete. .  .$198,200        said   bids   will   be   opened   and   read    in  sections,    whicn 
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their  return  in  good  condition.  Bids 
must  be  on  Proposal  Form  of  High- 
way Department  and  accompanied  by 
a  certified  cheoij  in  the  amount  nt  5% 
of  the  bid.  Right  is  reserved  to  re- 
ject any  and  all   bids. 

C.   C.   COTTRELL. 
State    Highway    Engineer. 
Carson  Cit".  Nevada. 


NOTICE   TO  BIDDKKS. 


NOTICE  IS  HEREBY:  GIVEN,  that- 
bids  for  work,  materi.al  and  for  the 
complete  construction  of  a  two-story 
brick  building  with  an  alternate  bid 
for  concrete  walls,  and  for  the  removal 
of  the  present  frame  buildings  known 
as  the  Domestic  Science  and  the  Man- 
ual Arts  building  from  block  342  (the 
present  site  of  Alhambra  Union  High 
School)  in  the  town  of  Martinez,  County 
of  Contra  Costa,  .State  of  California,  to 
the  new  site  of  the  proposed  High 
School  building  in  blocks  100,  101,  104, 
105.  158  and  159  of  the  Original  Survey 
of  the  town  of  Martinez  will  be  receiv- 
ed by  the  Trustees  of  the  Alhambra 
Union  High  School  District  in  Contra 
Costa  County  at  the  office  of  the 
principal  of  said  school  at  the  main 
high  school  building  in  the  town  of 
Martinez,  County  of  Contra  Costa,  be- 
tween 10  o'clock  X.  M.  and  10:30  o'clock 
A.  M.  of  Friday,  March  5,  1020.  A 
separate  bid  to  be  submitted  for  the 
Installation  in  the  above  referred  to 
buildings  of  program  clocks,  fire  alarm 
and  an  intercommunicating  telephone 
system.  A  separate  hid  to  be  sub- 
mitted for  the  installation  in  said  two- 
story  building  of  complete  plenum, 
heating  system  with  ventilating  fans 
for  toilets  and  science  tables.  All  bids 
to  l»e  in  accordance  with  plans  and 
specifications  now  on  file  in  the  office 
of  J.  E.  Rodgers,  Byron  Brown  Building, 
Martinez.  California.  Copies  of  plans 
and  specifications  may  be  had  at  the  of- 
fice of  A.  A.  Cantin.  Architect,  68  Post 
St.,  San  Francisco,  or  Gazette  Building, 
Martinez.    California. 

A  deposit  of  $60.00  will  be  required  aa 
a  guarantee  of  the  rettirn  to  the  Board  df 
Trustees    of    said    High    School    of    the 

Slans  and  specifications  taken  for  hid- 
ing or  other  purposes  and  will  be  re- 
funded to  the  Contractor  when  the 
plans  and  specifications  are  returned  in 
good  condition.  No  bids  will  be  receiv- 
ed after  the  closing  hour  specified  in 
this    advertisement. 

Accompanying  each  proposal  shall  be 
a  statement  stating  the  maximum 
number  of  working  days  the  bidder 
will  agree  to  fully  complete  the  work 
of  this  contract  in. 

Time  is  of  the  essence  of  a  contract 
that  may  be  awarded  under  this  notice 
and  the  least  maximum  time  required 
to  complete  the  work  by  the  bidder  will 
be  considered  by  the  Board  in  award- 
ing the  contract. 

In  awarding  the  contract,  bidders 
■will  understand  that  it  will  be  neces- 
sary to  file  tw^o  bonds  with  the  con- 
tract, one  to  the  extent  of  50%  of  the 
amount  of  the  contract  for  faithful 
performance  of  the  work  and  the  other 
for  50%  of  the  amount  of  the  contract 
known  as  a  lien  bond  to  secure  the 
payment  of  labor  and  material.  The 
form  of  all  bonds  shall  comply  with  all 
laws  covering  the  same  and  will  be 
subject  to  the  approval  of  the  Dis- 
trict Attorney  of  Contra  Costa  County. 

Proposals  shall  l)e  delivered  to  A.  E. 
Dunkel.  President  of  the  Board  of 
Trustees  of  Alhambra  Union  High 
School  District,  at  the  office  of  the 
principal  of  said  school  in  said  high 
school  building  between  the  hours 
hereinbefore  stated.  Said  bids  shall  be 
enclosed  iii  a  sealed  envelope  addressed 
to  the  Board  of  Trustees  of  Alhambra 
Union  High  School  District,  Contra 
Costa  County,  California. 

A  certified  check  of  5%  of  the  amount 
of  the  proj)Osal  payable  to  Alhambra 
Union  High  School  District,  California, 
must   accompany  each   proposal. 

Should  the  successful  bidder  fail  to 
obtain  a  bond  and  sign  a  contract  for 
the  amount  of  his  proposal,  upon  the 
contract  being  awarded  to  hTm.  under 
this  notice,  his  check  will  be  forfeited 
to  said  district. 

All  checks  will  be  returned  to  the 
unsuccessful  liidders  upon  application 
at  the  office  of  the  Clerk  of  the  Board 
after  the  contract  has  been  signed  and 
bond  furnished  by  the  Contractor 
whose  bid   has  been  accepted. 

The  competency  and  responsibility  of 
bidders  will  be  considered  In  making 
any  award  under  this  eontiact 


The   Board   of   Trustees   reserves   the 

right   to   reject  any  or  all  bids  or  any 

part   of  any   hid. 

Dated.  February   12.  1920. 

A.   E.    DUNKEL. 

President  of  the  Board  of  Trustee?  of 
Alhambra  Union  High  School  Dis- 
trict. 

J.   E.  RODGERS. 

Clerk  of  the  Board  of  Trustees  of  Al- 
hambra   Union    High    School    District. 


Board  of  State  Harbor  Commis- 
sioners. Union  Depot  and  Ferry  House. 
San  Francisco,  California,  March  e, 
1920. 

SEALED  I'RGPOSALS  or  bids  will 
be  received  at  this  office  at  or  prior  to 
11  A.  .M.,  on  Thurxday,  Mareh  IS,  1920, 
for  furnishing  labor  and  equipment 
and  dredging  Islais  Street  Channel  250 
ft.  wide  and  36  ft.  below  City  Datum 
from  the  36  ft.  contour  (referred  to 
City  Datum)  in  .San  Francisco  Bay  to 
the  line  of  Kentucky  Street  in  S«n 
Francisco. 

The  work  herein  contemplated  shall 
be  done  in  strict  accordance  with  the 
specifications  and  plans  prepared 
therefore  by  the  Chief  Engineer  oi* 
the  Board  and  adopted  by  the  Board 
December  26.  1919,  and  on  file  in  this 
office,  to  which  special  reference  i.s 
her^liy  made. 

Each  bidder  shall  state  a  price  per 
cubic  yard  place  measurement  for 
which  he  will  furnish  all  labor,  equip- 
ment and  material  and  do  the  work 
herein  specified  for  OredginK  iHlnis 
Street  Channel. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a  cer- 
tified check  for  an  amount  equal  to 
Five  (5)  per  cent  of  the  amount  of  the 
proposal  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditionen 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bid- 
der shall  fail  or  neglect  to  execute  a 
contract  and  give  the  bond  required 
within  Six  (6)  days  after  the  award  is 
made,  in  that  case  the  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure  ana 
neglect  and  shall  be  paid  into  the  San 
Francisco    Harbor    Improvement    Fund. 

The  contractor  shall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less 
than  one-half  of  the  amount  payable 
by  the  terms  of  the  contract,  with  a 
corporation  thereunto  duly  authorized 
by  law  and  commonly  known  as  a 
siirety  company,  as  surety  (such  surety 
company  to  be  one  of  those  approved 
by  the  State  Board  of  Control,  a  list  of 
these  approved  surety  companies  being 
on  file  in  the  office  of  the  Secretary), 
and  conditioned  for  the  faithful  per- 
formance by  the  contractor  of  all  the 
terms  and  conditions  of  said  contract 
according  to  the  true  intent  and  mean- 
ing thereof.  Said  bond  shall  also  pro- 
vide that  if  the  contractor,  person, 
company  or  corporation  to  whom  said 
contract  is  awarded  fails  to  pay  for 
any  materials  or  supplies  furnished  for 
the  performance  of  the  work  contract- 
ed to  be  done,  or  for  any  work  or 
labor  done  thereon  of  any  kind,  said 
surety  -will  pay  the  same  in  an  amount 
not  exceeding  the  sum  specified  in  said 
bond;  and  said  bond  shall  also  be  made 
to  inure  to  the  benefits  of  material 
men.  mechanics  and  laborers  as  pro- 
vided by  that  certain  Act  of  the  Leg- 
islature of  the  State  of  "California  an- 
proved  May  1.  1911  (Stats.  1911.  p  1422). 
Said  bond  must  b»  accenteable  to  and 
approved  by  said  Board,  both  as  to 
surety  and   form. 

Bids  will  not  be  considered  by  the 
Board  unlesjj  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  (be 
office  of  the  Secretary.  Room  No.  17. 
Union  Depot  and  Ferry  House,  at  or 
nrior  to  11  o'clock  A.  M.,  on  Thursday 
March  18.  1920.  at  which  time  and 
place  the  bids  will  be  oi>ened. 

The  Board  reserves  the  right  to  rc- 
iect  nnv  or  all  bids  if  deemed  for  the 
best    interests    of   the    State. 

Didders  are  invited  to  be  present  at 
the  opening  of  the  bid.s. 

Plans  and  snecificalions  of  this  work 
•  n  be  h.Td  al  Room  18.  Union  Depot  ai"! 
I'"erry.    Hoii."e.   upon   depo.sifinr     ^ilO.on 


SOR  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont, 

Gen.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dalla.s,  92  Sea  View. 

Berkeley. 
C.  A.  Smith.  Clareniont  Court. 
A.  Mereen,  Claremout  Court. 

Redwood  Citj'. 
E.  R.  Diamond,  Portola  Road. 

Riirliiif;anie. 
E.  A.  Christeiison.  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METAL   PRODUCTS     COMPANY     OF 
CALIFORNIA 

Agents   for 

The  Permutit  Company 

of  New  York. 

Sheldon    BldK.     ,       4«1    Mnrket    Strc*t. 

Telephone   DouBlaM    15.39. 

PERMT'TIT  SOFT  WATER. 


for    same,    which    will    be    returned    on 
return  of  plans  and  specifications. 

Bidders    are    requested    to    mark    en- 


elope    contc 

•Bid     For 

Channel." 


„    bid: 

Dredging     Islais 


.T.   H.   McCALLI'M, 

H.  H.  cosoniFF. 

MILES  STANDISH, 
Board  of  State   Harbor   Commissioners. 
FRANK  G.  WHITE. 

Chief     ?.;ngineer. 
HILDA   CrOHRM.^N. 

Secretary. 


.\I-ASK.\N      KXGINKKRING      fOMMIS- 
.SlOX  W.*NTS  BIDS. 

SEATTLE.  Wash. — Under  Circular 
No.  408.  bids  will  be  received  by  the 
Alaskan  Engineering  Commission.  Bell 
Street  Terminal.  Seattle.  Wash.,  up  to 
March  17th,  11  A.  M..  for  furnishing 
and  delivering  white  lead,  paints  and 
varnish.  Iiriishe.'?,  turpentine  and  lin- 
s^ed   oil. 
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BUILDING   CONTRACTS 


San  Francisco  County 

478 

Rosenslock 

Owner 

15000 

4T7 

Buckbee 

Swenson 

940 

478 

Harris 

Deibel 

975 

479 

Eordegoray 

Owner 

7900 

480 

Horg^aii 

Owner 

2500 

481 

Lombard 

O'Neill 

500 

482 

Buckbee 

Swenson 

1450 

483 

Qulnn 

Owner 

4000 

484 

Barnes 

Morris 

12000 

483 

Steieei- 

Pattinson 

3000 

486 

Davis 

Loblaw 

900 

487 

Phoener 

Owner 

1500 

488 

Kelly 

Owner 

10000 

489 

Peterson 

Owner 

600 

480 

Halkett 

Hatch 

500 

491 

Hall 

Owner 

6000 

493 

Chandler 

Gahen 

3000 

4D3 

Hoskingr 

Merritt 

1000 

494 

Waklee 

Ho  in 

800 

4  95 

Hansen 

Hansen 

30000 

496 

United' 

Brown 

1500 

497 

Allred 

Owner 

5000 

498 

rat  to 

Moran 

3600 

499 

Kelly 

Hogberg 

4800 

500 

Driscoll 

Little 

17600 

501 

Scahwartz 

Keedy 

500 

502 

Nielsen 

Andersen 

700 

603 

S  F  Pub.  Lib 

rary      Various 

54000 

504 

Same 

Same 

72000 

505 

Coleman 

Owner 

900 

.-)06 

Steele 

Kleeman 

R0» 

507 

Oyen 

Oyen 

600" 

r)08 

Stcinhart 

Anderson 

1100 

509 

Sprcckels 

McLeran 

2500 

ol" 

McFarland 

Owner 

1000 

511 

Wright 

Standardized 

9000 

512 

Gallagher 

Owner 

3S50 

613 

Gantner 

Taylor 

3318 

514 

Nelson 

Nelson 

40000 

515 

Behrens 

Sharnian 

9000 

516 

Peabody 

Amer  Cone 

4810 

517 

Svgs   Un    Bk&Tr          Owner 

500 

518 

Kole 

Finnegan 

700 

519 

Variety  Iron 

Owner 

l.'iOO 

520 

Sullivan 

Owner 

1000 

521 

l^oos 

Keystone 

1700 

522 

Lang 

Hamerton 

8000 

523 

Crocker 

Samuelson 

3500 

524 

Same 

Same 

7400 

525 

Corder 

Schell 

2SOO0 

526 

Mullcr 

MuUer 

900 

527 

Greater   City 

Lbr        Ohisen 

5500 

528 

Hcrsh 

Petersen 

12000 

529 

Asmussen 

Owner 

900 

530 

Mangels 

Owner 

5000 

531 

Buckley 

Montgomery 

752 

532 

Carson 

Carson 

500 

533 

rtamactotti 

Gilmour 

GOO 

534 

Bell 

Owner 

8000 

635 

Ktippenheime 

r             Mullen 

TtO 

5J6 

Mat  toon 

I'etterson 

2200 

5S7 

JansFen 

Owner 

395(1 

538 

Schroedpr 

Johnson 

625 

539 

Kaikinger 

Johnson 

1200 

PKHMITS. 

ALTERATIONS 

(476)      NO.    263     BUSH.       Change    loca- 
tion of  passenger  elevator  for  store. 
Oivner — Sarah  Rosenstock  and  Hilda  R. 

Nutall.  3622  Jackson  Street. 
Architect — Heller    &     Wilson,     57     Post 
St..  San  Francisco. 

Cost.   ?]5.000 


ALTKRATIONS 

(477)      NE  BATTERY  AND  WASHING- 

loti. .    Alter    present    saloon    front. 
Owner — Buckbee.   Thorne     &   Co:,      151 

Sutter  St.,   San   Francisco. 
.\rchitect — None. 

Contractor — Swenson     &     Franzen.     145 
Natonia    St.,    San    Francisco. 

COST.  J940 

Al^TKKATIONS 

(«78t      .VE  CLAY  AND  DRUMM.      Alter 

■  store   front. 
Owner^-A.  Harris  &  Co.,   180  Jessie  St.. 

-  ■  San    l-'rancisco. 
Architect — None. 

Contra<tor — L.  J.  Deibel.  2453  Buchan- 
an .''I,.  .San   Francl.sco. 

COST,    J975 


ALTERATIONS 

(479)  NW  CLEMENT  &  ELEVENTH 
Ave.  Raise,  alter  and  make  addi- 
tions for  store  and  residence. 

Owner — Martin    Bordegeray,    Premises. 

Architect — Gustave  .  Stahlberg,  407 
Flatiron   Bldg.,   San   Francisco. 

Day's    work.  COST,    $1900 


DWELLING 

(480)      W  CONCORD  150  N  Morse.     One 

story   and   basement   frame  dwelling. 

Owner — P.     Horgan,       915     Pierce      St., 

San   Francisco. 
Architect — None. 
Dav's   work.  COST.   $2,500 


ALTERATIONS 

(481)      NO.     222    CRAUT.         Alter      en- 
trance to  store,  doors,  windows,  etc. 
Owner — J.   A.   Lombard   Co..   Premises. 
Architect — None. 

Contractor — Daniel   O'Neill.    273   Minna 
St.,  San  Francisco. 

COST.  $ 


00 


.\LTE  RATIONS 

(482)      SW    DIVISADERO    &    SUTTER. 
Change    present    saloon      front      and 
alter    interior    for    store. 
Owner — Buckbee,    Thorne      &      Co..    151 

Sutter  St..   San    Francisco. 
Architect — None. 

Contractor — Swenson     &     Franzen.  14o 
Natonia  St.,   San   Francisco. 

COST,  $1450 


ALTERATIONS 

(483)      SB  FIFTEENTH  AND  CHURCH 
Alter    present     (2)     flats    into     (6)     'J 
and  3-room   apartments. 
Owner — J.   Quinn,   NE   16th  and  Church 

St.,  San  Francisco. 
Architect — A.      W.    Richardson,      94H4 

Church   St,,  San  Francisco. 
Day's   work.  COST.    $4000 


RESIDENCES  ,    ,,^    ^, 

(484)      E    FAXON    AVE    120    and    175    S 
Pizarro.      Two    one-story    and    base- 
ment  frame   residences. 
Owner — Frank  Cole  Barnes, —  Miramar 

Ave..    San   Francisco. 
Architect — A.    W.    Smith,    1010    Broad- 
way. Oakland. 
Contractor — G.    W.    Morris,    132    Judson 
Ave..  San  Francisco. 

COST.   $6000  each 


REPAIRS 

(485)      SE    FOLSOM    &    EIGHTEENTH. 

Repair  fire  damage  to  stove  foundry. 

Owner — Steiger    &    Kerr    Foundry    Co.. 

18th  and  Folsom.  San  Francisco. 
Architect — None. 

Contractor — J.   Pattinson.   925   The  Ala- 
meda. Berkeley. 

COST.  $3000 


ALTERATIONS 

(486)      NE    FILLMORE      AND      UNION. 
General    alterations    for    soft      drink 
store,    magazines,    etc. 
Owner — Davis   &  AVllliams.   2198   Union 

St.,   San   Francisco. 
Architect — .V.    A.    Cantin,    68    Post    St.. 

San   Franci.sco. 
Contractor — M.    H.    Loblaw,    2222    Fill- 
more St.,  San  Francisco. 

COST.   $901) 


ADDITION 

(487)      NO.     1517-F.       GOLDEN       GATE 

Ave.     Addition  of  two  rooms  to  upper 

flat. 
Owner — Dr.   A.   A.   Phoener.  Premises. 
Architect — None. 
Day's  work.  COST.  $1500 


STORES 

(488)      W    HYDE    m -d   N    Golden   Gat* 
Ave,     One-story    briik    (2)    stores. 


Owner — Frank   S.      Kelly.    100.5      Larkin 

St..   Ban   Francisco. 
Architect — B.   R.   Christensen,   320   Lick. 

Bldg.,   San   Francisco. 

COST,    $10,000 


SHAVING   BURNER 

(489)     NO.    120    HOOPER.        (.'onstruct 

brick    shaving    burner. 
Owner — Edwin  T.   Peterson,   Premises. 
Architect — None, 
Day's  work.  COST,  $600 


ALTERATIONS 

(490)      S   HARRISON      125    W      Eighth. 
Raise  present  office  and  construct  ad- 
ditional  story. 
Owner— Wm.   Halkett.     1215     Harrison 

St..   San   Francisco. 
Architect — Nona. 

Contractor — H.    L.    Hatch,    4439    Geary 
St.,  San  Fiancisco. 

COST,    $500 


DAVELLING8 

(491)  W  MIRAJLA.R  171  and  211  N 
Westwood  Drive.  Two  one-story 
and   basement  frame  dwellings. 

Owner — C.  A.  Hall.  1301  Fourth  Ave.. 
San   Francisco. 

Architect — None. 

Daj-'s  work.  COST,  $3000  each 


ALTERATIONS 

(492)      NO.    433    POWELL.      Alter   hotel 

lobby   and   ofRcc   arrangement. 
Owner — Chancellor    Hotel,    Premises. 
Architect — None. 

Contractor — Joseph  Cahen,   333  Kearny 
St..   San   Francisco. 

COST.  $3000 


GARAGE 

(493)      NO.    50    PIEDMONT    ST.      Erect 
private    garage    in    rear      and      con- 
struct   brick    steps    and    wood    stairs 
for   residence. 
Owner — Dr.  R.  G.  Hosking,  Premises. 
Architect — Geo.   M.   Merritt,   3015   Geary 

St.,  San  Francisco. 
Contractor — Geo.      M.      Merritt,       3015 
Geary   St.,   San   Francisco. 

COST.  $1000' 


ALTERATIONS 

(494)      NO.     1601    POLK.      General     in- 
terior   and    exterior    alterations    for 
drug   store. 
Owner — Waklee     Drug     Co..     Inc..     101 

Powell  St..  San  Francisco. 
Architect — Rowell      &      Collins.      Claus 

Spreckels  Bldg..   San   Francisco. 
Contractor — Thos.   S.  Hoin.   1739   Wash- 
ington  St.,   San   Francisco. 

COST.   $800 


APARTMENTS 

(495)  SW  SACRAMENTO  AND  SCOTT 
Three-story  and  basement  frame  (6) 
apartments. 

Owner — Ella  M.     Hansen.  320     Willard 

St..  San  Francisco. 
Architect — J.      F.    Dunn.      401      Phelan 

Bldg..  San  Francisco. 
Contractor— F.    L.    Hansen.    2900    Polk 

St..  San  Francisco. 

COST.  $30,000 

ALTERATIONS 

(496)  NO.  47  THIRD.  Alter  for 
restaurant. 

Owner — United    Cigar    Stores    Co..     557 
Howard  St.,  San  Francisco. 

Architect — Gustave         Stahlberg,         407 
Flatiron   Bldg.,   San   Francisco. 

Contractor — S.       E.    Brown.       1434      6th 
Ave..   San  Francisco. 

COST.  $1500 

DWELLING 

(497)  W  VICTORIA  100  S  Urbano  Drive 
Two-story  and  basement  frame 
dwelling. 

Owner — C.    S.    Allred.       150      Onondaga 

Ave..   San   Francisco. 
Architect — None, 
Day'.s    work.  COST.    $5000 
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RECORDED  GARAGE                                                                        n«-npr w    w    t:^v...«„=    i  .n   .1     i   c. 

fhir^S'-mo    MXSSIOX.       AU    wor.  '^??L.r    J^e^^    .S^      -{^-^.  S^eSI--^^-^--"^" 

for  alterations  of     lodge   room      into  garage.                                                                        Contractor T    L    Sharman   A-   <5r,n    ii^A 

apartments   in   building.  Owner-F.   J.   Steele.   Premises.  Shaner   Ave,'  San   PranfisfS   " 

Owner— Jolin    Catto.    2S1    Sth   Ave..    San  Arcliitect— None.  Filed    Feb    25     '20       Dated    FphP^    •!>(» 

Francisco.  Contractor— Wm.       J.       Kleeman.       188  Frame   up    .'....' *22b6 

Architect— None.  Page   St..    San   Francisco.  Brown    coated    "2260 

Contractor— Harry      Moran,      778      10th  COST.   $500  Completed    and    accepted    ..'.'.'.'.    2250 

Ave.,  San  Francisco. Usual    35    days    22fi0 

Filed  Feb.   24,  '20.      Dated  Feb.   24.   '20.  FRAME    FLATS  TOTAL  COST" $9000 

Brown  coated    i^  (507)      S  ANZA   30  W   20th   Ave.     Two-  Bond,    $4,500.      Sureties,    Alfred  '  Botha 

Completed  and  accepted %  story  and  basement  frame   (2)   nat.s.  and    Leon    J.    Hermitte.      Forfeit     $10 

Usual    35    days %  Owner — Oyen   &   Midbust,   131   Mangels  Limit,    90    days.      Plans    and    speclflca- 

TOTAL   COST,    $3600  Ave..  San  Francisco.  lions  nied. 

Bond,    none.      Limit.      April      25,    1920.  Architect — Xone.  

Forfeit,  none.     Specifications  only  filed.  Day's   work.                                 C6ST    $6000 

iq^n°'^Mo~rK'?,''""'      reported    Feb.       21,  i.^^iprptv  w  ,"7T '  CONCRETE   WORK 

1920.     No,  460.  K^P.^^vA      .Y„-'^^f',o,..,.T         r-  <516)      COM.     AT    PT.    306-.    S    ISLAI3 

_                                  ■  (J>u»>      AU.     41it       LARKIN.         Underuin  and    690    E    3rd    S     lOOxR    Rfl        R*»I-n- 

CONCRETE   WORK,   ETC.  north  wall  of  present  building.  forced    concrete    work    for   vWetaWe 

(499)  W  HYDE  137-6  N  Golden  Gate  Owner— Lola  Steinhart  et  al.  Care  Ar-  oil  plant  vegetable 
Ave  W  137-6XN  55.  Concrete  work,  ,  chitect.  Owner — Henry  W.  Peabody  &  Co.  64 
grading,    brick    work,    etc.,    for    one-  Architect — Sylvian     Schnaittacher,     233  Pine  St..   San  Francisco. 

story  Class  'C"  building  (2  stores).  ^       Post  St.,  San  Francisco.  Superintendent — C.    A.    Watts,    24    Call- 
Owner — F.    S.    Kelly,    1005    Larkin    St.,  Contractor — N.      Anderson,    180      Jessie  fornia  St.,  San  Francisco. 

San  Francisco.  St.,  San  Francisco.  Contractor — Jas.    Pasqualetti    as  Amer- 

Architect — B.    R.    Christensen.    320   Lick  COST.  $1100  ican    Concrete    Co.,    785    Market   St., 

Bldg.,   San   Francisco.  _                              San   Francisco. 

Contractor — Emil   Hogberg.  SHEDS  Filed   Feb.    25,   '20.     Dated  Feb.   16,   '20. 

Filed  Feb.  24,  '20.     Dated  Feb.  20.  '20.  <50a)      N  PINE  7«    \V  Davis.  Erect  con-  On    Sth    of  each   month    76% 

Completed  to  sill  height $1800  crete  sheds.  Usual   35   days    26% 

Completed  and  accepted 1800  Owner^-J.    D.    Spreckels.      2      Pine    St  TOTAL    COST.    $4810 

Usual    35    days 1200  San  Francisco.                                         "  Bond,    $4810.      Sureties.    Maryland   Caa- 

TOTAL    COST.    $4800  Architect — G.      A.      Applegarth.       Claus  ualty    Co.       Forfeit,     none.       Limit.      45 

Bond,  $2400.     Sureties,  L.  R.  Sibley  and  ^       Spreckels  Bldg..   San   Francisco  days.     Plans  and  specifications  filed. 

Walter  N.  Reed.     Limit.  20  days.     For-  Contractor — McLeran    &    Petersen.    725  

feit,    none.      Plans     and      specifications  Hearst  Bldg.,  San  Francisco.  PERMITS 

filed.  COST    $'500  ALTERATIONS 

NOTE:— Permit    also    applied    for    to-  '  <517)      SE   ELLIS  AND  MASON.      Alter 

day.  see  No.   488.  ALTERATIONS  store  fronts. 

(510)      W    SIXTH    AVE    185    N    Fulton  Owner — Savings    Union    Bank    &    Trust 

APARTMENTS  New  tar  and  gravel  roof :  plaster  front  ■  ^°-    Grant    Ave.    and    Market    St., 

(500)  SE  TWENTY-FIRST  AVE  AND  cement    work;    painting:      partitions'  San  Francisco. 
Cabrillo    E    30xS    100.      All    work    for  *'°'  ^°''  apartments.                                     '  Architect — None. 

two-story  frame  apartments.  Owner— Samuel     McFarland.     505    Mills  Day's    work.                                  COST.    $500 

Owner — John  J.  DriscoU,   133  Geary  St,  Bldg..  San  Francisco.  

San    Francisco.  Architect — None.  \I  TERATIONS 

Architect— Edward       E.       Young,       251  Day's  work.                               COST.  $10,000  (518)      NO.  1129  GRANT  AVE.  Remodel 

Cont'^acYo'/l!'ohn"LitTre''"""'=°-              ."  PR-^ME  DWElITiI^-  panl.ions"''''"'    ^'"^    ''"'''^'      "'"''" 

Filed  Feb.  24,  '20.     Dated  Feb.  24,  '20.  (^l"      E    THirty-FIFTH   AVE    125    &  Owner— FKole     1608   Grant    Ave      San 

1st  story  joists  set $1500  loO  N  Balboa.      Two     one-storv     and  "       Franci4o 

Frame  up    2000  ^  basement   frame   dwellings.  Architert— None 

Brown  coated    3000  Owner-J.  W.   Wright  &  Co..  228  Mont-  ContrictoTI^I     Finnegan     S-o    Califor- 

Plastering  completed   3500  .       &omery  St..  San  Francisco.  nfa  St     San  Franciico            '-^"'°'^- 

Completed  and  accepted 3125  Architect— None.  ma  bt.,  ban  !•  rancisco. 

Usual  35  days 4375  Contractor— Standardized    Construction  ^.USI.    *(«u 

_    TOTAL  COST,    $17,500  Co.,  52  11th  St..  San  Francisco.  ,r,r,M  wr.i5T.-c. 

Bond.    none.      Limit,    90    days.      Forfeit,  COST,  $4500  each  J?^^  ^r      wi^T^rcrv^i      ar      r-      .,    ,,.u 

none.     Plans  and  specifications  filed  '"^^^     N     HARRISON      65      E    eighth. 

FRAME  RESIDENCE  One-story   steel    and    corrugated    iron 

"\ve    'one^'^t?;^  Ind  bf .7^'"/;^'"''^  Owne"r-^A°lHety   Iron    Works,    970    Bry- 

PERMITS  res!de.?c"        '°"^  ^""^  basement  frame  ant  St.,  San  Francisco. 

ALTERATIONS  Owner— E.    J.    Gallagher,    112   Lyon    St.,  mv's'woTk           '                        COST     Sl'ino 

(501)  NW    MISSION    AND    TWENTY-  San  Francesco.  Days   worK.        (.OST,    $lo00 

first.     Close  up  present  stairway  and  Architect— None.  .  r  m^^^, .  ,„r^^r„ 

open  trap  door  at  curb.  Day  s  work.                                   COST    .iSSTO  ALTERATIONS 

Owner— S.   Schwartz.  '•''20)      NO.      743     HOWARD.        Change 

Architect — None.  ■"                        RI'X'OHDED.  front,   repair  floor  and   plaster  wall.i. 

Contractor — Wm.    M.    Reedy,    267    Ells-  ALTERATIONS  AND  ADDITIONS  Owner^^T.  A.   Sullivan.   41   Montgomery 

worth   St..   San   Francisco.  <5}3)      N'O.     1453    MISSION.       All    work  S'-'  S^"  Francisco. 

COST,    $500  '?'"  alteration.s  and  additions  to  knit-  Architect — None. 

*  ting  mill.                                               u  Kiiii  Day's  work.                                   COST,  $1000 

(602)      NO.     2097     MARKET.       Changes  Owner — Gantncr  &  Mattern  Co..  Preni  

in    light    courts:      plumbing;      cement  Architect — Louis   M.    Upton    and   Milton  M.A.RQUISE 

work    for    restaurant.  Latham,    454    Montgomery    St.,    San  (521)      NE  MARKET  AND  STOCKTON. 

Owner — Andrew   Nielsen,   Premises.  _       !•  ranciscb.  Erect  marquise  for  store. 

Architect—None.  (contractor- Taylor     &      Jackson.      Call  Owner— Roos  Bros..   Premises. 

Contractor — Fin  Andersen.  „.      Bldg..  San  P^rancisco.  Architect — Xone. 

COST,   $700  *''*^<i  J^fb    25,   '20.      Dated  Feb.   21.  '20.  Contractor— Keystone  Ornamental  Iron 

„,   .„„  ,.  „.           TT^T"^   or?  ,    ^""^    accepted $2488  &    Bronze    Works.    300    Natoma    St., 

CLASS  "C"   LIBRARY  Usual  35  days S30  San  Fianci-ico 

(503)  AV    POWELL   137-6   N   Washing-  ,,    ,,,     .,,,„       ^         TOTAL   COST.    $3318  COST.    $1700 
ton.      One-story    and    basement   Class  "p'ld,   $3318.      Surety,  American   Indem-  

'C"   library.  2,'"',  V°'      Limit,   30  days  after  Feb.    24  fraaip-  dwe-t  nvr 

Owner— Board    of   -Trustees    of    the    San  ^."/f^'*'  "O"-^-     Plans  and  specifications  ?522)      E    MER(^5r>      AVE      100'>14      N 

Francisco  Public  Library    for  Trus-  "led.  Ij?        ■       .    ™i^')"'^i'      '^  ^  fj      i"u.-j4      rv 

tees    of    the    Carnegie    (3  ft     (North  Kensington.      One-story    and    basement 

Beach  Branch.         '"^"''-"'     ''^°""  BUNGALOM'S   AND   GARAGES  frame  dwelling. 

Architect-G.    Albert      Lansburgh.      709  '514)      LOTS    9.    10,    11,    12.    BLK.    3166.  °^'''^^~^Vlf,rRrn     ^          '                        ^■• 

Mission  St..  San  FrancLsco.  Westwood       Park.       Four       one-storj^  v,..hi?rot      m^^,^ 

\ariouB  Contractors              COST.  $54  000  ^  trame    bungalows  and   garages.  -Aicnuect — «onc. 

--v^oi.  *.4.wuu  Owner— Hans    Nelson,     1375      Plvmonth  Contractor— Wm.    C.    Hamertoii    &    Son. 

CLASS    'C"    LIBRARY  .       Ave..    San    Francisco             Plymouth  jgj,,    vv'^Uev   St.,    San    Francisco 

(504)  N       .SACRAMENTO       l:;7-6        W  Architect— Chas.       II.      Strothoff,       2276  (  O&T,  $8000 
Baker.  One-story  and  basement  Class  nr,„}^V^,          <!  ^'^'^   Francisco.  

"C"  library.  Contractor- Nelson     Broa.',     1375     Ply-  FRAME    DWELLING 

Owner — Board    of   Trustees   of   the    San  tt-,    "7^^  ,  •  |L^"   Francisco.  (523)      N    SEA'ILLE    150      X      Cordova. 

Francisco  Public  Library    for  Trus-  if                  "^'     ""•      Dated   Feb.    19,    '20.  One-storv  and  basement  frame  dwig. 

tees  of  the  Carnegie  Gift   (Presidio  *rames   up   and    enclosed    $10,000  Owaer — Crocker     Estate     Co..     Crocker 

Branch.)                             v^  il   vi  resiaio  Brown    coated     10,000  Bldg..  San  Francisco. 

Architect— G.    Albert      Lansburgh.      709  Bsua'l    3?  dav"=      ="^epted     ....    10,000  Architect— Xone. 

Mission  St.,  San  Francisco.  ^     TO^ii' •.^n-c;+' '.IS'^SS  Contractor-A.       M.       Saniuelson.        290 

\arious  Contractors.            COST.  $72,000  r.„,,,,     .,n  nnn       <i,.iitC,„    COST,    $40,000  Rolph   St.,   San   Francisco. 

'  L,ona     $20,000.      Sureties,    Chas.    Monson  COST    $3500 

ELECTRIC   WORK    FTC  V"?**  ■?<^:S^"'.T'    Peters;      Forfeit,      none.  "      '    * 

*'^^^  ^\^^-^^>^ST   AVK.  .^ir'fillV'^^'"       P>-«    and    specifica-  ,,r.,„e   DWELLINGS 

L,iectric    work,      plumbing,      fiooring.  (521)      X    SEVILLE      175    and      200      W 

<->,.^«„'.     A   '■'JJ'dence.  ItlCSIDENCE  Cordova.      Two    one-story    and    base- 

AliuT^V'Jj,     ?■    '^£'*'"i«."-      SS"      ^I"^-  (SIS)      LOT  15  AND  E  2%    FT.  LOT  16,  '"''>"    frame   dwellings. 

ArchlteA      \v  ,■        "  ^''»"''""^°  Blk.    16.    Extension   No.    2,   St.   Francis  Owner— < 'rocker   Est.^te      Co..      Crocker 

Dav'«  wnTi;          ■                         ,.-^o-n    ,  Y''"'"^-      All    work    for    a   frame    resi-  tll'lK  •   ««"   Pntn.-isco. 

r'a>  H  «oik,                                    COST.   $900  dence.  .\rchilecl— None. 
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Contractor — A       M,       Sannielson,        290 
Rolph  St..   San  Francisco. 

COST.    $3701}  each 

FRAME  DWELLING 

S    TERRACE      DRIVE      123.  W      Santa 
Clara.        Tivo-story     and        ba.'^ement 
frame  dwelling:. 
Owner— H.   H.   Behrens.    140   SeconO   St.. 

San   Francisco. 
Architect — None. 

Contractor — T.   L.  Sliarman  &   Son.  Itlo 
Shatter  Ave..  San  Francisco. 

COST.    $9000 
NOTE: — Recorded    contract     reported 
Feb.   26..  No.   515. 


RECORnF.II. 

BRICK    BlILDING 

(525)  SW  SEVENTH  AND  N.VTOMA 
75  on  Seventh  and  123  on  Natoma. 
All  worlc  for  one-story  and  basement 
briclt  building:.  • 

Owner — T.    W.    Corder    Incorporated. 

Architect — None. 

Contractor — Samuel    Schell.    180    Jessie 
St.,    San    Francisco. 

Filed   Feb.   26.  '20.      Dated  Feb.   26.    20. 
Excavation  done,  and  foundation 

walls  and  piers  completed $4000 

Briclc    work    done    and    ready    for 

roof   joists    7000 

Brick   work   done  and   roof  com- 
pleted         5000 

Completed    and    accepted 5000 

SO  day*  after 7000 

TOTAL  COST.   $28,000 

Bond.   $14,000.      Sureties.  J.   A.  Brutcher 

and  AVni.   A.   Rainey.        Limit.     60  days. 

Forfeit,  none.     Plan.";  and  specifications 

filed. 


I'F.KMIT.S 

ADDITIONS 

(526)      NO.  45  FIFTH  AVE.     Minor  ad- 
ditions  to    residence. 
Owner — Mrs.  P.  MuUer.  Premises. 
Architect — None. 
Day's  work.  COST.  $S0O 


FRAME    DWELLINGS 

(527)  E  FORTY-EIGHTH  AVE  100 
and  125  N  Fulton.  Two  one-story 
and  basement  frame  dwellings. 

Owner — Greater  City  Lumber  Co.,    312."i 
Mission  St..  San  Francisco. 

Designer — A.   H.  Ohlsen. 

Contractor — A.    H.    Ohlsen,       574       26th 
Ave..  .San  Francisco. 

COST.  $2750  each 

ADDITIONS 

(528)  NO.  1633  FILLMORE.  Addi- 
tions and  alterations  for  store;  rat- 
jiroofin&.  etc. 

Owner — Hersh    Bros.,     !)71     Market    St.. 

San   Francisco. 
Architect — None. 
Contractor — .intone   Petersen.   2722  .San 

Bruno  Avf..  San  Francisco. 

COST.    $12.0011 

ADDITIO.VS 

(529)  NO.  723  HAIGHT.  Addition  ot 
rooms  for  apartments. 

Owner — M.     1.    Asmussen.     ;iC4     Noe    St.. 

San   Francisco. 
.Vrchitect — None. 
Day's  work.  COST.   $lliMi 


FRAME  DWELLING 

(530)     AV   MIRAMAU    131   N   Weslwood. 

One-stor.v  and  basement   frame  dwlg. 

Owner — Mangels  Bros..   1142  Naples  St.. 

San   Francisco. 
Architect- — Theo.  W.   Lenzen.   Humboldt 

Bank    Bldg..    San    Francisco. 
Day's   work.  COST.    $5000 


FRAME  GAR.VGE 

(531)  W    MORUELL    PLACE       150 
Broadwa.v.      One-story   frame   priv.n 
garage. 

Owner — R.     Buckley.     1351     Broadw; 

San   Francisco. 
Architect — -None. 
Contractor — E.    .T.      Montgomery.      13 

Broadway.  San  Francisco. 

COST.    $7 

PKBMIT.S 

ALTER. VTIONS 

(532)  NO.    1070    DtJLORES       Alter    i 
basement  garage. 

Owner — B.  I'asson.  Prenii.ses. 
Architect — None. 


Day's   work. 


COST.    $300 


CEMENT  PLASTER  EXTERIOR 
(533)      SE   SANSOME     AND     PACIFIC. 
Build  scaffold  and  cement  plaster  ex- 
terior of  building. 


Owner — H.   E    Ramaciotti.  Montgomery 

St  ,  San  Francisco 
Architect — None. 
Contractor — Wm.  G.  Gilmour.  180  Jessie 

St..  San  Francisco. 

COST.  $600 


ADDITION 

(534)      W    SCOTT    127-8U     N    Jackson. 
Add  three  rooms  for  apartments  and 
make  other  alterations. 
Owner — Nathan      L.      Bell.    401      Phelan 

Bldg.,  San  Francisco. 
Architect — J.      P.    Dunn.      401      Phelan 

Bldg.,  -San  Francisco. 
Day's    work.  COST.    $8000 


ALTERATIONS      v. 

1535)      NO.   211    KEAI^NY.     Changes  on 

front  for  bootblack  .stj.nd.  store,  etc. 
Owner — J.   A.   Kuppenhelmv,   Premiaea. 
Architect — None.  "  > 

Contractor — Mullen  Mfg.  Co. .^4  Rausch 
St..  San  Francisco. 

COST.   «750 


ALTERATIONS 

(536)      NO.    2626    LARKIN.      Alter    and 

add  for  residence.     • 
Owner — Miss    Laura   E.    Mattoon.      2626 

Larkin   .St.,   San   Francisco. 
Architect — None. 

Contractor — G.    T.   Petterson.    35   Mont- 
gomery St..  San  Francisco. 

COST.  $2200 


I-'RAME   DWELLING 

(537)      E  SEVENTEENTH     -WE  150     S 
Cabrillo.       One-story    and     ba.sement 
frame  d\^■elling. 
Owner — E.      A.      Janssen.      802      Hoarst 

Bldg..   San    Francisco. 
.\rchitect— None. 

COST.  $3950 


RECORDED 

i:  N  DE  R  PI  NN I NG 

(538)    SW  McAllister    &    gough 

27-6x60.      All    work   for  underpinning 
west    wall    of   building      (store      and 
dwelling). 
Owner — Meta   Schroeder   et   al,   Prem. 
.\rchitect — Mel  I.  Schwartz.  Nevada  Bk. 

Bldg..    San    Francisco. 
Contractor — ,1.    M.    .Tohnson,    California 

and  Polk  Sts.,  San  Francisco. 
Filed  Feb.   28,  '20.      Dated  Feb.   27.  '20. 

Completed   and    accepted $468.75 

Usual    35    days 156.25 

TOTAL  COST.  $625.00 
Bond.  none.  Limit,  10  days  after  noti- 
fication of  architect  to  commence  work 
Forfeit,  none.  Plans  and  specifications 
none. 

NOTE: — Permit   also   applied   for   to- 
day. 


UNDERPINNING 

(539)      S  Mc-\LLISTER  55  W  Gough  W 
55xS     137-6.       All     work     for    under- 
pinning of  east  wall  of  building. 
Owner — Theo.    and    Louisa      Kaikinger. 

715  McAllister  St..  San  Francisco. 
Architect — Mel  I.  Schwartz,  Nevada  Bk. 

Bldg.,  San  Francisco. 
(I'orftractor — .T.    M.    Johnson.    California 

and  Polk  Sts..  San  Francisco. 
Filed  Feb.   28.  '20.      Dated  Feb.   27.  '20. 

Completed  and  accepted $900 

Usual    35    days SOU 

TOTAL  COST.  $1200 
r.ond.  none.  Limit.  10  days  after  noti- 
fication of  architect  to  commence  work 
For.feit.  plans  and  specifications,  none. 
NOTE: — Permit  also  applied  for  to- 
day. 


Sar 


Francisco    County. 


Feb.   26.   1920— S  SUTTER  62-6   E  Hyde 

E    25xS    87-6.      W    F    Dunn    to    Rater 

J  -Waters.      5   years.    $22,500. 
Feb.  24.  1920— NOS.  528.  530.  532  GRANT 

Ave.      James   Ward   to   Sing   Fat  Co.; 

5    years.    $18,000. 
Feb.    24.       1920— SE      FILLMORE      and 

Golden    Gate    Ave..    No.    1298      Golden 

Gate    Ave.      Mary    Price,    Extrx.    Est. 

Wm.    E.    Price,    deceased,    to      J.      A. 

White;   1  year.  $300. 
Feb.    27.   J920— NW   FIFTH   AND   MINT 

Ave   44   5th   St.      Boyd   Investment  Co. 

to   Justin   and   wife   Alphonsine   Mar- 

cillae;    19    months;    $6840. 
F-eb.    27.    1920— E    TENTH    250    S    Har- 

Sophie    E.    Buckley      to      Charles    F, 

Rodin;   5   years;   $900. 

rison  E  lR5xS  25,     P.inlel  R.  and  wife 


COMPLETION   NOTICES 


Su  Fnnelie*  Cvuty 


Feb.  20.  1920— LOTS  1  AND  2  BLK 
"N."  Mission  Terrace.  Mission  Ter- 
race Co  to  H  C  Lewis.. Feb.   19.   1920 

Feb.  20.  1920 — W  SANCHEZ  51-6  N 
19th  N  25xW  105.  Charles  Vedell  to 
whom    it    may    concern 

Feb.  20.  1920— S  CLEMENT  70  W  11th 
Ave  W  50xS  7  5.  Jacob  Weissbeirr 
to  Theodore  G  and  Rollin  E  Meyer. 
Feb.   20.    1920 

Feb.  20.  1920 — E  TWENTY-FOURTH 
Ave  200  N  Balboa  N  50xE  120. 
Jacob  Weissbein  to  Theodore  G  and 

Rollin  B  Meyer Feb.  19.  1920 

Feb.  20.  1920 — LOT  1  BLK  3197,  West- 
wood  Park;  Lots  23.  24  and  25  Elk 
3175,  Westwood  Park.  Herman  C 
Baumann  to  Robt  G  Black. Feb  19.  "20 

Feb.    24.    1920— W    COMMONWEALTH 
Ave.   100  N  Geary  N  40xW  120.  Otto 
Anderson  to  whom  it  may  concern 
Feb.    24,    lllft 

Feb.  24.  1920— NW  GOLDEN  OATB 
Ave.  and  Broderick  W  87-6xN  40. 
Jas.  Welsh  and  Edwin  T.  Peterson 
to  Ja;    Welsh   Feb.  18.  1920 

Feb.  24.  1920 — FORESTSIDE  AVE. 
233. 14S  N' Vicente  N  33.333xW  100. 
lot  22.  Blk.  2414.  West  Portal  Park. 
M.   L.   Wamock'.to   whom     it  may 

concern .V Feb.    24.    1920 

Feb.  24,  1920— N  BU£H  137-6  W  Tay- 
lor —  82-6  N  137-6  £  82-6.  Pauline 
Schoenberg  to  Whlt»  &  Gloor.... 
,.  .Feb.    17,   1920 

Feb     25,    la2u LOT    S.      BLK.      3107, 

Westwood    Park.      WaKer    Hansen 
and   H.   G.   Hansen   to    Hans  J.   Han-, 
sen    Peb.    20.    1920 

Feb.  26.  1920— SE  NINETEENTH  AV 
and  Cabrillo  32-6x100.  J^hn  Little 
to  whom  it  may  concern  .  Fiib.  25.  1920 

Feb.  26.  1920— SW  TWENTY-SECOND 
Ave  and  Anza.  J  W  Edmc-nds  to 
C.    S.    Allred    Feb.   »6.    1920 

Feb.  26.  1920— NW  BATTERY  ^ND 
Caciflc  85x27-6.  William  G  Gil- 
mour to  whom  it  may  concern... 
Feb.     21.    1920 

Feb.  27,  1920— S  ROLPH  49  W  Morse  , 
lot     19,    Blk.     12,    Crocker    Amazon 
Tract.     Martin   Person    to   whom  it 
may   concern    Feb.    25,   1920 

Feb  27,  1920 — NW  EDINBURGH  175 
NE  France  NE  25xNW  100  ptn  lot 
6,  Blk.  30,  Excelsion  Hd.  Assn. 
John  G.  Ryan  to  whom  it  may  con- 
cern     Feb.    23.    1920 

Feb  27.  1920 — SW  CALIFORNI.4  and 
Front    41-0V4X92-3.       Mrs.       E.       H. 

O'Brien    to    Barrett    &    Hilp 

Feb.    26.    1920 

Feb.'  28.  1920— W  TWENTY-NINTH 
Ave  127-6  N  California  N  25xW  120. 
Harry  B.  Allen  to  whom  it  may 
concern    Feb.  27,   1920 

Feb  28  1920— W  TWENTY-NINTH 
Ave  152-6  N  California  N  25xW  120. 
Harry  B.  Allen  to  whom  it  may 
concern    Feb.  27.   1920 

Feb  28.  1920— TAYLOR  AND  CHEST- 
nut  W  72xS  145.  Edward  Cerruti 
to  O.  Grevia    Feb.   24.  1920 

Feb  28.  1920 — COMO.  3ii6.2  S  ISLAIS 
and  370  E  Third  S  lOOxE  100. 
Willits  &   Peterson   to  Joseph  Pas- 

■     Qualetti    (as   American   Concrete   Co.) 
Feb.    23     192TI 


LIBNS  FILED. 


San   Frandsco    Coanty. 

Feb  21.  1920— N  UNION  137i:  W 
Steiner.  Morris  Gibbs  vs  Anna 
Hladik     $902.42 

Feb.  21.  1920— N  UNION  137-6  A\ 
Steiner  W  56xN  137-6.  Reinhart 
"Lumber  &  Planing  Mill  Co.  $2.- 
J83.33;  Johanna  Wagner  and  P  O 
Lind  (as  Wagner  Co.).  $200  vs 
Anna  and  .1  C  Hladik 

Feb  26.  1920— E  FIFTEENTH  AVE 
151-10  S  Balbea  S  25xE  88-3. 
Julius  Thaler  vs.  W.  B.  Schlottman. 

$494.30 

Feb  26.  1920— N  UNION  137-6  W 
Steiner  W   55xN   137-6.      J  W  Burt- 

chaell  vs  J  C  and  Anna  Hladik 

$327.10 

Feb  "26  1920— W  SIXTH  AVE  200  S 
•■J"  W  120xS  25.  D  F  Sullivan  vs 
Fred   Anderson    $200 

Feb  26  1920 — NW  MISPAH  AND 
CThenery  N  121.39  W  25  S  115.04  SE 
•>5  79  Eaton  &  Smith  vs  Walter 
O  Coughlan    $680  6rt 
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BUILDING   CONTRACTS 


Alameda 

Connty 

412 

S.    F.    &   0.    T.   E 

ly.            Owner     S50 

413 

Same 

Same 

690 

414 

Childs 

Judges 

..      500 

41.-> 

Shuffleton 

Schnebly 

1800 

41«> 

Hillen 

Owner 

3500 

4  IV 

Hill  en 

Owner 

3500 

418 

Hillen 

Owner 

10500 

41S 

Davis 

Songy 

750 

420 

Ballard 

Cameron 

2000 

421 

Flanag-an 

Hart 

4450 

422 

Hobart 

MacGregor 

4000 

423 

Street 

Short 

29500 

424 

.lessen                  C 

111  Bldrs.  Co. 

3250 

42i. 

Button 

Owner 

SOOO 

4  2« 

Kwsca 

Owner 

5000 

42V 

Kern 

Owner 

5800 

42S 

Heywood 

Smith 

460 

42H 

Venus 

Whalin 

950 

430 

Elgarten 

Irish 

1400 

431 

Gilbert 

Owner 

2500 

432 

Gilbert 

Owner 

5000 

433 

Turrell 

Stolte 

3500 

434 

Novelty 

Owner 

780 

431) 

Freadman 

Moe 

400 

43B 

Morgensen 

Owner 

4500 

43  V 

City  of  Bkly 

Sorensen 

82429 

43X 

Bassett 

Lee 

400 

439 

Munfrey 

Owner 

1000 

440 

Davis 

Irish 

1200 

441 

Koch 

Clark 

2000 

442 

Healy 

Owner 

2500 

443 

Rhodes 

Long 

2250 

444 

Bischoff 

Owner 

4000 

445 

Wolf 

Williams 

15000 

«4« 

Woodard 

Woodard 

4000 

44V 

Lakeshore 

Strang 

16000 

44.S 

Hume 

Knowles 

3500 

44!t 

Bosacca 

McLeod 

750 

450 

Floyd 

Sorensen 

18270 

41)  1 

S  L  Canning- 

Casperetto 

3200 

4b2 

S  P   R   R 

Kopperud 



4b3 

Malley 

Malley 

700n 

4b4 

Hunter   .  . 

Hopper 

7800 

4b,S 

Weinstock 

Shrader 

973 

4b6 

Simon 

Simon 

900 

4bV 

Jepson 

Starr 

4400 

SHED 

(412)     W  GROVE  100  N  Jones  St.,  Oak- 
land.    Shed. 
Owner — S.    F.    &    O.    T.    Railway,    22nd 

and   Grove,   Oakland. 
Architect — None. 
Day's    work.  COST,    $550 


GARAGE 

(413)     W  GROVE  100  N  Jones  St.,  Oak- 
land.     G»rag«. 
Owner — S.    F.    &    O.    T,    Railway,    22nd 

and   Grove,   Oakland. 
Architect — None. 
Day's   work.  COST,  $690 


REPAIRS 

(414)      NO.     54    VERNON    St..    Oakland. 

Repairs. 
Owner — C.  W.  Childs. 
Architect — None. 

Contractor F.   J.   Judges.   536   39th   St., 

Oakland. 

COST,   $500 


ALTER    AND    REPAIR 
(415)      NO.  35  PARKSIDE  DRIVE,  Ber- 
keley.    Alter  and  repairs  to  dwelling. 
Owner — S.   L.   Shuffleton,   Premises. 
Architect — None. 

Contractor — Schnebly      &      Hostrawser. 
6th  and  Jackson  Sts.,  Oakland. 

COST,    $1800 


DWELLING 

(416)     S  BOND  156   E  Vicksburg,  Oak- 
land.     One-story   flve-room   dwelling. 
Owner— R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
Architect. — None. 

COST,   $3500 


DWELLING 

(417)      S    BOND    290    B      Fairfax    Ave., 

Oakland.     One-story,   5-room  dwlg. 
Owner — R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
,\rchitect — None. 

COST,   $3500 


DWELLINGS 

(418)      S    BOND    130.    290,    330    E    Cole, 
Oakland,        Three      one-story,      flve- 
,    room  dwellings. 
/Owner— n.    C.    Hillen.     5364    Trask    St., 

Oakland. 
Architect — None. 

COST,  $3,500  each 


Owner — H.    Davis.    723    Union   St.,    Oak- 
land,. 

.\rchitect — None. 

Contractor — Chas.     Songy    &    Co..     2626 
Union   St.,   Oakland. 

COST.    $75r 

DWELLING  "■ 

(420)      NO.    825      FIFTY-SECOND      ST., 

Oakland.     One-story,   3-room  dwlg. 
Owner — Loretta    F.    Ballard.    Premises. 
Architect — None. 

Contractor — H.  C.  Cameron.  5619  Dover 
St.,    Oakland. 

.     COST,    $2000 


DWELLING 

(421)      W  TWENTY-EIGHTH  AVE.  600 

S    E-16th    St.,     Oakland.       One-story, 

seven-room   dwelling. 
Owner — A.  W.  Flanagan,  725  36th  Ave.. 
Oakland. 


Architect — None. 
Contractor — F. 
St.,   Oakland 


Hart,     2419     E-20th 
COST,    J4450 


DWELLING 

(422)      W    WALKER    AVE.    450    S    Cot- 
tage   St.,    Oakland.      One-story,      six- 
room    dwelling. 
Owner — Lawrence      C.       Hobart,       4324 

Montgomery,    Oakland. 
Architect — None.  _  . 

Contractor — C.   M.  MacGregor.   470   13th 

St..  Oakland.  _    ^ 

COST.   $4000 


FRAME   APARTMENTS 

(423)  LOT  4  BLK  22.  Lakeside  Tract, 
Oakland.  All  work  e.xcept  steam 
heating  plant,  and  hot  water  system 
for  two-story   frame  apartments. 

Owner — Margaretha  B.   Street.  Oakland 

Architect — Schirmer      Bugbee      &      Co.. 
Thayer  Bldg..  Oakland. 

Contractor — C.    W.      Short.      245      Acton 
Place.  Oakland. 

Filed  Feb.  24.  '20.     Dated  Feb.  24.  '20. 

Sheathed    >4 

Brown  coated   % 

Completed  and  accepted H 

Usual    35    days Vt 

TOTAL    COST.    $29,500 

Bond.       $15,000.         Sureties.       Lucy      N. 

Hutchins   and   Louise   H.    Short.      Limit. 

130    d.^ys.       Forfeit,    none.       Plans    and 

specifications   filed. 


DWELLING 

(424)      LOTS  7  AND  8  BLK  --A"  Lincoln 

Park    Tract,    Oakland.      All    work    for 

one-story  0-room  dwelling. 
Owner — Mrs.   R.  A.  Jessen. 
Architect — None. 
Contractor — California      Builders      Co.. 

1534  Franklin   St.,  Oakland. 
Piled  Feb.  24,  '20.     Dated  Jan.  27,  '20. 

Payments    not    given 

TOTAL  COST,  $3250 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations,  none. 


DWELLING 

(425)      W  ETON  AVE.   80  N  Claremont. 
Berkeley.     Two-story,  six-room  dwlg. 
Owner — I.  W.  Button,  347  63rd  St.,  Oak- 
land. 
Architect — None. 
Day's  work.  COST,   $6000 


DWELLING 

(426)  NO.  1108  SHATTUCK  AVE.,  Ber- 
keley.    Two-story,   seven-room  dw<lg. 

Owner — E.    T.    Kwsca.      1931      Hopkins. 

Berkeley. 
A  rchitect — None. 
Day's   work.  COST.    $5000 

DWELLING 

(427)  SAN  MATEO  ROAD  AND  Men- 
docino Park.  Berkeley.  Two-story, 
eight-room   dwelling. 

Owner — Herbert    F.    Kern.     965    Indian 

Rock  Ave.,   Berkeley. 
Architect-^None. 
Day's  work. 


tEPAIRS 

(419)      NO. 

Repairs. 


FILBERT.       Oakland. 


COST,   $5800 


ALTERATION     , 

(428)     NO.    1900    University    Ave..    Ber- 
keley.    Alteration. 
Owner— W.  H.  Heywood. 
Architect — None. 

Contractor — Harry  C.  Smith.  2011  Fran- 
cisco.  JJerkeley. 

COST.   $450 

.\LTERATION 

(129)      NO.   1422   BROADWAY,   Oakland. 

Alteration, 
owner — The  Venus.   Premises. 

.Architect — None, 


Contractor — W.    E. 
Ave..   Oakland. 


19 

Whalin,    323    Lester 


COST.  $950 


ADDITION 

(430)  NO.   1247   FIRST  AVE..  Oakland. 
Two-story   addition. 

Owner — Dr.   M.   Elgarten.   Premises. 
Architect — None. 

Contractor — H.    E.    Irish.    2214    Clement 
Ave..   Alameda. 

COST.  $1400 

DWELLING 

(431)  W   HIGH   ST.   118   N   Lyon   Ave., 
Oakland.     One-story.   4-room  dwlp. 

Owner — Gilbert   &  Warner.  3615  E-14th 

St.,  Oakland. 
Architect — None. 
Day's  work.  COST,  $2500 


DWELLINGS 

(432)  N  LYON  AVE.  100-220  W 
High  St.,  Oakland.  Two  one-story, 
tour-room  frame   dwellings. 

Owner — Gilbert  &  Warner.  3616  E-14th 

St..  Oakland. 
Architect — None. 
Day's  work.  COST.  $2500  each 

DWELLING 

(433)  xN  PIPPIN  ST.  170  W  Apple  St., 
Oakland.     One-story,   5-room   dwlg. 

Owner — H.    N.    Turrell.    Langdon   Court 

Apartments.   Oakland. 
Architect — -None. 
Contractor — F.    C.    Stolte,    3449    Laguna 

Ave.,   Oakland. 

COST.  $3560 


FACTORY 

(434)  S  SIXTY-FIRST  ST.  iO  W  Low- 
ell St..  Oakland.  One-story.  2-room 
factory. 

Owner — Novelty  Products  Co.,  Berkeley 
Bank  Bldg..  Oakland. 

Architect- — None. 

Day's  work.  COST.   $780 


ADDITION 

(435)  NO.  358  SANTA  CLARA  AVE., 
Oakland.     Addition. 

Owner — Pauil  Freadman,  Premises. 
Architect — None. 

Contractor — H.    A.     Moe.     527    43rd    St., 
Oakland. 

dOST.  $400 

DWELLING 

(436)  N  VIRMAR  AVE.  163  E  Broad- 
way. Oakland.  One-Story,  six-room 
dwelling. 

Owner — Morgensen   Bros..   413   44th   St., 

Oakland. 
.\rchitect — NoTie. 
Day's  work.  COST.   $4500 


CARPENTRY.    ETC. 

(437)      BOUNDED         BL         BANCROFT 
Way,    Grove    St..    Chahning    Way   and 
Milvia  St.      Carpentry  and  mill   work 
for  High   School. 
Owner — The   High  School   Board  of  Ed- 
ucation   of    the   City     of     Berkeley 
and   Berkeley   Hiph   School   District 
in  the  County  of  Alameda.  State  of 
California. 
Architect — Wm.    C.    Hays,    1st   National 

Bank  Bldg..  San  Francisco. 
Contractor — Wailter        Sorensen.        3219 

Ellis    St..    Berkeley. 
Filed   Feb.    25.    '20.      Dated   Feb.    19.   '20. 
1st    Saturday   after    1st    Tuesday  75% 

Usual  35  days   25% 

TOTAL  COST.  $82,428 
Bonds.  $42,000  and  $42,000.  Sureties, 
Maryland  Casualty  Co.;  Forfeit,  none. 
Limit,  125  days.  No  plans  and  speci- 
fications  filed. 


GARAGE 

(438)      NO.    1338-40    EIQHTH    ST..    Ala- 

meda.     Garage. 
Owner — F.   N.  Bassett  qnd   J.   F.   More- 
head,   Premises. 
Architect — None. 

Contracto — Samuel  Lee.  1832  San  Anto- 
nio  Ave..   Alameda. 

COST,    $400 


ALTERATION 

(439)  5fo.      3209      FERNSIDE      BLVD., 
Alameda.     Alteration. 

Owner — W.    O.    MunfreV,    Premises. 

Architect— None. 

Day's   work.  COST.   $1000 

SHED 

(440)  N  END  JAY  ST..  Alameda.  Shed. 
Owner— W.  R.  Davis,  404  29th  St..  Oak- 
land. 

Architect — None. 
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Contractor— H.    E.    Irish, -2214    Clement  CANNING   BUILDING  „  ^''2?  JU?*';^,*^?^^'!' V^^'ini"' » v^* 

Ave..    Alameda.  (451)      BOUNDED    S    THORNTON    ST.,  Feb.   2?,   1920— N   SANTA  CLARA  AV 

COST,    $120n  ?:   Alvarado   St.,   N      Parrot   St.,     San  5"  F  ^4  l"'?',  ^'v^r,^"^.^!.  1^' Prfrt 

I-eandro       Concrete    walls    for    on^-  me'la.     Elbridge  F.  Russell  to  Bred 

ALTERATION  story    canning    and    wareroom    build-  .i,^^'^^''  iV^V,  ■  '  «V  wXrd  AND  EUs- 

(441)  NO.    1513    PARK    ST.,    Alameda.  ing.  ^\'',„,Vk  «?»vf?  rYp?»  6    Berkeley 
Alteration.  Owner— San  Leandro  Canning  Co.  worth  Sis..  S  94-6xE  ^^-B^erKeJey. 

Owner— Mrs.    Amelia    Koch,    415   Bclve-  Architect— Leonard     H.    Thomas.     R\xs^  Leslie   R.   Wilson    to    whom   it   may 

dere   St.,   San   Francisco.  Bldg.,    San    Francisco.  concern    1"  eb.  il.  la^u 

Architect — None.  Contractor — U.       Casperc-tti       and       G.  _T — Z^zri„ 

Contractor — R.    P.    Clark,    2214Mi    Santa  Cristina,  San   Francisco.  IIHNS  FIIjHU. 

Clara   Ave.,    Alameda.  Filed  Feb.  26.  '20.     Dated  Feb.  24,  '20.  _____ 

COST.   52000  Ready   for  pouring V*  ilnitiAdft  ronntr 

nw^rriNf         Pouring  completed    H  Alameda  tOMlly 

(442)  N    BLACKSTONE     48     B    Baker.  Usual  35  da'vs 2  Feb.    18,   1920— LOTS   1.   2,   3.   4  AND  5 

Berkeley.      One-story,    5-room    dwlg.  "•^'     "                 ^I-Xtat  "cost" ii ami  Blk   "B"   Frultvale   Addition   Tract, 

Owne^r-P.   .  Hea.y,   842  37th   St.,  Oak-  --'-•.o'^Sa^^'r  ^^It  ^^a^n,  W^^'^r/^  Zr^:       ' 

^Ll?i'l^i7k^^"^'                       COST,   .2500  noi^e^^/raijd-s^cr^e^fi^sl^"^'  anTa^^.^l^.f  aTd^^.?h\"rUU^atd 

cTjinTvr   F-Tf  Oakland    Development    Co.      Lot    1. 

GARAGE  ,'Iio^^,w,  rfnsTs'     r.=  i,i^r,rt        All    w«rw  I31.30;   Lot    2,   $23.60;    Lot    3,    Jlg.80; 

(443)  NW       RUSSELL      AND      SHAT-  (*52)      MELROSE,    Oakland.      All    work  Lot  4,  $30.50;  Lot  5,  ?30.50 

tuck.  Berkeley.     Garage.  pt  grading  and  constructing  roadbed,  p^^,   21,   1920— SW   E-FOURTEENTH 

Owner— Rhodes-Jamieson    Co.,      Berke-  length   ot   5040   feet   and   pave   cross-  286.44    W    55th    Ave    SE    606.44    SW 

ley.  '"SS   (approximately  6,300  sq.  ft.)  1866.29    NW    643.98    NW    581.01    NE 

Architect— None.  9""?'^;'~?-   £■    I^^'^'o^d.  1701.61,    Okd.      George    Wagner    vs 

Contractor— Roy    O.    Long,    2146    Shat-  Architect— None.                            on-in  hi„u  Federal    Wool    Mfg   Co $16,02«  16 

tuck   Ave..   Berkeley.  Contractor--A.  H.  Kopperud,  2030  High                         _ _^ 

COST    $2250  St.,    Oakland. 

■  Filed    Feb.    26     '20.      Dated   Feb.    22.   '20.  BUILDING   CONTRACTS. 

DWELLING  ^"^    "^    each    month    76%  

<"*kriry''^^^ne"s\o?y!'°"^sf^-rVot,^  To'^It'  C^'sTn?ading,-  45=- per'  cu.  fd^ 

rtwellinir  pavement,   13c  per  sq:  ft.  

owner— John   A.   Blschoff.    2717    Russell  Bond,  $1900      Sureties,  Globe  Indemnity  BUILDING 

St      Berkeley  Co.       Forfeit,     none.       Limit.     30    days.  g    WASHINGTON    ST.      bet.      Franklin.  ! 
Architect— None.  Plans  and   specifications  filed.  and    Liberty    Sts.,    Santa    Clara.      All- 
Day's  work,                                COST,   $4000  work   on    the   building,    including  ex- 

DWELLING  cavatlng,      concrete      cement      work. 

(453)      NE    LAKESHORR    AND    ROSAL  brick     work,     iron     and     steel     work, 

APARTMENTS  Oakland.     Two-story  8-rooin  dwlg.  lumber   and   raillwork,   roofing,   hard- 

(445)  SE    WOOLSEY    AND    COLLEGE,  Owner — F.    T.    Mallcy.    3007    Grove    St.,  ware,    etc..    for    one-story    brick    and' 
Berkeley.   Two-story,    19-room  apart-  Oakland.  frame   building. 

nients  Architect — None  Owner — V.    A.    Scheller,      1st      National' 

Owner— Mary   Hays   Wolf.  Day's  work.                                COST,  $7000  Bank    Bldg.,   San   Jose. 

Architect— C.    F.    Masten    and      L.      W.  — . Architects— Wolfe  &   Higgins,  Auzerais 

Hurd,    Foxcroft    Bldg.,    San      Fran-  DWELLING  Bldg.,  San  Jose.                     „    „    ,, 

Cisco.  (454)      E  PORTAL     AVE     225  N     Ash-  Contractors— A.  R    Morrison  &K.  Mor- 

Contractor— Chas.    C.    Williams,    Syndi-  mount,   Oakland.      Two-story   7-room  rison.  Santa  (Tiara,  also  130  S  Mar- 

eate   Bldg.,   Oakland.  dwelling  "*••   °'''   °^"   Jo»«.                         „      ., 

eaie   ciug  ,   k,                  ^^^^    $15,000  owner— Vere  W    Hunter  Filed   Feb.    16,   '20.      Dated  Feb.   12,   '20. 

Architect— None!  Progessive    payments   of    75% 

Contractor— M.  E.  Hopper     &     .Son.      12  "^"'''    '^    '^'^''^    '  VnVAi '  PAiiT  '  is'fi^^ 

DWELLING  T  inrlT    AvB     Oakland  TOTAL   COSl,    $»,b7J 

(446)  W    EDGEWOOD    100      S      Holly-  Linda  Ave.,  Oakland.  Bond     $4,336.      Sureties,    J.    (3.    Kennedy 

wood     Oakland.       One    and    one-half .         ^      •  *  and   Christy   A.    Morrison.      Forfeit,    $4. 

story,    five-room    dwelling.  Ar..TKRAT10NS  Limit,   100   working  days  after  date  of 

OwneP— Mabel  Woodard.  ,455)   TWENTY-THIRD   AND   BROAD-  agreement.      Plans    and      specifications 

Architect— None.  wav,  Oakland.     Alterations.  "'*°-                         

CV,ntractor-EW      Woodard,    53o    Mer-  o„.ner-Weinstock  Nichols  Co.  CONCRETE   BUILDING 

ritt  Ave.  oakiana.  .ychitect— None^                        r,n  ,«,>    «,  MARKET   ST.,    San    Jose.      All    work    of 

^"      •    *  Contractor— J.  F.  Shrader,  520  16th  St..  exWvation,    reinforced    concrete    and) 

Oakland.                                   nr.a-v    t07-i  cement    work,    cement    dash   of   front, 

DWPLl  l.NuS  CObl,  $»/.!  steel    and   iron    work,    hardware,    car- 

(447)'    n'lONGRIDGE    ROAD    250-300  nwpr  T  INC                      ~  penter  work   and   lumber    galvanized 

ECalmar   Path,  Oakland.     Two  two-  Rv^f^'^J^^   1,20      BANCROFT      WAY  ";°"T°'"^f    ^^J^'l^'^'iif^iw^;.'^    =J!h 

xiorv     eieht-room    dwellings.  "    t,  '  ■     ,            A          b.^in*- i^ur  1       " '^ '  •  glazing    of     same.       All     sewer       and 

r>w„/r     TiuPKhore   Highlands   Co      1460  Berkeley.      One-story    4-room    dwlg.  plumbing,     raillwork,     roof    complete. 

Rr7;dl^av    Oakland  Owner— Cha.v.    Simon,      1324      Bancroft  ^tc,  for  reinforced  concrete  building 

Aroh^wt     vLe  ■^'^5''  Berkeley.  with    cement    floor    and    frame    con- 

nr,„Vr.QV.r,r     P    N    Stranc    1405    Central  Architect— None.  struction   skylights,   etc. 

Contractor— F^JN.^btiang,    14Ud    ceniiai  ^^^.^    ^^^^                                   ^^^^     ^^^^^  Owner— Marie    J.    Delmas,    38    Post    St., 

onc:T    SS  000    each  ' — San  Jose. 

^"°    '   *'■'-'"'  DWELLING  Architect— Louis  Theodore   Lenzen,   110 

Tiwp-TTIVC  '■^^'^      ^'O-    1225      MONTEREY      AVE..  S  2nd  St.,  San  Jose. 

HVo^     <jVi       .!■!•>«      PTTCDMONT      AVE  Berkeley.  One-story  5-room  dwelling  Contractor — E.   Nommensen,   134  So.  Sth 

V^lviir,^'     One  «tnrv    four-room  dwlg  Owner— Anna    Jepson.    1832      Delaware  St.,  San  Jose. 

r,S^^}     r    FHnme    Premises  St.,   Berkeley.  Filed  Feb.    14,   '20.      Dated  Feb.   9,   '20. 

?     hlti;?-  Nn^           Premises.  Architect— None.  Installments  of   75%  up   to.  ..  .$14,582 

;-ISv.^;^t^T   w,T.'         Knnwles        Central  Contractor— C.  M.  Starr,  2019  Delaware  Usual    35    days    5.000 

■^-"^tnu   md^     OakUind                 ^eni-^a'  g,     Berkeley.  TOTAL  COST,    $19,582 

Bank  Bldg..  oaKiana.  COST,    $440n  Bond,   $9,791.     Sureties,   A.    L.    Hubbard 

<-vjoi,    *  ^^^      _^,^.j      carmichael.      Forfeit,      $20. 

nOMPT.lRTTOTir    VtVntnM  Limit,   75   days  after  filing   ot  contract. 

ADDITION.                     .,„,„^r,KTr,.xj      <=T-  l^UJariiBliUn     nUXlUrai  p,a„s  and   specifications  filed. 

(449)  NO.      1630      THIRTEENTH      ST..  - 

nwn.^'^^Pe.e'r'^Bolacca      142114th    St.,  AUmed*  OOUlltj  RF^IDENCE                                                            .\ 

.^  ITi      !i        Bosacca,     ii^i    itin    01.,  #  ^^^    ^^     ^^^    jUAN      EXT.      SUB.    ON    ! 

."      ».■?■    ."v„„„                                                      TTp),     11     iq'>n T  rtT<5   90    Avrv  in   ri  k-  Campus  Leland  Stanford,  Jr..  Univer- 

C^^Srl^croT-^M"'=-McLood,     1729     7th    St.,  '^trl^k.'nt'i'.^^^^JtA':^'^^^'^^.  ^to^'ries'' etc^^'°a'nd 'fl°n^st/tl'g''"m°aTtel^s""- 

COST,   $750  Se'^eff'S' M;c'DougaL*"°°"^.^.S69"o^O  but    "o'  .foluding    any    stone    work 

Feb.   14.  1920— NE  FOREST  17.85  NW  i^..  =*    two-story    and    a    half   class 

FRAME   DWELLING               ,,    ,       ,    ,  T\^esu\7.^Y>oiV\a^alTj?ne-Uo't  Owner-Mr  I   Lou   Henry   Hoover.  Stan-,, 

(450)  CLAREMONT  COURT.  Berkeley  Z-hfJ""  ""  Dougla.s  and  Jane  Doe.  '-'  ^^^^  University,  Cal.  /  SJ 
All  work  for  two-story  and  ba.sc-  p.i:  "  19  1920— i  Ot'  10  RTK'i  Mao  Architect— A.  B.  Clark,  Palo  Alto.  )  ,■ 
ment  frame  dwelling.  Rroii^'her  -Pntv     Okd      T?   A   RniikB?  Contractor— Robert    Howden      &      SonB.'l, 

Owner-Mrn.   E.^    Floyd,    313.!   College  foTe^su"  R'^wiis^n!'; .  .^ptb^8.''?J20  ,,  ,    ^l?  ,'^f -o'"   ^Di,?fV-fn"''31     '^0         l 

Ave..    Berkeley.  „   ,         ,„        ,„on      ptv       ti-'V  iWT<!<5Tnv  Filed    Feb.    6.    20.      Datel   Jan.   31,     20.        \ 

Arohitect-W.    H    TJatcUlT    Jr      1st    Na-  "eU  _  ^  19      ^920-PTN       f  X.MISSION  „„„,h   5 

Con,V°X-w'a,^e'r''^S^:ei'^sr        3219  gas    &    Electric      Co.      toHen„an  U-«^   ^"^   "^^^     tOTAI:' COStV  Vsl'o^" 

KlliK  St..  Berkeley.  Feb    "M     i9'6—Ar\MEDA  PIER    Ala-  Bond,  $2,650.      Sureties.   National  Surety    , 

Filed  Feb.  26,  '20.     Dated  Feb.  24.  '20.  '  *'''■  tj^'     g""^  Railroad   to  iSn    Mfe  Company  of  New  York.     Forfeit,  Limit. 

Owner  pays  bills  1st  day  of  each  Co.     Ltd  ...      I ...      .Feb!   20     1920  n°"«-     Plans  and  specifications  filed. 

.        ,     .„,.-       „    TOTAL   COST.    $18,270  '    Oakland.      S     P.    R^lroad    to    Ran^  HARDWOOD  FLOORS  ON  ABOVE.         ■! 

i;ond.    $913o.      Surety.    Maryland    Casu-  some  Randle  Co Jan    31.1920  Contractor-Geary  Floor  Co.,  110  Jessu     , 

alty    Co.      Limit,    none.      Forfeit,    none.  p-g^        gS,       1920— NW       GLENDORA  (Mi,  S*n   Francisco. 

Plans  and   specifications   filed.  ;^„(,    j;;i    cpniro    Aves.     39.65x101.37.  Filed  Feb.    6.   '20.      Dated   Jan     31.   '211. 

NOTE:— Coniraciur    gei.s    1 »%.  OnklanO,       neberca     A.       Pratt       to  Feb.    16,    1920    5"-" 
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On  1st  of  each  month   75% 

t'siial    35    days     85% 

TOTAL  COST.  13260 
Bond.  $1630.  Sureties.  New  Amsterdam 
Casualty  Co.  Forfeit.  Limit,  none. 
Plans  and  speolflcations   filed. 


PRAME  BUILjJIXO 

MAGLEE  PARK  TRACT.  San  Jose.    All 
work  of  excavation.   flUingr,  concrete, 
carpenter,    electric    and    sheet    metal 
work,     millwork.     lumber,     hardware, 
lathing-    and      plastering.      plumbing', 
sewering,   heating,   painting  and  dec- 
orating,   etc..    for      one-story      frame 
plastered  building. 
Jwner — Mrs.  Fannie  H.  Ryan   and  Mrs. 
Irene  R.  Jenkinson,  297  S  12th,  San 
Jooe. 
Vrchltect — None, 
ontractor — Prank  L.  Hoyt,   566  N  16th 

St.,  San  Jose, 
i'lled  Feb.   3.   '20.     Dated  Jan.  29,  '20. 

Foundation    completed     $3000 

Lathing   and   plastering  Comp.  .   3000 

Building    completed    2013 

Usual    35    days    3000 

TOTAL  COST,  $11,013 
iond.  Sureties,  Forfeit,  none.  Limit,  60 
working  days  after  Feb.  3,  1920.  Plan« 
md  specifications  filed. 

•'RAME  BUILDING 

CAMPUS  OF  LELAND  STANFORD,  JR., 
University,   Palo  Alto.     All  work  ex- 
ept  plumbing  and  painting  far  a  two- 
story   frame   building. 
)wner — The   Board   of   Trustees  of   the 
Leland    Stanford,    Jr..      University. 
603-60S,   Insurance  Exchange  Bldg., 
San   Francisco. 
Architect — John  K.   Brann^r. 
Contractor — Frank  W.  Fox.  825  Copper. 

Palo  Alto. 
?iled  Feb.   16.  '20.     Dated  Feb.  9.  '20. 
Completion    of      rough     framing 

and  rafters  in  place    $1643 

Wired   and   plastered    1643 

Building    completed    1644 

Usual    35    days    1646 

TOTAL  COST,  $6675 
3ond,  $6575.  Sureties.  W.  P.  Gray  and 
iVm  S.  BIgler.  Palo  Alto.  Forfeit,  $6. 
l^imit.  100  working  days  after  record- 
ng  of  the  contract.  Plana  and  speclfl- 
iations  filed. 


PLUMBING    AND    SEWER    WORK    ON 

above. 
:;ontractor — Cashel     Bros.     200     Homer, 

Palo  Alto. 
Piled  Feb.   16,  '20.     Dated  Feb.  9.  '20. 
Rough     plumbing     completed. ..  .$457 

Completed     468 

Usual  35  days   810 

TOTAL  COST,  $1225 
Bond,  Sureties,  none.  Forfeit,  $5.  Lim- 
it. 100  working  days  after  recording 
jontract.  Plans  and  «peclflca.tlona 
Ued. 


PAINTING,  ENAMELING,  TINTING, 
staining,  varnishing  and  waxing  on 
above. 

[Contractor J.    M.      Taylor,      Mountain 

View.   Cal. 
Filed  Feb.  16,  '20.     Dated  Feb.  9,  '20. 

Exterior  work  completed   $214 

Completed     214 

Usiial   35  days    146 

TOTAL  COST,  $573 
Bond,  Sureties,  none.  Forfeit,  $5.  Lim- 
it 100  working  days  from  date  of  re- 
lording  contract.  Plans  and  speciflca- 
lions  filed. 


COTTAGE 

3E  TULLT  AND  WHITE  ROADS,  near 
San    Jose.      One-story   frame  cottage. 

Owner — P.  Michels,   Co.  of  Santa  Clara. 

Architect — None. 

Contractor — George    Llnblom.     519      W 
San    Carlos.    San    Jose. 

Piled    Feb.   6,   '20.     Dated  Feb.   3,   '20. 

Frame    up     $1775 

First   coat  of  plaster   on    1776 

Complete     1775 

Usual    35    days    1775 

TOTAL   COST,    $7100 

Bond.   $3600.  Sureties,  Otto  E.  Sohnable 

and  S.  H.  Chase.     Forfeit,  none.     Limit. 

80    working    days    from    Feb.     6.    1920. 

Plans  and  specifications  filed. 


.ADDITION 

f'OURTH    AND    MARTHA      STS.,      San 

Jose       Addition. 

Owner — Geo.   Fuhrman,   449   So.   Market 

St..  San  Jose. 
Architect — None. 
Contractor — R.    O.    Summers,    17    N-l»t 

St.,   San   Jose. 

COST,    $2000 


COTTAGE 

JEFFERSON  AND   NINETEENTH   St«., 

San   Jose.     Four-room  cottage. 
Owner — Geo.  K.  Holloway,  San  Joee. 
Architect— None. 
Day's   work.  COST,    $1800 


ALTERATIONS 

NO.   230   N.   FIRST   ST..   San    Jose.     Al- 
terations. 
Owner — W.  J.  Benson  Co.,  Premises. 
Architect — None. 

Contractor — C.    W.   Kllnkert,    San   Jose. 
COST.    $1000 


COTTAGE 

PALM    HAVEN   AND    CLINTONIA,    San 

Jose.     Six-room  cottage. 
Owner — L.    D.    Bohnett,    29    Nortrldge. 

San   Jose. 
Architect — None. 

Contractor — K.  A.  Bevlns,   130   Coe,  San 
Joee. 

COST,    $5000 


COMPLETION    NOTICES. 


Santa   Clara   County. 


Recorded  Accepted 

Feb.       14,      1920— NEAR    SARATOGA, 

Santa     Clara     County.       Hamilton 

Morgan   to   H.   O.  Anderson 

Feb.    1,   1920 

Feb    17,  1920 — CORNER  OF  ELM  and 

Emory    Sts.,    San    Jose.      Grace    M. 

Carter  to  F.  B.  Wise Feb.  17,  1920 

Feb.    2.    1920— SW    COR.    OF   EMPIRE 

and   North  Twelfth   Sts..   San    Jose. 

Vincent  De  Cola  to  S.   De  Cola.... 

Feb.    2,    1920 

Feb.'  18,    1920— LOT    NO.    4,    BLK.    40, 

Palo    Alto.      Mabel    L.    King    to    R. 

W.    FoUmer Jan.    31,    1920 

Feb.    10,    1920— LOTS    9    AND    9-A   OP 

J.    B.    Randol's      Addition       to    the 

Chapman  &  Davis  Tract,  San  Jose. 

Clifford    R.    Palmer    and   Bertha    P. 

Palmer  to  A.  K.  Burkett..Feb.  9,  1920 


BlILDING   COSfTB.^CTS. 
Freano  County. 


DWELLING  AND  GARAGE        .,     „      , 

LOTS    3    AND    4    BLK    19,    North    Park 

Tract    Fresno.     Dwelling  and  garage 

Owner— F.  W.  Bagley.   105  Webster  St.. 

Fresno. 
Architect- — None. 
Day's  work.        COST.  $5000 

DWELLING 

NO.      520      FERGER        AVE..      Fresno. 

Dwelling. 
Owner — Paul  Bourzac.  526  Ferger  Ave.. 
Fresno. 

Architect — None.  „,^„„ 

Day's  work.  COST.  $4000 


DWELLING    AND    GARAGE 

LOTS    21    AND    22,    Harris-Euless    .Sub.. 

Fresno.     Dwelling  and  garage. 
Owner— C.   M.  McAllister.      417      Fresno 

Ave.,  Fresno. 
Architect — None.  _    .,,„, 

Day's  work.  COST.  $5500 

DWELLINGS  AND  GARAGES 
PTN.      LOTS    1    TO      4    BLK    3.      Leona 
Heights,    Fresno.        Three      dwellings 
and  garages. 
Owner — D.    L.    Newman,    3611    Hunting- 
ton Blvd..  Fresno. 
Architect — None. 

Contractor — J.   C.  Clark.     203     Oriffith- 
McKenzie  Bldg..  Fresno. 

Cost,    $3500    each 


DWELLING   AND  GARAGE 

LOT  6  BEK  4,  Alta  Vista  Tract.  Fresno. 

Dwelling  and  garage. 
Owner — E.   J.   Allen. 
Architect — None. 

Contractor — C.     E.     Buckmaster.      1712 
Lewis   St..   Fresno. 

CO.ST.    $4  700 


DWELLING  AND  GARAGE 
LOTS    1    AND    2    BLK    7,    College    Addi- 
tion, Fresno.     Dwelling  and  garage. 
Owner — R.    Stalling.    2936      Washington 

St.,  Fresno. 
Architect- — None. 
Contractor — C.   E.  Mullhollen. 

rc^T.    $4.'',rin 


DWELLING    AND    GARAGE 
W  50'  LOT  3  BLK  6.  Cedar  Park.  Fres- 
no.    Dwelling  and  garage. 
Owner — Ewlng-McDanlel   &  Meu.x.   Inc.. 

1929  Fresno  Ave..  Fresno. 
Architect — None. 


Contractor — Kcckp  <t  Atkin.-i,  36i:i  riatt 
.St..   Fresno. 

COST.    $3000 


DWELLING 

LOT   3,    %    OF   LOT   2    BLK   34,    Fresno 

Dwelling. 
Owner — Harry    Rehn,    2168      Kirk      Si 

Fresno. 
Architect — None. 

Contractor — A\   Cole,    1110    Belmont   St 
Fresno 

•  'OST.  $3000 

BLACKSMITH    SHOP 

LOTS  13  TO  15  BLK  4.  Fresno.     Black- 
smith shop. 
Owner — G.  C.  Cetti. 
Architect — None. 
Contractor — Paulsen   &    Stange. 

COST.    $2600 
OIL   .STATION 

LOT  28  BLK  6,  Fresno.     Oil  station 
Owner— F.  J.  Spalding. 
Architect — None. 

Contractor— C.    C.    Russell,    3417    Lowe 
St.,   Fresno. 

COST,    $1000 

DWELLING  AND    GARAGE 

LOT    10,   BLK.    28,   ALTA  VISTA,    Fres- 

no.     Dwelling  and  garage. 
Owner— R.    C.    Kennedy,    1026    "N"    St 

Fresno. 
Architect — None. 
Day's  work.  COST.  $3750 

DWELLING 

LOT    15,    BLK.     18,       BELMONT      ADD 

Fresno.     Dwelling. 
Owner — E.    A.   Nichols,    2544    White   St 

Fresno. 
Architect — None. 
Day's  work.  COST,  $4000 

DWELLING  AND   GARAGE 

N    Mi    OF    LOT    13,    BLK    i.    MBADOW 

Brook    Tract.    Fresno.     Dwelling  and 

garage. 
Owner— P.    G.    Nixon,       1357       "M"    St., 

Fresno. 
Architect — None, 
Day's    work.  COST.    $4500 


STORE 

LOTS    7,    8,   BLK.    67,    Fresno.      Store. 

Owner- Daniel    Kalyjian.      1832      Santa 

Clara.   Fresno. 
Architect — L.    H.    Nlshkian.    Monadnock 

Bldg..   San    Francisco. 
Day's   work.  COST.   $18,000 

STORE 

LOTS    28,    29,    BLK.    IS.    GRAND    AVE. 

Park,    Fresno.     Store. 
Owner — A.  Kiehl.  2135  S  Cherry,  Fresno 
Architect- — None. 

Contractor — Thos.       Cavanaugh,        3535 
Grant,   Fresno. 

COST,    $1500 

ADDITION 

NO.   531  WILSON  AVE.,   Fresno.     Addi- 
tion. 
Owner — M.  Samuel.  531  Wilson,  Fresno. 
Architect — None. 
Day's    work.  COST,    $1000 


DWELLING  AND   STORE 

LOTS    11,     12,     BLK.    3.    DEAN    PARK, 

Fresno.     Dwelling  and  store. 
Owner — J.   I.   Graham,   Fresno. 
Architect — None. 
Day's    work.  COST.    $1000 


DWELLING  AND  GARAGE. 

LOT    41,    BLK.    11,    FRESNO   HEIGHTS, 

Fresno.     Dwelling  and  garage. 
Owner — Thos.    Huntington.    831    "I"   St.. 

Fresno.. 
Architect — None. 
Contractor — Hart  &   Son,   Fresno. 

COST,   $4,000 


DWELLING 

LOT    2,    BLK.    3,    MT.    OLIVE.    Fresno. 

dwelling. 
Owner — E.  C.  Rudorff,  Fresno. 
.■\rchitect — None. 

Contractor — John    Scott,    445      Thomas. 
Fresno. 

COST.     $2500 


DWEI>LING  AND  GARAGE 
LOT   7.   BLK.   19,  WILSON,   North  Fres- 
no.    Dwelling  and  garage. 
Owner — A.    P.    Wilson,       1279      Wlshon, 

Fresno. 
Architect — None. 

Contractor — Short  &  Neads,  127  Fresno 
Ave..    Fresno. 

COST.    $18,000 
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DWELLING   AND   GARAOE 
NO.  4«8  HOWARD  ST..  Fresno.     Dwell- 
ing and  garage. 
Owner — Hiram  Routt.   1916  Thomas  St., 

Fresno. 
Architect — None. 

Contractor — G.  C.  Cannon,  2039  Fresno, 
Fresno. 

COST,    $7,000 


BUILDING   AND   ENGINEERING    NEWS 

Bacrajnento. 


CO.MPLETION    NOTICE§. 


Fresno  County. 


Recorded  Accepted 

Feb.  21.  1920— WALSH  SUB.  LOTS 
23  to  26,  Weihe  Home  Tract  (Sta. 
Met«r.  etc),  Fresno.  Pacific  Ga.s  & 
Elec.  Co  to  whom  it  may  concern. . 
Feb.   12,   1920 

Feb.  24.  1920 — LOTS  5.  6,  BLK  20^ 
North  Park  Terrace,  Fresno.  Chas. 
E.  Chess  and  R.  M.  Peterson  to 
whom  it  may  concern..  .Feb.  24,   1920 

Feb.  -24,  1920— FIRST  300  FT.  ON  L 
St.  .V  of  5th  St.,  Sanger.  Paul 
Kershaw  to  whom  it  may  concern 
. Feb.     11.    1920 

Feb.  25.  1920 — S  22 'A  FT.  LOT  7  N  15 
ft.  lot  8.  Blk.  S,  Fisher's  Villa  Add, 
Fresno.  L.  N.  Patterson  to  whom 
it  may  concern    Feb.   25.   1920 


NOTICE   OF   )VO>'-RESPOXSIBILIT1'. 


Fresno    County. 


Feb.  21,  1920 — LOTS  1  TO  5  BLK  74, 
Fresno.  O  J  Woodward  as  to  im- 
provements   on    leased    property... 


Bl'ILDING   CONTRACTS. 


Sacramento    County. 


REMODEL 

NO.    923   THIRD  ST.,   Sacramento. 

model   interior  restaurant. 
Owner — W.  &   K.,  Sacramento. 
Architect — None. 
Contractor — P.     F.     Reed,       2545 
Sacramento. 

COST,   $1200 


Re- 


28th, 


DWELLI.NG    AND   GARAGE 
NO.    2714    "Y"    ST.,    Sacramento.      Five- 
room,     one-story     dwelling    and     ga- 
rage. 
Owner — A.     W.    Ingram,     2501     "Y"    St., 

Sacramento. 
Architect — None. 

Contractor — P.    F.    Reed,    2546    28th    St., 
Sacramento. 

COST,    $5000 


DWELLI.NG  AND  GARAGE 
NO.    2813  TWENTY-THIRD  ST.,   Sacra- 
mento.    Five-room  dwelling  and  ga- 
rage. 
Owner — M.     E.     Schrieber,    Sacramento. 
Architect — None. 

Contractor — L.    F.    Gould.    600   Ventura, 
Sacramento. 

COST,   »4200 


BOILER  HOUSE 

FACING    ALLEY.    "F,"    "G."    8TH,    &nd 
7th,  Sacramento.     Concrete,  brick  and 
steel    boiler  house. 
Owner — California    Packing      Co.,      611 

"G"  .St.,  Sacramento. 
Architect — None. 

Contractor — McGlllivray  Construction 
Co..  717  Capitol  Bank  Bldg.,  Sacra- 
mento. 

COST.    $5495 


DWELL1».'G 

NO.    2961    SECOND    AVE..    Sacramento. 

One-story,    flve-room    dwelling. 
Owner — C.    J.    Hopkins,    Sacramento. 
.\rchltect — None. 
Day's   work.  COST,   13000 


STAIRS 

NO.    516    "K"    ST..    Sacramento.      Build 

stairs. 
Owner — F.  C.  Roller,  Sacramento. 
Architect — None. 
Contractor — H.    C.    Maxtin,    Sacramento. 

COST,  lesoo 


SODA    WATER   PLANT. 
NO.    310    "M"    ST.     (rear),    Sacramento, 
Soda  water   plant. 


Owner — W.   Moll, 
Archltoct — Nona. 
Contractor — G.    I'endergast.    1311 
St..  Sacramento. 

COST, 


22nd 
$3600 


BUILDING    CONTRACTS. 
Ban  Jonquin   County. 


BUILDING 

LOT  7,   BLK  4,   MIKESELL  .\DDITION, 

Manteca.      Building. 
Owner — W.  F.  Lyons.  Manteca. 
Architect — None. 
Contractor' — H.  J.   Ross,  Manteca. 

COST,   $5897 

BUILDING 

E  28M!   1X)T  3.   BLK.   1,   EXT.  of  Center 

St.,  Stockton.      Building. 
Owner — H.    Genzer.    38    E    Main,   Stock- 
ton. 
Architect — None. 

Contractor — Totten    &    TrewOiitt,    44    S. 
San  Joaquin  St.,  Stockton. 

COST,    $2500 


HUILDING 

LOT    3    AND    4,    BLK    4,    SUBD.    NO.    2. 

Stockton    Acres.    Stockton.     Building. 

Owner — A.    Holland.    326    So.      Hunter, 

Stockton. 
Architect — None. 

Contractor — H.    E.   and  H.   W.  Vickroy, 
127  E  South  St.,  Stockton. 

COST,    $4636 


COMPLETION     NOTICE. 


Sa<rramento    County. 


Recorded  Accepted 

Feb.    20,    1920— LOT   9,    BLVD.    PARK, 

Sacramento.     A.  G.  Folger  to  W.  R. 

Saunders    Feb.    20.    1920 


LIB.N'S   FILED. 


Nan  Joaquin  County. 


Recorded  Amount 

Feb.  21,  1920— SW  Vi  OF  THE  SW  >4 
and  the  W  hi  of  the  SE  »-4  ot  the 
SW  14  ot  Sec.  15,  also  E  36  acres  of 
NE  V4  of  NW  Vi  of  Sec.  22.  all  in 
T  2  S,  R  7  E.  containing  96  acres. 
Leo  E.  Meneley  vs.  W.  R.  Lewis,  W. 
F.  King  and  Knud  Jorgenson. . .  .$430 


FAR    E.*STBR>"    TR.'tDE    NOTES. 


[Prepared    by    the    Far    Eastern    Divi- 
sion,  Bureau   of  Foreign  and  Domes- 
tic   Commerce,     to     which     refer    for 
fuller   particulars.      The    district    and 
co-operative    office    have    reserve    in- 
formation where  reference  number  is 
given.] 
.Ippolntment    of     Japanese     Commercial 
Attaches. 
It  is  reported   that  Japan   is  planning 
to    appoint   two    commercial    attaches — 
one    to   the  United   States,    whose  olTice 
will    be   in   New  York   City,   and  one   to 
China,  whose  office  will  be  in  .Shanghai. 
The  appointment   will  depend  upon  the 
passing  by  the  Diet  of  the  new  budget 
for    1920,      which    has      just      been    an- 
nounced. 

KnKineers'  Association  Organized  in 
Peking. 
For  the  advancement  of  engineering 
knowledge  and  practice,  the  mainte- 
nance of  high  professional  standards, 
and  the  fostering  of  a  spirit  of  co- 
operation a  new  society,  called  the  As- 
sociation of  Chinese  and  .American  En- 
gineers, has  been  formed  in  Peking. 
The  provisional  con.slilulion  was 
signed  by  39  engineers. 
Canton  Christian  College  to  Have  New 
BulldlnB  for  .Sericulture  Work. 
As  the  result  of  a  recent  conference 
between  the  American  Silk  Association 
and  the  trustees  of  the  Canton  Chris- 
tian College,  a  building  is  to  be  erected 
iit  the  college  for  use  In  connection 
with  the  instruction  in  sericulture  that 
are  to  be  given. 
American    Trade     Publications    in    the 


in     ground    al 
primitive  met/ 


Public    Library    ot    New    .^autk    WU«t 

American  Vice  Consul  Balford  (] 
Shields  reports  that  there  are  In  tb 
reference  flies  of  the  Public  Library  u 
New  South  Wales,  Sydney,  over  2.0? 
trade  catalogues  from  American  man\ 
facturers.  and  that  these  are  consult< 
frequently  by  merchants  anxioua 
compare  descriptions  of  articles  fro 
other  countries  with  those  that  are 
be  had  from  America.  The  consulai 
forwards  to  the  public  library  ai( 
trade  catalogues  that  it  receives  ^ 
duplicate,  and  the  back  numbers  ] 
tiade  and  technical  magazines  as  ne. 
isues  are  received.  ) 

.\nierlcan    DredKCs    fur    Tin    Minlag* 
Malaya.  ' 

According  to  American  Consul  G.  I 
Logan.  Penang.  Straits  Settlement 
the  success  of  the  .American  dredg^ 
now  operating  in  the  fields  of  y 
Malay  Peninsula  has  given  marks 
impetus  to  the  Installation  of  such  m\ 
chinery.  which  is  further  assisted 
the  scarcity  and  increased  wages 
the  Chinese  coolies  by  whose 
labor  tin  recovery  has  been  acc(5 
plished  heretofore  almost  entireb 
Dredges  not  only  work  the  vlr^ 
fields  cheaper  but  have  been  found  < 
even  work  profitable 
ready  worked  over  by 
ods. 

.Vuiericnn    Rendy-Made    Houses    ot    H 
terest    In   .Sumatra.  / 

The  high  cost  of  con.«ructlon  fc 
houses  and  bungalows  at  Brastagi.  u/ 
health  resort  of  Medan.  Sumatra,  if 
seriously  impeded  the  development  4 
this  popular  reuort.  and  interest  lu 
therefore  been  awakened  in  the  .Am^f 
ican  type  of  ready-made  bungalowl 
(Refer  to   file  No.   FE-91.)  1 

Insurnuoe    Agencies    in    the    Straits, 
Settlements.  i| 

While  there  are  several  foreign  it 
surance  companies  doing  business  I 
Penang.  no  American  company  is  opM 
aling  in  the  district,  as  far  as  can  \ 
ascertained.  There  "would  seem  I0  i 
an  opportunity  for  the  establishmej 
of  American  agencies  writing  III 
marine,  fire,  motor,  accident,  fldellt; 
and  other  forms  of  insurance.  (Ref^ 
to  file  No.  FE-86.)  i 


.America's   Trade   with   the   Dutch 
Indies. 

This  seems  to  be  the  time,  when  tl 
exporters   of    other   countries    are    pij 
paring    to    resume    their   pre-war   trai 
relations   with    the    Dutch    East  India 
for  American    traders    to   consider  l',f' 
best   to   meet   the  demands  of  the 
ket.     If  Americans  offer  the  best  bu| 
ness    propositions    there    Is    not    muc 
doubt  but  what  Americans  will  get  tS 
trade,    but    if    merchants    of   other  n< 
tionalities    make      better      propositioj 
the   trade  will  be  theirs.     (For  sugg' 
tions  as  to  points  worthy  of  conside 
tion   contained    in   a   report   by  John 
Fowler,     Trade     Commissioner    to     tl 
Dutch    East    Indies,     refer    to    file    ?il 
FE-81.)  \ 

AuNtralin  to  Conscne  More  of  Its  Oa 
Prodnots — Advertising    Noveltlea  A 
IVanted. 

During  the  past  five  years  the  vau 
of  the  canned  foodstuffs  Imported  Ini 
Australia  from  the  United  States  /g 
increased  from  $700,000  to  $1.94«/«j; 
Recently  a  sentiment  has  been  growU' 
to  conseire  more  of  their  own  produc 
and  to  establish  new  canneries,  whl^ 
will  be  eqpipped  with  modern  macl)4^ 


^ 


wii 

bu| 


\ 
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eiy.  In  the  five  years  endins  with 
1916  the  value  of  the  machinery  In- 
stalled in  such  p/lants  increased  from 
approximately  $40,000,000  to  $85,000.- 
000.  In  1916  there  were  241  meat  and 
flsh  preserving  plants  and  139  fruit  and 
jam  preserving-  plants  in  the  Common- 
wealth. (For  name  of  dealer  Interest- 
ed in  receiving  catalogrues  and  infor- 
hiation  concerning  canning-  machinery, 
refer  to  file  Xo.  FE-89.) 

Japanese    Cable   Rate*. 

.According  to  a  translation  from  the 
Japanese  Official  Gazette  furnished  by 
Commercial  Attache  J.  E.  Abbott,  the 
cable  rates  to  the  United  States  vary 
from  96  cents  per  word  to  Callfomla 
to  $1.08  to  New  York  via  Shanghai  and 
Manila.  Messages  by  way  of  Vladi- 
vo!5tok  and  Europe  vary  from  $1.47  to 
California  to  $1.38  to  New  York,  while 
messages  via  Australia  are  sent  at  the 
rate  of  from  $1.73  to  California  to  $1.81 
to  New  York. 

Hotel    Ratea    In    Japan    and    Shanirbal, 
China. 

Advice  from  Japan  under  date  of  De- 
cember 8,  1919.  states  that  a  single 
room,  with  bath  and  meaJs  for  two 
people  at  the  Yokohama  hotels  costo 
$24  per  day,  while  the  same  accommo- 
dations in  Tokyo  cannot  be  had  for 
less  than  $26  per  day.  Hotel  rates  In 
Shanghai,  In  December,  were  reported 
as  $8  for  one  in  a  room  and  from  $9.50 
to  $12.50  American  money,  for  two.  In 
addition  to  the  necessary  extra  $0.50 
per  day  for  heat  in  winter,  $1  for 
bottled  water  and  a  $0.50  dally  mini- 
mum for  sundry  tips.  It  is  Well  for 
persons  desiring  to  land  at  any  Far 
Eastern  port  to  cable  from  San  Fran- 
cisco for  accommodations  owing-  to 
crowded   conditions   in    these  countries. 


F.4R   EA.STERN   TRADE    NOTES. 


[Prepared  by  the  Far  Eastern  Division, 
Bureau     of   Foreign     and     Domestic 
Commerce,   to   which   refer  for  fuller 
particulars.        The    district      and   co- 
ojierative  offices   have   reserve   infor- 
mation     where    reference   number   l.s 
given.] 
.\n      .•\nRrlo-.\merlcau-ChlneNe   Club      at 
Tientsin. 
The     Anglo-American-Chinese     Com- 
mercial Club  of  Tientsin,     China,     has 
recently    been    formed    by    local    mer- 
chants of  these  nationalities  interested 
in  the  import  and  export  trade  of  North 
China  for   the     purpose  of     increasing 
mutual        commercial        understanding 
through    closer    personal    relationship, 
as  in  the  similar  club  recently  formed 
in  Shanghai. 

Road    Construction    in    the    Amoy    Con- 

Nular    District,    China. 

Construction    work    has    been    begun 

on    a   7-mile   stretch   of   the   road   from 


An-hai  (north  of  Amoy)  in  the  direc- 
tion of  Chuanchow,  a  city  about  21 
miles  distant,  to  which  it  is  planned  to 
eventually  extend  the  road.  The  Ameri- 
can consulate  has  been  informed  that  a 
contract  has  been  placed  in  Manila  for 
six  or  seven  motor  trucl^s  for  use  for 
passenger  and  freight  transportation 
when  this  highway  is  completed.  There 
is  also  a  project  for  a  road  from  Shih- 
ma  (west  of  Amoy;  to  Changchow. 
but  the  construction  has  not  yet  been 
commenced.  Two  wide  roads  have  re- 
cently been  completed  in  Changchow 
city,  and  It  is  proposed  to  open  these 
to  motor  traffic. 

Par  Eastern  -Market  for  Fnrin  Tractors 
There  are  certain  factors  that  enter 
into  the  question  of  the  market  possi- 
bilities for  tractors  in  all  Far  Eastern 
countries.  Among  these  are  the  com- 
paratively small  areas  of  the  indi- 
vidual farms,  the  limited  possible  pur- 
chasing i)ower  of  the  individual  farm- 
ers, the  high  cost  of  gasoline  and 
other  fuels,  the  nature  of  the  soil  to 
which  machinery  must  frequently  be 
adapted  by  modification,  and.  in  some 
countries,  the  Ignorance  of  those  who 
would  have  to  operate  the  machines. 
On  the  other  hand,  the  shortage  of 
food  and  the  scarcity  and  high  cost  of 
labor  have  induced  many  of  the  Gov- 
ernment offici.ils  and  large  estate  own- 
ers to  attempt  to  solve  these  problems 
by  the  introduction  of  modern  methods 
and  Implements.  (Refer  to  file  No.  FE- 
90.) 

Need      of    A^rlculturnl    Machinery      in 
Formosa. 

American  Consul  H.  B.  Hitchcock. 
Taihoku.  Taiwan,  reports  that  the 
sugar  companies  in  Formosa  are  suf- 
fering acutely  from  a  labor  shortage 
on  the  plantations,  and  that  while 
some  are  endeavoring  to  solve  the  dif- 
ficulty by  importing  Chinese  coolie 
labor  from  Foochow  others  are  turning 
to  the  use  of  modern  agricultural  ma- 
chinery. As  the  proposed  industrial 
development  of  the  island  will  eventu- 
ally further  aggravate  the  shortage  of 
labor  for  agricultural  purposes.  It 
would  seem  an  opportune  moment  for 
American  manufacturers  of  agricul- 
tural machinery  to  bring  their  pro- 
ducts to  the  attention  of  the  sugar 
companies  operating  in  Formosa,  a 
list  of  which  may  be  obtained  by  re- 
questing file  No.  FE-11004. 
Japanese  Developing  Iron  Deposits  at 
An    Shan.    Manchuria. 

A  Sino-Japanese  company  have  con- 
structed a  modern  iron  plant  and  coke 
ovens  at  An  Shan,  Manchuria,  for  de- 
veloping the  extensive  iron-ore  de- 
posits of  that  vicinity.  The  furnaces 
and  by-product  coke  ovens  are  of  the 
German    types,    made    near    Dairen.    in 


the  shops  of  the  South  Manchurian 
Railway  Co..  which  owns  a  controlling 
interest  in  this  company.  On  account 
of  Its  low  grade,  the  Iron  ore  will  have 
to  be  concentrated  before  it  can  be 
successfully  smelted.  The  concentra- 
tion problem  has  not  yet  been  solved. 
In  connection  with  the  plant,  the  com- 
pany has  just  built  a  modern  industrial 
town  of  occidental  type  at  tremendous 
expense,  all  buildings  being  of  brick 
or  brick  and  stone.  The  South  Man- 
churian Railway  Co.,  which  is  an  •r- 
ganization  of  the  Japanese  Govern- 
ment, Is  most  energetic  in  developing 
the  resources  of  Manchuria.  It  main- 
tains a  geological  survey  bureau  for 
determining  the  mineral  deposits;  a 
large.  modern  chemicoi  research 
laboratory,  a  ceramic  laboratory,  and 
furnishes  the  financial  backing  for  a 
large  percentage  of  the  Japanese  In- 
dustrial projects  throughout  Man- 
churia. Its  extensive  and  well-equip- 
ped railway  shops  do  a  great  deal  of 
work  of  wide  variety,  not  alone  for  the 
railroad  itself,  but  also  for  the  many 
industries  in  which  the  company  is  in- 
terested. 


I"A\"      AMERICAN     CON'FERENCE    IN. 
DORSES    METRIC    SYSTEM. 

The  following  resolution  was  unan- 
imously passed  at  the  final  general  ses- 
sion of  the  second  Pan  American  Fi- 
nancial Conference  held  In  Washing- 
ton,  D.  C,  January  19   to  24.   1920: 

XIV.  Resolved,  That  the  conferenee 
recommends  that  the  metric  system  of 
weights  and  measures  be  universally 
employed,  and  that,  pending  the  at- 
tainment of  that  end,  articles  weighed 
and  marked  and  shipping'  documents 
prepared,  according  to  the  system  of 
weights  and  measures  now  prevailing 
in  the  United  States,  should  be  accom- 
panied with  statements  giving  the 
equivalents  under   the  metric  system. 


CI.E.\RING     HOUSE     REPORTS     FROM 
CALIFORNIA    CITIES. 

Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the 
several  clearing  house  cities  for  last 
week  showing  the  amount  of  increase 
on  corresponding  date  last  year; 

Increase 
San     Francisco.  .$128,485,022   $28,789,830 


Los    Angeles. 

.  ...      55,643,000 

25,848,000 

8,645,779 

2.439.643 

Sacramento     . 

4,462,612 

1.068,320 

San     Diego.  .  . 

2,724,659 

492.651 

3.813,026 

1,681,373 

Stockton    (b). 

4.860,100 

> 

Bakersfteld     . 

1.017,205 

407,165 

Pasadena     .  .  . 

1,684,651 

679,075 

Santa     Rosa.. 

284.524 

Long   Beach. . 

2,500,078 

1,504,199 

Berkeley    .  . . . 

2,392,308 

(b)  Bank 

debits. 

00001»«W«HCHKH»»ftOO<«H>lKlO«H9<HSHWH«Ha«0<HKH>^^ 
Telephone  Douslas  5114 

Valley  Tie  &  Lumber  Co. 

Manufadturers  and    Wholesalers 

Pacific  Coa^  Lumber  Produdls 

General  Office:  Eugene,  Oregon  S.F.  Office:  401  Balboa  BIdg. 

F.  S.  NOLAND,  Resident  Manager 
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We  Manufacture  WIRE  WORK  for  the  following  purposes : 
Window  guards    for    Residences,    Warehouses    and    Manufacturing 

Plans. 
Overhead  guards  for  Elevator  Shafts. 
Elevator  Enclosures. 
Freight  Elevator  Cars  and  Doors. 
Skylight  Covers,  Vents. 
Protection  guards  for  Sidewalk  Doors. 
Machinery  safety  guards. 
Auto  truck  Enclosures  and  Doors. 
Locker  Doors,  Stall  Guards. 

Partition  Screens  for  Offices,  Garages,  Warehouses,  ete. 
Wive  signs  for  Buildings,  etc.,  etc. 

^TIITE  FOR  LEAFLET. 


Michel  &  Pf eff er 


IRON 
WORKS 


Pone  Market  730  -  731 


141S  Harrison  St. 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
GMnplete  Kitchen  and  Bakery  Outfits 
116-841  Mission  Street 


>0<H«H«H«H«H«H>l>lKrtH>a<H«H><HKrtHKH>^^ 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


San  Francisco 

Reintiart  Lumber  and  Planing  Mill  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE   MARKET    1057 

General  Lumber  Yard 

Dry  Kiln  Cipacity  10  Million  Feet  per  Annum 
General   Mill   and   Cabinet   AVork,   Stock 
.  Doors,   Sash  Frames  and   MouldlnKs 

«<HKHKH«H«HKH>1><HKH><HKKKBKHKHKHH^^ 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busli  St. 

Member 
SAN  FRANCISCO  Insurance  Brokers  Exchange 

J  CH«HJ<8KH«8«KWKHKH><HKHS<H«I< 


HARDWOOD  HEADQUARTERS 


COTTOSWOOO-ELM-HOLtY. 

SOUTHERN' RED  SUM* 
HICKOHV-LAUREL-MAPLE 
OntGON  MAPLE-PLAIN  OAK; 

-  QUARTERED  OAK - 
W/BPOCX  BENDING  OAK 
POPLAR- -WALNUT> 


WHITE  BROTHERS 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno" 


TH  o..d  BRANN.ANSIREETS 


SAN  FRANCISCO,  CAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 

!i<H»«i»OO»O«HMH»0NCHHNeH0HMHeH«M 


1^ 


15  Cents  Per  Copy 
14.00  Per  Tear 


Telephoae  Donflaa  23T3 


PiUiuUoi  OUic< 
MO  Mittion  Street 


San  Francisco,  Cal,  March  ,10  1920 


Fobliibed  Enrr  Wtiaaitj 
Twentieth  Year,    N«.  1  0 


A  BIG  THING 


New  Model  No.  65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO: 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 

Phelan  Building  Railway  Eicbange  Bulldint 

San  Francisco.  Cal.  Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 

Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


i 
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American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Officers. 

W.  W.  DeBERAR'D,  Western  Editor  Engineering  News-Record,  Chicago  FIRST  VICE-PRESIDENT 

T.  A.  EVANS,  Structural  Engineer,  Meade-Morrison  Co.,  Chicago  SECOND  VICE-PRESIDENT 

JOHN  ERICSON,  City  Engineer,  Chicago „ TREASURER 

C.  E.   DRAYER : SEORBTABT 


Director!. 


W.  H.  Finlay.  President,  C.  &  N.  W.  Ry.,  Chicago, 

111.,   Past   President. 
W.   W.  K.  Sparrow.  Chief.  Eng.  C.  M.  &  St.  P.  Ry., 

Chicago. 
P.  E.  Harroun.  Consulting  Bgn.  San  Francisco,  Cal. 
R.   Burnham,   Consulting   Eng.,   Chicago,   III. 
F.  D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texas. 


E.  F.    Collins,    Valuation    Eng.,    St.    L.-S.    F.    Ry., 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Almert,  Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  AsBt.  Bng.,  M.  &  St.  L.  Ry. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
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.XEWS    FROM     NATIONAL     HEAD- 
ai'ARTERS. 


The  recent  action  of  the  Tacoma 
Chapter  of  the  American  Association 
of  Engineers  in  making  a  report  on  the 
types  of  paving  used  in  Pierce  County 
as  a  means  of  settling  the  dispute  re- 
garding expenditure  of  public  funds 
for  street  and  road  improvement,  is  a 
fine  example  of  the  real  benefit  which 
local  organizations  of  engineers  can 
confer  upon  a  conimunity  by  active 
participation  in  civic  affairs.  Pierce 
County,  in  which  Tacoma  is  situated, 
recently  bonded  itself  for  $2,500,000  for 
paving  roads.  When  the  first  call  for 
bids  was  issued  a  controversy  arose 
concerning  the  type  of  pavement  to  be 
used.  This  resulted  in  a  warm  argu- 
ment, but  one  in  which  the  newspapers 
had  not  taken   sides. 

The  report  of  the  chapter  did  not 
recommend  any  particular  type  of  pav- 
ing, but  discussed  various  types  from 
a  standpoint  of  construction  cost  and 
depreciation,  various  comparative  data 
were  included  in  the  report,  which 
holds  that  "power  to  determine  the 
type  of  pavement  should  be  vested  in 
the  engineer.  The  engineer  alone 
should  select  the  type,  form  and  thick- 
ness of  the  pavement  to  be  used,  and 
should  be  permitted  to  vary  the  plan 
of  construction  even  in  the  several 
parts  of  the  same  highway  so  as  to 
best  overcome  difficulties  and  take  ad- 
vantage of  local  conditions."  The  re- 
port was  prepared  by  F.  J.  Walsh,  con- 
sulting engineer,  Port  of  Tacoma;  F. 
H.  Cushman,  assistant  engineer  of  the 
city  of  Tacoma:  and  J.  A.  Pritchard. 
assistant  engineer  for  the  County  of 
Pierce. 

This  report  resulted  in  an  editorial 
in  the  Tacoma  Ledger  favorable  to  the 
policy  recommended.  The  editorial  is 
entitled  "Paving  with  Horse  Sense." 
"We  take  it."  says  the  Ledger,  "that 
they  do  not  advocate  that  every  road 
be  paved  with  concrete  or  that  every 
road  be  paved  with  bitulithic,  but  that 
all  roads  be  paved  with  horse  sense. 
On^  cannot  read  the  report  without 
feeling  that  whoever  wrote  it  was  do- 
ing   the  "work    without    prejudice." 

The  editorial  discusses  the  remain- 
der of  the  report  and  commends  it 
most  highly.  "If  the  spirt  of  this  re- 
port is  carried  out  it  would  not  be  nec- 
sessary  for  any  paving  trust  to  attempt 
to  program  the  entire  paving  of  the 
country.  It  would  obviate  the  possi- 
bility of  one  county  commissioner  go- 
ing into  office  predisposed   to   one  type 


of  pavement  and  another  county  com- 
missioner predisposed  to  still  a  differ- 
ent kind.  It  would  take  the  paving 
question  out  of  the  sordid  politica.1 
muddle.  It  would  save  the  county 
commissioners  the  embarrassment 
which  arises  from  the  importunities  of 
their  particular  political  friends.  .  .  . 
In  short,  we  believe  it  would  bring 
about  the  only  contention  for  which 
The  Ledger  has  been  fighting  in  the 
paving  proposition — that  is,  that  there 
be  good  judgment  used  to  the  end  that 
the  taxpayer  gets  a  dollar's  worth  of 
paving  for  every  dollar   expended." 


The     Fortnlgrhtly     Engrlneerlne    SerWce 

The  demand  for  technioal  men  is  be- 
coming more  noticeable  by  the  Service 
Department  of  the  American  Associa- 
tion of  Engineers.  Although  the  de- 
mand for  engineers  on  both  the  design 
and  supervision  of  construction  is  us- 
ually great  at  this  season,  it  appears  to 
be  more  acute  this  year  due  to  the 
standstill  on  construction  projects  for 
the  last  two  or  three  years.  Condi- 
tions in  the  lumber,  steel  and  building 
material  industries  Indicate  that  con- 
struction projects  are  to  be  started  on 
a  large   scale   this  spring. 

In  the  last  few  months  production 
has  had  the  hardest  schedule  since  the 
completion  of  war  contracts,  and  from 
all  indications  this  Increase  will  con- 
tinue. As  a  result  there  is  a  heavy  de- 
mand tor  mechanically  trained  men 
not  only  on  the  design  and  layout  of 
mechanical  devices,  but  also  in  such 
executive  capacities  as  work  managers, 
production  managers  and  efficiency 
men. 

Construction  work  is  opening  up  in 
the  East  and  Central  States,  with  a 
few  foreign  projects  which  demand  the 
services  of  all  grades  of  field  m4n  and 
.superinten.lf iits  of  building  constriic- 
tion.  The  tupply  cannot  keep  up  with 
the  deman.l.  Oi'e  of  the  questions  that 
must  be  cons'c'eted  by  employers  of 
engineers  is  "What  are  we  to  do  to  f:ll 
the  va;iie'es  of  technical  men  who 
have  loft  the  engineering  field  ta  enter 
some  ot'ier  lin.'  cl  work  where  the  re- 
muneration is  in  keeping  with  the 
p.'csent  cost  of  'iving. 

The  New  York  Chapter  of  the  Amer- 
ican Association  of  Engineers  adoptel 
a  resolution  on  February  11,  requesting 
that  the  recent  failure  of  the  canopies 
at  the  Playhouse  and  Rivoli  Theatre  in 
New  York  should  be  Investigated  by 
the  city  building  department  with  a 
view  to  safe-guarding  against  similar 
failures. 


Senate  Bill  No.  91.  introduced  in  the 
Legislature  of  Virginia  by  the  Engi- 
neers' and  Architects'  Association  of 
Lynchburg,  which  provided  for  regis- 
tration of  professional  engineers,  has 
been  withdrawn  at  the  request  of  the 
Richmond  and  Tidewater  Virginia 
Chapters  of  the  American  Association 
of  Engineers.  These  organizations  felt 
that  the  bill  was  not  representative  of 
the  conclusions  that  have  been  reached 
reguarding  requirements  of  registra- 
tion bills,  and  have  since  caused  the 
introduction  of  Senate  Bill  No.  226, 
which  contains  many  improvements 
over  the  one  withdrawn. 


According  to  latest  reports  Mr.  W. 
H.  FInley,  who  has  been  president  of 
the  Chicago  and  Northwestern  Railway 
during  the  period  of  Government  con- 
trol, will  retain  that  position  after 
March  1.  Mr.  Finley  was  formerly 
chief  engineer  of  the  Chicago  and 
Northwestern.  He  was  president  of 
the  American  Association  of  Engineers 
from  May,  1918,  to  May,  1919,  and  is 
now   director  of   the   association. 


The  Philadelphia  Chapter  has  elected 
the  following  officers  for  1920:  Presi- 
dent, Edmund  J.  Fitzmaurice,  of  the 
firm  of  Ballinger  and  Perrott,  archi- 
tects and  engineers;  First  Vice-Presi- 
dent, J.  J.  Crowe;  second  Vice-Presi- 
dent, Jos.  Chapin;  Third  Vice-Presi- 
dent, E.  E.  Keller;  Recording  Secre- 
tary, H.  H.  Cramer;  Treasurer,  Jesse  R. 
Henderson;  Executive  Secretary,  H.  F. 
Kuzen. 


The  following  officers  have  been 
elected  for  1920  by  the  Ogden  (Utah) 
Chapter:  President,  W.  F.  Turner; 
Vice-President,  H.  J.  Craven;  Secre- 
tary E.  H.  Kidder;  Assistant  Secretary, 
B.  W.  Matterson;  Treasurer,  W.  S. 
Craven. 


The  Swarthmore  College  Engineers' 
Club  votfd  on  February  11  to  affiliate 
with  the  American  Association  of  En- 
gineers as  a  student  chapter.  At  pres- 
ent there  are  about  twenty-five  or 
thirty  members,  and  It  Is  expected  that 
this  membership  will  be  increased  lo 
eighty  soon.  Edmund  P.  Smith  is 
president,  Howard  Jenkins  is  vice- 
president,  and  Edmund  E.  Bartleson, 
secretary  and  treasurer.  The  club  was 
founded  about  1914  to  promote  the  in- 
terests of  students  in  engineering. 


The  American  Association  of  Engi- 
neers on  February  25  had  12,863  mem- 
bers, several  thousand  applicants  are 
yet  to  be  acted  upon. 
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The  first  meeting  of  the  Illinois  Slate 
Assembly  of  the  American  Association 
of  Engineers  will  be  held  on  March  5 
and  6  at  Urbana.  All  rilinois  chap- 
ters  will    be   represented. 

Representation  will.be  on  the  fol- 
lowing basis:  20  to  100  members,  one 
delegate;  100  to  499  members,  two  del- 
egates; 600  to  1499,  three  delegates; 
1500  to  2999,  four  delegates.  Votes  will 
be  on  the  basis  of  one  for  each  100 
members  of  the  chapter.  A  chapter  of 
500  would  have  three  delegates  with  a 
total  of  5  votes;  chapter  of  1500  would 
have  4   delegates  with  15  votes. 


What  was  no  doubt  one  of  the  larg- 
est and  most  successful  local  meetings 
ever  held  by  engineers  was  that  held 
by  the  Milwaukee  Chapter  of  the 
American  Association  of  Engineers  on 
February  24.  The  triple  attraction  of 
a  meeting  advocating:  ethical  organiza- 
tions of  engineers  as  opposed  to 
unions;  Isham  Randolps.  eminent  con- 
sulting engineer  of  ehicago;  and  Sec- 
retary C.  I'l  Drayer  of  the  American 
Association  of  Engineers,  resulted  in 
an  attendance  of  700  or  more  engi- 
neers of  Milwaukee,  Racine  and  Keno- 
sha. 

Organization  of  engineers  for  the  pro- 
motion of  their  economic  interests  was 
advocated  by  Dr.  Randolph,  who  de- 
preciated the  tendency  of  some  of  the 
embryo  engineers  to  become  affiliated 
with  union  organizations.  Mr.  Drayer 
pointed  out  the  splendid  results  that 
have  been  accoir plished  by  the  Amer- 
ican Association  <  f  Engineers.  He  out- 
lined the  work  of  the  Service  Depart- 
ment, of  the  Railroad  Department, 
which  has  obtained  substantial  in- 
creases for  a  great  majority  of  the 
railroad  professional  engineers  of  the 
United  States,  and  touched  upon,  the 
other  activities  of  the  association. 

The  large  attendance  was  due  in 
some  measure  to.  the  preliminary  ad- 
vertising. Publication  and  direct  by 
mail  advertising  methods  were  both 
employed  to  arouse  interest  in  the 
meeting.  The  engineers  of  Milwaukee 
and  vicinity  were  communicated  with 
through  letters  pointing  out  the  pur- 
pose of  the  meeting.  Half  a  dozen  dis- 
play advertisements  appeared  in  the 
various  papers  of  Milwaukee,  Kenosha 
and   Racine. 


SAN    FRANCISCO    CHAPTER. 


New     KiiBineering     Cociety     Leads      in 
Aleinbershiii. 

The  American  Association  of  Engi- 
neers now  has  over  twelve  thousand 
members,  and  is  the  largest  of  the  Na- 
tional Engineering  Societies  in  the 
world.  .  * 

The  object  of  the  new  association  is 
to  improve  the  social  and  economic 
status  of   engineers. 

The  San  Francisco  Chapter  has  over 
four  hundred  members,  who  meet  on 
the  first  Thursday  of  each  month  at 
the  Engineering  Club,  57  Post  street. 


ENGINEERS      PROPOSE     INCREASED 
FIRE  PROTECTION. 


Mr.  J.  J.  Ropedale  has  been  appoint- 
ed chairman  (  f  a  committee  to  pro- 
pose changes  n  the  Building  Code  in 
order  to  secure  greater  protection  from 
fire.  This  action  was  taken  as  a  re- 
result  of  the  lecture  last  month  by  Mr. 


Jay  Stevens  of  the  Western  Bureau  of 
Fire  Underwriters  on  the  subject 
"America's  Greatest  Crime."  The 
American  Association  of  engineers  is 
taking  up  many  civic  questions  in  line 
with  their  policy  to  offer  the  public 
their  services  in  matters  pertaining  to 
the  profession  of  engineering. 

V.  D.  COUSINS. 
For    American    Assn.    of    Bngrs. 


ENGINEERING        ASSOCIATION        AB- 
SORBS   INDEPENDENT 
SOCIETIES. 


The  North  Carolina  Society  of  En- 
gineers has  applied  for  amalgamation 
with  the  American  Association  of  En- 
gineers under  the  leadership  of  Doctor 
W.  C.  Riddlck,  President  of  the  North 
Carolina  State  College, 

The  Northwestern  Society  ot  High- 
way Engineers  voted  at  its  January 
meeting  to  amalgamate  with  the 
American  Association  of  Engineers, 
and  has  elected  G.  V.  Skelton,  Presi- 
dent and  J.  W.  De  Souza  as  gecretary. 
V.  D.  COUSINS. 
For    American    Assn.    of    Engrs. 


GREAT    DEMAND    FOR    PROFES- 
SIONAL   ENGINEERS. 

To  the  Editor  of  the  "Building  and  En- 
gineering News": 

The  American  Association  of  Engi- 
neers reports  a  great  demand  for  pro- 
fessional engineers'  in  all  industrial 
centers.  The  supply  of  engineers  has 
been  reduced  materially  by  the  number 
going  into  more  lucrative  lines  of  busi- 
ness. Salaries  for  engineers  have  start- 
ed upward,  at  last,  and  detailers  on 
structural  design  work  received  from 
two  hundred  to  two  hundred  and  fifty 
dollars  per  month,  while  transitmen 
are  securing  one  hundred  and  seventy- 
five   dollars  per  month. 

V.   D.  COUSINS. 
For    American    Assn.    of    Engrs. 


CONTRACT    ROAD     UNITS     COST    $1,- 
800,000. 


HIGHWAY  WORK  AWARDED  TAKES 
HALF  OF  BOND   ISSUE. 


Engineer    .Jensen     Makes    .Report     on 
Costs   to    Board, 


In  a  report  presented  to  the  Board 
of  Supervisors  yesterday  Engineer 
Chris  Jensen  shows  the  total  mileage 
of  the  county  highway  system  under 
contract  or  for  which  bids  will  be 
called  for  on  March  15  at  79.60  miles. 
The  total  cost  of  the  projects  is  $1.- 
S71,953.35  of  which  $157,290  is  the  es- 
timated cost  of  the  7.49  mile  Fowler- 
Selma  unit,  which  has  not  been  award- 
ed. 

The  distribution  of  the  roads  accord- 
ing   to    supeyvlsorial    districts    follows: 

Jorgensen- — Whites  Bridge  avenue. 
13.70  miles,  $358,256.46;  Belmont  ave- 
nue, 1.21,  $38,601.01;  Elm  avenue,  2 
miles,  $38,142;    total,    16.91,   $461,999.47 

Lochead — Blackstone  avenue,  5.35, 
$96,078.32;  Shaw  avenue,  4.98,  $89,339.50; 
total,    in. 35,    $185,417.82. 

Johnson — Van  Ness  avenue,  0.17,  $5,- 
064;  Ventura  avenue,  0.50,  $14,301;  Elm 
avenue,^  miles,  $38,142;  total,  2.67, 
$57,507. 

Wells-Elm  avenues.  8  miles.  $152.- 
376.69;  Adams  avenue,  2.21,  $58,144.27; 
Coalinga  roads,   10.46,   $259,780.07;  Fow- 


Icr-Selma,    7.49     (estimated),    •  $157,290, 
total,    28.16,    $627,591.03. 

Collins— Ventura  avenue,  9.99;  $288.- 
028.48;  Adams  avenue,  2,  $52,620;  Reed- 
ley  via  Adams  avenue,  9.54,  $200,789.56; 
total,    21.53.    $539,438.03. 


NATIONAL     ASSOCIATION     OF     OWN- 
ERS   OF   RAILROAD   SECIRITIES. 


BALTIMORE,  Md. — Railroad  inves- 
tors regard  the  financial  provisions  of 
the  railroad  bill  reported  to  Congress 
by  the  Senate  and  House  Conferees  the 
most  satisfactory  program  of  business 
legislation  ever  devised  by  a  law-raak- 
ing  body,  according  to  oflficers  of  the 
National  Association  ot  Owners  of 
Railroad   Securities. 

This  is  indicated  in  a  catechism  is- 
sued by  the  investors  briefly  stating 
the  features  ot  the  bill  regarded  'as 
vital  to  railroad  credit  and  the  futtire 
financial   position  of  the  carriers. 

The  catechism  is  being  widely  dis- 
tributed in  investment  business  circles 
and  in  other  directions  in  which  Inter- 
est in  the  future  of  the  railroads  has 
developed. 

Representatives  of  the  investors  will 
make  every  effort,  through  a  campaigni 
of  public  education,  to  win  the  support 
for  the  measure.  They  will  endeavor  to 
influence  other  investors  directly  or  in- 
directly interested  in  transportatioa 
securities,  to  the  end  that  business 
men  may  be  informed  concerning  the 
importance  of  sound  railroad  legisla- 
tion. 

The  bill  as  agreed  upon  by  the  con- 
ferees embodies  the  main  financial 
featuies  of  the  plan  proposed  to  Con- 
gress by  the  National  Association  of 
Owners  of  Railroad  Securities  during 
the  early  consideration  of  railroad  leg- 
islation. The  views  of  investors,  which 
became  known  as  the  Warfield  Plan, 
was  introduced  by  S.  Davies  Warfield, 
president  of  the  Association. 

The  following  pertinent  questlotiS 
and  answers  are  contained  in  the  cate- 
chism: 

"Does  Section  6  of  the  Cummins  BllJ. 
guarantee  any  return  to  the  railroads?" 

"It  does  not.  It  neither  guarantees 
to  any  railroad  a  specific  return  nor 
obligates  the  Government  to  make 
good  any  deficit.  Section  6  directs  the 
Interstate  Commerce  Commission  to  es- 
tabKsh  rates  or  a  rate  level  which  will 
yield  a  return  of  'as  nearly  as  may  be' 
51/2  per  cent  on  the  aggregate  fair  value 
of  the  railroads  grouped  in  each  cf 
such  number  of  rate  districts  as  the 
Commission  may  determine.  If  the 
rates  irov'ded  by  the  Interstate  Com- 
n  crce  C ,  mmission  do  not  yield  as 
miih  a.«  6^  per  cent  .^n  aggregate 
vi'.uc  tile  loss  is  the  rai. reads." 

"Cfn  a  rate  level  be  e^lta'Jlished  that 
will  c.ire  for  the  necessities  of  the  iiiii- 
jor'tv  of  the  railroads  .and  essential  to 
sust.->ln  f'e  transportation  system  as  -i, 
whc  1..  v'ifhout  giving  to  a  few  tivoir- 
b.y  siuated  roads  more  eariiiivss  thai) 
t!ie  i.ul'ic  will  stand  for"?» 

"No,  it  is  not  possible.  In  order  to 
permit  rates  to  be  established  to  sus- 
tain transportation  as  a  whole.  Sec- 
tion 6  provides  that  after  6  per  cent 
has  been  earned  by  any  railroad  upon 
its  fair  value,  the  excess  beyond  thU 
shall  be  divided  between  the  road  earn- 
ing it  and  a  public  fund." 

"Does  this  mean  that  Section  6  takes 
(Continued  on  page  23) 
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BUILDING. 


APARTMENT   HOUSES 


To  be  Done 


Cost.    $10,000 
;ott    127-8    N 


Sub-Figures  Being:  Taken 

by  Days  Worlt. 
ADDITIONS.  ETC. 
SAN    FRANCISCO.      W    S 

Jackson  Street. 
Add  3  rooms  for  apartments  and  make 

other  alterations. 
Owner — Nathan  L.  Bell. 
Architect — J.     F.      Dunn,     401      Phelan 

•Bldgr.,  San  Francisco. 


Cost, 


$40,000 
Street 


Plans  Being  Prepared. 

APARTMENTS 

SAN  FRANCISCO.       California 

near  Gough  Street. 
Three-story    and    basement    frame    and 

plaster  apartment   house    (6   and   7 

room  apts.  with  3  bathrooms  each). 
Owner — Withheld. 
Architect^ — E.     J.  Osborn,     821     Balboa 

Bldg.,  San  Francisco. 
Plans    will    be    ready    for    figures    in 
about  three  weeks. 


Additional  Contracts  Awarded. 

APARTMENT   HOUSE  Cost.    $30,000 

SAN  FRANCISCO.  S  Sacramento  bet. 
Fillmore  and  Steiner  Streets. 

Two-story  and  basement  frame  ami 
plaster  apartment  house  (8  4 -room 
apts.)  6  garages  in  basement. 

Owner — Jefferson  W.  Asher,  Cr.  Strand 
Theatre.  965  Market  St.,  San  Fran- 
cisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 

Genernl  Confractor — J.  Harold  John- 
son,  $11,800. 

Hardwood  Floors  awarded  to  The 
Geary  Floor  Co.,  180  Jessie  St. 

SteiUM   Ilentiii);  to  C.    Peterson   Co., 
Larkin   St.,   $2,450. 

riamblng  to  C.   Peterson,   $1,875. 

Palntins  to  C.   B.   Sovig.   180  Jessie 
$1,354. 


730 


Sub-Figures  Being  Taken. 

APARTMENTS  Cost,   $ 

SAN  FRANCISCO.     NW  Post  and  Ophia 

Streets. 
Si.\-story      and      basement      reinforced 


concrete      apartments,    60x60 
■   2-room  apts.) 
Owner — A.  F.  Rousseau. 
Architects — Rousseau   &   Rousseau, 

Sutter  St..  San  Francisco. 


(49 


ments.) 
Owner — Not   given. 
Architect — Glass      &      Butner,      Hearst 

Bldg.,    San    Francisco,      and      Cory 

Bldg-.,  Fresno. 
NOTE: — This  building  was  orig- 
inally planned  to  be  four  stories  high, 
additional  ground  has  been  purchased 
and  the  plans  tor  the  building  are  be- 
ing enlarged. 


Plans  Being  Figured. 

APARTMENTS  Cost.   $25.00IJ 

SAN  FRANCISCO.     Hyde  near  Geary. 

Three-story  reinforced  concrete  apart- 
ment house   (6   3-room  apts.) 

Owner — Withheld. 

Architect — J.  F.  Dunn,  Phelan  Bldg., 
San  Francisco. 

Plans    Being    Prepared. 
APT.  HOUSE.  Cost,  $250,000 

FRESNO.'     NW    "N"    and    Kern    Sts. 
Slx-atory    reinforced    concrete      apart- 
ment   house      (94       2-room      apart- 


Contract  Awarded. 
APARTMENTS 
SACRAMENTO,  Cal 
Two-story     frame    (8    4 

ments.  m 

Owner — Kohler     Estate 

Sacramento. 
Architect — None. 
Contractor — F.    A.    Holdene 

St.,  Sacramento. 


Cost,  $21,000 
No.  2620  "I"  St. 
4-room)      apart- 

2630     "I'     St., 


Plans   Being   Figured. 

APARTMENTS  Cost.  $30,00(1 

SAN  FRANCISCO.  Geary  Street  near 
Hyde  Street.  ^ 

Five-story  reinforced  concrete  apart- 
ments, 8  3-room  apts«(l  store). 

Owner — Withheld. 

Architect — J.  F.  Dunn,  Phelan  Bldg., 
San  Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $750,000 

SAN  FRANCISCO.  SW  Bush  and  Taylor 

Streets. 
Six    or    twelve-story   Class    "A"    apart- 
ment  house,   87-6x137-6   (2   to   5-rm 
apts.) 
Owner — A.  Penziner,  745  Baker  St..  San 

Francisco. 
Architects — A.      Penziner    and      E.      H. 
Denke,    1317    Hyde    St.,    San    Fran- 
cisco. 
It    has    not    been    decided    whether   a 
six    or    twelve-story    building    will    be 
erected.     If  a  twelve  story  structure  is 
erected  it  will  contain  350  rooms. 


Plans  Being  Prepared. 

APT.    HOUSE.  Cost,    $160,000 

VENICE,  Los  Angeles  Co.,  Cal. 

Six-story  Class  "A"  reinforced  concrete 
apartment  house,  36x147  (36  four- 
room  apart^aents.) 

Owner — Wm.  D.  Alt,  15  Polama  Ave., 
Venice. 

Construction    Engineer — Owner. 

~BANgB 

Plans  Being  Figured. 

ALTERATIONS.  Cost,  $ 

ST.   HELENA,   Napa  Co..  Cal..     Main  St. 
Alterations  to  bank  building. 
Owner — Carver  National   Bank. 
'  Architect — Reed      &      Corlett,    Oakland 
Bank  of  Savings  Bldg.,  Oakland. 


Steel  Figures  Being  Taken. 

BANK,    ETC.  Cost,    $1,500,000 

SAN   FRANCISCO.      Sansome.      Battery, 

Sacramento  and  Clay  Streets. 
Five-story    Class    "A"    bank    and    office 

building-    (strong   enough    to    carry 

15   stories.) 


Sharon 


Sharon 


Owner —Federal  Reserve  Bank. 

Architect — Geo.      W.    Kelham, 
Bldg.,  San  Francisco.     ^ 

Engineer — H.      J.       Brunnier, 
Bldg.,   San   Francisco. 

Contractor — P.   J.   Walker   Co.,   Monad- 
nock  Bldg.,  San  Francisco. 
Mr.  Walker   is  ready   to  take  figures 

for    the    fabrication      and    delivery      of 

steel.      Bids    for    the    erection    will    be 

taken  later. 


Figures  Being  Taken  From   a  Selected 

List  of  Contractors. 

BANK    BUILDING  Cost,    $ 

COLMA,  San  Mateo  Co.,  Cal. 
One-story    reinforced      concrete      bank 

building. 
Owner, — Colma  State  Bank. 
Architect — Paul    F.     De    Martini,    2123 

Powell  St.,  San  Francisco. 
The    contract    will    be    awarded    in    a 
few  days. 


Contracts  Awarded. 

ALTERATIONS  •  Cost,   $50,000 

WATSONVILLE,   Santa   Cruz   Co.,   Cal. 
Extensive    alteration's      to      bank      and 

office  building. 
Owner — Pa.iaro   Valley    National    Bank. 
Architect — M.  G.  West  Co,  385  Market 

St..  San  Francisco. 
Marble  -Work  awarded  to  The  Vermont 

Marble  Co. 
Fixture   "Work    to    Ostlund    .S:    Johnson, 

San  Francisco. 
Bronze  AVork,  Etc.,  to   Keyseone  Orna- 

mentad  &  Bronze  Works. 
Cnrpen^'cr  and  Mill  Work  by  day  labor. 


BONDS 


VALLEJO,  Solano  Co..  Cal.— The  City 
Council  is  considering  the  proposal  of 
the  City  Engineer,  T.  D.  Kilkenny,  to 
submit  to  the  voters  on  May  4th,  the 
proposition  of  voting  bonds  with  which 
to  finance  the  repairing  of  petrolithic 
and  bituminized  streets  in  North  ana 
South  Vallejo  as  well  as  improving  the 
aproaches  to  Georgia  and  Virgin)', 
sewer  in  the  northern  section  of  the 
city.  The  improvements,  according  to 
estimates  compiled  by  City  Engineer 
Kilkenny,  will  cost  about  $263,359. 

Alt.  E.  Edgecumbe  is  City  Clerk. 


NAPA,  Napa  Co.,  Cal. — The  propo- 
sition of  issuing  bonds  of  $150,000  to 
finance  the  paving  of  all  streets  con- 
necting with-the  State  hlghwiiy  failed 
to, carry  at  a  recent  election. 
(33270)     1st  report  Feb.  7;  2nd  Feb.  13, 


SACRAMENTO,  Cal.— Highway  con- 
struction in  California  during  the 
current  year  was  assured  when  the 
Anglo  London  Paris  Bank  of  San 
Francisco  purchased  bonds  of  the  $40,- 
000,000  issue  recently  authorized  to  the 
extent  of  $3,000,000,  at  par.  One  mil- 
lion dollars  was  paid  over  some  days 
ago  "and  the  balance  of  two  millions 
will  be  turned  into  the  .'3tato  highway 
fund  iviarch  I. 
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STOCKTON.  San  Joaquin  Co..  Cal  — 
The  election  field  to  vote  b.Onds  of 
$950,000  (or  construction  and  additions 
for  elementary  schools  and  $325,000  for 
high  school  improvements  carried  at 
the  election  held  last  week. 


Five-story    reinforced    concrete    ware-       Electric   Work— Jansen    Elec      Co., 


of 


CLOVIS,  Fresno  Co.,  Cal. — The  Trus- 
tees of  the  Clovis  High  School  District 
b«s  decided  to  ctill  an  election  to  vote 
bonds  of  $35,000  in  addition  to  the 
$100,000  issue  voted  last  Spring.  In- 
creased prices  in  building  materials 
makes  the  additional  funds  necessary. 

W.  H.  Weeks,  75  Post  St.,  San  Fran- 
cisco, has  been  retained  as  architect 
for  the  structure,  which  Is  under  con- 
struction. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — An 
election  will  be  held  in  the  Two  Rock 
Valley  School  District  on  March  26th 
to  decide  the  question  of  issuing  ana 
selling  bonds  of  $28,000  with  which  to 
finance  construction  of  a  new  school 
building. 

Capt.  Ernest  Norberg,  Bankers  In- 
vestment Bldg.,  San  Francisco,  is  the 
architect  for  the  new  school,  which 
will  be  a  one-story  concrete  structure. 


HAYWARD.  Alameda  Co.,  Cal. — The 
City  Trustees  have  sold  $200,000  of  the 
$350,000  bond  issue  to  finance  improve- 
ments, including  a  water  and  sewer 
system,  street  Improvements,  erection 
of  City  Hall,  purchase  of  fire  equip- 
ment, etc. 


SACRAMENTO,  Cal. — No  bids  were 
received  by  the  Supervisors  for  the 
purchase  of  $940,000  school  bonds  and 
the  Board  is  now  contemplating  the 
sale  of  the  bonds  over  the  counter. 

FACTORIES      -i>D     ^yAHEHOUSEs! 

Plans  Being  Prepared. 
FACTORY.  Cost,  $500,000  or  more. 

ELMHURST,  Alameda  Co.,  Cal.     Several 
acres  on  9Dth  Ave.  bet.  S.  P.  and  W. 
P.  Railroads. 
Class     "A"     factory     buildings.     Three 

units. 
Owner — The  Palmolive  Co.,  Milwaukee, 

Wis. 
Architect — Engineering  Dept.  of  own- 
ers in  Milwaukee. 
It  is  planned  to  start  construction  on 
the  first  two  units  this  spring,  at  which 
time  representatives  of  the  owners  will 
be  in  Oakland  to  take  charge  of  the 
construction  which  will  be  let  by  con- 
tract. 

F.  W.  Le  Ballister,  Security  Bank 
Bldg.,  Oakland,  represented  the  Palm- 
olive  Co.  as  industrial  engineer  in  se- 
lecting the  site. 


Contract  Awarded. 

WAREHOUSE  Cost,   $20,900 

SACRAMgS'TO,  Cal.  'R,"  "S."  10th 
and  nth  Streets. 

One-story  concrete  and  brick  ware- 
house. 

Owner — Mrs.  F.  E.  and  Andrew  Carlaw, 
720  "N"  St.,  Sacramento. 

Lessee — United  States  Rubber  Co..  5v 
Fremont  St.,  San  Francisco. 

Contractor — Wm.  Murcell.  Oachner 
Bldg.,  Sacramento. 


Bids   in  and  Under  Advisement. 

WAREHOUSE  Cost,  $ 

SAX   FRANCISCO         SW      Bryant      and 
Hlncon  9treei!i. 


house. 
Owner — The    Ondaraa   Co..    268    Lee    St.. 

Oakland. 
Engineer — W.   H.   Ellison    369   Pine   St. 

San  Francisco. 


Figures     Being    Taken     For    Materials 

and   Sub-contracts. 
CANNERY  Cost.  $50,000 

WALNUT    CREEK.    Contra    Costa    Co., 

Cal.      6    Acres      of   Land    Adj.      San 

Francisco  &  Sacramento  Railroad. 
One-story  frame  and  concrete  cannery. 
Owner — Klrsten  &  Co.,   290  Park  View, 

Oakland. 
Architect — Owners. 


Figures  to  Be  Taken  Next  Week  for 
Materials. 

WAREHOUSE  Cost,   $60,000 

GUATEMALA. 

One-story  mill  constructed  and  con- 
crete   warehouse. 

Owner — Not  given. 

Architect — Glass  &aButner.  Hearst 
Bldg.,   San   Francisco. 


Sub-Figures  Being  Taken. 

DRY  KILN  Cost,  $30,00TI 

WILLITS,  Mendocino  Co.,  Cal. 

Concrete  and   terra  cotta  dry   kiln. 

Owner — Northwestern   Redwoood   Lum- 
ber Co.,  Willits.  Cal. 

Engineer — H.      J.      Brunnier.       Sharon 
BldLg.,  San  Francisco. 
Bids   for  the   roofing   and   tile   are    in 

and  under  advlaemcnt. 


Plans  Being  Figured. 

FRUIT  DRYERS  Cost,   $ 

HEALDSBURG,  California. 

One-story  eoncrete  and  frame  fruit 
dryer. 

Owner — Pacific  Evaporating  Co..  425 
1st  National  Bank  Bldg..  San  Fran- 
cisco. 

Architect — Walter  Falch.  Hearst    Bldg.. 
San  Francisco. 
NOTE: — This   is  the  first  one  of  sev- 
eral dryers  to  be  erected   in  California 

and  Oregon. 


Roofing  Figures  to  be  Taken  Wednes- 
day. 

CANNERY  Cost.    ? 

SAN  LEANDRO.  Alameda  Co..  Cal. 
Alvarado  Street,  bet.  Parrott  and 
Thornton. 

One-story  hollow  tile  cannery. 

Owner — San  Leandro  Canning  Co. 

Architect — Leonard  H.     Thomas.     Russ 
Bldg..  San  Francisco. 
Mr.    Thomas    will    be.  *eady    to    take 

figures   on   March   IDth   for  composition 

roofing. 


Plans   Being  Figured. 

CLASS  "C"  WAREHOUSE  Cost,  $20,000 

SAN  FRANCISCO.  Fourth  Street  near 
Folsom. 

One-story   Class   'C"   warehouse. 

Owner — Withheld. 

Architects — O'Brien  Bros..  240  Mont- 
gomery St..  Ban  Francisco. 


EUREKA.  Humboldt  Co.,  Cal.— En- 
g^iT^eer  H.  J'.  "Brunnier,  Sharon  Bldg.. 
San  Francisco,  has  awarded  contracts 
for  the  plumbing  and  electric  work  in 
connection  ■with  the  construction  of 
the  one  and  t-n-o-story  reinforced  con- 
crete cheese  ruring  plant  for  the  Cali- 
fornia Central  Creameries  at  Eureka. 
The  following  firms  submitted  the 
lowest  bids  and  « erf  awarded  the 
contracts: 


Eureka.  $3,892. 
Plnmblng  — James      &      Drucker.      450 

Hayes  St..  San  Francisco,  $5,000. 
Heating  for  office   portion   to  James  & 

Drucker    for    approximately    $2,000. 

QABAQBB 

Plans  Being  Figured. 

GARAGES.  Cost.    $ 

BERKELEY.  SE  Woolsey  and  College 
Avenue. 

Five  one-story  frame  and  plaster  pa- 
rages. 

Owner — Mrs.   Mary  Hays  Wolf. 

Architect — Masten  &  Hurd,  Foxcroft 
Bldg.,    San    Francisco. 


Contract   Awarded.  ^ 

GARAGE  Cost,   $30,000 

WOODLAND,  Y'olo  Co.,  Cal.     Main  St. 

One-story  concrete  and  brick  garage, 
16,000  sq.  ft.  of  floor  space. 

Owner — Miller  Automobile  Co.,  Sacra- 
mento, Cal. 

Architect — None. 

Contractor — E.   L.    Younger,   Woodland. 

Plans  Being  Prepared. 
GARAGE  Cost,   $25,00« 

HANFORD.  Kings  Co..  Cal. 
Two-story  reinforced  concrete  garage. 
Owner — J.    Lewis.    Hanford,    Cal. 
Architect — J.   R.   Henderson.  Tulare. 


Contract  Awarded. 

REPAIR  SHOP  Cost.  $7,550 

RENO.  Nevada.     Coney  Island. 

One-story  corrugated  iron  garage  ana 
repair  shop,  50x100. 

Owner— Nevada  State  Highway  Com- 
mission. C.  C.  Cottrell,  Stats  High- 
way Engineer,  Carson  City,  Nev. 

Architect — F.  J.  De  Longchamp,  Stat* 
Architect,  Gazette  Bldg.,  Reno. 

Contractor — Conradt  Bros.,  Reno,  Nev. 
Other  bids:     E.  K.  Fowler,  Reno,  $»,- 

250;  R.  A.  Burrows,  Reno.  $7,900. 


Completing   Plans.    - 

GARAGE.  Cost,    $50,000 

VISALIA,    Tulare    Co..    Cal.      Locust  St. 

Two-story    reinforced   concrete   garage. 

Owner — Jas.    Seabright. 

Architect — Glass      &      Butner.      Hearst 

Bldg.,    San    Francisco,     and      Cory 

Bldg.,    Fresno. 
Figures  will    be   taken   from   the  San 
Francisco  office   of  the  architects. 


Contract  Awarded. 

GARAGE,  STORE,  ETC.  Cost,  $ 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 

W  3rd  and  Rodriguez  Sts. 
One-story    brick    and    eoncrete    garage. 

store  and  auto  sales  building  (17Sz 

182.)      (8  stores.) 
Owner — Pajaro    Investment    Co. 
Lessee — Appleton   Motor  Corporation. 
Architect — W.  H.  Weeks.     75     Post  St., 

San   Francisco. 
Superintendent    of    Construction — A.    L. 

Koch.   Watsonville. 
Concrete    Work    to    Huahbeck    &    Kal- 

1am. 
Lumber   and    MlUwork   to    San    yjcentt 

Lumber  Co. 


Permit  Applied  For. 

GARAGE.   ETC.  Cost.   $30,000 

SACRAMENTO.     Cal.     Stockton     Blvd.. 

35th  and  37th  Streets. 
One-story  private  garage,  boiler  housB. 

pump  house  and   3  corrugated  Iron 

buildings 
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Owner — Standard    Oil    Co.,    "R"    Street 

and  Stockton  Blvd.,  Sacramento. 
Architects — Owners. 


Plans  Ready  For -Figures. 

GARAGE,  ETC.  Cost,  $20,000 

PETALUMA,  Sonoma  Co..  Cal.  "C"  and 
Fourth  Streets. 

One-story  brick  garagre.  shop  and  auto 
sales  building. 

Owner — Dr.  J.   A.  McNear,   Petaluma. 

Lessee — Sparks  &  Murphey. 

Architect — Brainerd  Jones,  110  Wash- 
ington St.,  Petaluma. 

OOVEBNMENT   WORK  AND 
SUPPLIES 

SAN  FRANCISCO,  Cal.— roUo  .-  i  ig 
bids  were  received  by  the  U.  S.  De- 
partment of  Agriculture,  Bureau  ct' 
Public  Roads,  District  No.  2,  Mills 
Bldg.,  for  the  construction  of  a  road 
in  Siskiyou  County,  Klamath  National 
JForest,  Sta..  264-00  to  327-01.  Engi- 
neer's  Estimate,   $26,557.70. 

Bennett  Co $43, 193. 20* 

M.   J.   Blake 24,960.50 

A.    Leoni    27,441.50 

Wm.    B.    Arndt..-. 25,370.40 

W:  A,  Bechtel 29,260.30 

Edw.   H.  Martin 30,831.05 

SAN  FRANCISCO  —  The  following 
bids  were  received  by  J.  W.  Roberts,  U. 
S.  Super\'ising  Superintendent  of  Con- 
struction, 403  Post  Office  Bldg.,  7th  and 
Mission  streets,  San  Francisco,  for 
changes  in  the  second  floor  of  the  U.  S. 
Custom  House  at  AVashington.  Jack- 
son, Sansome  and  Battery  streets,  San 
Francisco: 

Alternate 

A.     Vogt     $11,483      $11,683 

Thos.   Dowd    11.848        11,647 

Ed.  Ketchum    12,887        12,537 

John    Flaherty    13,416       13,416 

E.    W.    Ross    13.090         


SAN  FRANCISCO  —  The  following 
bids  were  received  by  J.  W.  Roberts, 
U.  S.  Supervising  Superintendent  of 
Construction.  Post  Ofllce  Bldg.,  7th 
and  Mission  streets,  for  installing  an 
intercommunicating  telephone  system 
in  the  U.  S.  Marine  Hospital  at  San 
Francisco: 

Direct  Line  Telephone   Co $3,995.50 

Decker    Elec.    Constr.    Co 4,272.00 

Butte  Elec.   &  Equip.  Co 4.945.00 

Butte   Elec.   &  Mfg.   Co 5,200.00 


WASHINGTON.  D.  C. — Sealed  bids 
will  be  received  by  the  Bureau  of  Sup- 
plies and  Accounts,  Navy  Department, 
Washington,  D.  C,  up  to  the  time  as 
noted  at  the  end  of  each  paragraph: 

Schedule  5657.  Mare  Island.  19.750 
pounds  sheet  copper,  opening  of  March 
23. 

Schedule  5658,  Mare  Island,  35,00* 
pounds  spun  oakum,  opening  of  March 
1». 

Schedule  5661.  Mare  Island,  750  eye 
protectors,    opening   of   Marcli   19. 

Schedule  5665.  for  Puget  Sound, 
wrought  iron,   opening  of  March   19. 

Schedule  5668,  for  Mare  Island;  10  air 
motors,  opening  of  March  12. 

Schedule  5670,  eastern  and  western 
ylrds,  miscellaneous  crucibles  and  cov- 
ers, opening  of  March  12. 

Schedule  5674,  for  Mare  Island,  steel 
plates  and  drums,  opening  of  March  19. 

Schedule    5675,    eastern    and    western 


yards,  12  water  drums,  opening  of 
March  16. 

Schedule  5676.  for  Mare  Island,  steel 
pipes,  opening  of  March  19. 

Schedule  56S3,  f.  o.  b.  works,  36  ethyl 
chloride  drums,  opening  of  March  19. 

Schedule  5960.  for  Mare  Island.  1 
typesetting  machine  and  equipment, 
opening  of  March  23. 

Schedule  5693.  for  Mare  Island,  steel 
tubes,   opening  of  March   23. 

Schedule  5700,  for  Mare  Island,  union 
steam  and  water  elbows,  opening  of 
March  26. 


MARE  ISLAND.  Cal. — The  following 
bids  were  received  March  3.  at  Mare 
Island  for  alterations  of  an  existing 
double  quarters,  a  dormitory  and  a 
mess  hall  and  the  construction  of  a 
new  double  quarters.  (Frame  construc- 
tion.) 

Button  &   Button,  Oakland,    (a)    $36,- 
106,   120  days;   (b)   $32,701,  120  days. 
(Using  old   plumbing). 

Schuiz  Constr.  Co.,  46  Kearny  St., 
San  Francisco,  (a)  $37,492,  120  days; 
(b)    $34,990,    110   days. 

(Using  Crane  Co.'s  new  plumbing). 


WASHINGTON,  D.  C— No  bids  were 
received  at  Washington  on  March  3d 
for  constructing  a  storehouse  and 
tliree  hangars  of  steel  construction 
with  concrete  foundations  at  the  Naval 
Air  Station.  San  Diego.  Cal..  under  Spe- 
cification  No.   4087. 

Bids  were  also  opened  at  San  Diego, 
vhich  will  be  reported  later. 


WASHINGTON,  D.  C. — The  following 
bids  were  received  on  March  3,  1920,  at 
Washington,  D.  C.  for  furnishing  a,na 
installing  complete  power  plant  and 
electric  generating  equipment  includ- 
ing piping  nnd  accessories  and  dis- 
tributing systems  for  electricity  and 
steam  at  the  Marine  Corps  Base,  San 
Diego.  Calif.  Drawings  and  specifica- 
tion No.  4118. 

Bids  were  also  opened  at  San  Diego, 
which  will  be  reported  later. 

Stewart  Engineering  Co.,  New  York. 
Item  (1)  $263,000;  (2)  $48,750;  (3) 
$127,600;  (4)  $126,750;  (5)  $1,500;  (6) 
$7,000;  (7)  $650;  (8)  $19,500;  (9)  deduct 
$6,300. 

John  W.  Danforth,  Buffalo,  (1)  $198,- 
930;  (2)  $31,200;  (3)  $77,000;  (4)  $92,- 
000;  ^5)  add  $565;  (6)  add  $1,806;  (7) 
deduct  $9,700;  (8)  deduct  $825;  (9)  de- 
duct. $25,000;  (10)  deduct  $9,000. 


SAN  DIEGO,  Cal.— Com.  Norman 
Smith,  public  works  officer,  Timken 
Bldg.,  San  Diego,  expects  bids  to  be 
called  for  about  April  1  for  the  erection 
of,  the  first  group  of  buildings  for  the 
naval  hospital  in  Bolboa  Park.  The 
group  will  include  administsation 
building  with  hospital  wards,  power 
plant,  laundry,  nurses'  and  hospital 
corps'  quarters,  officers'  quarters  and 
commandant's  residence.  Cost,  $500,- 
000. 


SAN  DIEGO,  Cal. — Southern  Elec- 
trical Co.  of  San  Diego,  submitted  the 
lowest  bid  at  $11,948  for  furnishing 
electric  fixtures  for  six  barracks  build- 
ings at  the  marine  base  on  Dutch 
Flats,  San  Diego. 


floors  and  erecting  thre^  fabricated 
steel  hangars  at  North  Island  naval 
air  station. 

No  bids  were  received  at  Washington 
for  the  work. 


.'5AN  DIEGO.  Cal. — Thomas  Haverty 
Co..  Eighth  St.  and  Maple  Ave..  Los  An- 
geles, submitted  the  lowest  bid  at 
$189,650  to  the  public  works  officer  of 
the  12th  naval  district  for  distributing 
systems  and  power  plant  equipment  at 
the  marine  base  at  San  Diego.  Bids 
were  also  received  at  Washington,  D. 
C.  as  follows:  John  W.  Danford,  Buf- 
falo. $198,930  and  Stewart  Eng.  Co.,  N. 
T.,  $263,000.  The  estimated  cost  of  the 
work   is  $150,000. 


Treasury  Department,  Office  of  the 
Supervising  v*chitect.  Washington.  D. 
C.  February  21.  1920. — Sealed  proposals 
will  be  opened  in  this  office  at  3  P.  M.. 
March  22.  1920.  for  the  construction  or 
two  concrete  tanks  at  the  U.  S.  quar- 
antine station  at  Port  Townsend. 
Wash.,  in  accordance  with  the  draw- 
ings and  specification,  copies  of  which 
may  be  had  at  this  office  or  at  the  of- 
fice of  the  custodian  at  Port  Town- 
send,  Wash.,  in  the  .discretion  of  the 
Supervising  Architect.  JAMES  A. 
WETMORE,  Acting  Supervising  Archi- 
tect. 


HALLS  AITD  SOCIETY  BUILDIireW. 


Plans  to  be  Prepared.     Site  Purchased. 
LODGE  &  STORE  BLDG.     Cost,  $75,000 
CHICO,  Butte  Co..  Cal.     SE  Third  street 

and  Normal  avenue. 
Fireproof  lodge  and  store  building. 
Owner— Woodmen  of  the  World,  Great 

Oak  Camp,  Chico,  Cal. 
Architect— Not  Yet  Selected. 

Preliminary   Plans   Being  Prepared 

LABOR  TEMPLE.  Cost,  $75,000 

VALLEJO,    Solano    Co.,    Cal.      Virginia 
Street. 

Three-story  and  basement  brick  Labor 
Temple    (50x130.) 

Owner— Vallejo  Labor  Temple  Associa- 
tion. Vallejo,  Cal.     J.   p.  Flatt,  Sec. 

Designer— Geo.   Cassidy,   618   El  Dorado 
Street,  Vallejo,   Cal. 
NOTE:— Plaps    will    be    completed    in 

about   five  .weeks. 


CLUB  HOUSE  Cost,  $400,000 

LOS  ANGELES,  Cal.  E  Hope  Street 
bet.  6th  and  7th  Streets. 

Eight-story  reinforced  concrete  club 
house  building,  135x165,  also  a 
one-story  reinforced  concrete  ga- 
rage. 

Owner — University  Club.  Los  Angeles. 

Architects — Allison  &  Allison.  1405  Hi- 
beriwan  Bldg.,  Los  Angeles. 

Engineer — Edward  L.  Mayberry,  468 
Pacific  Electric  Bldg.,  Los  Angeles. 


Cal. 


SAN  DIEGO,  Cal. — Lange  &  Berg- 
strom.  Timken  Bldg..  San  Diego,  sub- 
mitted the  lowest  hid  at  $115,327  for 
constructing   concrete    foundations   and 


Commissioned  to  Prepare  Plans. 
REINFORCED  CONCRETE  BLDGS. 

Cost.  $ 

LOS    ALTOS.      Santa      Clara    Co.. 

Snyder   Ranch    near   Los   Altos,    700 

acres. 
Group  of  reinforced  concrete  buildings 

for   St.    Patrick's    Seminary. 
Owner — Roman  Catholic  Archbishop  of 

San    Francisco,    1100    Franklin    St., 

San  Francisco. 
Architect — Leo  .1.   Devlin,   P.Tclfic  Bldg., 

San   Kr,anoi.s(*o, 
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Construction  will  be  started  in  Oc- 
tober, 1920,  to  be  completed  in  Septem- 
ber.  1921. 


HOBPITALf 


Bids  Opened.     Contract  Awarded 
HOSPITAL  BLDGS.  Cost.   : 

NEVADA      CITY.      Nevada      Co., 

County  Hospital  Grounds. 
Two-story    reinforced     concrete 
building   and    ward      building; 
County  Hospital  Group. 
Owner — County  of  Nevada. 
Architect — Wm.    Mooser.    Nevada    Bank 

Bide..   San   Francisco. 

-     O.   C.   Holt,   San   Francisco. 

Gustave  Pettersen,  S.  F. . .  . 

Alfred  Vogt.  San  Francisco 

H.  H.  Larsen  &  Bro..  S.  F. . 

Contract  awarded   to   O.   C.      Holt, 

Jessie  St.,  San  Francisco. 


J60.00II 
Cal. 


main 
for 


.$61,640 
.  55,906 
.  57,883 
.    59,780 

110 


Commissioned   to   Prepare   Plans. 
HOSPITAL  Cost.    $80,000 

SAN  PEDRO,  Dos  Angeles  Co..  Cal. 
Fireproof  Hospital. 

Owner — Harbor  Hospital  Association. 
Architect — Allison   &    Allison.    1481    Hi- 
bernian  Bldg.,   Lob  Angeles. 

PUBLIO  BUILDINCW 

Plans  Being  Figured.     Bids  Close  Mar. 

17th,  8  P.  M. 
BATHHOUSE,  ETC.  Cost,  $38,000 

COLUSA.  Colusa  Co.,  Cal. 
Concrete  swimming  pool,  40x120;  Alter- 
ation   plant,    brick    or    hollow    tile 
and   frame   bathhouses    (stucco   ex- 
..  terior).     Separate   bids  will   be   re- 
ceived for  filter  system. 
Owner — City  of  Colusa. 
Architect — Edwin      J.      Symmes.    Wells 
Fargo  Bldg..  2nd  and  Mission  Sts.. 
San   Francisco.   Care   Yosemlte  Na- 
tional Park  Co. 
Certified  check  of  10%  payable  to  B. 
L.  McCue,  Clerk  of  the  Board  of  Trus- 
tees, must  accompany  each  bid. 


CARSON  CITY,  Nev.— -C.  G.  Sp«llm«a 
of  Reno  has  been  awarded  a  contract 
by  the  Ormsby  County  Commissioners 
for  the  construction  of  the  new  county 
Courthouse,  on  its  bid  of  $67,735.  The 
amount  available  for  construction  is 
$47,800  and  the  bid  of  Spellman  will  be 
reduced  to  that  amount  through  elim- 
inating certain  features  of  construc- 
tion. Other  bids  were  Howard  S.  Wll- 
lams  of  Sar:  Francisco.  $98,000  with  de- 
ductions. $'8,200;  J.  Bernasconi.  Reno, 
$96,000,  \v'-h  deductions.  $23,400,  and  C. 
G.  Sellman.  Reno.  $78,000.  with  deduc- 
•   jns    $11,915. 

Plans  \  fre  prepared  by  F.  J.  1'* 
L.oiigchamps  of  Rc'iO. 


MODOSTO.  Stanislaus  Co..  Cal. — No 
bids  were  received  by  the  City  Council 
for  the  construction  of  the  new  police 
station  in  Tenth  street  near  "G."  The 
plans  prepared  by  Architects  Weiland. 
Mazurette  &  Weiland.  Modesto,  were 
ordered  revised  to  reduce  the  cost  of 
the  structure.  On  completion  of  re- 
vised plans  the  work  will  be  done  by 
day  labor  under  the  supervision  of  the 
City  Engineer. 


ANTIOCH,  Contra  Costa  Co..  Cal.— 
The  City  Trustees  have  requested  the 
Contra  Costa  County  Supervisors  to 
appropriate  $1,000  as  th«  county's  por- 


tion in  the  construction  of  a  branch 
county  jail  at  Antioch.  A  $2,000  struc- 
ture is  planned,  the  remaining  $l.onu 
will  be  furnished  by  the  Antioch  Trus- 
tees. 


Plans  Being  Figured.     Bids  Close  Mar. 

26th.    2:30    P.    M. 

COMFORT  STATIONS  Cost.   $ 

FRESNO,  Fresno  Co.,  Cal.     Courthouse 

Park. 
Two      one-story      reinforced      concrete 

comfort  strations. 
Owner — City  of  Fresno. 
Architects — Swartz  &     Ryland.     Rowell 

Bldg.,  Fresno. 
Plans  may  he  had  from   the  office   of 
the  architects. 


BESIDEN0E8 


Plans  Being  Prepared 

RESIDENCE  Cost,  $8,0(rO 

SAN  FRANCISCO.  Crocker  Amazon 
Tract. 

One-story  and  basement  frame  resi- 
dence (7  room). 

Owner — Chas.  Greer. 

Architect — Miss  Ida  McCain.  318  Kear- 
.    ny  St.,  San  Francisco. 


Plans  Being   Prepared. 
RESIDENCE.  Cost.  $8,000 

PIEDMONT.  Alameda  Co.,  Cal. 
Two-story   frame   residence    (6   rooms). 
Owner — Harold  Haven. 
Architect — John    H.      Thomas,      1st   Na- 
tional Bank  Bldg.,  Berkeley. 


Plans  Being-  Prepared.  Ready  for  Fig- 
ures in  About  Two   AVeeks. 

RESIDENCE,  ETC.  Cost,  $14,000 

PIEDMONT,  Alameda  Co..  Cal.  Wild- 
wood  Gardens. 

Two-story  frame  residence  and  garage 
(S  rooms  and  2  bathrooms). 

Owner — T.  M.  Earl,  2823  Benvenue.  Ber- 
keley. 

Architect — John  H.  Thomas.  Ist  Na- 
tional Bank  Bldg..  Berkeley. 


Plans  Being  Prepared. 

BUNGALOW.  Cost.   $7,500 

SAN  FRANCISCO.  Northwood  Drive. 
Westwood  Park. 

One-story  frame  bungalow  (7  room* 
and  sleeping  porch). 

Owner — H.  J.  Hansen  &  Co.,  1327  20th 
Ave..  San  Francisco. 

Architect — Miss  Ida  McCain,  318  Kear- 
ny St..  San  Francisco. 


i.OOH 


Preliminary  Plans  Being  Prepared. 
RESIDENCE  Cost,    $15 

SAN  MATEO  COUNTY,  CAL. 
Two-story  frame  and  plaster  residence 

(10  rooms  and  2  bathrooms). 
Owner — Withheld. 
Architect — E.      J.    Osborn,    821      Balboa 

Bldg.,  San  Francisco. 


Contract  Awarded. 

DWELLINGS         Cost.  $3,000  each. 

VALLEJO.   Solano     Co..   Cal.       Hillside 

Park. 
Ten   one-story     and     basement     frame 

dwellings. 
Owner — Wilson  &  Wehe.  Vallejo.  Cal. 
Designer  &  Contractor — W.   O.   Crosby. 

423  Sacramento  St..  Vallejo,  Cal. 


Plans  Being  Prepared.     To  be  Done  by 

Day  Work. 
BUNGALOWS  Cost,   $6,000   each 

SAN  FRANCISCO      One  on  Faxon  Ave- 


nue and  two  on  Northwood  Drive. 
Westwood  Park. 

Three  one-story  5-room  frame  bunga- 
lows. 

Owner— Bauer  &  Quinn,  2506  23rd  Ave.. 
San  Francisco. 

Architect — Miss  Ida  McCain.  318  Kear- 
ny St.,  San  Francisco. 


Plans  Being  Figured. 
RESIDENCE  Cost.   $10.00u 

SAN  FRANCISCO.     St.   Francis  Wood. 
Two-story  and     basement     frame     and 

plaster   residence      (6     rooms     and 

basement  garage.) 
Owner — Karl   Ingram.   Care   Associated 

Press.  Merchant  Nat'l.  Bank  Bldg.. 

San  Francisco. 
Architect — Joseph      L.    Stewart.     Claus 

Spreckels   Bldg..   San   Francisco. 
Figures  are  being  taken   for  a  gen- 
eral contract. 


Cost.  $9,006 


Contract  Awarded. 

RESIDENCE. 

OAKLAND.       Rockridge. 

Two-story   frame   residence. 

Owner — M.  S.  Kimbul.  Oakland  Bank  of 

Savings  Bldg.,  Oakland. 
Architect — Reed     &     Corlett.     Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
Contractor— G.      B.      Hollenbeck,      881« 

Richmond  Ave..   Oakland. 


Plans  Being  Prepared. 

BUNGALOW  Cost.   

BURLINGAME.  San  Mateo  Co.,  Cal. 
Two-story   frame  bungalow   (8   roomi). 
Owner — Not  given. 

Architect — Walter     C.      Falch.     HecMt 
Bldg.,  San  Francisco. 


Completing  Plans.  Concrete  Founda- 
tions to  be  Figured  Next  Week. 

RESIDENCE  &  GARAGE      Cost,  $70,000 

SAN  FRANCISCO.     Western  Addition. 

Two-story  and  basement  reinforced 
concrete  residence  and  garage  (15 
rooms  and  4  bathrooms). 

Owner — Withheld. 

Architects — Louis  M.  Upton  and  Milloft 
Latham,  454  Montgomery  St..  San 
Francisco. 


Plans  Being  Figured. 

BUNGALOW  Cost.  $7,000 

CORTB  MADERA.  Marin  Co..  Cal. 
Baltimore  Park  near  Corte  Madera. 

One-story  frame  and  plaster  bungalow 
(6  rooms). 

Owner — Henry  Meyer. 

Architects — O'Brien  Bros..  240  Mont- 
gomery St..  San  Francisco. 


Plans  Ready  for  Figures. 

RESIDENCE  Cost.    $65,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 

Two-story  frame  and  hollow  tile  resi- 
dence and  garage. 

Owner — J.    Henry    Meyer.      440      Mont- 
gomery St.,  San  Francisco. 

Architects — Bakewell    &    Brown 
Kearny  St..  San  Francisco. 


2S1 


Sub-Figures  Being  Taken. 

BUNGALOW  Cost.  $ 

HILLSBOROUGH.  San  Mateo  Co..  Cal. 

Brewer  Tract  on  Lot  100x200. 
One-story  and  basement  frame  bunga-* 

low  (6  rooms). 
Owner— Mrs.   L    M.   Abbott.   New   York. 
Architect — Miss   Grace   Jewett.   67  Post 

St.,  San  Francisco. 
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aOHOOLI 


Plans   Being   Prepared. 
SCHOOL  Cost,  $80,000 

LA  HABRA.  Orange  Co.,  Cal. 
One-story  hollow  tile  school. 
Owner— La  Habra  School  District. 
Architect— Jeffery      &      Schaefer,      1106 
Kercknoff  Bldg-.,  Los  Angeles. 


Plans  Being  Figured.     Bids  Close  Mar. 

15th,  2  P.  M. 

SCHOOL  Cost.  $ 

CASTELLA,  Shasta  Co.,  Cal. 

Frame  school  building. 

Owner — Castle  Rock     School     District, 

Mrs.  J.  A.  Mattos,  Clerk,  Castella. 
Architect — Not  Qiv«n. 

Plans  may  be  seen  at  the  ofBce  of  the 
County     Superintendent       of       Schools, 

Redding,  Cal. 


Plans  Being  Completed. 

SCHOOL  Cost,  $123,000 

WILLOWS,  Glenn  Co.,  Cal. 

One  and  two-story  reinforced  concrete 
grammar   school. 

Owner — Willows  Grammar  School  Dis- 
trict, Mrs.  W.  H.  Walker,  Clerk. 

Architect— W.  H.  Weeks,  75  Post  St.. 
San  Francisco. 


Plans  Being  Prepared.  Figures  to  be 
Called  For  in  Two  Weeks. 

SCHOOL  Cost,    $60,000 

SUSANVILLE,   Lassen    Co.,   Cal. 

One-story  and  basement  stone  and 
frame  high  school  building  (local 
stone),  4  rooms  and  55x70  ft.  gym- 
nasium. 

Owner — Lassen  Union  High  School 
District. 

Architect — John  Galen  Howard,  1st  Na- 
tional Bank  Bldg.,  San  Francisco. 


Commissioned  to  Prepare  Plans. 

SCHOOL  Cost,  $200,000 

GRIDLEY,  Butte  Co.,  Cal. 

Brick  or  concrete  high  school. 

Owner — Gridley  Union  High  School 
District. 

Architects — WooUett  &  Lamb,  Physi- 
cians Bldg.,  Sacramento. 


Installing  flnleh  hardware  In  the  fol- 
lowing  school   bulldingB: 

John  Muir,  Arlington  Heights,  Web- 
ster, Longfellow,  Kirk,  Washington 
and  Jackson  schools.  The  work  is 
provided  for  under  Specification  "L." 

Speelflcatlons  and  further  informa- 
tion may  be  had  from  Trewhitt-Shlelds. 
435  Rowell  Bldg..  Fresno. 


Contract  Awarded. 

SCHOOL  Cost,    $16,092 

WALNUT    CREEK,    Contra    Costa    Co., 

Cal.     Pleasant  Hill   School  District 

bet.    Walnut    Creek    and    Martinez. 
One-story  frame  and   plaster  school    (2 

rooms  and  an  auditorium.) 
Owner — Pleasant  Hill   School  District. 
Architect — Norman       R.       Coulter,       46 

Kearny  St.,  San  Francisco. 
Contractor — Randolph     Hook.     Pachcco 

Road,  Walnut   Creek. 


Two  one-story  brick  grammar  schools, 
(8  rooms  each.) 

Owner — Hantord  Grammar  School  Dis- 
trict. 

Architect — ^J.  R.  Hendersun,  Tulare. 


DURHAM,  Butte  Co.,  Cal. — Thie  Ver- 
mere  Co.,  Ochsner  Bldg.,  Sacramento, 
submitted  the  lowest  bid  and  was 
awarded  the  contract  at  $3,S00  by  the 
Durham  School  District  Trustees  for 
the  installation  and  completion  of  a 
steam  heating  plant  in  the  Durham 
Grammar  School,  from  plans  prepared 
by  Architect  W.  H.  Weeks,  75  Post  St., 
San  Francisco. 


COALINGA,  Fresno  Co.,  Cal. — Bids 
will  be  received  up  to  1  P.  M..  March 
13th,  by  Henry  Richmond,  Clerk  of  the 
Coalinga  Union  High  and  Intermediate 
School  District,  Coalinga,  for  furnish- 
ing and  installing  a  refrigerating  ma- 
chine, for  plumbing  and  insulation  of 
pipes  connected  and  for  building  a 
concrete  ptimp  pit. 

Plans  may  be  had  from  C.  L.  Geer, 
Coalinga  Union  High  School. 


Bids  to  be  Called  For  This  Month. 
SCHOOL  Cost,   $80,000 

SAN  FRANCISCO  Harrison  Street  Bet. 

10th  and  11th  Streets. 
Two-story      brick      and      concrete      (10 

room)  school. 
Owner — City      and      County       of      San 

Francisco, 
Architect — John  Reld  Jr.,  1st  Nafl.  Bk. 

Bldg..  San  Francisco. 
Note — Bids   will    be   called   for   about 
March  24th. 


MADERA,  Madera  Co.,  Cal. — The  Ma- 
dera Grammar  School  Board  estimates 
that  construction  of  the  proposed  new 
grammar  school  building  will  cost 
$130,000  Attorneys,  handling  the  legal 
matters  for  the  proposed  bond  issue, 
report  that  the  district  cannot  be 
bonded  for  more  than  $70,000. 

Sketches  prepared  by  several  archi- 
tects are  being  considered  by  the 
Board,  but  these  will  not  be  acted  upon 
until  the  bonding  matter  has  been 
straightened   out. 


MODESTO,  Stanislaus  Co.,  Cal.— 
From  plans  prepared  by  Architect  John 
J.  Donovan,  414  13th  St.,  Oakland,  bids 
will  be  received  by  Kathleen  G.  Prew- 
hett,  Secretary  of  the  Modesto  Board  of 
Education,  up  to  March  23rd.  7:30  P.  M,, 
for  general  work,  the  heating  and  ven- 
tilating, plumbing  and  electrical  work 
for  additions  and  alterations  to  the 
present  Departmental  School  Building 
located  in  the  block  bounded  by 
Twelfth,  L,  Thirteenth  and  M  streets. 

Separate  bids  will  be  received  on  the 
same  date  for  the  installation  of  a 
lawn  sprinkling  system  at  the  Modesto 
High  School. 

Plans  may  be  seen  at  the  office  of  the 
Architect. 


FRESNO,  Fresno  Co.,  Cal. — Bids  will 
be  received  by  J.  R.  Fontaine,  Secre- 
tary of  the  Board  of  Education,  up  to 
March  11th,  6  P.  M,,  for  furnishing  and 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Bids  were  received  on  March  5th  by  the 
Alhambra  Union  High  School  District 
in  Martinez  for  the  construction  of.  a 
two-story  brick  or  reinforced  concrete 
high  school  building  to  contain  16 
rooms  and  an  assembly  hall. 

Plans  were  prepared  by  Architect  A. 
A.  Cantln.  68  Post  St.,  San  Francisco. 

All  bids  ran  over  the  amount  avail- 
able and  were  rejected.  Plans  will  be 
revised  and  new  figures  called. 

Bids  were  taken  on  the^  following 
four  propositions.  (1)  reinforced  brick; 
(2)  reinforced  concrete;  (3)  reinforced 
brick,  omitting  campanile;  (4)  rein- 
forced concrete,  omitting  campanile: 
Harvey  A.  Klyce,  San  Francisco,  (1) 
$153,627;  (2)  $145,785;  (3)  $135,215;  (4) 
$129,383. 

Robert  Trost,  San  Francisco  (1)  $ — ; 
(2)    $157,704;    (3)    $— ;    (4)    $142,128. 

T.    B.    Goodwin,    San    Franclssco    (1) 

$159,598:   (2)   $— ;   (3)   $142,986;   (4)    $— . 

E.    E.    Etherton,    San    Francisco      (1) 

$163,484;   (2)    $152,610;   (3)   $145,380;   (4) 

$136,676. 

Jas.  L.  McLaughlin.  San  Francisco 
(1)  $158,650;  (2)  $153,650;  (3)  $138,650; 
(4)    $133,660. 

McLeran  &  Peterson,  San  Francisco 
(1)  $157,000;  (2)  $157,000;  (3)  $— ;  (4) 
$133,500. 

Hcattns  and  TMtltatlmgr. 

Bay  Engineering  Co $12,610 

Ideal  Heating  &  Eng.   Co. . .      9,397 

Scott  Co 9,596 

Frank  C.  Kllson 13,860 

Nelson  Co S''*' 


Commissioned  to  Prepare  Plans.  Bonds 

to  be  Voted  March   26th. 
SCHOOL  Cost,   $47,000 

MADERA,  Madera  Co.,  Cal. 
East     Side    grammar    school    building, 
(brick  or  hollow  tile  construction). 
Owner — Madera   Grammar    School    Dis- 
trict. 
Architects — Thos.      B.      Wiseman      and 
Walter      H.      Parker,      Associated, 
Bakersfield,  Cal. 
The    election      will      provide      $71,500 
which  win  provide  for  the  purchase  of 
the  site  and  construction  of  the  build- 
ing. 


Commissioned  to  Prepare  Plans.     Bonds 

Already   Votud. 
SCHOOLS  Cost,  $115,000 

HANFORD,  Kings  Co.,  Cal. 


Commissioned  to   Prepare  Plans. 
SCHOOL.  Cost,  $34,000 

CALWA,   Fresno   Co.,   Cal. 
Fireproof    school. 
Owner — Calwa  School   District. 
Architect— Ernest  Kump,  Rowell  Bldg., 
Fresno. 
Bonds  have  been  voted. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Edwards,  Wlldey  &  Dixon  Co.,  515 
Black  Bldg.,  Los  Angeles,  submitted 
the  lowest  bid  at  $78,634  and  have  been 
awarded  the  contract  for  all  work 
complete  for  the  erection  of  a  new 
grade  school  building  on  the  Broad- 
way school  site  at  Glendale.  All  bids 
for  additions  to  the  Intermediate 
school  were  rejected.  Jeffery  & 
Schaefer.  1106  Kerckhoft  Bldg..  Los  An- 
geles, are  the  architects. 

STOKES  AND  OFFIOM 

Contract   Awarded. 

ALTERATIONS.  Cost,  $10,000  approx- 
imately. 

SAN  FRANCISCO.  No.  263  Bush  Street. 

Alterations  to  four-story  brick  store 
and  office  building  (change  loca- 
tion  of  elevator,   eTc.) 

Owner — Sarah  Rosenstock  and  Hilda 
R.  Nutall. 

Architect — Heller  &  Wilson,  57  Post 
St.,  San  Francisco. 

Contractor — J.  Salanave.  931  Poctflc 
St.,  San  Francisco, 
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Contract  Awarded. 

ALTERATION'S  (.'ost,    $15.0{)0 

OAKLAND,  Alameda  Uo.,  Cal.     14th  and 

Clay  Streets. 
Alterations    to   mezzanine    Hoor    (ladies 

rest   room). 
Owner — H.  C.   Cap  well.  Premises. 
Architect — L.  W.  Cannon,  Central  Bank 

Bldg..  Oakland. 
Contractor — E.  T.   Leiter     &  Son.     Call 

Bldg.,  San  Francisco  and  3601  West 

St.,  Oakland^ 
NOTE: — Work  started. 


Preliminary   Plans   Being   Prepared. 

OFFICE  BLDG.  Cost,  i 

FRESNO,  Fresno  Co.,  Cal.     "J"  Street. 

Five-story   fireproof   office   building. 

Owners — Wm.  and  Ivan  Mclndoo, 
Fresno,  Cal. 

Architect — Name  withheld  until  esti- 
mates of  construction  are  com- 
pletd. 


Plans  to  be  Prepared.     Site  Purchased: 
STORE    AND  OFFICE    BLDG. 

Cost,    $150,000. 
LODI,      San    Joaquin      Co.,      Cal.      N\v 

Scliool  and  Pine  Streets. 
Fireproof  store  and  office  building,   17u 

-x80. 
Owner — V.  R.  Larson,  Lodi,  Cal. 
Architect — Not  Yet  Selected. 


Contract  Awarded.  Permit  Applied  For. 

AUTO  SALES  ROOMS  Cost,  $78,000 

FRESNO.  Fresno  Co..  Cal.  .  Tuolumne 
and  Van  Ness  Streel.s. 

Two-story  and  basement  frame  rein- 
forced concrete  auto  sales  rooms 
and  garage.  75x150. 

Owner — L.  S.  Cobb,  437  Forthcamp  St., 
Fresno. 

Architect  &  Contractor — R.  F.  Felchlin 
&   Co.,    Roweli   Bldg.,    Fresno.    Cal. 


Contract   Awarded.' 

OFFICE  BLDG.,  ETC.  Cost,  $ 

EMERYVILLE,  Alameda  Co..  Cal. 

Three-story  reinforced  concrete  ware- 
house, 200x60,  and  two-story  brick 
office  building. 

Owner — Sherwin  &  Williams,  454  2nu 
St.,  San  Francisco. 

Contractor — Geo.  Wagner,  251  Kearny 
St.,  San  Francisco. 

Architect — Eng.   Dept.   of  Owners. 

Sub-Figures  to  be  Taken  Ne.\t  Week 

OFFICE    BLDG.  Cost,    $1,000,000 

.     Approximately. 

SAN  FRANCISCO.  Pine  and  Mont- 
gomery Sts.  (Old  Nevada  Block 
Property). 

Fifteen-story  Class  "A"  office  building. 

Owner — Commercial  Union  Assurance 
and  The  California  Fire  Insurance 
Company. 

Architect.s — Geo.  W.  Kelhani  and  Ken- 
neth MacDonald  Jr.,  Associate, 
Sharon  Bldg.,  San  Francisco. 

Engineer — H.  J.  Brunnier,  Sharon 
Bldg..   San   Francisco. 

Contractor — P.    J.    Walker   Co.,   Monad - 
nock  Bldg.,  San  Francisco. 
The    Pacific    Rolling    Mills    Co.,    17th 

and    Mississippi    streets,    has    the    steel 

contract  for  approximately  $275,000. 


Plans  Being  Prepared. 
ALTERATIONS.  Coat,  $— — 

SAN    FRANCISCO.      SE   California   and 

Front  Sts. 
Alterations   to   1st   floor     of     flve-atory 

Class  "A"  building. 
Owners — Walter   H.      Sullivan      and    J. 

Elsenbach. 


Architect — A.    H.    KnoU,    Hearst    Bldg., 
San   Francisco. 
The    owners    are    also      planning    to 
erect   three   additional   stories     to     the 
structure. 


Phans  Being  Prepared. 

STORE  BLDG.  Cost,  $16,000 

SAN    FRANCISCO.        Geary   Street   bet. 

Powell  and  Mason. 
One-story   and      basement      Class      "C" 

store  building. 
Owner — Wm.      Fitzhugh,    Mills      Bldg., 

San  Francisco. 
Architects — Bakewll      &      Brown,      251 

Kearny   St.,   San    Francisco. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  I 

SAN  FFRANCISCO.     N  Post  bet.  Powell 

and  Stockton. 
One-story    and      basement      reinforced 

concrete  store  building. 
Owner — Wm.    Fitzhugh,      Mills      Bldg., 

San  Francisco. 
Archltecte — Bakewell     &     Brown,     251 

Kearny  St.,  San  Francisco. 


Plans  Being  Figured.  Bids  Close  Mar. 
10,    1920.  ? 

CLASS  "C"  STORE  BLDG.- Cost,  $25,000 

SAN  FRANCISCO.  Geary  Street  near 
Jones. 

One-story  Class  "C"  store  building  (1 
store). 

Owner — Withheld. 

Architects — O'Brien  Bros.,  340  Mont- 
gomery St.,  San  Francisco. 


Plans  Being  Prepared. 

AUTO  ELECTRIC  EQUIPMENT  SALES 

BLDG.  Cost,    $70,000 

SAN   FRANCISCO.        SW      Sutter     and 

Larkln  Streets. 
Two-story    and      basement      reinforced 

concrete  auto     electric     equipment 

sales  building.  70x120. 
Owner — Wm.   F.   Dunn. 
Architect — S.   Heiman.   57   Post  St.,   San 

Francisco. 


Completing  Plans  Ready  for  Figures  in 
Two  or  Three  Weeks. 

ADDITION  Cost,   $ 

SAN  FRANCISCO.  NE  California  and 
Leidesdorft  Streets. 

Six-story  Class  "A"  addition  to  one- 
story  office  building. 

Owner — Liverpool  &  London  &  Globe 
Insurance  Co.,  Ltd. 

Architects — Bliss  &  Faville,  Balboa 
Bldg.,  San  Francisco. 


Contract  Awarded. 

BANK  &  OFFICE  BLDG.  Cost.  $150,000 

SAN  PEDRO.  Los  Angeles  Co..  Cal. 
SW  Sixth  and  Palos  Verdes  Aves. 

Five-story  Class  "B"  bank  and  office 
building,  50x100. 

Owner — First  National  Bank  of  San 
Pedro. 

Architects — Edelman  &  Barnett,  H.  W. 
Hellman  Bldg.,  Los  Angeles. 

Contractor — The  Foss  Designing  & 
Bldg.  Co.,  45  N-Euclid  Ave.,  Pasa- 
dena. 

THEATBBS 

Plans    Prepared.      Work    to    be    Started 

March  19th. 
THEATRE  Cost,  $15,000 

COLUSA,  Colusa  Co.,  Cal.     Seventh  St., 

bet.   "E"  and   "F"  Streets. 
Two-story  fireproof     theatre     (seating 

capacity  1200.) 


Owner— Edward    Miller, .  t'olusa,   Cal. 
Architect — Not  Given. 


Preliminary  Plans  Being  Prepared. 

THEATRES  Cost,  $ 

SAN  FRANCISCO.  OAKLAND  AND  LOS 

ANGELES, 
Three  Class  "A"  theatres. 
Owner — Orpheum  Theatre  Co. 
Architect — G.      Albert   Lansburgh,      709 

Mission  St..  San  Francisco. 


Contracts  Awarded. 

OFFICE  and  THEATRE  BLDG. 

Cost,  $1,500,000  or  more. 
SAN  FRANCISCO.     Market  and  Taylor 

Streets. 
Eight-story  Class  "A"   office,  store  and 

theatre         building,  187x152x27. 

(Loew's  Metropolitan  Theatre.) 
Owner — Loew-Ackerman  &  Harris. 
Architect— G.    Albert      Lansburgh,      709 

Mission  St.,   San  Francisco. 
Contractors — MacDonald        &      Kahn, 

Rialto  Bldg.,  San  Francisco. 
Steel  awarded   to  Dyer  Bros.,   17th  and 

Kansas  Streets. 


ENGINEERING 

BRIDGES,    DAMS    &    HABBOB 
WORK 

SAN  FRANCISCO— Bids  will  be  re- 
ceived by  the  Engineer  Office,  U.  8. 
Army,  240  Montgomery  street,  up  to 
April  l8t,  10  A.  M..  for  the  hire  and 
operation  of  a  dredging  plant  for 
work  In  the  Sacramento  and  Saq  Joa- 
quin rivers,  and  tributaries. 

Specifications  and  further  Informa- 
tion may  be  had  from  the  Engineer 
Office. 


WESTWOOD— The  Red  River  Lum- 
ber Company  has  thirty  rnen  at  Clear 
Creek  breaking  ground  for  the  dam 
that  will  be  constructed  for  hydro- 
electric power  development,  the  elec- 
tricity to  be  used  in  the  lumber  mills 
here.  The  dam  site  Is  between  what 
is  known  as  the  Walker  cabin  on 
Feather  River  and  the  forks  of  this 
stream  and  Clear  Creek.  The  dam 
will  be  twenty  feet  high. 


SACRAMENTO,  Cal. — Jenkins  & 
Wells,  36th  and  "Y"  Sts.,  Sacramento, 
at  $24,442  submitted  the  only  bid  to 
the  County  Supervisors  for  the  con- 
struction of  a  concrete  bridge  on  Edson 
avenue  east  of  Ben  All.  The  bid  was 
referred  to  the  Contract  Committee  for 
report. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
R.  C  Tumelty.  1915  N-El  Dorado  St., 
Stockton,  has  been  awarded  a  contract 
by  the  County  Supervisors  for  re-floor- 
ing the  Mowry  Ferry  Bridge  at  $1,225. 
Other  bidders  were: 

M.    B.    White ....$1,444 

Sleeth    &    Nelson $1,635 

T.  E.  Brown $1,318 

A.    S.    Dixon 1,839 

Eugene  D.  Graham  is  County  ClerK 
and  F.  E.  Quail,  County  Engineer. 


VISALIA,  Tulare  Co.,  Cal.— Until  16 
A.  M.,  March  17,  bids  will  be  received 
by  the  Supervisors  of  Tulare  County 
for  constructing  a  reinforced  concrete 
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bridge  across  Kings  river,  2'ri  miles 
east  of  Kingsburg  on  Dinuba-Kings- 
burg  highway.  Engineer's  estimate, 
$57,927.27.  Lawrence  Moye,  County  Su- 
pervisor. It  was  previously  reported 
bids  for  this  work  would  be  opened 
on  March  2. 


PHOENIX,  Arizona. — The  following 
bids  i^ere  received  by  the  Arizona 
Highway  Department.  J.  E.  Sellers. 
Highway  Engineer,  for  the  construc- 
tion of  the  San  Carlos  Bridge  across 
the  Gila  River: 
Midland  Jlrtaee  Co.,  S.    P.   &   S.    $35,600, 

all   steel,    J37.173.      Limit.   Aug.    1st. 
.lilted   Contrnetors,   S.    P.    &    S..    $37,846. 

all    steel    pin    connected.    $37,846;    all 

steel.      riveted.      $39,946;      all      steel 

riveted  (4-138'  spans).  $53,862.  Limit, 

November  15th. 
AVhalley  Lnuiber  Co.,  S.  P.  &  S.,  $44,444. 

Limit,  July  28th 
EI  Paso  Bridge  Co.,  S.   P.   &  S.,   $45,600. 

all  steel.  $44,214.     Limit,  October  7th. 
PanI    Miehelson,      S.    P.    &    S.,      $52,239. 

Limit,  August  17th. 

NOTE: — S.      P.    &    S. — According      to 
"State  Plans  and  Specifications." 


REDWOOD  CITY.  San  Mateo  Co.,  Cat. 
— J.  H.  Wilson,  San  Mateo,  has  been 
awarded  a  contract  by  the  City  Trus- 
tees, W.  A.  Price.  City  Clerk,  for  the 
construction  of  three  reinforced  con- 
crete bridges,  one  across  a  branch  of 
Redwood  Creek  on  Lathrop  street  be- 
tween Elm  and  Maple  streets:  across  a 
branch  of  Redwood  Creek  in  Oak  ave- 
nue between  Davis  and  Woodrow 
streets,  and  across  a  branch  of  Red- 
wood Creek  in  Ebner  street  between 
Redwood  and  Oak  avenues,  he  being 
low  bidder  at  $9,021.30.  Other  bidders 
were: 
C.  J.  Lindgren.  Burlingame.  .  .$11,609.85 

A.   Mattson,   San  Bruno 11.377.25 

C.  B.  Cowden.  San  Francisco.  .   10,908.75 
Bos  &  O'Brien,  San  Francisco.    12,878.00 


IBRIQATION   PROJECTS 


MODESTO,  Stanislaus  Co..  Cal.  — 
Percy  F.  Jones.  Chief  Engineer  of  the 
Modesto  Irrigation  has  been  instructed 
to  communicate  with  A.  J.  Wiley,  ex- 
pert on  reservoir  construction,  regard- 
ing his-employment  as  consulting  engi- 
neer for  the  new  Don  Pedro  Dam  to  be 
erected  by  the  Turlock  and  Modesto 
Irrigation  Districts.  Wiley  is  at  pres- 
ent in  Boise,  Idaho. 

R.  v.  Neikle  is  Engineer  for  the  Tur- 
lock District. 


GILA,  Ariz. — The  Foundation  Co.  of 
New  York,  has  been  awarded  the  con- 
tract to  complete  the  Gillespie  dam  in 
-the  Gila  river  above  Gila  Bend  for  the 
Gila  Water  Company.  The  estimated 
cost  of  the  work  is  $800,000.  The  dam 
will  be  a  reinforced  concrete  multiple 
arch  structure. 


UQHTiyQ   SYSTBMB 

BURLINGAME.  San  Mateo  Co..  Cal.— 
No  bids  being  received  by  the  City 
Trustees  for  the  installation  of  elec- 
troliers in  Main  street.  the  Board 
ordered  that  another  adverti.iement 
calllnff  for  bids  be  issued. 

J.  R.  Murphy  is  City  Clerk. 


SEWBBS,    STBSET    WOBK    ft 
WATBB   SYSTEMS 

TURLOCK.  Stanislaus  Co..  Cal.— A. 
M.  Jensen  of  Fresno.  Turlock's  Consult- 
ing Engineer,  will  shortly  submit  a 
report*  to  the  City  Trustees  regarding 
sewage  disposal.  Engineer  Jensen  re- 
cently inspected  the  disposal  plant  now 
In  use  at  the  Folsom  Prison  and  will 
base  his  report  on  that  Inspection. 


SOUTH  PASADENA,  Los  Angeles  Co. 
Cal.— H.  E.  Coi.  305  Slavin  Bldg..  Pas- 
adena, submitted  the  lowest  bid  and 
was  awarded  the  contract  at  $41,200  for 
paving  Orange  Grove  avenue  between 
Mission  street  and  north  city  boundary. 
Involving  165.000  sq.  ft.  grading  at  J^c 
ft.;  165.000  sq.  ft.  6-ln.  concrete  paving 
at  19>^c  ft.,  and  6,081  illn.  ft  cement 
curb  at  50c  ft.  Fleming  Construction 
Co.  of  Pomona,  submitted  a  bid  at  $42.- 
600  and  Pearson  4  Summers  a  bid  at 
$43,000.     C.  L.  Hill,  City  Engineer. 


LOS  GATOS,  Santa  Clara  Co,,  Cal.— 
The  Board  of  Trustees  have  passed  a 
resolution  of  intention  providing  for 
the  construction  of  a  sewer  in  North 
Santa  Cruz.  North  Talt.  North  Wilde 
and  Ashler  avenues  and  a  call  for  bid.s 
will  be  Issued  In  the  near  future. 

Miss  M.  Donna  M.  Winning  Is  Town 
Clerk. 


SAN  FERNANDO.  Los  Angeles  Co.. 
Cal. — Until  7:30  P.  M,.  March  15.  bids 
will  be  received  by  the  City  Clerk  for 
constructing  a  3.000,000  gallon  con- 
crete lined  reservoir  for  the  city  water 
system.  The  reservoir  will  be  200  feet 
square  at  the  top,  partly  excavated  and 
partly  embankment,  and  will  be  lined 
with  concrete  reinforced  with  wire 
mesh.  There  will  also  be  a  timber  roof. 
Plans  and  specifications  may  be  had  at 
the  office  of  the  City  Clerk  or  the  of- 
fice of  A.  L.  Sonderegger.  Consulting 
Engineer,  800  Central  Bldg..  Los  An- 
geles. 

Bids  w^ill  be  called  shortly  for  a  dis- 
tributing system,  pumps  and  other 
equipment  for  the  •  municipal  water 
system. 


TURLOCK.  Stanislaus  Co..  Cal. — The 
City  Trustees.  A.  P.  Ferguson.  City 
Clerk,  have  passed  a  resolution  of  in- 
tention (No.  84)  providing  for  the  im- 
provement of  Line  street  from  the 
southeast  line  of  West  Main  street  to 
the  southwest  line  of  South  Broadway 
by  grading  and  paving  with  a  4-inch 
cement  concrete  base  and  a  H4  Inch 
Warrenite-Bitullthic  wearing  surface, 
and  the  construction  of  cement  con- 
crete gutters. 


CLOVIS.  Fresno  Co..  Cal.- All  bkl.s 
received  February  17lh  by  L.  E.  Wel- 
don.  City  Clerk  of  Clovis.  for  furnish- 
ing and  installing  a  two  stage  centri- 
fugal pump,  etc..  for  the  water  system 
have  been  rejecled  as  being  too  high. 

Plans  were  prepared  by  Engineers 
Jensen  &  Ross,  Patterson  Block.  Fres- 
no. Calif. 


MODESTO.  Stanislaus  Co..  Cal.— The 
City  Council  has  awarded  a  contract 
to  the  Standard  Paving  Co.  Sth  and 
"N"  streets.  Modesto,  for  the  Improve- 
ment of  Fifth  street,  between  "H"  and 
"L";  Fourteenth  street,  between  "D" 
and    "H,"   and    Elmwood   avenue.      The 


SAVES  YOU  MONEY 


New  and  re-newed  screw  casing 
and  standard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardista  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 


^ 


PACIFIC  PIPE  CO., 

231  Howard  SI.  San  Fr»nciic« 
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bid  was  ISiTic  per  sq.  ft.  for  paving.     No 
other    bids    were    submitted. 

The  Davis-Hel^er-Pierce  Co.  was 
awarded  the  contract  for  constructing 
190  feet  of  5-foot  sidewalk  in  the 
southwest  portion  of  the  city  at  21V4c 
per  sq.   ft. 

SACRAMENTO.  Cal.  —  the  State 
Highway  Commission.  Forum  Bldg., 
will  shortly  call  for  bids  for  the  follow- 
ing   stretches: 

From  Glenwood  School  to  Los  Gates, 
13.6  miles,  in  Santa  Cruz  and  Santa 
Clara   Counties. 

From  Dyerville  to  Lolita.  about  thir- 
ty miles,   in  Humboldt  County. 

From  Redding  to  Cottonwood,  15.1 
miles,  in  Shasta  County. 

From  Oil  King  School  lo  Huron,  12 
miles,  in  Fresno  County. 

From  Las  Cruces  to  Zaca,  about  fif- 
teen miles,  in  Santa  Barbara  County. 


RIVERSIDE,  Riverside  Co.,  Cal.— Un- 
til March  15  new  bids  will  be  received 
by  the  City  Clerk  for  paving  Magnolia 
Ave.  Council  adopted  a  resolution  in- 
structing the  City  Engineer  to  make 
estimates  and  the  Superintendent  of 
.Streets  to  submit  a  bid  on  the  work.  A 
hid  previously  submitted  by  the  city 
and  accepted  was  found  to  be  invalid 
because  Council  had  not  formally  in- 
structed the  City  Engineer  and  Super- 
intendent of  Streets  to   submit  it. 


MARTINEZ.  Contra  Costa  Cv..  Cal.— 
The  County  Supervisors.  J.  H.  Wells. 
County  Clerk,  have  approved  plans  aiid 
bids  will  be  called  shortly  for  the  ma- 
cadamizing of  the  Main  street  of  Bay 
Point  on  each  side  of  the  concrete 
pavement  constructed  there  last  fall. 
The  Board  also  accepted  plans  and 
specifications  for  the  Richmond-Gianf 
highway  which  will  be  2.75  miles  in 
length. 


MARTINEZ.  Contra  Costa  Co..  Cal.— 
The  County  Supervisors,  J.  H.  Wells, 
Clerk,  have  accepted  plans  of  R.  R. 
Arnold,  County  Engineer,  for  the  pro- 
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posed  subway  which  is  to  Ije  con- 
Btructea  under  the  tracks  of  the  South- 
ern Pacific  and  Santa  Fe  railroads  at 
i'ittsburg:.  The  subway  will  be  28  feel 
wide  and  300  feet  long  and  will  cost 
approximatfly  JSn.OOO.  It  is  a  unit  of 
the  new  county  highway  system. 


OAKLAND,  Cal. — Bids  have  been 
ordered  received  by  the  Alameda  Coun- 
ty Supervisors,  Geo.  E.  Gross,  Clerk,  for 
paving  the  Mt.  Eden  road  from  San 
Lorenzo  Junction  at  East  Fourteenth 
street  through  the  town  of  Mt.  Eden 
to  connect  with  the  Alvarado  and 
Centerville  road  at  the  Washington 
township  line.  The  estimated  cost  is 
1205.000. 

Flans  may  be  had  from  the  office  of 
the  County  Clerk. 


RICHMOND,  Contra  Costa  Co.|,  Cal. — 
No  protests  being  recived,  the  Council 
at  the  last  meeting  ordered  the  im- 
provement of  Alvarado,  Arizona  and 
Nevada  avenues. 

A.  C.  Faris  Is  City  Clerk. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
A  petition  urging  the  immediate  im- 
provement of  Fair  Oaks  avenue  from 
East  street  to  the  east  line  of  the  city 
limits  will  be  presented  the  City  Coun- 
cil at  its  next  session. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
The  City  Trustees.  Charles  E.  Daley. 
City  Clerk,  have  passed  a  resolution  of 
intention  (No.  128-B)  providing  for  the 
improvement  of  portions  of  Court, 
Pine,  Willow,  Jones,  Have,  Warren,  and 
Arreba  streets  and  certain  intersec- 
tions by  grading,  curbing,  paving, 
sewering,  draining,  etc.,  and  the  con- 
struction of  culverts  and  sidewalks. 

MARTINEZ,  Contra  Costa  Co..  Cal.— 
The  following  bids  were  received  and 
contracts  awarded  on  March  1st  by  the 
Contra  Costa  County  Supervisors  for 
highway  improvement  as  follows: 

For  constructing  a  road  with  a  con- 
crete base,  on  Divisions  No.  10  and  2Z 
of  the  Contra  Costa  Highway  of  Contra 
Costa  County,  which  said  road  lies 
between  the  southrely  incorporate  line 
of  the  town  of  Martinez  at  Smith 
street,  and  runs  via  Franklin  Canyon 
to  the  incorporate  line  of  the  town  of 
Hercules,  a  distance  of  8.48   miles. 

O'Brien   Bros.,   Martinez.  $178,892.50 

F.    Rolandi.    San    Francisco  208.980.00 

Contract    awarded    to    O'Brien    Bros. 

For  the  construction  of  Sec.  No.  1.  of 
Division  No.  21,  which  section  is  part 
of  the  Martinez  Bay  Point  road  and 
begins  at  station  110-|-25  of  survey 
of  said  road  at  Avon  and  runs  easterly 
to  the  end  of  Main  street  in  the  town 
of  Bay  Point,  a  distance  of  3.25  miles. 

Geo.    Gushing,    Richmond $65,557.95 

O'Brien    Bros..    Martinez 66,074.34 

Galbraith   &   Janes,   Richmond  72.682.44 
Bates   &   Borland.   Oakland...    80,255.22 

Contract  awarded  to  Geo.  W.  Gush- 
ing, 420  Macdonald  Ave..  Richmond. 

Sec.  No.  1,  Div,  No.  19.  of  County 
Highway  system,  which  division  lies 
between  Bryant  Station  on  San  Pablo 
Creek,  and  runs  down  San  Pablo  Val- 
ley to  a  point  near  the  dam  being 
built  by  the  East  Bay  Water  Company, 
a  distance  of  7.30  miles. 
Bates  &  Borland.  Oakland  ...  $103. 704. 4* 
Ransome-Randall  Co..  Okrt..  103.816  14 
W.   J.   Schmidt,   Berkeley,...    113.244.40 


F.  Rolandi.  San  Francisco...    111.896. 12 
Contract   awarded    to    Bates    &    Bor- 
land.  Oakland   Bank    of   Savings   BIdg.. 
Oakland. 

R.  R.  Arnold  is  County  Highway  En- 
gineer. 

SACRAMENTO.  Cal.— J.  W.  Terrell. 
Sacramento,  has  been  awarded  a  con- 
tract by  the  City  Commission,  M.  J. 
Desmond,  City  Clerk,  for  the  improve- 
ment of  the  easement  opposite  41st 
street,  from  the  south  line  of  Folsom 
Boulevard  to  the  north  line  of  the 
Southern  Pacific  Company's  right-of- 
way  by  the  construction  of  a  vitrified 
ironstone  pipe  sewer,  3  concrete  man- 
holes with  cast  iron  curbs  and  covers. 

Improvement  of  Forty-first  street 
from  the  south  lino  of  the  Southern 
Pacific  Company's  right-of-way  to  a 
point  20  feet  south  of  constructing  a 
vitrified  stone  pipe  sewer  and  1  con- 
crete manhole  with  cast  iron  curb  and 
cover. 

Improvement  of  "R"  street  from  the 
center  line  of  Forty-second  street  to 
the  center  line  of  the  alley  first  west 
of  Fortieth  street  by  construction  of 
a  vitrified  ironstone  pipe  sewer  with  3 
concrete  manholes  with  cast  iron  curbs 
and  covers. 

And  the  improvement  of  the  alley 
first  east  of  Thirty-ninth  street  by  con- 
structing 1  concrete  manhole  with  cast 
iron  curb  and  cover. 


SACRAMENTO,  Cal.— The  City  Com- 
missioners, M.  J.  Desmond,  City  Clsrk. 
have  passed  a  resolution  of  intention 
providing  for  the  construction  of  a 
vitrified  ironstone  pipe  sewer  and  7 
concrete  manholes  in  Thirty-third  ave- 
nue from  a  point  290  feet  south  of  the 
center  line  of  Ninth  avenue,  to  a  point 
2  feet  south  of  the  center  line  of  the 
alley  first  south  of  Twelfth  avenue,  and 
Improving  Tenth  avenue  from  Thirty- 
third  avenue  to  a  point  135  feet  easter- 
ly of  the  east  line  of  Thirty-fifth 
street  by  constructing  a  vitrified  iron- 
stone sewer  pipe,  3  concrete  manholes 
and  cast  iron  curbs  and  covers,  and  the 
improvement  of  Twelfth  avenue  from  a 
point  2  feet  east  of  the  center  line  of 
the  alley  first  west  of  Thirty-second 
street,  to  a  point  148  feet  east  of  the 
east  line  of  Thirty-fifth  street,  by  the 
construction  of  a  vitrified  ironstone 
pipe  sewer,  4  concrete  manholes  with 
cast  iron  curBS  and  covers. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Up  to  March  15th,  8  P.  M.,  bids  will  be 
received  by  Charles  E.  Daley,  City 
Clerk,  for  the  improvement  of  portions 
of  Ferry.  Mill.  Mason.  Estudillo.  Castro. 
Smith.  Howard,  Main.  Ward.  Green. 
Thompson.  Melius.  Henrietta.  Susana. 
Jones,  and  intersections.  (all  under 
Resolution  of  Intention  No.  119-A)  by 
grading,  constructing  curbs  and  gut- 
ters, sewers,  manholes,  sidewalks,  etc.. 
and  paving  with  asphaltic  concrete 
with  a  Warrenite-Bitulithic  wearing 
surface. 

Separate  bids  will  be  received  on  the 
same  date  for  the  improvement  of  por- 
tions of  Escobar  street  (under  Reso- 
lution of  Intention  No.  123-B)  by  grad- 
ing, construction  of  curbs  and  paving 
with  a  5-lnchJiydraulic  concrete  base. 
15  feel  wide,  with  an  asphaltic  concrete 


(Topeka)    wearing    surface    1V4    inches 
thick   with  a  paint   binder  course. 

Bids  will  also  be  received  on  March 
LOtli  for  the  improvement  of  portions 
of  Escobar  street  (under  Resolutions 
of  Intention  Nos.  134-B  and  124-C)  de- 
scribed under  Resolution  123-C 


LODI,  San  Joaquin  Co..  Cai. — Peti- 
tions for  street  improvements  have 
been  received  by  H.  S.  Clark,  City 
Clerk,  as  follows: 

Two  blocks  on  Elm  street,  west  of 
Hutchins  street. 

Two  blocks  on  Lockeford  street, 
between  Church  and  Sacramento  St. 

All  of  East  Elm  street  from  Main 
street   to  Cherokee   lane. 

Pleasant  avenue  from  Lockeford 
street  to  Lodi  avenue. 

Hilborn  street  from  Eaton  aTenne 
to  Cherokee  lane. 

Petitions  for  the  paving  of  Main 
street  from  Lodi  avenue  to  Lockeford 
street  and  Central  avenue  from  Pine 
street  south  to  the  city  limits  (or  at 
least  to  Lodi  avenue)  are  now  being 
circulated. 


OAKLAND.  Cal.— The  City  Council. 
L.  W.  Cummings,  City  Clerk,  has  passed 
a  resolution  of  intention  providing  for 
the  improvement  of  Inyo  avenue  from 
East  26th  street  northeasterly  by  the 
construction  of  a  six-inch  vitrified  pipe 
sewer  with  vitrified  pipe  manholes  and 
Y  branches. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Bids  will  be  received  by  H.  H.  Miller, 
County  Clerk,  up  to  March  16th,  2  P.  M.. 
for  the  construction  of  about  7.09  miles 
of  road  between  Watsouville  and  Santa 
Cruz  in  said  County,  in  accordance  with 
the  plans  and  specifications  prepared 
by  Lloyd  Bowman.  County  Surveyor 
and  acting  highway  engineer. 

Plans  may  be  secured  from  the 
County  Engineer's  Office  at  Santa  Cruz. 
Cross  section  sheets  may  be  purchased 
from  Bashford  Smith.  525  Market  St., 
San   Francisco. 

Certified  check  of  10%  payable  to 
Clerk  of  the  Board  of  Supervisors  must 
accompany  each  bid. 


RICHMOND,  Contra  Costa  Co..  Cal.— 
L.  L.  Page.  728  Bissell  Ave.,  Richmond, 
at  $6,602.09  was  awarded  the  contract 
for  the  improvement  of  Eleventh  street 
and  Lucas  avenue,  at  the  last  meeting 
of  the  City  Council.  Other  bidders  were: 

J.  E.  Stannage,  $8,369.47;  Ransome 
Randall.  $9,590.86:  S.  C.  Rogers.  $7.- 
320.05.  and  Galbraith  &  Janes.  $7,796.26. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Will  Moreing.  Commercial  &  Savings 
Bank  Bldg..  Stockton,  on  his  bid  of 
$86,268.20  was  awarded  the  contract 
by  the  County  Supervisors  for  paving 
with  oil  macadam  8.4  miles  of  road  be- 
tween Ripon  and  Mantcca.  The  esti- 
mate of  County  Engineer  F.  E.  Quail 
was  $87,000.  The  only  other  bidder 
was  Benson  &  Sons  of  Los  Angeles  at 
$89,935.71. 


FRESNO.  Fresno  Co.,  Cal. — Until  2  p. 
m..  March  15.  instead  of  March  13  •.» 
previously  advertised,  bids  will  b«  re- 
ceived by  the  Supervisors  of  Fresno 
County  for  paving  county  highway 
route  22.  Sec.  A.  and  route  2J.  Sec.  A. 
in  accordance  with  p^ans  and  speclflca- 
tions  which  may  be  obtained  from 
County    Engineer   Chris      Jensen.     (3ory 
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Bldg.  Bids  will  be  taken  under  four 
specifications  for  concrete  base  with 
Jensenite  or  Warrenite  top  and  bi- 
tuminous base  pith  Topeka  or  War- 
renite top.  The  project  involves  10,- 
446  cubic  yards  excavation,  9.818  cubic 
yards  cement  concrete  paving,  636,160 
square  feet  surfacing,  or  636,160  square 
feet  asphalt  concrete  paving  and  80 
feet  of  railing.     D.  M.  Barnwell,  Clerk. 


WOODLAND.  "Volo  Co..  Cal. — Four 
bids  were  received  by  the  Yolo  County 
Supervisw-s  for  the  first  unit  of  the 
County  Highway  system,  from  Coils 
Corner  to  Knights  Landing  with  a  net 
length  of  layout  of  10.77  miles,  and 
designated  as  Prefix  3  of  Tolo  County 
Highways,  and  ranged  from  $25,000  to 
J30.000  per  mile  while  the  estimate  of 
County  Engineer  *Asa  G.  Proctor  was 
J16,0(T0  per  mile.  Bids  were  received 
from  Alexander  McPherson  of  Wood- 
land. Clark  &  Henery  Constr.  Co.,  Fed- 
eral Constr.  Co.,  and  Hugh  Crummey. 
The  specifications  called  for  three 
type  of  road  bed: 

Concrete,  concrete  with  Topeka  or 
Warrenite  top;  and  black  base  with 
Topeka  or  Warrenite  top. 

The  County  Board  contemplates  .the 
rejection  of  the  bids  and  doing  tfte 
work  by  day  labor. 


SALINAS,  Monterey  Co.,  Cal. — Bids 
have  been  ordered  received  by  the 
County  Supervisors,  to  be  opened  April 
5th,  for  the  improvement  of  a  portion 
of  the  San  Lucas  and  Jolan  road,  lying 
between  the  town  of  San  Lucas  and  the 
river  crossing. 

T.  P.  Joy  is  County  Clerk  and  How- 
ard F,  Cozzens,  County  Engineer. 


WOODLAND.  Yolo  Co.,  Cal. — Bids 
will  be  received  by  the  City  Trustees 
up  to  7  P.  M.,  March  15th  for  the  im- 
provement of  First  street  from  Mar- 
shall avenue  to  Hays  street;  Marshall 
avenue  from  College  .to  First  street. 
and  Hays  street  from  College  street  to 
First,  including  all  intersections,  by 
constructing  concrete  curbs  and  gut- 
ters, grading  and  laying  a  bituminous 
3-inch  base  (if  asphaltic  cement,  stone 
and  sand  aid  a  Wafrenite  wearing 
surface  2  inches  thick  covered  with  a 
Warrenite  fiush  coat  composition,  con- 
struction of  basalt  block  headers  ancJ 
hydraulic  concrete  base  across  First 
street  along  the  south  line  of  Mar- 
shall avenue  and  one  corrugated  iron 
culvert  across  Hays  street  along  the 
west  line  of  Third  street. 

J.  H.  Laugenour  is  City  Clerk. 


SALINAS.  Monterey  Co..  Cal. — The 
County  Supervisors  have  accepted  the 
bid  ot  C.  H.  Ellison  for  repairing  the 
stretch  ot  road  between  Moss  Landing 
and  Pajaro  at  tl2.261.  The  work  will 
include  excavating,  filling  and  surfac- 
ing, construction  of  concrete  curbing 
and  the  installation  of  galvanized  iron 
culverts. 


TRACl,  aan  Joaquin  Co..  Cal. — The 
City  Trustees  have  instructed  City  En- 
gineer Larkin  to  prepare  plans  and 
specifications  for  the  improvement  of 
the  Lincoln  Highway  through  the  city. 
Plans  will  provide  a  two-inch  surface 
ot  bitumen  on  a  four-inch  rock  base. 
The  street  will  be  from  36  feet  to  40 
feet  wide  and  extend  from  the  eastern 
to  the  western   limits  of  the  city. 


In  calling  bids  for  the  work  the  in- 
stallation of  sewer  and  water  cdnnec- 
tions  will  be  provided  for. 

The  Board  is  considering  the  petition 
of  property  owners  in  the  Rosedale 
section  asking  the  installation  of  a 
sewer  extension  from  Highland  avenue 
to  Twelfth   in  Wall  street. 

Geo.  L.  Frerichs  is  City  Clerk. 


E:L  CERRITO,  contra  Costa  Co.,  Cal. 
— Plans  prepared  by  W.  S.  Farley.  City 
Engineer,  for  a  storm  sewer  system  are 
being  considered  by  the  City  Trustees. 
It  is  probable  that  funds  for  construc- 
tion will  be  secured  through  a  bond 
election.  The  system  is  estimated  to 
cost    JSO.OOO. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — In 
addition  to  other  units  of  the  County 
Highway  System,  bids  will  be  received 
on  March  12th,  1:30  P.  M.,  by  the  Coun- 
ty Supervisors,  W.  W.  Felt  Jr.,  County 
Clerk,  for  the  construction  of  Healds- 
bur*-Forestville  Higliway,  Section  "B 
in  Fourth  Supervisorial  District,  in 
Sonoma   County    (Specification   No.   14). 

Estimate   quantities  are:      Length   of 
Hfghway,  1,160.96  ft.  or  0.22  mile. 

Excavation,     unclassified.       approxi- 
mately 12.348  cu.  yds. 

The   estimate  cost:     Excavation,   un- 
classified,  $6,174. 

Lloyd   Aldrich      is    County      Highway 
Engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — The 
County  Supervisors.  H.  Benson,  County 
Clerk,  have  rejected  the  bid  of  Edward 
M.  Chadbourne.  503  Market  Street,  San 
Francisco,  for  resurfacing  ten  miles  of 
highway  at  3.4  cents  per  sq.  ft.  The 
estimate  of  County  Engineer  J.  H. 
Hoskins  is  3  cents  per  sq.  ft.  The  work 
included  a  five  mile  stretch  between 
Modesto  and  Empire  and  a  five  mile 
stretch  running  west  from  Turlock. 
Asphalt  surfacing  was  required. 

The  County  Board  is  now  considering: 
the  matter  ot  doing  the  work  by  day 
labor. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
The  first  step  to  connect  San  Jose  with 
the  proposed  skyline  boulevard  was 
taken  by  the  Santa  Clara  Supervisors 
when  the  County  Engineer  waa  in- 
structed to  prepare  plans  for  the  road 
from  Saratoga  to  the  summit. 

Henry  A.   Pflster  is  County  Clerk. 


Official    Proposals. 


NOTICE   TO   niDDBRS. 


NOTICE  IS  HEREBY  GIVE.VJ  that 
the  Board  ot  Trustees  of  the  Modesto 
High  School  District  of  Stanislaus 
County,  State  of  California,  will  at  the 
offices  of  the  said  Board  at  the  High 
School  Building  on  H  Street  Modesto, 
California,  on  the  23r«l  day  of  March, 
1030,  at  7:30  P.  M.,  of  that  day,  receive 
and  consider  sealed  bids  for  the  ma- 
terial for  and  installation  of  a  lawn 
sprinkling  system  for  the  lawn  of  the 
said  High  School,  according  to  the 
plans  and  specifications  submitted  by 
the  bidder. 

All  bids  must  be  sealed  and  filed 
with  the  Clerk  of  said  Board  of  Trus- 
tees prior  to  7:30  P.  M..  on  the  23rd  day 
of  March.  1920,  and  be  accompanied  by 
a  certified  check  on  some  solvent  bank 
of  the  State  of  California  for  ten  per- 
cent of  the  amount  of  the  bid  sub- 
mitted, which  check  shall  be  made 
payable   to  the  president   ot  the   Board 


6f  Trustees,  which  check  is  required 
as  guarantee  that  the  silccessful  bidder 
will  within  two  days  after  the  notice 
of  the  award  of  .the  contract  to  him 
enter  into  a  satisfactory  contract  with 
the  Board  of  Trustees  the  amount 
thereof  to  be  retSined  as  liquidated 
damages  in  event  said  contract  is  not 
entered   into  by  siich  contractor. 

The  Board  of  trustees  reserves  th^ 
right  to  accept  and  reject  any  and  an 
bids. 

Dated  this  1st  day  ot  March.  1920. 
KATHLEEN  G.   PREWETT. 
Clerk  of  the  Board   ot  Trustees  of  the 

Modesto  High   School   District.        (tt) 
March  5,  1920. 
STATE   OF   NEVADA 


DEP.'iRTMENT   OF   HIGHWAYS. 


NOTICE    TO    BIDDERS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  until  2:00  o*elook 
P.  M.,  April  5,  tOSO,  for  the  furnishing 
of  the  following  materials  for  State 
Highway  construction: 

70,000  barrels  Portland  Cement  in 
cloth  bags,  f.  o.  b.  cement  mills. 

Specifications  may  be  obtained  at  of- 
fice of  undersigned. 

Right  is  reserved  to  reject  any  or  all 
bids. 

C.    C.    COTTRELL. 
State  Highway   Engineer. 
Carson  City,  Nevada. 
(33672)  E 


NOTICE  TO  CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  to  2  o'clock 
P.  M.,  March  22,  1920,  for  the  furnish- 
ing and  fabrication  of  the  metal  for 
two  126  foot  through  Pratt  truss 
highway  spans  containing  190,000 
pounds  of  structural  steel  and  cast- 
ings. 

Plans  may  be  examined  and  forms  of 
proposal  secured  at  office  of  under- 
signed, may  also  be  secured  at  the 
County  Clerk's  Ofl3i:e  in  Las  Vegas, 
Nevada.  Bids  must  be  on  the  proposal 
form  of  the  Highway  Department  ac- 
companied by  certified  check  in  the 
amount  ot  5%  of  the  bid.  Right  is  re- 
served to  reject  any  or  all  bids. 

C.    C.    COTTRELL. 
State  Highway  Engineer. 
Carson  City.  Nevada. 


NOTICE    TO    CONTRACTORS. 

THE  BOARD  OP  TRUSTEES  ot  the 
Fowler  Union  High  School  District. 
Fowler,  Cal.,  will  receive  sealed  pro- 
posals up  until  2  o'clock  P.  M.,  March 
12th.  1920,  at  the  High  School  building, 
Fowler.  Cal.,  at  which  time  and  place 
said  bids  will  be  opened  and  read  in 
public,  for  furnishing  the  required 
labor  and  materials  for,  and  erecting 
and  completing  the  proposed  new  high 
school  buildings  in  accordance  with 
plans  and  specifications  prepared 
therefor  by  Allison  &  Allison.  Archi- 
tects. 1405  Hibernian  Building,  bos 
Angeles,  Cal.  Bids  will  be  received 
separately  tor  the  different  segregated 
contracts  as  follows: 

CONTRACT  No.   1 — For      the     Excavat- 
ing.  (Concrete,  Masonry,  Terra  Cot- 
to.   Iron   and   Carpenter  Work,   etc. 
Bids  Nos.   1   with   alternate   bids  A, 
B.  C  and  D.     (See  specifications.) 
CONTRACT  No.   2 — For  the   Sheet   Met- 
al  Work,    etc.      Bid    No.    1    with   al- 
ternate bid  C.      (See  specifications.) 
CONTRACT  No.    3 — For    the    Tile    Roof- 
ing,  etc.      Bid   No.    1   with   alternate 
bid   C.      (See   specifications.) 
CONTRACT  No.    4 — For    the     Composi- 
tion Roofing.     Bid  No.  1  with  alter- 
nate  bid   C.      (See  specifications.) 
CONTRACT  No.    5 — For   the    Plastering. 
Bid    No.    1    with    alternate    Bid    C. 
(See   specifications.) 
CONTRACT  No.  6 — For       the       Black- 
boards.    Bid  No.  1.      (See  specifica- 
tions.) 
CONTRACT  No.   7 — For     the      Painting, 
etc.     Bid  No.   1  with  alternate  Bids 
C   and  E.      (See   specifications.) 
CONTRACT  No.   8 — For      the       Electric 
Work.    etc.      Bid    No.    1    with    alter- 
nate Bid  C.      (See  specifications). 
CONTRACT  No.   9 — For    the    Plumbing. 
Gas  FIting,  Sewering,  etc.     Bid  No. 
1  with  alternate  bid  C,     See  specl- 
flcatlonii.) 
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CONTRACT  No.   10— For    the    Program. 
Clocks.      Bid    No.    1    with   alternate 
bids  C  and  F.      (See  specifications.) 
CONTRACT  No.    11— For       the        Hard- 
ware      Bid   No.      1      with   alternate 
bid  C.      (See  specifications.) 
CONTRACT  No.    12 — For     the      Heating 
and    Ventilating       Bid    No.    1    with 
alternate     bid    C        (See     specifica- 
tions.) 
Cashier's    or    certified    check    or    bid- 
der's bond  for  an  amount  not   less  than 
five    per    cent    (5%)    of    amount    of    bid 
shall  accompany   each   proposal,   drawn 
payable   to   the  order  of  EDWIN  COW- 
ER.   Clerk    of    the    Board    of    Trustees, 
Fowler   Union   High  School  District,   as 
a  guarantee  that  the  bidder  will,  with- 
in   ten    ilO)    days    after    being    notified 
of  the  acceptance  of  his  bid,  enter  into 
a      contract     with      said     High    School 
Trustees    in    accordance    therewith,   and' 
shall    furnish    the    surety    bonds    as    re- 
quired by  the  specifications,  said  check 
or    bond    to    be    forfeited    to    the    said 
High  School  District  should   the   bidder 
fail    to    execute    contract^nd    furnish 
bond  as  above  mentioned  ll*-' 

All  bids  to  be  made  out  on  forms 
furnished  by  the  Architects. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  at  the  office 
of  MORROW  &  GARRBN.  Architects, 
Chronicle  Building.,  San  Francisco.  Cal. 
A  Deposit  of  $25.00  will  be  reqtiired 
from  all  contractors  receiving  plans, 
said  deposit  to  be  refunded  when  plans 
and  specifications  are  returne-"  ■"  """" 
condition. 

The    said    High       School 
serves    the    right    to    reject__ 
bids,    and    to   wai% 
any  bid  received. 

By  order  of  the  Board  of  Trustees. 
Fow-ler  Union  High  School  District. 
Fowler.  California.  _^     ^,,      , 

By    EDWIN    GOWER.    Clerk, 
Board  of  Trustees,  F       '-     "  "" 

School    District.    F 
Dated.   February   12, 


in  good 

Board    re- 
any    or    all 

informality   In 


kler  Union  High 
owler.    Cal. 
1920. 


.\OTICE     TO 


COiNTUAC- 


Board  of  State  Harbor  Commis- 
sioners. Union  Depot  and  Ferry  House. 
San    Francisco,    California.      March      6, 

SEALED  PROPOSALS  or  bids  will 
be  received  at  this  olHce  at  or  prior  to 
11    V.  M.,  on   'rliursday,  MareU   1«,   lOSO, 

for'  furniwhing  labor  and  equipmeiu 
and  dredging  Islais  Street  Channel  250 
ft  wide  and  36  ft.  below  City  Datum 
from  the  36  ft.  contour  (referred  to 
City  Datum)  in  San  Francisco  Bay  to 
the     line    of    Kentucky    Street    in     San 

The  work  herein  contemplated  shall 
be  done  in  strict  accordance  with  the 
specifications  and.  plans  prepared 
therefore  by  the  Chief  Engineer  of 
the  Board  and  adopted  by  the  Board 
December  26.  1919.  and  on  file  in  this 
office,  to  which  special  reference  is 
hereby  made. 

Each  bidder  shall  state  a  price  per 
cubic  yard  place  measurement  for 
which  lie  will  furnish  all  labor,  equip- 
ment and  material  and  do  the  work 
herein  specified  for  Dredging  I.'<lai!i 
Street  Channel. 

No  bid  will  be  receiv.-d  unless  u  is 
made  on  a  blank  form  furnished  fr'oni 
this  office  and  is  accompanied  by  a  cer- 
tified check  for  an  amount  equal  to 
Five  (5)  per  cent  of  the  amount  of  the 
proposal  to  be  made  payable  to  the 
Secretary  of  the  Board,  condilioneo 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bid- 
der shall  fail  or  neglect  to  execute  a 
contract  and  give  the  bond  required 
within  Six  (6)  days  after  the  award  is 
made,  in  that'  case  the  said  sum  men- 
Honed  in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure  anu 
neglect  and  shall  be  paid  into  the  San 
Franci.sco  Harbor  Improvement  Fund. 
The  contractor  shall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less 
Ihan  one-half  of  the  amount  payable 
by  Ihe  terms  of  Ihe  contract,  with  a 
corporation  thereunto  duly  authorized 
by  law  and  commonly  known  as  a 
fuircly  conipaijy.  as  surety  (such  surety 
company  to  be  one  of  those  approved 
by  the  Stale  Board  of  Control,  a  list  (if 
these  approved  surely  companies  being 
on  file  in  Ihe  office  of  the  Secretary), 
and  conditioned  for  the  faithful  per- 
formance by  (he  contractor  of  all  the 
terms   and   conditions   of   said    contract 


according  to  the  true  intent  and  mean- 
ing thereof.  Said  bond  shall  also  pro- 
vide that  it  the  contractor,  person, 
company  or  corporation  to  whom  said 
contract  is  awarded  fails  to  pay  for 
any  materials  or  supplies  furnished  for 
the  performance  of  the  work  contract- 
ed to  be  done,  or  for  any  work  or 
labor  done  thereon  of  any  kind,  said 
surety  will  pay  the  same  in  an  amount 
not  exceeding  the  sum  specified  in  said 
bond;  and  said  bond  shall  also  he  made 
to  inure  to  the  benefits  of  material 
men.  mechanics  and  laborers  as  pro- 
vided by  that  certain  Act  of  the  Leg- 
islature of  the  State  of  California  ap- 
proved May  1.  1911  (Stats.  1911,  p  1422). 
.Said  bond  must  be  accepteable  to  and 
approved  by  said  Board,  both  as  to 
surety  and    form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  the 
office  of  the  Secretary,  Room  No.  17. 
Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M..  on  Thursday. 
March  18.  1920.  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Didders  are  invited  to  be  present  at 
the  opening  of  the  bids-  « 

Plans  and  specifications  of  this  work 
to  be  had  at  Room  IS.  Union  Depot  and 
Ferry  House,  upon  depositing  $10.00 
for  same,  which  will  be  returned  on 
return  of  plans  and  specifications. 

Bidders  are  requested  to  mark  en- 
velope   containing    bid; 

"Bid  For  Dredging  Islais  Street 
Channel." 

.T.   H.   McC.\LLUM. 

H.    H.   COSORIFF. 

MILES  STANDISH. 

if  .State   Harbor  Commissioners. 

FRANK  G.   WHITE, 

Chief    Engineer. 
HILDA   GOHRMAN, 

Secretary. 


Roar 


L.\TIX      .AMERICAN      TRADE     NOTES. 


fPile  numbers  cited  refer  to  reserved 
information  or  trade  lists,  which  may 
be  obtained  from  the  Latin  Ameri- 
can Division,  Bureau  of  Foreign  and 
Domestic  Commerce,  or  any  of  the 
district   or   co-operative    offices.] 

Iteolnniation    Work    Undertaken    in 
Brazil. 

.\  decree  authorizing  the  expendi- 
tures for  the  reclamation  and  irriga- 
tion service  in  northwest  Brazil  was 
signed  on  December  25.  1919.  The 
names  of  division  engineers  in  charge 
of  the  construction  of  various  dams, 
highways,  and  other  works  in  connec- 
tion with  this  project  may  be  ob- 
tained upon  reference  to  file  No.  L.  A. 
43. 

Eleelrieal  Equipment  Needed  In  Tani- 
pico,  >lexioo. 
Tampico  has  never  possessed  enough 
electrical  goods  to  supply  the  demand, 
reports  Consul  Dawson.  This  district 
embraces  the  world's  most  prolific  oil 
belt,  constantly  under  development 
and  subject  to  daily  improvements  in 
all  that  accompanies  such  enterprises. 
The  housing  problem  has  been  one  of 
the  city's  foremost  concerns  during  the 
past  year  and  naturally  the  question  of 
fittings  has  received  attention.  .Elec- 
trical installation,  wiring  fixtures,  elec- 
tric pumps  for  supplying  water,  etc.. 
have  been  factors  occasioning  delay  in 
the  fulfillment  of  building  contracts. 
Doubtless  the  placing  of  an  agency  in 
the  hands  of  a  contracting  engineer 
would  result  in  th«  securing  of  much 
business,  particularly  since  the  oil 
drilling  appears  to  he  forever  finding 
new  locations.  thereby  necessitating 
new  housing  construction  and  equip- 
ment. (Refer  to  file  No.  L.  A.  44  for 
names  of  men  interested  in  building 
operations   in   Tampico) 


SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 
Francisco  Bay  District: 

Piedmont, 

Gen.  Oscar  F.  Ivong,  Hazel  Lane. 
W.  .M.  Alexander,  Union  and  King. 
AV.  C.  Dallas.  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen.  Claremont  Court. 

Redwood  City. 
E.  R.  Diamond,  Portola  Road. 

*  BurlFnpame. 

E.  A.  Christenson,  Hillsborough. 
Geo.  A,  Newhall.  HilLsborough. 
Mrs.  C,  W.  Penoyer.  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METAL    PRODUCTS     CO.MPANY     OP 
CALIiFORNL\ 


The  Permutit  Company 

of  New  ■\'ork. 

Slicldon    BIdg.  461    Market    Street. 

Telephone    Dongrlaa    1530. 

I'ER.MITIT  SOFT  MATER. 


THEE    SEEDS    FOR    ELROPE. 


To    reforest    the    devastated   areas    in 
France  and  Belgium  and  to  replace  the* 
British   forests   cut  down    for  war  pur-  ' 
poses,    the   American  Forestry  Associa- 
tion   has    formally    presented    to   theea 
countries  through  their  consuls,  tliirty- 
flve   million   tree  seeds.     The  bags  con- 
ining  these  seeds  were  piled  on  Bo9- 
1   Common  before  shipping  and  made 
mound   some   eight   feet   high   and   as 
in  J-    feet    square. 


ta 


■WALTER   n.  B.\KER   P.\SSKD   WVAt. 


Walter  R.  Baker.  President  and 
Manager  of  M.  C.  Baker  &  Son.  dted 
last   Monday  after  a   brief  illness. 

The  funeral  will  be  held  today  at  2 
r.  M..  from  the  Parlors  of  Ashley  & 
McMullen.  Ceary  and  .Sixth  Avenue. 
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COrsiXRACXS    AWARDED 


Liens,  A.cceptances,  Etc 


BUILDINO  CONTRACTS 


.  ,  San  Fra&elBO*  County 

S40 

Black 

Owner 

900 

541. 

Donaldson 

Lorenz 

975 

M2 

Eidelatz 

Peterson 

2900 

S43 

Nat'l.    Carbon 

Hannah 

1700 

644 

Holmgren 

Owner 

10000 

545 

Irvine 

Bos 

9000 

64S 

Lang: 

Plant 

2000 

647 

S.  F.  Dairy 

Britt 

6000 

548 

PerklnB 

Owner 

600 

549 

Harder 

Harder 

2500 

650 

Carleton 

Maas 

6000 

561 

Schaller 

Welnholz 

3267 

562 

Barwald 

Rhoads 

500 

653 

McCormlck 

Owner 

1500 

654 

Falvey 

Owner 

8000 

f65 

United  Cigar 

Brown 

1000 

566 

Welssbeln 

Meyer 

6770 

567 

Same 

Same 

5915 

568 

Carleton 

Maas 

5035 

669 

S  P  C 

Flinn 

560 

Pacific    Box 

Ludwig 

6000 

561 

Brackett 

Gkjtt 

6500 

662 

Alaska   Fur 

Merritt 

1000 

663 

Gibson 

Owner 

24000 

564 

Wilson 

Owner 

3000 

666 

Kingr 

Lewis 

5750 

566 

Martinez 

Hughes 

500 

667 

Meyer 

Meyer 

11500 

668 

Roth 

Lewis 

5400 

569 

Nelson 

Owner 

4000 

570 

Luce 

Owner 

800 

671 

Rosenstock 

Salanave 

10805 

572 

Ondawa 

Owner 

240000 

673 

Chris.  Scl.   Ch 

Anderson 

1500 

574 

Terkeltaub 

Cavanaugh 

2700 

576 

Davis              Cal.  Cpntr  Shop 

500 

576 

Franchi 

Deraartlnl 

1««0 

577 

Panama    Rlty 

Co.    Franzen 

2900 

578 

Lotter 

Owner 

500 

679 

Cooper 

Owner 

500 

630 

Asmusaen 

Jensen 

SBO 

681 

Belllsle 

Belllsle 

1000 

682 

Slmonds 

Owner 

5000 

683 

Fontanella 

•          Owner 

6000 

584     Schmidt 

Forderer 

9181 

686 

Brackett 

Gott 

7500 

586 

Barizan 

Owner 

500 

587 

Salvate 

Coburn 

1000 

588 

R   C   Archb 

Owner 

1950 

589 

Nicholson 

Owner 

8000 

590 

Vetto 

Owner 

600 

691 

Speetzen 

Owner 

500- 

592 

Andersen 

Owner 

490U 

593 

Janssen 

Owner 

7900 

694 

Royal 

Owner 

1500 

695 

Nelson 

Nelson 

8500 

596 

Bauer 

Bauer 

650B 

597 

Morris 

Morris 

10000 

698 

Same 

Same 

7000 

599 

Mangels 

Mangels 

695D 

600 

Llpman 

Nelson 

12500 

PERMITS. 

ALTERATIONS 

(540)  NO.  240-242  WALLER  St.  Re- 
arrange plumblni?.  add  breakfast 
room,  cement  work,  «tc.,  for  f!«tB. 

Owner— Robert  G.  Black,  IV  V'oodland 
Ave.,  San  Francisco. 

A.chltect-None.  ^^g^,    ^^^^, 


ALTERATIONS 

(541)   SE  CLAYTON   AND   HAIOHT. 

Alter  store  front. 
Owner — J.    C.    Donaldson,    660    Market 

St.,  San  Francisco. 
Architect— None. 

ContractBr — F.  A.   Lorenz,     473     Jessie 
St.,  San  Francisco. 

COST.   »975 


ALTERATIONS 

(542)      NW    COLLINGWOOD    &    EIGH- 
teenth.     Alter  store  front,  partitions, 
etc. 
Owner— Joe    Eidelatz,    264    Eureka    St.. 

San  Francisco. 
Architect — Albert      W.      Burgren.       661 

Phelan  Bldg..  San  Francisco. 
CoTitractor — G.     Peterson.     Lick     Bldg., 
San  Francisco. 

COST.  $2900 


GARAGE 

(543)      E  EIGHTH  150  S  Bryant.     One- 
story  frame  private  garage. 
Owner — National    Carbon    Co.,    Eighth 

and  Brannan,  San  Francisco. 
Architect — M.    C.    Couchot,    110    Sutter 

St..  San  Francisco. 
Contractor — Hannah     Bros.,     142     San- 

sonie   St  .  San  Francisco. 

COST,    J1700 


FRAME    PLATS 

(544)      SE    EIGHTH    AVE    ft    LINCOLN 
Way.  Two-story  and  basement  frame 
(4)  flats. 
Owner — Karl    H.    Holmgren,    2840    Cle- 
ment St.,  San  Francisco. 
Architect — C.  O.  Clausen.  Hearst  Bldg.. 

San  Francisco. 
Day's  work.  COST,  J10,000 


PERMITS. 

ADDITION 

(552)  NO.   1899  GREEN.     Add  2  rooms 
to  dwelling. 

Owner — Mrs.  D.  Barwald,  Premises. 
Architect — None. 
Contractor — Mr.   Rhoads. 

COST,    $50u 

ALTERATIONS 

(553)  NOS.    37-39    HILL.        Alterations 
and  changes  for  2  flats. 

Owner — Thos.    McCormick,      25      Gladys 

St.,  San  Francisco. 
Architect — Nona. 
Day's   work. 


ALTERATIONS 

(545)      NE  HYDE  AND  MARKET.     One        bay'swork' 

story  brick   extension   for  store. 
Owner — James    Irvine.    Crocker    Bldg.. 

San  Francisco. 
Architect — None. 

Contractor — Bos      &      O'Brien.    Hearst 
Bldg.,  San  Francisco. 

COST,  $9000 


COST,    $150t( 


FRAME  DWELLING 

(554)      SE      LAKE      AND       TWENTY- 

second  Ave.  Two-story  and  basement 

frame  dwelling. 
Owner — A.    J.    Falvey,    124    Clayton   St., 

San   Francisco.         j 
Architect — Owner.  ^ 


COST.   $800iJ 


Owner — United 

Howard    St 

Architect — Jos. 


ADDITION,  ETC. 

(546)      NO.  109  HOFFMAN  AVE.     Move 

sidewall  and  add  one  story  to  dwlg. 
Owner — Giles  B.   Lang,  Premises. 
Architect — None. 

Contractor — W.    Plant.     4296   24th     St.. 
San  Francisco. 

COST.  $2000 


ADDITION 

(547)      NO.  1553  TURK.  One-story  brick 
addition    for    boiler    room,    shop    and 
storage. 
Owner — San   Francisco   Dairy  Co.,   1663 

Turk  St..  San  Francisco. 
Architect — None. 

Contractor — O.  W.  Britt.  1115  Scott  St.. 
San  Francisco. 

COST,  »6000 


ADDITION 

(548)      NO.    1412   TWENTY-THIRD  AV. 

Add  one  room  to  present  bungalow. 
Owner— Mrs.    E.    N.   Perkins.    1345    25th 

Ave..  .San  Francisco. 
Architect — None. 
Day's  work.  COST,   $500 


ALTERATIONS 

(555)      NW    THIRD   AND   STEVENSOK 
Alter  'fror 

Cigar    Stores    Co..    555 
San   Francisco. 
O'Shaughnessy.        555 
Howard  St.,  San  Francisco. 
Contractor — S.  E.  Brown.  1434  6th  Ave.. 
San  Francisco. 

COST,    $10011 


RECORDED. 

FRAME    DWELLING 

(556)  SW  CABRILLO  &  TWENTIETH 
Ave  W  90xS  25.  All  work  except 
electric  fixtures  and  wall  paper  for 
two-story  frame  dwelling. 

Owner — Jacob  Weissbein.  Hobart  Bldg. 
San   Francisco. 

Architect — None. 

Contractor — Theodore  G.   and  Rollin   E. 
Meyer.  2628  Anza  St.,  Siin  Francisco 

Filed  Mar.   2.  '20.     Dated  Feb.   18.  '20. 

Frame    up    $1692. STT 

Brown  coated   1692,5(1 

Completed   and    accepted 1692.511 

Usual    35    days 1692.50 

TOTAL    COST.    $6770.00 

Bond.  $3385.     Surety.  Mrs.  Anna  Meyer. 

Limit,   120   days.      Forfeit.   $1.00.      Plans 

and  specifications  filed. 


FRAME  FLATS        ^^- 

(549)      E   VERMONT   75    S   20th.      Two- 
story  and  basement  frame  (2)   flats.' 
Owner — J.  H.  Harder,  803  Vermont  St., 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $2500 


FRAME   DWELLING 

(550)      NE    EIGHTH   AVE   &   ORTEGA. 

One-story  and  basement  frame  dwlg. 

Owner^Isabel    M.    Carleton.    1884     8th 

Ave..   San   Francisco. 
Architect — None. 

Contractor — Maas  &  McGahey,  3974  22d 
St..  San   Francisco. 

COST,  $5000 


909    Hyde    St.. 
68      Post      St., 


RECORDED. 

PLUMBING.  GAS  FITTING.  ETC. 
(551)      LOT   73    Sbdvn.    No.    1,    Sea   Cliff. 
Plumbing,  gas  fitting  and     sewering 
for    three-story    and    basement    resi- 
dence. 
Owner — W.    F.    Schaller. 

San  Francisco. 
Architect — Albert    Farr, 

San   Francisco. 
Contractor — X     George    Wienholz.    3508 

Mission  .St..  San  Francisco. 
Filed  March   1.   '20.     Dated  Feb.   27.  "20. 
On  15th  and  30th  of  each  month  75% 

Usual   35  days 25% 

TOTAL  COST,  $3267.85 
Bond.  $1634.  Surety,  N.  C.  Wienholz 
and  Fred  W.  Loewe.  Limit.  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME    DWELLING 

(557)  W  TWENTIETH  AVE  75  S  Ca- 
brillo  S  25x"W  70.  All  work  except 
electric  fixtures  and  wall  p.aper  for 
two-story  frame  dwelling. 

Owner — Jacob    Weissbein.  Hobart  Bldg.. 

San  Francisco. 
Architect — None. 

Contractor — Theodore  G.   and  Rollin   E. 
Meyer,  2C28  Anza  St..  San  Francisco 
Filed  Mar.  2.  '20.     Dated  Feb.  18.  '20. 

Frame    up    $1478.75 

Brown    coated     1478.75 

Completed   and   accepted 1478.75 

Usual    35    days 1478.75 

TOTAL  COST.  $5915.00 
Bond,  $2957.50.  Surety.  Mrs.  Anna 
Meyer.  Limit.  120  days.  Forfeit.  $1.00. 
Plans   and  specifications   filed. 

FRAME  COTTAGE 

(558)  NE  ORTEGA  AND  EIGHTH 
Ave  N  100  E  35-0 1^  m  or  1  S  100  W 
29-2  m  or  I  OL  950.  All  work  for  one 
story  and  basement  frame  cottage. 

Owner — Isabel  M.  and  Edwin  H.  Carle- 
ton.  1884   8th   Ave..  San  Francisco. 

Architect — None. 

Contractor — H.  P.  Maas  and  R.  J.  Mc- 
Gahey.   39  74    22nd    St..    San    Pran- 

Filed   Mar.    2.   '20.      Dated   Mar.    1.   '20. 

Frame  up  and  roof  on  .  . $1035 

Brown   coated    lOOi) 

Standing  trim  on lOOn 

Completed  and  accepted lOOu 

Usual  35  days lOOn 

TOTAL  COST,   $5935 

Bond,  none.  Limit.   100  days  after  Mar. 
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3.     Forfeit,  none, 
tions  Bled. 

NOTE: — Pprmit 
1920.  No.  550. 
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I'lAiis  and  spectn 
reported      March 


Contractor — Meyer  Bros.,  2628  Anza  St., 

San   Francisco.  _ 

COST,   »5750  eacff 


CONCRETE  WORK,  ETC. 

(559)  BET.  DIVISION,  FLORIDA  AND 
16th  Sts.  Constructing-  and  installing 
approximately  63,000  sq.  ft.  of  as- 
phaltic  concrete  pavement,  grading, 
etc.  and  approximately  730  lin.  ft.  o# 
lO-in.  vitriHed  drain  pipe  and  4 
catchbasins   in  driveways. 

Owner — Southern   Pacific  Company. 

Architect — None 

Contractor — Flinn  &  Treacy  Contract- 
ing Co..  Call  Bidg.,  San  Francisco. 

Filed  Mar.   2,  '20.     Dated  Feb.  25,  '20.    _ 

At  close  of  each  month 75% 

Usual    35   days ^    25% 

TOTAL  COST— Asphalt  pavement,  in- 
cluding grading.  20  Vic  per  sq.  ft.; 
vitrified  drain  pipe.  $1.35  per  lin.  ft.; 
catchbasins.    ?75    each. 

Bond.     $11,000.       Surety.    American    In^ 

demnity    Co.       Limit.       30    days       after 

starting    work.      Forfeit,    none.      Plans 

and  specifications  filed. 


PERMITS. 

INCINERATOR  ^^    ^^    ,, 

•(560)     S   BaACH    100   W   Mason 

struct  InCTnerator. 
Owner— Pacific    Box    Company, 
and  Beach,  San  Francisco. 
Architect — None 
Contractor — Herman 
Jessie  St 


Con- 
Taylor 


Ludwig, 
San  Francisco. 

COST, 


636 
$6,000 


FRAME  DWELLING 
(561)      S   CLARENDON 

Burnett.      One-story 

frame  dwelling. 
Owner — Fern  E.  Brackett. 
Designer — Willis  L.  Gott. 
Contractor — Willis     L.   Gott, 
Ave..  San  Francisco. 


OST,    $6501! 


ALTERATIONS  ,„„„ 

(562)      NO.    1121       FILLMORE. 

store  front. 
Owner— Ala.<!ka  Fur  Co..  Premises. 
Architect— G.    M.     Merritt.    3015    G 

St..   San  Francisco. 
Contractor— G.    M.    Merritt,    3015    Geary 
St     San   Francisco. 

COST,   $100u 


Alte 


Geary 


FRAME  DWELLINGS 

(563)  E  FORTY-EIGHTH  AVE  120, 
145  170,  195,  220  and  245  N  Cabrillo. 
Six'  one-story  and  basement  frame 
dwellings.  tt    .   i 

Owner R.  N.  Gibson,  Lankeshim  Hotel 

.San  Francisco.  . 

Architect— J.  J.  Donnellan,  Clunie 
Bldg..  San  Francisco. 

Day's   work.  »"00    each 

FRAME    DWELLINGS 

(564)  N  MUNICH  125  and  160  E  Naples 
Two  one-story  and  basement  frame 
dwellings.  tt   .   i 

Owner — R.  J.  Wilson,  Palace  Hotel, 
San  Francisco. 

Architect — D.  C.  Coleman,  20  Mont- 
gomery St..  San  Francisco. 

COST.  $1500  each 


FRAME  DWELLING 

(568)      S  ULLOA  150  W  Granvill.     One- 
story   and   basement   frame   dwelling. 
Owner — Martin     A.     Roth.     576    Mission 

St..  San  Francisco. 
Architect — H.  C.  Baumann.  251  Kearny 

St.,  San  Francisco. 
Contractor — H.    C.    Lewis.    68    Post    St.. 

San  Francisco. 

COST.  $540u 


FRAME  DWELLING 

(565)      N    SOUTHWWOD    DRIVE    68    K 

Elmwood.      One-story    and    basement 

frame  dwelling. 

Owner— J.  H.  King,  1267  Bus 

Francisco. 
Architect — None. 
Contractor — H.  C.  Lewis,     68 
San  Franci.sco. 


San 


Post  St., 


Wa\ 


FRAME   DWELLING 
(569)      S   VICENTE      161 

Two-story  and  basement  frame  dwie. 
Owner — F.    Nelson      &    Sons,      2      West 

Portal  Park,  San  Francisco. 
Architect — None. 
Day's   work.  CO.ST,    $4000 


ALTERATIONS 

(570)      NO.    3481   WASHINGTON.    Alter- 
ations   for    basement 
other  minor  changes. 

Owner— G.    W.    Luce,    S. 
Francisco. 

Architect — None. 

Day's  work. 


garage      and 
P.    Bldg.,    San 


COST.   $800 


COST.    $5750 


ALTERATIONS  .  ,^ 

(566)      NO.    320    SEVENTEENTH    AVE. 

Lower      basement,       install       garage 

doors  and  terrazzo  steps. 

Owner — Mrs.        A.     Martinez,     Holland 

Hotel,   San    Francisco. 
Architect — None. 

Contractor — J.    E.    Hughes.    2535    Anza 
St.,  San  Francisco. 


COST,   $500 


FRAME  DWELLINGS 
(567)      W  TWENTIETH  AVE  25  and  50 
S  Cabrillo.     Two  two-story  and  base- 
ment frame  dwellings. 
Owner — RoHin  E.  Meyer,  2628  Anza  St., 
San  Francisco, 
Architect — None. 


FRAME  DWELLING 

W    TWENTIETH    AVE    75    S    Cabrillo. 

Two-story  and  basement  frame  dwlg. 

Owner — .lacob         Weissbein,  Hobart 

Bldg.,   San   Francisco. 
Architect — None. 

Contractor— Meyer  Bi-os.,  2C28  Anza  St., 
San  Francisco. 
NOTE: — Recorded    contract    reported 
March  3,  No.   557. 

COST.   $5700 


ALTERATIONS 

(571)      S    BUSH    206-3    W    Sansome    Vr 
68-9.XS    137-6.      All    work    for   altera- 
tions and   repairs   to  building. 
Owner- — Sarah     Rosenstock     and     Hilda 
R.    Nuttall.    2622   Jackson    St..    S.    F. 
Engineers — Heller    &    Wilson.    57    Post 

St.,  San  Francisco. 
Contractor — J.  Salanave,  931  Pacific  St., 

San  Francisco. 
Filed   Mar.    3.   '20.      Dated  Mar.    1.   '20. 
On   1st  and   15th  of  each  month     75% 

Usual     35     days 25% 

TOTAL  COST.  $10,805 
Bond.  $5402.50.  Surety.  Maryland  Casu- 
alty Co.  Limit,  45  days.  Forfeit,  $50. 
Plans  and  specifications  filed. 
NOTE:— Permit  reported  Feb.  25,  1920, 
No.    476. 


Contractor— F.  Demartlnl,   274  29th  Bt.. 

San  Francisco.  „„    ..„„„ 

COST,   11000 


PERMITS. 

WAREHOUSE 

(572)      SW    BRYANT      AND      RINCON. 
Five-story  reinforced  concrete  ware- 
house. 
Owner — The    Ondawa   Co.,    268   Lee    St., 

Oakland. 
Engineer — W.^^.   Ellison,   369   Pine   St., 
San  Francisco. 

COST,  $240,000 


RFPAIRS 

(577)      REAR  OF  68  EIGHTH  ST. 
pair  fire  damage   for  garage 


Re- 


ner— Panama  Realty  Co.,  68  Po^  St., 
San   Francisco. 
Architect — Non«. 

Contractor — Swenson    &    Franzetl.      145 

Natoma,  San  Francisco.  .„„„,. 

COST,   $2900 


ALTERATIONS 

(578)  NO.    124   ELLIS  ST.     Change   on 
entrance,  move  partitions,  etc. 

Owner— Edw.  Letter,  124  Ellis  St.,  San 
Francisco.  _  ,  _„     _     .. 

Architect — Matthew  O'Brien,  68  Post, 
San  Francisco.  „_    .,.„ 

Days  work.  COST,  »50<) 

CARPENTRY  WORK 

(579)  NW    GREEN       AND      LAGUNA. 
Carpentry    work,    plastering,    etc. 

Owner — Jane  N.  Cooper,  828  Taylor  St., 

Apt.  No.  5.  San  Francisco. 
Architect — None. 
Day's   work. 


COST,    $500 


ADDITIONS 

(580)     NO.   723   HAIGHT.     Minor  addi- 
tions and  alterations  to  residence. 
Owner — M.    J.    Asmussen,    964    Noe    St., 

San  Francisco. 
Architect — None. 
Contractor — James    Jensen,      550 

encia  St.,  San  Francisco, 


COST, 


Var= 

$950 


ALTERATIONS 

(581)      NO.     1535     PINE.       Install    wall 

beds;    build    cU>sets;    plumbing,    etc., 

for  rooming  hmise. 

Owner— Emily    Bellisle,    1214    Folic    St., 

San   Francisco.  ' 

Architect — A.      A.    Cantin.    68    Post    St.. 

San    Francisco. 
Contractor — Frank    Bellisle,    1214    Pollt 
St.,  San  Francisco. 

COST, 


$1000 


FRAME  DWELLING 

(582)      W  TWENTY-EIGHTH  AVE   115 
N    Anza.         One-story   and    base 


nent 


Owner — 

San  Francisco. 
Architect — E.  E.  Young.  251  Kearny  St.. 

San  Francisco. 
Days  work.  COST.  $500tr 


UNDERPIN 

(573)  N  CALIFORNIA  120  E  Frank- 
lin.    Underpin  east  wall  of  church. 

Owner — First  Cliurch   of  Christ,   Scien- 
tist, Premises. 

Architect — Edgar  Mathews.   Call   Bldg., 
San   Francisco. 

Contractor — N  Andersen,   180  Jessie  St., 
San  Francisco. 

COgT,    $1500 

ALTERATION 

(574)  NW  BUCHANAN  AND  FULTON. 
Change  store  into  flat. 

Owner — M.    Terkeltaub,    San   Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San    Francisco. 
Contractor — T.    A.    Cavanagh,    Gartland 

Hotel,  San  Francisco. 

COST,  $2700 


FRAME  FLATS 

(583)  B  TWENTY-THIRD  AVE  122-5 
N  Gearv.  Two-story  and  basement 
frame  (2)  flats. 

Owner — Louis    Fontanella.     1682    Eddy 

St.,  San  Francisco. 
Architect- — None. 
Day's  work.  COST,  $600u 

RECORDED 

SHEET   METAL   V>-ORK 

(584)  SECOND      TO   STERLING      STS. 
All  work  for  sheet  metal  for  addi- 
tion  to  plant. 

Own&r — Schmidt  Lithograph  Co..  Prem. 
Manager  of  Constr. — Frederick     Whit- 
ton.  369  Pine  St..  San  Francisco. 
Contractor — Forderer     Cornice    Works, 

269  Portero  Ave.,  San  Francisco. 
Filed  Mar.  4,  '20.     Dated  Feb.  13,  '20. 

On  10th  of  each  month 75^ 

Usual   35   days 25% 

TOTAL  COST.  $9181 
Bond,  $4590.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit.  June  1, 
1920.  Forfeit,  $10.  Plans  and  specifi- 
cations filed. 


ALTERATIONS 

(575)      SE    BROADWAY    AND     Kearny. 
Alterations    and    changes      for      soft 
drink  store. 
Owner — Mrs.   Davis,   Premises. 
Architect — None. 

Contractor — California  Carpenter  Shop, 

400   Columbus  Ave.,   San   Francisco. 

COST,    $500 


ALTERATIONS  „       t,    , 

(576)     NO.    147   CHENERY.     Raise   and 
make  alterations  and  repairs  to  flats. 
Owner— Antonio  Franchl,  Premises. 
Architect — None. 


RESIDENCE   AND  GARAGE 
(585)    S  CLARENDON  AVE  400  W  Bur- 
r      nett  Ave  being  Lots  l.')#nd  16  Blk  11, 
.     All  work  for  one-sfory  and  ga- 
rage frame   residence. 
Owner — Fern  E.  and  Frank  H.  Bracket! 

798   Post  St..  San   Francisco. 
Architect — None. 
Contractor — Willis      L.    Gott,      681      3ro 

Ave.,   San   Francisco. 
Filed  Mar.   4.  '20.     Dated  Feb.   28.  '20. 
Grading   and   concrete   foundations 

done     $   937.5t 

Frame  up 937. 5f 

Enclosed    937.51 

Plaster   completed    937. 5t 

Completed    and    accepted....   1875. Ot 

Usual    35   days 1875.0! 

TOTAL   COST,    $7500.0t 
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Bond,  $3750.  Surety,  Lion  Bonding  & 
Surety  Co.  Limit,  75  days  after  Mar.  4. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE:— Permit  reported  Mar.  4,  1920, 
No.  B81. 


PERMITS. 

^REPAIRS 

'(586)     NO.    598    BEALE      ST.      General 

repairs  for  restaurant. 
Owner — P.  Barizan,   10  Gay  Place,  San 

Francisco. 
Architect — None. 
Day's   work.  COST,    $5«0 

REPAIRS 

<587)     NO.   272  CONNECTlCXnC  ST.   Re- 
pair fire  damage. 
Owner — Mr.    Salvato,    272    Connecticut, 

San    Francisco. 
Architect — None. 

Contractor — Chas.    Cobum,    180    Jessie, 
San  Francisco. 

COST,   $1000 


DWELLING 

(588)  NW  DELTA  AND  RAYMOND. 
Two-Story  and  basement  frame 
dwelling. 

Owner — Roman  Catholic  Archbishop  of 
San  Francisco,  1100  Franklin  St., 
San   Francisco. 

Architect — None. 

Day's    work.  COST,    $1,950 

MACHINE    SHOP 

(589)  NW  FRANKLIN  AND  GROVE 
Sts.  One-Story  brick  auto  machine 
shop. 

Owner — Harry  M.  Nicholson,  155  Grove 

St.,   San   Francisco. 
Architect — A.      Lacy      Worswick,      Call 

Bldg..  San  Francisco. 

COST.    $8,000 


Owner — Lucy     A.    Bauer     and     Arthur 

Quinn,  L'506  23rd  Ave,.  S.  F. 
Architect — Ida   F.   McCain,    318   Kearny 

St.,   San  Francisco. 
Contractor — Louis  A.   Bauer.   2506   23rd 

Ave..  San  Francisco. 
Filed  Mar.  .S,  '20.     Dated  Feb.  13.  '20. 

Frame  up  and  enclosed $162a 

Interior  and  exterior  brown  coat 

plaster  on    1625 

Completed  and  accepted 1625 

Usual  35  days 1620 

TOTAL  COST.  $650» 
Bond.  $3000.  Surety.  Louise  Bauer. 
Limit,  90  days  from  Feb.  13th.  Forfeit, 
none.     Plans  and  .specifications  fl  led. 

(597)      LOTS  2  &  3,  BLK  3164  Westwood 
Park.      All   work   for  one-story   bun- 
galow. 
Owner — Linnie     Morris,       132       Judson 

Ave..   San   Francisco. 
Architect — A.  W.  Smith,  1010  Broadway 

Oakland. 
Contractor — Gordon       W.     Morris,       132 

Judson  Ave.,  San  Francisco. 
Filed  Mar.   5,  '20.     Dated  Feb.   18,  '20. 
Frame  up  and  enclosed  ....'....  $2500 
Interior  and  exterior  brown  coat 

plaster   on    2600 

Completed  and  accepted 2500 

Usual    35    days 2500 

TOTAL  COST,  $10,000 
Bond.  $5000.  Sureties,  David  C.  Brown 
and  Geo.  Y.  Morton.  Limit,  90  days 
after  Feb.  18.  Forfeit,  none.  Plans 
and  specifications  filed. 


years. 


ALTERATION 

(590)      SW    GEARY    AND      WEBSTER. 
Change       residence     front,       cement 
work,  etc. 
Owner — C.   F.    W.   Vetto,   1400   Webster, 

San    Francisco. 
Architect — None. 

COST,    $600. 


(591)      NO.    65      HANCOCK.      Add      two 

rooms   to   present  building. 
Owner — W.    Speetzen,    65    Hancock    St., 

San   Francisco. 
Architect — None.  ^^„„,     .-„„ 

COST,    $500 


DWELLING 

(592     S  JUDAH  82-6  W  11th  Ave.    One- 
story   and   basement   frame   dwelling. 
Owner — Andersen    Bros.,    315      Clipper. 

San   Francisco. 
Day's   work.  COST,    $4,900 

DWELLINGS  .  „„ 

(593)  E  SEVENTEENTH  AVE.  12d 
and  200  S  Cabrillo.  Two  one-story 
and   basement   frame   dwellings. 

Owner — E.    A.      Janssen,      802      Hearst 

Bldg.,  San  Francisco. 
Architect — None.  __    .„„,„ 

Day's  work.  COST,  $3,950  each 

RECONSTRUCT 

(594)  NO.  201  SANSOME  ST.  Recon- 
struct  tile   and   plaster   partitions. 

Owner — Royal   Insurance   Co.,   Ltd.,    201 

Sansome    St.,    San   Francisco. 
Architect-None.    ^^g^_   ^^^^^ 

RECORDED 

BUNGALOW 

(595)  LOT  22  BLK  3176,  Westwood 
Park.  All  work  for  one-story  frame 
bungalow  and   garage. 

Owner — Hans    and     Esther    K.     Nelson, 

1376  Plymouth  Ave.,  San  Francisco. 

Architect — Chas.  H.  Strothoff,  2276  15th 

St..  San   Francisco. 
Contractor — Nelson      Bros.,    1375      Ply- 
mouth Ave..  San  Francisco. 
Filed  Mar.   5,  '20.     Dated  Mar.   2,  '20. 

Frame  up  and  enclosed $2125 

Brown  coated    2125 

Completed  and  accepted 2125 

Usual  35  days 2125 

TOTAL  COST.  $8500 
Bond.  $4500.  Sureties.  Chas.  Monson  <t 
Edward  Peterson.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

DWELLING-  AND  GARAGE 

(596)  LOT  3  BLK  3196,  WesI  warjj 
Park.  .'Vll  work  for  one-story  fr.iine 
dwelliue  and   parage. 


FRAME   BUNGALOW 

(598)  LOT  6  BLK  3175  Westwood 
Park.  All  work  for  one-story  frame 
bungalow. 

Owner — Linnie  Morris,  132  Judson  Ave., 
San   Franci.^^co. 

Architect — A.  W.  Smith.  1010  Broadway 
Oakland. 

Contractor — Gordon      W.      Morris.      132 
Judson  Ave.,  San  Francisco. 

Filed  Mar.  5.  '20.     Dated  Feb.  18,  '20. 

Frame  up  .and  enclosed $175" 

Brown  coated    175t1 

Completed    and    accepted 1750 

Usual  35  days 175il 

TOTAL    COST,    $7000 

Bond,  $3500.      Sureties,  David  C.  Brown 

and  Geo.    Y.   Morton.        Limit,   90      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


FRAME  DWELLING 

(599)      LOT     12     BLK     3175     Westwood 

Park.      All    work    for      one-story      and 

basement  frame  dwelling. 
Owner — Henry  C.  and  Wm.  J.  Mangels, 

1142    Naples,   San   Francisco. 
Architect — Theo.       Lenzen,       Humboldt 

Bank  Bldg.,  San  Francisco. 
Contractor — Mangels  Bros.,  1142  Naples 

St.,  San   Francisco. 
Filed   Mar.    5,   '20.      Dated   Feb.    26,    '20. 

Frame  up  and  enclosed $1737. 5ti 

Brown     coated      1737.,511 

Completed   and   accepted 1737.50 

Usual   35   days 1737. 5tl 

TOTAL  COST.  $6950. OT) 
Bond,  $3500.  Sureties,  Annie  L.  Kohl- 
becker  and   Mrs.   Dora  Mangels.   Limits 


90     days.       Forfeit,     none 
specifications  filed. 


Plans    ana 


(600)      LOT    5      BLK      3134      Westwood 
Park.  -Ml  work  for  a  one-story  frame 
dwelling   and   garage. 
Owner — Harrison     R.     and    Aileen     Lip- 
man,    care    Rosenberg    Bros.    &    Co., 
334  California  St.,  San  Francisco. 
Architect— Chas   F.   Strothoff.    2276    15th 

Ave.,  San  Francisco. 
Contractor — Nelson      Bros.,      1375      Ply- 
mouth  Ave..   San   Francisco. 
Filed  March  6.   ■20.     Dated  March  3,  '20. 

Frame  up  and  enclosed   $3,125 

Brown    coated     3,125 

Completed  and  accepted    3,125 

Usual    35    days    3.125 

TOTAL  COST,  $12,500 
Bond,  $6250.  Sureties,  Chas.  Munson  and 
Edwin  T.  Peterson.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


San  Krniic 


nly. 


Mar.  1.  1920 — W  MISSION  92  N  23rd  N 
38xW  125.  Skallcr  Realty  &  Trading 
Co  to  George  Eng  &  Co.  10  years. 
$87,000. 

Mar.  1,  1920— SW  O'FARRELL  .\Xn 
Carlos    Place    (Store).         Lew       Real 


Estate  Co   to   Nick   Doulos. 
$3120. 

Mar.  1,  1920— SW  O'FARRELL  AND 
Carlos  Place  (Store).  Levy  Real 
Estate  Co  to  George  S  Counas.  5 
years  6  months.     $12,000. 

Mar.  1,  1920— NE  POST  &  BUCHANAN 
No.  1692-1694-1710-1712  and  1714 
Buchanan.  George  T  Levy  to  S  One. 
5   Years.      $13,500. 

March  2,  1920— S  HOWARD  bet.  3rd 
and  4th  743  Howard  St.  T.  A.  Sulli- 
van to  J.  Fink  and  Sam  Brenner;  3 
years;   $3060. 

March  2,  1920— E  MAIN  137-6  S  Mis- 
sion S  45-lOxE  lSiB.6.  Katherine  Mc- 
Carthy to  John  Jai^iine  as  Jardine 
Machinery  Co.;   5   years;   $10,300. 

March  2,  1920—659  MCALLISTER  bet. 
Franklin  and  Gough.  E.  Candevan 
to  Peter  and  Marie  Lafou;  3  years; 
$4,500. 

March  2,  1920— N  TURK  105  W  Mason. 
Emily  C.  McEnery  to  W.  H.  Morrls- 
sey;    5   years;   $29,250. 

Mar.  5,  1920— NO.  1535  HAIGHT.  Robt. 
White  Co  to  Carl  Schmidt  and  Otto 
Schuffner.      5  years.      $3600. 

Mar.  5,  1920— S  BUSH  bet.  Sansome  & 
Battery.  Wilson  Estate  Co  to  Julian 
\V  and  Sanford  H  Rogers  (as  Rogers 
Shoe  Co.)      5  years.      $225   per  month. 

Mar.  5.  1920— NO.  9  PALM  AVE.  Chas 
W  Higgins  to  Sanford  H  Rogers.  2 
years.     $90  per  month. 

Mar.  5,  1920— NO.  24  EMBARCADERO. 
Pockwitz  Rebmann  Realty  Co  to  H 
Becker.     5  years.   $9750. 

Mar.  5,  1920 — E  SANSOME  bet.  Jackson 
and  Pacific  No.  706  Sansome.  Fred 
A  Quinby  to  Goldberg  &  Leonhardt. 
3  years.     $6300. 


NOTICE    OP    NON-RE-SPONSIBILITY. 


San  Fraiiolsoo   County. 

Mar.  5,  1920 — NO.  1015  VAN  NESS 
Ave.  Mrs  Carrie  H  Sener  as  to 
improvemnts  on  leased  property... 

Mar.  1.  1920— S  SUTTER  87-1  W  San- 
some W  20  S  99-11  NE  25-7%  N 
83-6.  Isaac  Liebes  and  Albert 
Me.ver  as  to  improvements  on  leas- 
ed property    


COMPLETION  NOTICES 


San  FranclBOo  Conntf 

Feb.  28.  1920— COMG.  306-2  S  ISLAIS 
and  370  E  Third  S  lOOxE  100. 
Willits  &  Patterson  to  whom  it 
may   concern Dec.    23,    191'5 

Mar.  1,  1920— E  LEAVENWORTH 
bet.  Beach  and  Jefferson.  Califor- 
nia Packing  Corp  to  G.  Trevia,... 
Feb.    2.    1920 

March  2,  1920 — W  TWENTY-SECOND 
Ave.  225  N  Geary  N  25x120.  John 
Johnson  to  whom  it  may  concern. 
.Feb.     28,     1920 

March  2,  1920 — SE  CLEMENT  and 
32nd    Ave      S    lOOxE    24.        Dominic 

Trevisani  to  G  M  Hantzsche 

March   1,    1920 

March  2,  1920— S  Sutter  160-5  E 
Jones.  J  H  Savory  to  C  Sartorio 
Feb.    28,    1920 

March  2,  1920— NO.  47  HAMPTON 
Place.  Mary  A.  Growney  to  Joseph 
Bohem    Feb.    26,    1920 

March  3,  1920 — N  POST  54  W  Frank- 
lin W  83-6xN  137-6.  LaJidlaw  Com- 
I>anv  of  California  to  Mullen  Man- 
ufacturing  Co Feb.    8,    1920 

March  3,  1920 — N  POST  54  W  Frank- 
lin W  83-6xN  137-6.  A.  M.  Ben- 
field  to  Frederick  W.  Snook  Com- 
pany  Oct.   10,    1919 

March  4,  1920— NW  PACIFIC  AND 
Columbus  Ave.  D  Francis  to  Pacific 

Elevator   and    Equipment    Co 

Feb.    20.    1920 

March  4.  1920— NW  PACIFIC  AND 
Columbus  Ave.  D.  Francis  to  A. 
Blvin    Feb.   24,   1920 

Mar.  5,  1920 — E  TWENTY-FOURTH 
Ave  250  N  Bolhoa  N  50xE  120. 
Rollin  E  Meyer  to  Meyer  Bros.... 
Mar.   4,   1926 

Mar.  5.  1920 — NO.  858  ASHBURY.  Jno 

A  O  Cobick  to  George  M  Merritt 

Mar.   1,   1920 


LIBNS  FILED. 


8an   Franelaeo   Coiui(r> 

Fel>.    27,    1920 — N      UNION    137-6      W 
Steiner    55x137-6.       B    Melano    va 
John   C  and  Ann.T   Hladik    $1647 
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^a^^d'oFarJ^rfP  lol^fin  ^' Th^     ^"'^  Architect-None.            '  Owner-Standard   Oil   Co. 

and  Otarrell  E  109x60.     Thomas  A  Day's  work.                                   COST,  $4975  \rt-hitprt— Vonp 

Cavanaeh  vs.  A.  Steinberger.  $3712.31  .              °*'  *"'"  Dav's  work                                   roST    JoOO' 

Mar.    1.    1?2U— N\V    LIZZIE    &    PROS-  DV/ELLING  '                           . 

P«t  *>■  23-4  —  70  S  23-4  X  70.  Baton  (460)      E  LAKESHORE   BLVD.      200      N  ALTERATIONS 

Alfrch^o'^qin^-  •lnTif,?^fv^\^  J?"if-^*  Brooklyn     Oakland.      Two-story,   six-  (472)      ELEVENTH     AND     WASHING- 

Jiarcn  z.  la.u — LUlb  13  AND  14  BLK.  room  dwelling.  .„,,    Oakland       AltprationK 

isVn'    "?!sfo^'?6'fin^fii  r'I"™!-''^''  ^""r-^n  ^w,   "h"^^"'      "«      ^•<='^S°  Owner°R^oyaf  Shoe  Co'^   Premises. 

ASS  n.        (4S-6J-56-60-64-68       lukon  Ave..   Oakland.  ir.-h(tc^t      Vnr,o 

Havnes           '^'''""'      ''    """'^     lUa  ■^'■' OalVaTi-    ^-   "^''*''   "*»   ^^^^  ^''^-  Confrlc'or-Corbett      &    Baylies.      1110 

».           ?"*°       »450  Oakland.  irranlrlin    t:t       riaUland 

March    2.    1920— W    FORTY-FOURTH  Contractor— E.    E.    Rollins.      357      Athol  franklin  bt... Oakland. 

Ave.    150   N  Kirkham.     The   Greater  Ave..    Oakland.  CO.-51.  »4uu 

PhiUiDs""'"  '^°"'P='"y   ^'^^    E-   J-   F.  COST.    $8000  ADDITION 

Mar.  3.  %20lls  FOURTEENTH' 126  E  GARAGE  (473)      NO.    703    HADDON    ROAD.    Oak- 

Castro.      Tho^    Leonard      and      J    E  (461)      NO.    5554    LAWTON   AVE..    Oak-  'and.      Addition. 

Davenport    (as      Leonard      Lumber  land.      Garage.  V     i'-T — f'^'*''"- 

Co)   vs  Mary  A  Monks  and  Michael  Owner— Mrs.  Kracan.  Premises.  ^Ji^Vi„„f^T    2-h^,     t.,^,^^,     j-n    n,^,^ 

Irwin     $123  93  Architect— None.  Contractor-— Edw     Larmer.    4,0    Broad- 

« .  Contractor— C.  E.  Burks.  4152  Randolph  ^■*>'-  Oakland.                ^     nr,KT    tet.n 

BUILDING   CONTRACTS  "^^^  •  °'^'''""''-                cost  $500  

'  ALTERATION.^ 

11aiiiA.1«    PnnnHT  DWELLING  (474)      NO.    1650     SEVENTH.     Oakland. 

Aiameua    tonnry  ,452)     w  SEVENTY-NINTH  AVE.  20  S  Alteration.s. 

jioct^rriTD               ,^               r^^  "B"  St..   Oakland.     One-story,   5-room  Owner — H.  Wesldorf  &  Son. 

4^R     AfM^^hv.            ■   ^          r,  ""■"^■'."X  dwelling.  Architect— None. 

;„      iv"^'ih^,,„                        Owner        4.c0  Owner— Manuel     Barboza,    215     4th    St.,  Contractor— Tom      McCann.      5th      and 

•60     Hn^w                           ■9^,7^1       ^-^uu  Oakland.  »enry  Sts..  Oakland. 

2c?     H"5„,  ®                             -{olhns        t.ilOO  Architect— None.  COST.  $450 

46^      RarhLa                             M""^^       ,^22  Day's    work.                                 COST.    $2000  

463  f.vle?                                       °Z^tl         ^2"?  —  ADDITION 

464  Hunker                                  P.aff          i-,^  ALTERATION  (475)      STANFORD        AND        LOWELL. 
463      Rk  V  npv                          A./=„          -nn,^  '"3'      ^^-     ^^^     TWELFTH    ST..    Oak-  Oakland.     Addition. 

466      ?own.^n,l                       ^n,?i.»          "?Sn  '='"''■      Alteration.  Owner-Oakland     Bldg.      Material     Co., 

ill     Mon  me"                          Rr'„'Trt         son  Owner-Styles  Music   House,   Prem.  5000  Broadway,  Oakland. 

.cL     i}°"'^'"v!~                          Broad         800  .\rchitect — None.                                                     Architect None 

46?     Rmilltein                     JVrl^lu          jso  ^°"'s?' oHHC nd""'    •"""'"•    '"'    ^'''"""  ^^^'-^    "■°'-'^-        . ^^S"^'   »<""» 

471      S^tamli'rd  OM                   o""''''       "?SII  '                                                ^OS"^'   *"^  HEATING  PLANT 

Ir'     Roval                               .-^w"*;!;          ^S2  *<"«>      ^'O-    598    THIRTT-FIRST,    Oak- 

473  Sw^ff                                <  orbett          400  „.„.^^  land.     Heating  plant. 

iij      &\Mit                                Larmer          60T)  GARAGE                                                                         Owner Oakland  Wosnif-ii  r-nm 

474  AVesldorf                       McCann          45U  (464)    NO.  2408  BANCROFT  WAY.   Ber-  ArchUecl— None    "°'*P'"''  ^°'^P- 

^76     OkrtH^,Ifi*'"               2^'"^^,        "on  keley.     Garage.  Contractor— L.  D.  Frazel.  699  31st.  Okd. 

4rb     Okd    Hsptl                        Frazel        1625  Owner — Andrew    Hunker,    Premises.  rTi<5T    iie5>^ 

4.7     Chanquet                        Corbett          480  Architect— None.  y^^si.  tima 

•4.8      Rosenthal                         Monte          65u  Contractor — W.  E.  Pratt.  2428  Bancroft  " 

4.9     Navalett                             Lasso        150n  Way.  Berkeley. 

il^     SI'"*'  •^^'S''  ^^                  Fedt        9600  COST.   $450  FIRE    REPAIRS 

4X5      Int°'!lfJ',.„      ,    „,       HoPPei-          60u  ,.,,.„,,  ,^.,,         (477)      NO.    718      WASHINGTON.      Oak-. 

1o,      International    Sales    Owner          50u  DWELLING  land.      Fire   repairs. 

483     Gilson                                   Kern        5800  <465)      W   JOSEPHINE      75   N      Sonoma  Owner— P.    Chanquet,    715    Washington 

.1-     S-""'      .,                            Allen        1250  Ave.,    Berkeley.      One    and    one-half-  St..  Oakland. 

112      S,^,    "rr?'?*^      Pac    Fire    E.v        3680  ^  storv  6-room  dwelling.  Architect— None. 

to-      ?,     ^'  ."^S^                 Sorensen      82429  Owner— Berkeley       Development       Co..  Contractor— Corbett      &      Bayliss.      lllfl 

:U     JJapn'ng                        Greuner       2000  .       Shattuck   Ave.   and   Addison.   Bkly.  Franklin  St..  Oakland. 

loo      J^"^^^'                             Horton        130IP  Architect— None.  COST    $480 

iun      Brakebell                  .Sanctuarv          557  Contractor— Mason-McDuffie   Co..   Shat-  

To?      Holland                                 Mott        3000  '"ck  Ave.  and  Addison.  Berkeley.  ALTERATIONS 

ioi     Johnson                                .Scott      12800  COST.    $3000  (478)      NO.    915      WASHINGTON.      Oak- 

,nZ      "n8;nson                              Scott          465  . ,  ^„„     „.          land.     Alterations. 

125      7-'^'''>°'",                             Tanner        270u  -^LTERATIONS  Owner— H.    Rosenthal.   Premises 

494      Isimbul                    Hollenbeck        7495  (-166)      NO.      1203      SHATTUCK      AVE..  Architect— None 

jS2     S    ,'-^'      "'^"^         Nottingham      11999  Berkeley.     Alterations.  Contractor— Monte    Santa    Bakerv.    915 

,„)?     Jya'es                                  Owner     11000  Owner— W.  Townsend.  Premises.  Washington.  Oakland. 

49.      Osterdock                      Stewart          475  Architect — None.  COST    *«50 

498  Stotmeyer                           Snell          485  Contractor— E.   J.    Squires.      2117      Rose  •     •   « 

499  Howinski                          Owner          500  St..  Berkeley.  

500  Corse                                Larmer       8500  COST     $490  -■ALTERATIONS 

501  Hansson                            «3w^er        4500  <^"'      ^'O-    917      WASHINGTON.      Oak- 

o02      Woodward.                    Bryant        1000  ALTERATIONS  land.     Alterations. 

503  Block                                  Owner       3500  <^67)    COR.  SHATTUCK  AND  CENTER  0%vner — Chas.  C.  Navalett. 

504  Dinsmore                           Duval      26000  Berkeley.     Alterations.                               '  Architect — None. 

505  Associated  Oil               Owner        'OOO  Owner — W.   J.   Montmes  Contractor — G.  M.  Lasso,  San  Jose.  Cal. 

506  White                               Wiebeh        3900  Architect — None.  COST.    $1500 

507  Griffith                               Owner       350ii  Contractor — A.     H.     Broad.     2117     Kitt-  

508  Palfremaii                 Anderson        9000  ridge.  Berkeley.  DAVELLINGS 

5?„     -JJ.cClure                              Duval      22800  COST.    $800  (480)      S  BROOKLYN  AVE  190  and  25u 
olO      Bimewig                          Perona          500           W    Park    Blvd..    Oakland.      Two    one- 
oil     Johnson,  et  al                   Scott      12812  BOOT    BLACK    STAND  story  6-room  dwellings 
512      Hauser                          Hancock        4460  (468)      NO.    2229     TELEGRAPH      AVE..  Owner — State        Savings      Bank        1303 
?J"     Cavarly                         Schwalm      24594  Berkeley.  One-story  brick  boot  black  Franklin.  Oakland. 
514      Mattern                               Baker        2305  stand.  Architect— None. 

-;2     Ja^'*"                                Owner     20000  Owner— Mrs.  Robert   Farhes.   2526  Ban-  Contractor— Fedt    Bro.s..     528     25th    SI 

alS     Pavert                                Owner       4000  croft  Wp.y.  Berkeley,  Oakland 

oil      Pavert                                Owner      16000  Architect — None.  COST    54800  e».-h 

518     Pavert                                Owner        8000  Contractor— H.  C.  Kidder.  2075  Addison  - 

5J9     gavert                          .   Owner       8000  St..  Berkeley.  ALTERATIONS 

til      M^^"'                                Owner       4000  COST.  $500  (4S1)      NO.    1728   PLEASANT     VALLEY 

521      Minor                             Glasgow          500  Ave     Oakland       Alterations; 

5^?     Lautz                                  Owner       1500  ALTERATIONS  Owner— Cant    W    R    Thoma4' 

???     r",1fi'*'j:'""'               Lindgren      20000  ,469)      NO.   1502  BROADWAY.  Oakland  Archi[ect-iNone.                   "^^^• 

lit     MalJa^ir^                  ^5   ^''•^.f          --S  Alteratiijns.  Contractor— M.    E.    Hopper    &    Son.    IT 

525  Maccairo                          Burritt          7o9  Owner — Maiden  Rittigstein  Linda  Ave     Oakland 

526  Popular  Invt.       MacGregor     32000  Architect— None  Oakland. 
="-'      r'°"e                                Hopper     15585  Contractor-Corbett     &     Bayliss.      IIK.  

Franklin    St..   Oakland.  ALTER.VTIONS 

P,^,^.?^yi'*^„^ COST.  $450  (4S2)      NO.   2039     ADDISON.      Berkeley. 

(408)  NE    FORTY-SECOND   and    Web-  Alterations 

ster.    Oakland.        One-story,       6-room  DAVELLING  Owner — International  Sales  Co .  Prem 

dwelling.  (4,0)      SW    COR.    ELSINOR    AND    SAN  Architect— None. 

Owner — J.     E.     Murphy.     1916    Franklin  Sebastian.      Oakland.      One-storyv     7-  Day's  work.                                     COST    SSOi'i 

St..  Oakland.  room    dwelling.  "                           v,v^oi.  »uuu 

.\rchitect. -None.  Owner — Mrs.      Caroline     Ketscher.     94  1  DWELLING 

Days  work.                                   COST,$  4750  Union   St.,  Oakland.  (483)      N   INDIAN   ROCK  AVE   No    956 

nWE-iTivr-    ivr.  niT7tr-n-  Architect— None.  Berkeley.     Two-story  7-r<K)m  dwlg. 

rAoT     irV-r'  9'>     nPi-     4     t  4t,c,.r^^T.  ^'^^ '^  "■°'"'*-                                   COST.  $5000  Owner— J.  S.  Gilson.  439  West  Third  St. 

(409)  LOT    22.    BLK.    F,    LAKEWOOD  Los    \ngeles 

Park       Piedmont.     Two-story     frame  OIL  STATION  Contractor— Herbert       F       Kern        9fi.-, 

o.llrfj    IF  ^"S,S*rasrf-            ,„„.  ^  '"!)      ^'W        E-EIGHTEENTH        AND  Indi.-in  Rock  Ave  .  Ri^rkeley.   ' 

Owner— Paul  E.  Woodburn,  396:.  Green-  Fourth     Ave..    Oaklan.l           Onp-storv  A  i  cliK.'CI  -.None 

wood  Ave..  Oakland.  sleel  oil  station.  COST.    $S80fl 
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ALTERATIONS 

<484)      NO.  2  UPLANDS.  Berkeley.     Al- 
terations. 
Owner — H.      E.    Hunt.      3908      Channing 

Way.  Berkeley. 
Architect — None. 

Contractor — F.  E.     Allen.  2718     Regent 
St.,  Berkeley. 

COST.    $1250 


SPRINKLERS 

<485)      EMERVVILLE.      240  Sprinklers. 
Owner — 'Western   Electric   Co..   Prem. 
Architect — None. 

Contractor — Pacific    Fire    Extinguisher 
Co.,  440  Howard  St..  San  Francisco. 
Filed  Mar.  2.  '20.     Dated  Feb.  25.  '20. 

Payments    not    griven 

TOTAL  COST,  $3680 
Bond.  $1840.  Sureties,  Burt  L.  and  W. 
S.  Davis.  Limit,  forfeit,  none.  Speci- 
fications  only  filed. 


CARPENTRY  AND  MILLWORK 

(486)   BOUNDED   BY   GROVE   ST., 

Bancroft    Way,    Channing   Way      and 

Milvia  St.,   Berkeley.     Carpentry  and 

mill  work   for  High  School. 

Owner — Berkeley  High   School   District 

of  Alameda  County,   Etc. 
Architect — Wm.    C.   Hays,    1st    National 

Bank   Bldg.,   San   Francisco. 
Contractor — Walter        Sorensen,       3219 

Ellis  St..  Berkeley. 
Filed  March  3,   '20.     Dated  Feb.  19,  '20. 
1st    Saturday    after    1st    Tuesday 

each  month 75% 

Usual    35   days    25% 

TOTAL  COST,  $82,429 
Bonds,  $42,000  and  $42,000.  Sureties, 
Maryland  Casualty  Co.  Forfeit,  none. 
Limit,  125  days.  No  plans  or  specifica- 
tions filed. 


ALTERATION 

<487)      E  LAKESHORE  467  S  Excelsior. 

Oakland.     Alter  dwelling. 
Owner — A.  B.  Manning.  176  Grand  Ave. 

Oakland. 
Architect — None. 

Contractor — W.     Greuiier,     176     Grand 
Ave..  Oakland. 

COST.  $200ii 


GARAGE 

<488)      NO.    1547    OAK,    Oakland.      One- 
story  brick  garage. 
Owner — R.  S.  Knight,  Vista     &     Bonita 

Aves.,  Oakland. 
Architect — None. 

Contractor — Jas.   D.   Horton,   23.")   Blake 
Block,  Oakland. 

COST.  $130* 


ADDITION 

(489)      NO.      2423     MARKET.      Oakland. 

Addition. 
Owner — Mrs.  Brakebell,  Premises. 
Architect — None. 

Contractor— E.  F.  Sanctuary,   1070  66th 
St.,  Oakland. 

COST,   $,■),-) 7 


ALTERATIONS 

(490)      NO.  418  NINTH.  Oakland.     Alter 

express  office  into  garage. 
Owner — Arthur  Holland. 
Architect — None. 

Contractor— R.    B.   Mott.    1434    Park   St.. 
Alameda. 

COST,    $3000 


GARAGE 

(491)      NW  TWENTY-FIRST  AND  SAN 
Pablo      Ave..      Oakland.        One-story 
brick  garage. 
Owner — B.  O.  Johnson.  Syndicate  Bldg., 

Oakland. 
Architect — None. 

Contractor — G.    A,    Scott,    683    23rd    St., 
Oakland. 

COST,    $12,800 


ALTERATIONS 

(492)  NW  TWENTY-FOURTH  AND 
Broadway,  Oakland.     Alterations. 

Owner — W.  L.  Hughson  Co.,  Premises. 
Architect — None. 

Contractor — G.    A.    Scott,    685    23rd    St., 
Oakland. 

COST,   $4  65 

DWELLING  • 

(493)  E  FLEURANGE  400  N  Hopkins. 
Berkeley.      One-story    5-room    dwlg. 

Owner — H.  W.  Taylor. 
Architect — None. 

Contractor — Frank    Tanner,    1118    Dela- 
ware,  Berkeley. 

COST.  $2700 

FRAME    DWELLING 

(494)  PTN  LOTS  13  AND  15  ELK  1. 
Rock  Ridge  Place,  Oakland.  All 
work     for     two-story     and     basement 


frame  dwelling. 
Owner— M.    S.    Kimbul,    1206    Broadway, 

Oakland. 
Architect — Reed  &  Corlett,  Oakland  Bk. 

of  Savings  Bldg.,  Oakland. 
Contractor — G.      B.      Hollenbeck,      3516 

Richmond  Ave.,  Oakland. 
Filed  Mar.   3,  '20,      Dated  Feb.  28,  '20. 

1st   day  of   each   month 75^ 

Usual    35    days 25% 

TOTAL  COST,  $7495 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


HEATING    AND   VENTILATING. 

(495)      BOUNDED      BY      GROVE      ST.. 

Bancroft     Way.    Channing    Way    and 

Milvia    St..    Berkeley.       Heating    and 

ventilating   for  high   school. 

Owner — Berkeley   High   School   District 

of  Alameda  County.  Etc. 
Architect — Wm.    C.    Hays.    1st    National 

Bank  Bldg.,  San  Francisco. 
Contractor — W.  K.  Nottingham,  466  41st 

St.,  Oakland. 
Filed  Mar.  3.  '20.     Dated  Feb.  20,  '20. 
1st  Saturday  after  1st  Tuesday  of 

each  month    75% 

Usual   35   days , . . .      25% 

TOTAL  COST.  $11,999 
Bonds,  $6000  and  $6000.  Surety.  Na- 
tional Surety  Co..  Limit.  20  days.  For- 
feit, none.  Plans  and  specifications, 
none. 

DWELLING 

(496  NO.  1637  DAYTON  AVE..  Ala- 
meda. Two  and  one-half-story  10- 
room    dwelling. 

Owner — F.  A.  Kales.  1539  Central  Ave., 
Alameda. 

Architect — None. 

Day's  work.  COST.  $11,000 


ALTERATIONS 

(497)      NO.    2004    EVERBTT.    Alameda. 

Alterations. 
Owner — J,  C.  Osterdock,  Premises. 

Contractor-^G.     Stewart.     3010     Centrp.l 
Ave..  Alameda. 

COST.    $475 


ALTERATIONS 

(498)      NO.     1723      ST.     CHARLES      ST., 

Alameda.      Alterations. 
Owner — Mrs.     A.     Stotmeyer,     1537     St. 

Charles  St.,  Alameda. 
Architect — None. 

Contractor— D.    J.    Snell,    2525    Adeline 
St.,  Oakland. 

COST,   $485 


GARAGE  _ 

(499)      NO.    1025    SAN    .\NTONIO    A\T:., 

Alameda.     Garage. 
Owner — Edw.    Howinski,   Premises. 
Architect — Noii 
Day's  work.  COST,   $500 


DWELLING 

(500)      W    COLLEGE    AVE    250    N    Al- 
catraz     Ave..     Berkeley.       Two-story 
10-room  dwelling. 
Owner — L.  C.irse.  Berkeley. 
Architect — None. 

Contractor — Edw.    Larmcr.    470    Boule- 
vard Way,  Oakland. 

COST.    $8550 


DWELLING 

(501)      E  COLUSA  AVE  300  S  Monterey. 

Berkeley.      One  story    e-room    dwlg. 
Owner — Louis  O.  Hansson.  1409  Bonita. 

Berkeley. 
Architect — None. 
Day's  work.  COST.   $4500 


ADDITION 

(502)  THIRD  AND  CAMELIA,  Ber- 
keley.    Add  to  factory. 

Owner — F.  J    Woodward.' Federal  Real- 
ty Bldg..  Oakland. 

Architect — None. 

Contractor — L.    A.    Bryant,    1528    Well- 
ington, Berkeley. 

COST,  $1000 

DWELLING 

(503)  E  ATHOL  AVE  bet.  E-lDtb  and 
E-20th,  Oakland.  One-story  5-room 
dwelling. 

Owner — Peter    Block,    109    Arbor   Drive, 

•  Piedmont. 
Architect — None. 
Day's  work.  -         COST.   $3500 

STORES 

(504)  W  BROADWAY  200  S  24th, 
Oakland.     One-story  bricK  storo.-f. 

Owner — L.   C.   Dinsmore,     27      Highland 

Ave..   Piedmont 
Architect — Julia      Morgan,      Mereh,intH' 
Exchange   BJdg..  San   Francisco. 


Contractor — Oliver  Duval   &   Son.   Dal- 
zi-sl  Bldg.,  Oakland. 

COST,   $26,000 

SERVICE    STATION 

(5)5)      NE      I'OOTHILL      BLVD.      AND 

3Bth  Ave.,  Oakland.     One-story  steel 

service  station. 
Owner — Associated      Oil      Co.,      Sharon 

Bldg.,   San   Francisco. 
.\rchltect — None. 
Day's  work.  COST,   $2000 


DWELLING 

(506)      NE     MANDANA     BLVD.       AND 
Paloma,    Oakland.        One-story      five- 
room  dwelling. 
Owner — C.   E.   White,    Lakeshore   Apts., 

Oakland. 
Architect- — None. 

Contractor — Alex        C.      WIeben,      3602 
Fruitvale  Ave.,  Oakland. 

COST,  $3900 


DWELLING 

(507)  E  SHAFTER  AVE  60  N  42nd. 
Oakland.     One-story  5-room  dwelling 

Owner— T.   Griffith   &   Co.,   4618   Walnut 

Ave.,   Oakland. 
Architect — None. 
Day's  work.  COST,  $3500 

BOILER  HOUSE 

(508)  E  TWENTY-NINTH  AVE  295  N 
Elmwood  Ave.,  Oakland.  One-story 
concrete  boiler  house. 

Owner — A.  W.  Palfreman,  40  California 

St.,   San  Francisco. 
Architect — None. 
Contractor — Geo.  W.  Anderson.  684  16(11 

St.,  Oakland. 

COST,   $9000 


GARAGE  AND  STORE 
(509)      NW    Tenth    and    oak,    Oak- 
land.     One-story   brick      garage     and 
store. 
Owner — Georgia    McClurg,    17    Pr6spect 

Drive,  Oakland. 
Architect — None. 

Contractor— Oliver    DuVal    &    Son,    Dal- 
ziel  Bldg.,  Oakland. 

COS'T,   $22,800 


FIRE    REPAIRS 

(510)    NO.  719  WASttlNCroN  St..  Oak- 
land.    Fire  repairs. 
Owner — A.  Bimewig. 
Architect — None. 

Contractor — John    Perona.    570    7th    St.-, 
Oakland. 

COS-f,  $500 


GARAGE 

(511)  NW  TWENTY-FIRST  AND  San 
Pablo  Ave.  W  105xN  59.2,  Oakland. 
One-story  brick  garage. 

Owner — Ben    O.      Johnson,      Chas.      E. 
Snook,   Berta  L.   Thomas,  Syndicate 
Bldg.,    Oakland. 
Architect — A.    W.    Smith,     lOlO    Broad- 
way, Oakland. 
Contractor — G.    A.    Scott,    685    23rd   St„ 

Oakland. 
Filed   Mar.    4,    '20.      Dated   Feb.    26,    '20. 

Roof   trusses   erected   „ % 

Brown     coated     % 

Completed   and  accepted    V4, 

Usual    35    days    Vi 

TOTAL  COST.  $12,812 
Bojid,  $7,000.  Sureties,  Carl  Doell  and 
C.  M.  McGregor.  Forfeit,  none.  Limit, 
June  1.  Plans  and  specifications  filed. 
NOTE: — Permit  reported  March  5, 
1920.     No.   491. 

STORES  AND    FLATS 

(512)  N  E-FOURTEENTH  ST.  70  W 
39th  Ave.  All  work  for  store  and 
Hat   building. 

Owner — E.   J.    Hauser,    Premises. 

Architect — None. 

Contractor — V.  A.  Hancock  and  Georgre 
H.  Lydiksen  (Hancock  &  Lydik- 
sen),    1244    39th   Ave.,   Oakland. 

Filed   Mar.    4,   '20.      Dated   Oct.    1,    1919. 

Frame   up    Vi 

Brown     coated     ^4 

Completed  and  accepted    Vt 

Usual    35    days    Vt, 

TOTAL  COST,   $4460 

Bond,    Sureties,    Forfeit,    none.      Limit. 

60    days.      No    plans      or     speciflcatlona 

filed. 

NOTE: — Permit      reported      Oct.      11, 

1919.     No.   31S7. 

APARTMENTS 

(513)  LOT  6,  BLK.  23.  Map  Lakeside 
Tract,  Oakland.  All  work  for  two- 
story  six  apartments,  except  steam 
heating  plant  and  domastic  hoi 
water   boiler. 

Owner — Evelyn    Cavarly, 
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Architect — Schirmer,    Bugbee      &      Co., 

Thayer  Bldg.,  Oakland. 
Contractor — Harry        Schwalm.        Hay- 

,   ward,    Cal. 
Filed  Mar.   5,   '20.     Dated  Mar.   3,  '20. 

Extra    sheathing    on    $4,611.35 

Brown    coated     4,611.35 

Interior  ready  for  paint   ....    4.611.35 
Completed  and  accepted    ... .    4.611.35 

Csual    35    days    6,148.60 

TOTAL  COST.  $24.594  00 
Bond.  $12,300.  Sureties.  E.  L.  Black- 
man  and  H.  J.  Quinn.  Forfeit,  none. 
Limit.  120  days.  Plans  and  specifica- 
tions filed. 


PAIXTIXG 

(514)  LOTS  6  AND  7.  OAK  RIDGE, 
Berkeley.  Painting  for  two-story 
and   basement   frame   dwelling-. 

Owner — G.   A.   Matiern,   Berkeley. 

Architect — Upton   &   Latham.  454   Mont- 
gomery  St..   San    Francisco. 

Contractor — W.  T.  Baker,  1330  Webster 
St..    Oakland. 

Filed   Mar.    4,   '20.    -Dated  Mar.    3,    '20. 

Interior    had    three    coats    $864 

Completed    and    accepted    864 

Usual    35    days    577 

TOTAL    COST.    $2305 

Bond.    Sureties.    Forfeit    none.      Limit, 

25  days.     Plans  and  specifications  filed. 


DWELLINGS 

(515)      S  PARKER   185,   145.    115.   75.   35, 
E    Grove    St.,      Berkeley.      Five      one- 
story   six-room   dwellings. 
Owner — R.  J.  Pavert,  2070  Auseon  Ave., 

Oakland. 
Architect — None. 

COST,  $4,000  each 


DWELLING 

(516)      SE  PARKER  .\ND  GROVE,  Ber- 
keley.     One-story,    six-room    dwlg. 
Owner — R.  J.  Pavert.  2070  Auseon  Ave.. 

Oakland. 
Architect — None. 
Day's    work.  COST.    $4,000 


DWELLINGS 

(517)      W  CARLOTTA   232,   270,   316,   358 

S   Posen,    Berkeley.      Four   one-story, 

frame  dwellings. 
Owner — R.  J.   Pavert,  2070  Auseon  Ave.. 

Oakland. 
Architect — None. 
Day's  work.  COST,  $4,000  each. 


DWELLINGS 

(51S)  N  CARLTON  102  and  150  E 
Grove,  Berkeley.  Two  one-story,  six- 
room  dwellings. 

Owner — R.  .1.  Pavert,  2070  Auseon  Ave., 
Oakland. 

Architect — None. 

Day's  work.  COST,  $4,000  each 


DWELLINGS 

(519)  E  GROVE  90  and  40  N  Carltoir, 
Berkeley.  Two  one-story.  6-room 
dwelling*. 

Owner — R.  .1.  Pavert.  2070  Auseon  Ave., 

Oakland. 
Architect — None. 
Day's  workr  COST,  $4,000  each 

DWELLING 

(520)  NW  GROVE  AND  CARLTON. 
Berkelev.     One-story.  6-room  dwlg. 

Owner — R.  J.  Pavert.  2070  Auseon  Ave.. 

Oakland. 
Architect — None. 
Day's     work.  COST,     $4,000 


ALTERATION  ,     , 

(521)      NO.    2614    WARRING,    Berkeley. 

Alteration. 
Owner — Ralph    S.    Minor,    Premises. 
Architect — None. 
Contractor — Mr.   Glasgow. 

COST,    $500 


DWELLING 

(622)     FRUITVALE   ACRES.     Oakland. 

One-story,   four-room   dwelling. 
Owner — D.    H.    Lautz.    1160    75th    Ave., 

Oakland. 
Architect — None. 
Day's    work.  COST,    $1500 

WAREHOUSE  ,_    „ 

(523)     NE  TWENTIETH   AND  Peralta. 
Oakland.        One-story      brick      ware- 
hODBt. 
Owner — Independent    Paper    Stock    Co- 

llonadnock   Bldg.,  San   Francisco. 
Architect — None. 

Contractor — Lindgren    Co.,      Monadnock 
Bldg.,  .San   Francisco. 

COST,   $20,000 


DWELLING 

(524)      SE  LAUREL  AVE  AND  SILVAN 
Way.     One-story,  two-room  dwelling. 
Owner— Mrs.    Nellie   Gallagher. 
Architect — None. 

Contractor — L.  E.  Van  Ness.  4339.  R.  F. 
D.  No    1.  Oakland. 

COST.   $400 


SHOP 

(525)      E  PIEDMONT  AVE.  75  N  Pleas- 
ant Valley.  Oakland.     One-story  flor- 
ist  shop. 
Owner — Henry  Maccairo. 
Architect — Noll*. 

Contractor — Burritt  &  Shealey,  427  63rd 
St.,   Oakland. 

COST,   $759 


DWELLINGS,  ETC. 

(526)  (A)  SE  CENTRAL  AVE  170  NE 
E-Twenty-sevenTh  NE  35.70  SE  100 
SW  35.55  NW  100:  (B)  NE  E-27th  and 
SE  Central  Ave  NE  100  SE  40:  (C) 
NW  Garden  St.  and  NE  E-27th  NW 
120  NE  100:  (D)  SE  Garden  St.  170 
NE  E-27th  NE  35.32  SE  107.99  SW 
35.78  NW  111.58;  (E)  NE  E-27th  St. 
40  SB  Garden  SE  40xNE  100.  Oakland. 
All  work  for  nine  one-story  six-room 
dwelling.s  and  one  one-,story  5-room 
residence  and   garage. 

Owner — Popular  Investment     Co.,     San 
Francisco. 

.\rohitect — None. 

Contractor — C.   M.   MacGregor,  470   13th 
St.,  Oakland. 

Filed  Mar.   5,  '20.     Dated  Mar.   5.   '20. 

Frames    up     '4 

Brown   coated    ',1 

Completed  and  accepted Vi 

Usual  35  days \i 

TOTAL  COST.   $32,000 

Bond.  $16,000.     Sureties.  J.  F.  Smith  and 

G.    A.    Scott.      Limit.    90    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


FRAME   DWELLING 

(527)      SW    CROCKER    AND    LINCOLN 
Aves    S    106.81    W    115.03    N    104.70    E 
132.95.  Piedmont.     All  work  for  two- 
story  frame  dwelling. 
Owner — Dr.    Albert    Holmes    Rowe    and 
Mildred      Porter      Rowe.      Thomson 
Bldg.,  Oakland. 
Architect — Julia      Morgan,      Merchants' 

Exchange  Bldg.,  San  Francisco. 
Contractor — M.    E.    Hopper    &    Son.     12 

Linda  Ave..  Oakland. 
Filed  Mar.    6.  '20.      Dated   Mar.    5.   '20. 

5th   day   of  each   month 75<^ 

Usual   35   days 25% 

TOTAL  COST.  $15,585 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(LE.-VRIXG     HOISK    REPORT.S     FROM 
CALIFORNIA    CITITS. 


Bank  clearing.s  as  reported  to  Cali- 
fornia Development  Board  by  the  sev- 
eral clearing  house  cities  for  last  week 
showing  the  amount  of  increase  on 
corresponding  date  la&t  year: 

Increase 
San     Francisco,  ,$128,035,764   $27,529,289 


Los     Angeles.  .  .  . 

Oakland      

Sacramento    .... 

Fresno 

Stockton  (b) .... 
San  Jose  (b) . . . . 
Bakersfield      .... 

Pasadena    

Santa     Rosa 

Long     Beach 

Berkeley    

(b)    Bank   debits. 


63.633,000 
8,582,725 
3.912,938 
6.237,342 
4,475,200 
4.306.045 

924.200 
1,843,542 

328,706 
1.362.125 
2.050.919 


29. 069. 000 
1.911.820 
1.155.966 
4.440,500 


253.07a 
645.243 


OAKLA.ND  BlILDIXG   Sl'MMARY  FOR 
THK  MO.XTH  OF  FBKRVARY.  102<». 

Classification   of            No.  of 

Buildings                      Pcrjnits  ("osts 

1-story  dwellings 69  $235,680 

l'/4 -story     dwellings...  5  16.3()0 

2-story    dwellings. 15  97.400 

2-story    flats 1  lO.OOn 

2-story    apartments.,..  2  5n.00B 

1 -story    school 1  4.00ti 

1 -story    store I  412 

l-.story    office 1  20n 


1-story    factories 

4-Bt  concrete  warehouse 
2-3t  concrete  garage... 
1-st  concrete  garage... 
l-st  concrete  factory.. 
3-st   brick  cold   storage 

plant    

l-st  brick   garage 

l-st    brick    factory 

l-st  brick  benzine  room 
l-st  tile  battery  house. 
l-st  garages  &  sheds.. 

l-st   workshop 

Electric    signs 

Marquee    

Foot    bridge 

Additions     

Alterations  &  repairs.. 


11,489 
120,0011 
60.0(J>J 
1.688 
44.000 

ISO.OOt; 
31.00U 

45U 

sot) 

16,401 

250 

4.13V 

SftO 

3SU 

22.066 

26,702 


Total    >   316  $921,502 

SrMMABY. 

New  construction 243  $894,800 

Alterations  &  repairs..      73  26,70a 

Total    316  $921,502 


>OTICE   OF   NON-RESPOXSIBIMTT. 


.\lameda    County. 


Mar.  5.  1920— BLK  174  LOTS  9  AND 
10  Kellersberger's  Map  of  Oakland, 
Okd.  The  Chas  Jurgens  Co  as  to 
improvements   on   leased   property. 


OOMPLETION  NOTIOII 


AUmeia  0»ut7 


Feb.  28.  1920 — NW  UNIVERSITY 
Ave  and  Milvia.  50x114.  Bkly.  D 
B  Hunter  to  C  Texdahl.  .Feb.  17.  1920 

Mar     2.    19a«— LOT      4    BLK      3.    Map 

Thousand  Oaks.  .  E  R  Lamb  to 

whom    it   may  concern  .  .Feb.    27.    1928 

Mar.  3.  1920— W  MYRTLE  130  S 
Seventh  being  No.  541-43  Seventh. 
Okd.  V  Petrantono  to  F  C  Amoroso 
March    3.    1920 

March   4.    1920 — NE  E-FOURTEENTH 

St.   70   NW  39th   Ave  NW  25xNE  70, 

Oakland.      Ernest    J.      and     Jeanne 

Hauser   to    Hancock    &    Lydiksen.. 

March   4,    1920 

March  4,  1920 — ALL  LOT  22,  BLK, 
E.  Map  Bella  Vista  Park.  Oakland. 
Henrietta  A.  Johnson  to  F.  C. 
Stolte    Feb.    10,    1920 


LlXUf  S  ni<BD. 


Alameda  Conntr 


Feb.  28.  1920 — LOTS  22  AND  23  BLK 
2  Map  No.  6.  Regents  Park.  Albany. 
Russell  Cooley  vs  A  F  Roblin  and 
H    Reynolds    $488.5* 

Mar.  2.  1920 — LOT  18  AND  SE  16  Lot 
17  and  SE  Lot  10.  all  Lots  11.  12. 
13  and  W  4  Lot  14.  Map  Sanford 
Tract.  Okd.  Frank  Jones  vs  John 
Randall.  Alameda  County  Title  In- 
surance Co.  Trustee  for  F  R  Hat- 
cher. Chas  M  O'Brien  and  Geo  E 
Graft.  Trustees  Mutual  Building  & 
Ijoan  Ass'n  of  San  .Tose  and  College 
Park  and  r  Welchoft  and  A  L 
Young     $20 

Mar.  2.  1920 — SE  1  LOT  10.  all  Lots 
11.  12.  13.  14  and  NW  19  Lot  15  Blk 
"C."  Map  Sanford  Tract.  Oakland. 
George  F  Davis  vs  John 
Randall.  Alameda  County  Title  In- 
surance Co..  trustee  for  F.  R. 
Hatcher.  Chas.  M.  O'Brien  and  Geo. 
E.  Graft,  trustees  Mutual  Building 
and  Loan  Association  of  San  Jose 
and  College  Park,  and  C.  Welchoff 
and   A  I.Voung $49.5i> 

Mar.  2.  1920 — SE  1  LOT  10.  all  Lots 
11.  12.  13.  14.  15.  16  and  N^V  9  Dot 
17  r.lk  "C."  Map  -Sanford  Tract. 
Oakland.  E  W  Burnell  vs 
John  Randall.  Alameda  County 
Title  Insurance  Co.  Trustee  for  F  R 
Hatcher.  Chas  M  O'Brien  and  Geo 
E  <5raft.  Trustees  Mutual  Building 
&  Loan  Ass'n.  of  San  Jose  and 
College  Park  and  C  W^Ichoff  and  A 
L   Young    $4T 
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BVILDIBTG  CONTttACTS. 


Santa   Clara  Connty. 


COTTAOE 

3   SIXTEENTH   ST.    near  William,   San 

Joee.  Six-room  cottagre. 
Owner — Qllgrcr  Reatly  Co. 
Architect — Chas.    McKenzie,    511    Bank 

of  San  Jose  BIdg.,  San  Jose. 
Day's  work.  COST.   $500U 


DWELLING 

DELMAS   ST.    near     Park,     San     Jose. 

Five-room  dwelling. 
Owner — C.  Moore. 
Architect — None. 

Contractor— A.   K.   Burkett,   161   N-16th 
St.,  San  Jose. 

COST,  $4000 


COTTAGE 

.S-TWBLFTH    near    Santa    Clara,    San 

Jose.     Six-room  cottage. 
Owner — W.       Luckhardt,       201         Palm 

Haven,  San  Jose. 
Designer — P.  C.  Nelson. 
Contractor — F.   C.   Nelson.   345   15th  St., 
San    Jose. 

COST,    $7000 


BUSINESS  BLOCK 

NO.  330  S-FIRST  ST.,  San  Jose.     Brick 

business   block. 
Owner— T.    S.    Montgomery.    217    S-lst 

St:,  San  Jose. 
Architect — Binder    &    Curtis.    2G7    S-lst 

St.,  San  Jose. 
Contractor — Wallace  &  Bush,  401  Bank 

of  San  Jose  Bldg.,  San  Jose. 

COST,  J10,00O 


ALTERATIONS 

EIGHTH  AND  TAYLOR  STS.,  San  Jose. 

Alterations  and  additions. 
Owner — Santa    Clara    Valley    Cannery 

Co. 
Architect — Wallace    &    Bush,    401   Bank 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — Wallace  &  Bush,  401  Bank 

of  San  Jose  Bldg.,  San  Jose. 

COST,    $12,000 


-ALTERATIONS 

NO.    257   S-THIRD   ST.,   San   Jose.     Al- 
terations. 
Owneiv — H.  Thompson. 
Architect — Wallas  &  Bush,  401  Bank  of 

San   Jose   Bldg.,   San   Jose. 
Contractor^Wallace  &  Bush,  401  Bank 
of  San  Jose  Bldg.,  San  Jose. 

COST,   $1000 


ALTERATIONS 

NO.   71  VINE  ST.,  San     Jose.       Altera- 
tions. 
Owner — Jacob   Coraelle.    Premises. 
Architect — None. 
Day's  work.  COST.    $500 


BVILDING  COXTBACTS. 


Frenno  County. 


FRAME  DWELLING 
-LOT  8  BLK  7,  Alta  Vista  Tract,  Fresno. 
Frame  dwelling  and  garage. 
Owner — E.  F.  Adams.  Fresno. 
Architect — None. 
Day's  work.  COST,  $3500 


DWELLING  AND  GARAGE 
LOTS   2    AND   3    BLK   2,   Dudley   Park, 
Fresno.       Frame    dwelling    and    ga- 
rage. 
Owner — H.    A.    Kuehn,    1326    Van    Ness, 

Fresno. 
Architect — None. 
Contractor — R.  C.  Kennedy. 

COST.   $3000 


ALTERATIONS 

NO.   635   PALM  AVE.,  Fresno.     Altera- 
tions. 
Owner — J.  E.  Bretz,  Fresno. 
Architect — None. 
Day's  work.  COST,   $2000 


Architect — None. 

Contractor — G.   C.   Clark,   672   Bond   St.. 
Fresno. 

COST,  $4500 


GARAGE,  ETC. 

LOTS  1,  2,  AND  3  BLK  86.  Fresno.     Two 
story    and    basement    reinforced    con- 
crete auto  sales  room  and  garage. 
Owner — L.    S.    Cobb    &    Co.,    4  37    Forth - 

camp  St.,  Fresno. 
Architect — R.  L.  Felchln,  Rowell  Bldg., 

Fresno. 
Contractor — R.      L.      Felchin,      Rovvell 
Bldg.,   Fresno. 

COST,    $78,000 


FRAME  DWELLING 

LOT    15    BLK      2,    Woodlawn,      Fresno. 

Frame  dwelling  and  garage. 
Owner — -J.    Wade    Hanner,    Fresno. 
Architect — None. 
Day's   work.  COST,   $4000 


DWELLING    AND    GARAGE 

LOTS  13  AND  14  BLK  55,  East  Fresno. 

Frame  dwelling  and  garage. 
Owner — J.  C.  Phelan,  710  Van  Ness  St.. 
Fresno. 


COMPLETION    NOTICES. 


Pre»no  County 


Recorded  Accepted 

Mar.  1,  1920— LOT  8  SE  fe  Lot  7  Blk 
13,  Reedley.  Mark  H  Edwards  to 
whom  it  may  concern. .  .Feb.  28,  1920 

Mar.  1,  1920— LOTS  26,  27  AND  28 
Blk  96,  Fresno.  M  M  Shooshan  to 
wiiom  it  may  concern  ..  .Feb.  28,  1920 

Mar.  1,  1920 — LOT  16  BLK  34,  Alta 
Vista  Tract,  Fresno.  S  W  Ottlnger 
to  whom  it  may  concern.  Mar.   1.  1920 

March  3,  1920— FRESNO  SUBWAY 
Roof,  Fresno.  S.  P.  Company  to 
whom  it  may  concern   ..Feb.  26,  1920 


FRESNO    BUILDING   TOTALS. 


The    following    is    a    report      of      the 
building  operations  in  the  city  of  Fres- 
no for   the  month  of  February,   1920: 
New   Buildings,   permits,   152..$    594,200 

Total   for   year 1,352,705 

Alterations   and    repairs,    per- 
mits.   56    39,459 

Total    for   year    156,494 


BUILDIIVG   CONTBACrS. 


Sacramento   County. 


APARTMENTS 

NO.    2620    "I"    ST.,    Sacramento.      Two- 
story   frame    (8    4-room)    apartments. 
Owner — Kohler    Estate,     2630     "I"     St., 

Sacramento. 
Architect — None. 

Contractor — P.    A.    Holdener,    2310    "J" 
St.,  Sacramento. 

COST,    $21.00TI 


DWELLINGS 

NOS.   310     AND   314      TWENTY-THIRD 

St.,    Sacramento.      Two    one-story    7- 

room  frame  dwellings. 
Owner — R.   W.   Greer,   708   "J"   St.,   Sac- 
ramento. 
Architect — None. 
Day's  work.  COST,  $4000  each 


CORRUGATED  IRON  BLDGS. 
STOCKTON   BLVD,    35th   and   37th    Sts.. 

Sacramento.      Three   corrugated    Iron 

buildings. 
Owner — Standard  Oil,  "R"  and  Stsckton 

Blvd.,   Sacramento. 
Architect — None. 
Day's  work.  COST.   $15,000 

GARAGE,   ETC. 

STOCKTON  BLVD.  35th  and  37th  Sts., 
Sacramento.  One-story  private  ga- 
rage, boiler  house  and  pump  house. 

Owner — Standard  Oil  Co.,  "R"  St.  and 
Stockton   Blvd.,    Sacramento. 

Architect — None. 

Day's  work.  COST,  $15,000 

ALTERATIONS 

NO.    812    "D"    ST.,    (rear),    Sacramento. 

Lay  foundation  and   raise  dwelling. 
Owner — Joe   Romano,   914   "D"   St.,   Sac- 
ramento. 
Architect — None. 

Contractor — P.  Leonl,  1415  "P"  St.,  Sac- 
ramento. 

COST.    $100"T) 


ALTERATIONS 

NO.     1222     "D"    ST.,    Sacramento.       Re- 
model dwelling  and  lay  foundation. 
Owner — J.  Levolasiti,  Premises. 
Architect — None. 

Contractor — P.      Leoni.      1415      "P"    St., 
Sacramento. 

COST.  $1500 


REPAIRS 

NO.    812    "D"    ST.,    Scaramento.      Repair 

and  lay  foundation.  . 

Owner — Mr.      Harrison,      330    14th      St., 

Sacramento. 
Architect — None. 

Contractor — P.  Leoni,  1415  "P"  St..  Sac- 
ramento. 

COST,   $1500 


ALTERATIONS 

NO.  601  'K"  ST.,  Sacramento.     Remodel 

front   and   interior  of   brick   store. 
Owner — Joseph    Estate,   San    Francisco. 
Architect — None. 

Contractor — Siller   Bros.,   1614    13th   St., 
Sacramento. 

COST,  $1500 


REPAIRS 

NO.    1916    TWKNTY-FIR.ST    ST..    Sacra- 
mento.    General  repairs. 
Owner — J.    Duffee,    1440    40th    St.,    Sac- 
ramento. 
Architect — None. 

Contractor — A.  W.  Norris,  3012  "G" 
St..   Sacramento. 

COST.    $2500 

REMODEL 

NO.  1010  SEVENTH  ST..  Sacramento. 
Remodel  building. 

Owner — C.  Krebs,  626  "J"  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — A.  W.  Norris,  3012  "G"  St., 
Sacramento.  COST.  $9000 


REMODEL  BLDG. 

NO.    1231   FRONT  ST.,   Sacramento.   Re- 
model building. 
Owner — Crane    Co.,    1227-31    Front    St., 

Sacramento. 
Architect — None. 

Contractor — A.  W.  Norris,  3012  "G"  St., 
Sacramento. 

COST,    $350o 


GARAGE 

NO.  411   "WJ     ST.   (rear),     Sacramento. 
Corrugated    garage, 
gated  garage. 
Owner — Wood-Curtis     Co..   117     'J"  St., 

Sacramento. 
Architect — None. 

Contractor — A.  W.  Norris,   3012  "G"  St.. 
Sacramento. 

COST.   $5000 


DWELLING 

NO.     1134     FORTY-FIRST    ST..    Sacra- 
mento.      One-story       5-room       frame 
dwelling  and  garage. 
Owner — C.   F.   Nehrbass.      227      "P"   St.. 

Sacramento. 
Arcliitect — None. 

Contractor — G.  E.   Harvie,  2212   "T"  St., 
Sacramento. 

COST.    $6400 


OIL  TANK,  ETC. 

NO.   808   'K"   ST.,  Sacramento.     Innstall 

oil  tank  and  marquee. 
Owner — G.    Cowen,    818    'J" .  St.,    Sacra- 
mento. 
Architect — None. 

Contractor — Macdonald  &  Kahn,  Rialto 
Bldg.,  San  Francisco. 

COST,  $1600 


DWELLING 

NO.    2164    THIRTY-FOURTH    ST.,    Sac- 
ramento.    One-story  5-room  dwelling 
Owner — W.    B.    Phillips,    4139    4th    Ave., 

Sacramento. 
Archit^t — None. 
Day's  work  COST,  $3000 


SHOP 

NO.    1913    "J"    ST.,    (rear),    Sacramento. 

Shop. 
Owner — J.  Weden,  Premises. 
Architect — -None. 
Day's    work.  COST.    $1500 


PLA.NING  MILL 

NO.    2317    "R"    ST.,    Sacramento.      Plan- 
ing mill. 
Owner — Burnett   &    Sons,    "R"    St.   near 

23rd  St.,  Sacramento. 
Architect-^None. 
Day's  work.  COST,  $2600 
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REMODEL  vision   of   the  University   of   California  rency  commission,  which  JiAtr appointed 

N'O.  900  "J"  ST..  Sacramento.     Remodel  on  Friday  evening.  March  12th  at  7:30  »    committee    to    purchase    the    ground 

Own*e"— Ruhetaller        Estate.        Sacra-  '"    Room    237      Merchants'      Exchange  and  make   the  necessary  arrangementi. 

mento.  Building,  California  street.  Aerial  PoHtal  Delivery  In  India. 

Architect — None.  Lynch   has   conducted    the   most   sue-  An  issue  of  Shipping  and  Engineering 

^°"sacrame^o^'    ^°'''   ^^^^    '  cessful  courses  in  University  E.\tension  announces   that     the     Bombay-Karachi 

COST,   $1200  work  ever  given  in  San  Francisco,  and  aerial   postal   service   is   now   in   opera- 

the    Extension      Division      Offlce,      140  t'on.    using    three-passenger    de    Havl- 

Eto^Tr'^ljyP  i    "R  "  "S  "  lOTH  &  IITH,  Kearny   street,    reports   that   a   number  land  machines,  carrying  1.000  pounds,  of 

Sacramento.    'One-sto'ry  concrete  and  of  registrations  have  already  been   re-  n>all  and  other  baggage.     Malls  are  de- 
brick  warehouse.  ceived  for  the  course.  Ilvered   in  Karachi  on  the  day  of  their 
'^"^"rouT^s't^'  for^-R^'^&icra^n^o'"^^"'  '^^'^    "-aining    in    salesmanship   given  arrival   in   Bomljay,   and   outward   mails 

Lessee United    States    Rubber    Co.,    50  by   Lynch   is   on   practical    lines,    based  are  dispatched  on  the  day  steamers  are 

Fremont  St.,  San  Francisco.  on   his   long  experience   in   business.  ^"^  to  leave. 

Architect — None.                                                                            a Shipbuilding   In   Japan. 

""""'miB'T^^men^             ■  CODE    OF    PRACTICE    FOR    BIDDING.  It    appears,    says    the    .lapan    Weekly 

Filed  Jan  27.  '20.     Dated  Jan.  26.  '20.  . —  Chronicle,     that    unlike     shipping,    the 

COST,  120.900  j^    code    of    practice     to    govern     the  shipbuilding  industry  of  Japan   is  com- 

Hi'ii  niivr*ro\TRvrTS  taking  of  bids  and  letting  of  contracts  paratively  well   off.   owing  to   the   hlcb 

.         ^.  ^^_^  ^^^^^  prepared  by  a  joint  committee  Prices   brought   of  late   by  new   vessels. 

Sal  Joaquin  County.  representing    the    Master   Builders'    As-  '"   ^^l^'   1^4   ships  of  1,000   tons  or  over 

— '■ soclation  of  St.  Louns  and  the  St.  Louis  ^^''^"''^  launched  before  November  30,  and 

f?.^XJfo?vv?'^^J^°?'xTT^    Tx-i^nT^o     Ai'i;'  chapter    of    the    American    Institute    of  'h°s«  launched  since  that  time,  or  soon, 

HARRISON     ST.     AND    WEBER     AVE..  *'                     ,,.>,.,               «                     ■       .^  to  be  out  into  the  water    will  brine-  th« 

Stockton.     Service  Station.  Architects.      While    conforming    in    the  to  oe  put  into  tne  water,  will  oring  ine 

Owner— Associated    Oil    Co.,    628    North  main     to     provisions    of    similar    codes  years    total    of    ships    built    up    to    150-, 

Weber  Ave..  Stockton.  adopted    in    other    cities    it    differs    in  ^"^      '•>«     tonnage     to     approximately 

nLv'^i' wo7i?'°°''                        COST     S2000  «0">e    respects    and    is    remarkable    for  700.000. 

^^y^'^'^^ COST,    ».iOUO  ij3   b^^^j^y   ^„^   ^„^^i„^j„^33      Follow-  Rural  Chamber  of  commerce  ta  Jap... 

BUILDING   CONTRACTS.  ing  js  the  code-  '^'^'^   Japan   Weekly  Chronicle  charac- 

„„„    ,„„(.„,„    r»„».^  1-     Whenever  possible,  bids  should  be  '"'^*^   "^"^  contemplated   establishment 

■RESIDENCE  io^^nAGE^'  opened    at    a    fixed    hour    and    specified  °J .^ '^'^,'".'^"  of  commerce  in  the  Han- 

LEXINOTON      AVE.,        Lomita       Park.  place,    and    should    be    made    known    to  ^'^'"  district  of  Japan,  as  a  remarkable 

Stockton.      Frame      residence      and  j^,,  bidders  as  promptly  as  possible,  development  and  quite  a  new  departure 

garage.  *.           ^           l     ..                    .in   Japan,   so   far  as  rural   districts  are 

Owner— P.  E.  Toby,  Stockton.  2.      Invitations    to    submit    proposals  „„„„^^„„1       „.  .    ,„„    "^7„„   „,.JkI,   .vf 

Architect-None.  should  be  confined  to  contractors  with  concerned.      Th»   Increasing   nuniber   of 

Day's   work.                               COST,   $4150  ^^^^    ^^e    owner    or    architects    will  factories  and  commercal  firms  has  re- 

„,       .    .            .        .  *       .V,           r  suited  in  the  chiefs  of  the  villages  and 

A enter  into  contract  for  the  performance  ...          .               .... 

'  ,  ,.                     J          I       .r.v,     1           .  i,.j  towns  considering  the  establishment  of 

of  the  proposed  work.     The  lowest  bid-  .      .„     ,.        v          <,                               .... 

w..v<T  w*..^rm-.*      ^ww^-n^rta  aci nr^^     r..rm  j              ..    i    -          *..i   j         j      i.      1 1    i,  ^  sort  ot  Chamber  oi  commercc,  witn  a 

NEW  HOTEL     CHARGES  98.000     FOR  der    invited    is    entitled    and    should    be  .                        j      ..                            ... 

_.,_  _„„„  J   J  ...            .        .  .t       .,              ,1-,  view    to   conducting  various    investlga- 

ONB  ROOM.  awarded  the  contract  for  the  work   bid  ..                ,      ,               7     .■           ..           i,      v 
tions  and  also  protecting  the  suburban 

.,_,_,    ..,_„,,      r.            ...                ry  n      T,.j       ..      ij  .,         1,     ...   J           1  interests,     independently    of    Osaka    or 

NEW    YORK. — Page    Attorney    Gen-  3.     Bids  should  be  submitted  on  plans  k   1 

eral      Palmer,      political      warrior      ex-  and   specifications,   and    addendas,    pro-  .         '            _,              ^,         .„,,.„». 

....,.,            ,.  .jjv.        ..          .1,...          .jj.,  American    Corporation   to    Build   Hotel* 

traordinary    against    the    high    cost    of  vided     by     the     Architect.       Addendas  .      ^.       __,     ^ 

....           >,.                  j»  I.. J,                        i.i-jj                          .  ■**   the    Orient. 

everything — living      and      luxury      in-  should    be   given    all    bidders    in   ample  ,-   ,     i,„          ■      .      ,,                        .     j    .„ 

,    ^\       „..        .           .   1-            ■           «   .<•  ...               ..  .L.         .           ,  Yokohama    is   to   have   an    up-to-date 

eluded.      There  s    a    Job    coming    off    for  time  to  permit  them  to  make  necessary                          ,,.„„  ,     „„ „„„„.  ;„ 

,.  .....           .       .  hotel,  according  to  an  announcement  in 

him      in      little,     old     money-spending,  revisions  in  their  estimates.  ,.         ,„„„„      A.j,.„,.io„..        t.     „:ii      k„ 

J.  ,,        ..-,,/ t     J          ..  .       ,...-             .-  , -J               .      .       .    .  the     Japan     Advertiser.       It     will     be 

pleasure-mad  New  York.     If  he  doesn  t  4.      When    sub-bids   are    to    be    taken  ^,^^■,pp^^   ^.jtu  electric  elevators,   baths 

want    to    tackle    it,    he   might    at    least  by  the  architects  or  owner,  all  bidders  ^^,.^^  ^^^^  ^^^^    private   dining  rooms, 

comment,  point  a  moral  and  adorn  this  should   be   advised   thereof  at   the   time  ^^^^  ^^^^^    hot-water  heat,  manicures. 

«■■"«  '^l^'-                                                         .  '*><^y  ^'•«  '"^■'*<''i  t°  ^""""t  estimates.  barbers,  and  all  the  other  modern  con- 

The  Ambassador  Hotel  System,  its  5.  When  a  contractor  is  invited  to  ,.e„i^„<.es.  An  American  comporation 
ofl^ces  here.  Monday  announced  that  its  submit  an  estimate,  and  he  is  unable  ^^^  ^^^^^  formed  for  the  purpose  of  con- 
new  Ambassador  Hotel,  Fifth  and  Park  or  unwilling  to  compete  for  the  pro-  structing  large  hotels  in  the  Far  East, 
avenue  which  is  being  erected  at  a  cost  posed  work,  he  should  immediataiy  ^^^  jg  planning,  in  addition  to  the  one 
of  $10,000,000  and  which  will  be  ready  notify  the  architect  to  that  effect,  and  ;„  Yokohama,  to  establish  them  in 
for  occupancy  by  October  1st,  already  should  not  submit  a  borrowed  or  ac-  shanghai,  Hongkong,  Manila,  and  Sin- 
has  been  "sold  out,"  such  is  the  demand  commodation    bid.      Sush    methods    are  o-apore 

by    prospective     permanent     occupants  considered   unfair  to  the  architect  and       "                                    ^' 

of  its  more  than  six  hundred  rooms.  are  condemned  as  bad  practice.  FEBRUARY    BCTLDING     SUMMARY. 

Considering  the  fact  that  the  cheap-  6.     When   the  lowest   bid   is  rejected.                                       

est  room  in  the  new  hotel  will  rent  for  jt  should  be  considered  unfair  to  offer  Building    operations    for    the    month 

$3,500,    If    taken    by    the    year,    the    de-  the  contract  to  a  higher  bidder,  or  any  of  February    1920,  as  shown  by  the  rec- 

ductlon  Is  drawn  by  the  hotel  wise  men  other   contractor,    at    the    rejected    bid-  jion  of  the  Board"of  Publlc'works''are 

that   its  not  so  much   the  high   cost   of  der's  price.  classified    as    follows: 

living    as    it    is    the    American    public's  7.      All    bidders    are    entitled    to    and  „   C'ass                               No..             Amount 

demand    for    the    costly    things    of    life  should   receive   a   list   of   such   contrac-       ..q..     .'.".'.'.   12                  33o!975 

that    Is    putting    so    much    money    into  tors  as  are  invited  to  submit  estimates.  Frames     ...!!!!!!!  i !   84                  63S!260 

circulation.  The  Master  Builder's   Committe   fur-       Alterations     438                  ^^b'tiS 

The   schedule   of   rates   at    this   hotel  ther    suggests    that    some    plan    should  stYte"^.  .'!.'.'!.'.'.'.'.'.'.' .'      1                1,300.000 

it    is   said    will   be    the    highest    in    the  be  devised  whereby  the  contractors  in-                      — '■ '■ 

entire    country    for    any    service.      The  vited    to    bid    shall    be    reimbursed    for           Total     53S             $2,648,272 

highest  price  for  a  single  rc^m  by  the  the  cost  of  their  services.  ve^rfgl^.Mi'l'  tftTll  "w^Te^f l^Tefm'uI 

year   will   be  about   $8,000.     For   three-                         ^ at    $355,377. 

room    apartments   annually,    the    figure  ♦ 

win    be    from    $12,000    to    $18,000;    five-  REVIEW  OP  PAR  EASTERN  COM-  N.\P.*^    TO     IMPROVE     STREETS     USf- 

room   apartments,      $18,000    to      $20,000;  MERCL\L   PRESS.  DER   DIRECT  ASSESSMENT 

seven-room     apartments,        $26,000      to  PLAN. 

$30,000.  [Compiled   from  clippings  made  by  the  NAPA.    Napa      Co..      Cal. — The      City 

4 Far  Eastern  Division.  Bureau  of  For-  council  is  planning  the  improvemeht  of 

8.^LESMANSH1P.  ^'K"  ^"^  Domestic  Commerce.]  ^^^    ^^^^^^^    conne<^ting    with    the   State 

Chlneae    Mint   to   be    Established   in  Highway    under    the    direct    assessment 

James  Lynch,  prominent  business  Shanghai.  plan.  A  bond  issue  for  $150,000  re- 
man of  San  Francisco  and  former  It  is  understood  by  the  China  Press  cently  held  for  this  purpose  failed  to 
president  of  the  Rotary  Club,  will  open  that  the  Government  has  decided  to  es-  carry.  A  report  on  the  proposed  plan 
a  courst  of  lectures  on  salesmanship  tablish  the  head  mint  of  China  at  will  be  submitted  to  the  Council  by 
under  the  auspices  of  the  Extension  Dl-  Shanghai,  under  the  control  of  the  cur-  City   Engineer    Harrold. 
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IVA-rtoNAL     ASSOClATlOIV     Of     OWN- 
ERS  OP  RAILROAD   SECURITIES, 


(Continued  from  page  4) 
the  earniniTs  of  one  railroad  to  give  to 
another  railroad"? 

"It  does  not.  If  a  railroad  earns 
more  than  6  per  cent,  the  section  pro- 
vides for  a  division  of  the  excess  be- 
tween that  road  and  the  Government 
for  expenditure  in  the  shippers'  inter- 
est: This  division  Is  half  and  half. 
This  fund  is  to  be  expended  under  grov- 
«rnmental  authority  for  transportation 
facilities  to  be  leased  to  all  railroads." 

"Why  Is  the  regulation  of  excess 
earnings  necessary"? 

"Certain  individual  roads  are  earning 
and  win  always  earn  excessive  returns 
on  any  rate  structure  which  is  essential 
to  the  life  of  the  majority  of  the  rail- 
roads. A  very  large  number  of  rail- 
roads canTiot  possibly  survive  under 
present  conditions.  Many  are  not  pay- 
ing operating  expenses.  As  a  whole 
they  are  earning  about  half  their 
standard  rental.  To  enable  the  Com- 
mission to  adjust  rates  so  that  they  can 
live  after  the  surrender  of  Federal 
control,  this  excess  must  be  dealt  with. 
There  Is  no  other  way.  A  10  per  cent 
increase  in  the  western  district  where 
the  roads  as  a  whole  are  earning  only 
60  per  cent  of  their  standard  rental 
would  give  one  road  180  per  cent  of  its 
standard  rental,  whereas  others  would 
not  receive  the  half  of  it;  20  per  cent 
Increase  would  give  it  215  per  cent. 
Hence  rates  cannot  be  adjusted  to 
these  circumstances  without  the  regu- 
lation of  excess  earnings." 

"Why  is  Section  6  absolutely  neces- 
sary for  the  railroads  and  not  for  other 
business?" 

"The  railroads  are  like  no  other  busi- 
ness. They  are  regulated  in  every  par- 
ticular. Their  securities,  upon  the  sale 
of  which  their  business  depends,  are 
now  to  be  regulated.  As  they  are  tied 
hand  and  foot,  their  'food  supply'  must 
therefore  be  reasonably  assured  (but 
not  guaranteed)  on  some  minimum 
basis  by  the  agency  that  ties  them — 
Congress.  They  are  prohibited  from 
applying,  according  to  their  own  judg- 
ment, the  first  law  of  business  survival 
— that  their  product  must  be  sold  for  a 
reasonable  margin  above  cost.  The 
Government  names  the  price  at  which 
the  railroads  shall  sell  their  product 
and  has  declined  to  permit  such  price 
to  be  raised  from  time  to  time  al- 
though Congress  has  actually  added, 
by  law,  to  the  cost  of  producing  trans- 
portation, which  is  what  the  railroads 
sell. 

"Private  business  is  not  a  public 
service,  and  does  not  operate  under  a 
public  franchise.  There  Is  no  simi- 
larity in  any  respect." 

"How  will  Section  6  tend  to  estab- 
lish credit   for   the   railroads?" 


"While  Section  6  will  not  proUucu 
more  than  the  minimum  return  neces- 
sary for  the  essential  roads  as  a  whole 
to  survive,  it  will  introduce  an  element 
of  certainty  heretofore  lacking.  Here- 
tofore a  road  has  invited  loans  or  in- 
vestment without  knowing  what  rate 
level  would  prevail  (whether  the  de- 
structive 4  per  cent  level  of  1914  or  the 
more  liberal  level  of   1916). 

"Under  Section  6  an  individual  rail- 
road which  would  earn  2  per  cent  or  3 
per  cent  or  4  per  cent  or  5  per  cent  on 
the  fair  value  of  its  property  would 
have  some  reasonable  assurance  that  it 
will  have  a  chance  to  earn  its  reason- 
able share  of  the  total  earnings  of  the 
group,  if  it  exercises  diligence  and  ef- 
ficiency. What  a  railroad  would  earn 
under  a  rate  level  established  for  a 
group  of  roads  depends  entirely  upon 
its  efficiency  in  management  and  oper- 
ation. Each  railroad  will  be  able  to 
establish  a  standard  of  earning  power 
for  itself,  subject  to  increase  with  in- 
creasing efficiency,  this  standard  the 
investor  and  public  will  very  soon  un- 
derstand. Under  present  laws  the  ma- 
jority of  the  railroads  would  have 
nothing  on  which  to  finance  them- 
selves." 

"In  providing  for  the  making  or  ad- 
justment of  rates,  does  Section  6  di- 
rectly provide  any  return  on  or  give 
any  consideration  whatever  to  securi- 
ties, whether  stocks  or  bonds,  or  give 
value   to   watered   securities?" 

"It  does  not.  Section  6  is  based  ex- 
clusively on  value  and  not  on  the 
amount  of  securities  outstanding.  The 
accounts  of  the  railroads  are  now  kept 
under  the  Commission's  jurisdiction, 
and  the  Commission  is  able  to  deter- 
mine with  reasonable  certainty  the 
values  of  these  properties  for  rate 
making  purposes.  Since  securities  are 
not  considered  in  the  valuations  made, 
no  watered  securities.  if  there  are 
such,  can  enter  into  the  fixing  of 
rates." 

"Have  the  principles  of  Section  6 
been  approved  by  disinterested  stu- 
dents  of  the  railroad   problem?" 

"Yes,  the  principles  of  Section  6  are 
said  to  be  indispensable  by  Interstate 
Commerce  Commissioner  Edgar  E. 
Clark.  Judge  C.  A.  Prouty,  Director  of 
Valuation  of  Railroads,  and  Mr.  Walker 
D.  Hines,  Director-General  of  Rail- 
roads." 

"Would  a  general  rule  for  rate  mak- 
ing meet  the  situation — such,  for  in- 
stance, as  a  mere  requirement  that  the 
Commission  take  into  consideration 
the  cost  of  labor,  materials,  etc?" 

"It  would  not.  The  life  insurance 
companies,  savings  banks  and  other 
fiduciary  institutions  which  have  been 
the  permanent  investors  in  railway  se- 
curities, and  the  conservative  banking 
institutions,  which  must  be  relied  on  to 


linaiuT  and  give  credit  to  the  railroads, 
know  that  mere  general  phrases  of 
that  character  add  no  element  of  as- 
surance. Commissioner  Clark  asserted 
that  such  phrases  will  not  change  the 
method  of  the  past.  The  method  of  the 
past  has  been  that  relief  could  only  be 
had  through  a  law  suit.  Investors  will 
not  finance  a  railroad  on  a  law  suit. 
In  other  words,  the  fixed  percentage 
return,  from  rates,  applied  to  aggre- 
gate value,  supplies  a  basis  for  credit 
without  which  the  railroads  cannot  be 
financed." 

"Is  Section  6  of  the  Senate  Bill  the 
only  provision  affording  the  minimum 
assurance  necessary  to  the  survival  of 
the  railroads  without  Government 
ownership?" 

"It    is." 


NEW      BRITISH      SYSTEM      OF       CON- 
CRETE HOUSE  CONSTRUCTION. 

[Consul  Calvin  M.  Hitch,  Nottingham, 
Jan.   15.    1920.] 

The  high  cost  of  brick,  builders' 
hardware,  lumber,  and  skilled  labor  is 
presenting  a  serious  problem  to  the 
British  Government  and  the  munici- 
palities throughout  the  Kingdom 
which  have  undertaken  the  construc- 
tion of  large  numbers  of  working- 
class  houses.  It  is  estimated  that  the 
average  cost  of  each  house,  exclusive 
of  the  land,  will  be  something  like 
$4,000,  and,  valuing  the  land  at  $500. 
the  total  cost  of  these  six  and  seven 
room   houses  will  be   about  $4,500   each. 

Great  interest  has  recently  been 
aroused  among  those  interested  in  th;e 
housing  question  by  the  announcement 
of  a  prominent  Nottingham  firm  of  an 
invention  for  the  construction  of  rein- 
forced concrete  houses  for  about  one- 
half  the  cost  of  other  houses.  Since 
the  announcement  was  made  demon- 
strations have  taken  place  in  the 
presence  of  prominent  citizens,  and  it 
is  said  that  all  of  them  were  delighted 
with  ithe  scheme  and  the  prospect  of 
reducing  the  present  high  cost  of 
building.  According  to  newspaper  re- 
ports, housing  committees  from  Man- 
chester, Liverpool,  Bradford,  Bolton. 
Scarborough.  .  Skipton.  Llandudno, 
Stalybridge,  and  Burton-on-Trent  have 
been  negotiating  with  a  view  to  adopt- 
ing ithis  plan  as  a  solution  of  the  hous- 
ing diflficulties. 

The  chief  points  claimed  py  the  in- 
ventors are  low  cost  of  construction, 
rapidity  of  construction  (two  weeks 
being  estimated  for  the  building  of  an 
eight-room  house),  no  skilled  labor, 
and  fireproof  structures.  A  detailed 
.•statement  of  the  plan  and  blue  prints 
have  been  furnished  by  the  inventors 
[and  may  be  inspected  at  the  district 
offices  of  the  Bureau  of  Foreign  and 
Domestic  Commerce  upon  referlng  to 
file   No.    2428.] 
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Telephone  Douk1*s  5114 

Valley  Tie  &  Lumber  Co. 

Manufacturers  and   Wholesalers 

Pacific  Coa^  Lumber  Produdls 

General  Office:  Eugene,  Oregon  S.F.  Office:  401  Balboa  BIdg. 

F.  S.  NOLAND,  Resident  Manager 
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BUILDIN®   AND    EN&INEERING   NEWS 

Wipe 

WopK 


We  Manufacture  WIRE  WORK  for  the  following  purposes : 
Window  guards    for    Residences,    Warehouses    and    Manufacturing 

Plans. 
Overhead  guards  for  Elevator  Shafts. 
Elevator  Enclosures. 
Freight  Elevator  Cars  and  Doors. 
Skylight  Covers,  Vents. 
Protection  guards  for  Sidewalk  Doors. 
Machinery  safety  guards. 
Auto  truck  Enclosures  and  Doors. 
Locker  Doors,  Stall  Guards. 

Partitiola  Screens  for  Offices,  Garages,  Warehouses,  etc. 
Wire  signs  for  Buildings,  etc.,  etc. 


A\TttITE  FOR  LEAFLET. 


Michel  &  Pf eff er  ^^^?[s 


Pone  Market  730  -  731 


141S  Harrison  St. 
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JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

B-841  Mission  Street  San  Francisco 

Reinhart  Lumber  and  Planing  Mill  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE   MARKET    1057 

General  I-,umber  Vard 

Dry  Kiln  Caipftclty  10  Million  Feet  per  Annum 

General   Mill  and   Cabinet  'Work,   Stock 

Doors,  Saeh  Framea  and  Mouldings 


HARDWOOD  HEADQUARTERS 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Busti  St. 

Member 
SAN  FRANCISCO  Insurance  Brokers  Exchange 
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PIERCE-BOSQUIT 


ASH-BASSVVOOD-BI.<CH 
AROMATIC  RED  CEDAR 
COTTONWOOO-ELM -HOLLY 
SOUTHERN  REO  GUM 
HICKORY-IAURLL-MAPIE 
OREGON  MAPLE-PLAIN  OAK 
-  QUARTERED  OAK - 
WYBROCH  BENDING  OAK 
POPLAR- -WALNUT 


WHITE  BROTHERS 


Abstract  &  Title  Co, 

Capital  Stoclc$  100,000 

Sacramento,  Placerville,;; 
Nevada  City,  Reno'    : 


id  BRANNAN  .STREETS 


SAN  FRANCISCO.  CAL. 


SACRAMENTO    OFFICE 

ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


P.nc.«„o..  ^^^  Francisco,  Cal,  March  17,  1920  --—*'" 


560  Mission  Street 


Twentieth  Year,    No.  11 


A  BIG  THING 


65 


New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Kailway  Exchange  Building 
Portland.  Oregon 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 

Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


A.  A.  E.  Second  Railroad  Conference  Program. 
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American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Officen. 

W.  W.  DeBERARD,  Western  Editor  Engineering  News-Record,  Chicago  J'lRST  VICB-PRESIDE2<T 

T.  A.  EVANS,  Structural  Engineer,  Meade-Mttrrison  Co.,  Chicago  SEX30ND  VI<3VPRE3Sn)E»JT 

JOHN  ERICSON,  City  Engineer,  Chicago „ _ TREASURER 

C.  E.   DRAYER _ SBORHTAKT 


Directon. 


W.  H.  Finlay,  President,   C.  &  N.  W.  Ry.,  Chicago. 

III.,   Past  President. 
W.  W.  K.  Sparrow,  Chief.  Engr.  C.  M.  &  St.  P.  Ry., 

Chicago. 
P.  E.  Harroun.  Consulting  Egn.  San  Francisco,  Cal. 
R.   Burnham.   Consulting   Eng.,   Chicago,   111. 
F.  D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    S.    W.    R.    R., 

Tyler,   Texas. 


E.  F.    Collins,    Valuation    Eng.,    St.    L.-S.    F.    Ry., 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Almert,  Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  Asst.  Eng.,  M.  &  St.  L.  Ry. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexander  Potter,  Civil  Eng.,  New  York  City. 
J.  N.  Hatch.  Consulting  Eng.,  Chicago. 
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NATIONAL  HEADQUARTERS 


Chicago,  ni. 


San  Francisco  Chapter,  A.  A.  E. 

W.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R _ PRESIDENT 

J.  P.  JOHNSTON.  Service  Manager,  Union  Construction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R SECOND   VICE-PRESIDE3<T 

L.  R.  KESSING,  Engineer,  State  Railroad  Commission^ TREASURER 

A.  G.  MOTT,  Asst.  Engineer,  S.  P.  R.  R SBX3RETARY 

COMMITTEES  AND  CHAIfiMEN. 

Membership    D.   L.   REYNOLDS 

Qualification   _ L.  R.  KESSING 

Program    G.  D.  WHITTLE 

Fellowship    j.   R.  ARNOLD 

Publicity  .^ V.  D.  COUSINS 

Ethics  and  Compensation  E.  E.  CARPENTER 

Public   Affairs   R.    Sachse 

Relations  with  Other  Organizations  R.  M.  BEANFIELD 

Regular  Meetings  of  the  Chapter  Montlilf. 

TIME:     First  Tlfursday  of  the  Month;  7:30  P.  M. 

PLACE:      Engineers'   Club,  Mechanics   Institute   Building,  57  Post  St. 


Chapter  Office 


700  Marston  Bnildins 


244  Kearny  St„  San  Francisco 


CHAPTERS  &  CLUBS: 


SACRAMENTO    CHAPTER 

Lathrop,     H.    A. Secretary 

1321  Thirty-third  St.. 
Sacramento       -        -  California 

LOS    ANGKLBS   CHAPTER 

Harrit.    A.    L Secretary 

1104   Central    BuUdlnr 
Los  Angeles  California 


PORTLAND   CHAPTER 

Barnes,  R.  W Sec.  &  Treas. 

36  Union  Station 

Portland         ...         Oregon 

FRESNO    CHAPTER 

lean    L.    Vincenz Secretary 

P.   O.    Box   922 

Fresno        ...        California 

SAN  DIBGO  CHAPTER 

Grumm,    Fred Secretary 

2898  Spruce  Street 
San   Diego        -        -        "allfomia 


SAN    BERNARDINO    CLVB 

Woods,    M.    A Secretary 

608  Tenth  Street 
San    Bernardino        -       California 

EUREKA    CLrS 


Howard, 
Eureka 


. Secrstkry 
CallforaU 
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Devpted  to  the  EngrneeriDK,  Arobl- 
t^clufal.  Building  ana  Industrial  Ao- 
VivUles  of  the  FaciUlc  Coa«t. 


Entered  as  second -claM  matter  at 
Skn  Francisco  Post  Office  under  act  of 
Consress  of  March  3,  1(79. 


ISSUED    EVERT    WEDNESDAY. 

L.  A.  LAR8BN, 

Pabllsker   and   Proprietor. 


Building  {P 
Engineering 


News* 


Subscription  Rates — One  year,  tt.Ot, 
payable  strictly  In  advance.  8ln#ls 
uoples,  ISc. 


SAN  FRANCISCO  OFFICE 

Seo  Mission  Street. 
Telephone— DouBlas    237S. 


J.  P.  FARRELL, Exchangre  Editor 
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.\EWS    FROM    NATIO.XAL,    HKAD- 
Ql'ARTERS. 


At  leaat  30  per  cent  of  the  52  rail- 
road sections  of  the  American  Associa- 
tion of  Eng-ineers  will  send  delegates 
to  the  second  annual  railroad  confer- 
ence to  be  held  in  the  Congress  Hotel. 
Chicago,  on  March  15.  The  total  mem- 
bership of  the  railroad  sections  of  the 
association  is  in  excess  of  four  thou- 
sand. The  seven  largest  sections  In 
point  of  membership  are  the  Pennsyl- 
vania, the  New  York  Central,  the  Chi- 
cago. Burlington  &  Quincy,  the  South- 
ern, the  Baltimore  &  Ohio,  the  Chi- 
cago &  Northwestern  and  the  Illinois 
Central.  Among  the  speakers  and  sub- 
jects are: 

••Plans  for  A.  A.  E.'s  Future  Rail- 
road Work,"  by  G.  W.  Hand,  chief  en- 
gineer of  the  Northwestern  Railway. 
Discussion  by  J.  B.  Jenkins,  valuation 
engineer  of  the  Baltimore  &  Ohio,  and 
F.  E.  Morrow.  Chief  engineer  of  the 
Chicago  &  Western  Indiana. 

"A.  A.  B.  Railroad  Salary  Schedule," 
by  W.  C.  Bolin  of  the  association  rail- 
road committee.  Discussion  by  R.  W. 
Barnes,  principal  assistant  engineer  of 
the  Southern  Pacific.  C.  F.  Bower,  pres- 
ident of  the  Burlington  Lines  East 
Railroad  Section.  A.  M.  Knowles,  pres- 
ident of  the  Erie  Railroad  Section.  O. 
R.  West,  president  of  the  Santa  Fe 
Coast  Lines  Section. 

"Railroad  Eections:  Their  Organiza- 
tion and  Function. •'  The  speaker  is 
not   selected. 

"P^llroad  Sections:  Their  Organlza- 
to  the  Railroad  Management. •'  by  F.  C. 
Huffman,  president  of  the  Chicago  & 
Northwestern    Railroad    .Section. 

"Railroad  Sections:  Their  Relation 
to  the  Chapters,"  by  Paul  Augustinus, 
past  president  of  the  Chicago  Chapter. 

These  subjects  will  be  presented  at 
the  afternoon  session,  of  which  J.  R. 
Lelghty.  chief  engineer  of  the  Missouri 
Pacific,  will  be  chairman.  The  morn- 
ing session,  which  will  be  in  charge  of 
W.  W.  K.  Sparrow,  assistant  chief  en- 
gineer of  the  Milwaukee,  will  be  de- 
voted to  registration,  reports,  and  a 
resume  of  the  accomplishments  of  the 
association  in  railroad  work  during 
1919  by  D.  A.  Tomlinson. 

At  the  evening  session,  at  which  W. 
H.  Hoyt,  chief  engineer  of  the  Duluth, 
Missabe  &  Northern  Railroad,  will  pre- 
side. Doctor  F.  H.  Newell,  president  of 
the  association,  will  speak  on  ths 
"American  Association  of  Engineers — 
Its  Aims  and  Ideals."  Other  speakers 
at  the  even'ng  session  will  be  Arthur 
S.  Tuttle.  chairman,  Eion  J.  Arnold  and 


Oscar  C.  Men  ill.  members  of  a  commit- 
tee   to    represent    Engineering   Council. 

The  Trenton  (New  Jersey)  Club  of  the 
American  Association  of  Engineers  was 
organized  on  February  20  at  the  Tren- 
ton Engi.(jeers'  Club.  Officers  were 
elected  as"  follows:  President,  H.  D. 
Robbins,  division  engineer,  State  High- 
way Department;  vice-president,  G.  R. 
Moore,  assistant  division  engineer. 
State  Highway  Department;  secretary, 
R.  R.  Pope,  resident  engineer,  State 
Highway  -  Department;  and  treasurer, 
A.  G.  Nicolaysen.  State  Board  of  Taxes 
and  Assessments. 

Resolutions  were  adopted  urging 
Congress  to  support  and  make  effec- 
tive the  reclassification  recommended 
by  the  Keating  Commission,  asking 
the  Senate  conferees  on  the  Water 
Power  Bill  to  recede  from  the  Senate 
amndment  providing  that  the  secre- 
tary of  the  Water  Power  Commission 
be  an  army  engineer,  and  encouraging 
the  House  conferees  to  stand  behind 
the  original  provisions  of  the  bill,  and 
urging  the  Congressional  committees 
considering  the  Jones-Reavls  Bill. 
providing  for  a  national  department  of 
public  wciks  to  approve  the  bill. 


The  Bicrrarck  (North  Dakota)  Chap- 
ter of  the  American  Association  of  En- 
gineers was  organized  on  February  20 
with  J.  E.  KaulfuES,  assistant  chief  en- 
gineer of  the  North  Dakota  Highway 
Commission,  president: .  B.  H.  Long, 
vice-president;  G.  F.  Ludvigsen,  as- 
sistant engineer.  North  Dakota  High- 
way Commission,  secretary;  W.  T. 
Stratton.  consulting  engineer.  North 
Dakota  Railroad  Commission,  treas- 
urer. The  usual  committees  were  ap- 
pointed. Including  one  on  licensing. 


The  Ohio  State  Assembly  of  the 
American  Association  of  Engineers. 
composed  of  the  eight  chapters  and  two 
clubs  of  the  Association  of  that  State. 
adopted  a  constitution  at  its  second 
meeting    in    Columbus   on    February    20. 

The  following  oncers  were  elected: 
C.  R.  Rood  of  Toledo,  president:  J.  E. 
Root  of  Akron,  first  vice-president;  E. 
K.  Ruth  of  Cincinnati,  second  vice- 
president,  and  W.  L.  Mattoon  of  Colum- 
bus,  secretarj'-treasurer. 


The  Cambridge  (Ohio)  Club  of  the 
American  Association  of  Engineers 
held  a  novel  and  interesting  banquet 
and  meeting  on  February  25.  Among 
the  speakers  were  Francis  E.  Sheehan. 
superintendent  of  the  Cambridge  Filter 
Plant;    E.    C.    Murray,    general    superin- 


tendent of  the  National  Coal  Company; 
W.  A.  Faucett,  division  engineer  of  the 
State  Highway  Department;  A.  R.  Mc- 
Cuiloch.  chairman  of  the  advisory 
board  of  the  State  Highway  Depart- 
ment; District  Secretary  F.  E.  .  N. 
Thatcher  of  Pittsburgh;  and  H.  J. 
Shaw,  division  engineer  of  the  Marietta 
division    of   the   Pennsylvania   Railroad. 


The  membership  of  the  American  As- 
sociation of  Engineers  at  the  end  of 
February  was  13.081.  On  that  date 
5,635  applications  for  membership  were 
pending. 


The  South  Dakota  Chapter  of  the 
American  Association  of  Engineers,  at 
its  meeting  at  Pierre  on  March  1.  elect- 
ed Frank  S.  Peck,  state  highway  engi- 
neer, president,  and  Assistant  Highway 
Engineer  C.  J.  Loomer,  secretary. 

The  American  Association  of  Engi- 
neers has  granted  club  certificates  at 
Decatur.  Illinois,  and  .\nchorage, 
Alaska. 


Last    Minute    Xews, 

S.  M.  Felton,  president  of  the  Chi- 
cago Great  Western  Railroad,  will 
speak  at  the  evening  session  of  the 
second  annual  Railroad  Conference  of 
the  American  .Association  of  Engineers 
at  the  Congress  Hotel  in  Chicago  on 
March  15.  Mr.  Felton's  subject  will  be 
•'Problems  of  the  Railroad  Since  Their 
Return   to   Private   Control." 


The  Albany  (New  York)  Chapter  of 
the  American  Association  of  Engineers 
has  elected  O.  F.  Rowland,  president; 
R.  N.  Barrett,  secretary;  and  R.  E. 
Hartmann.  treasurer.  Six  vice-presi- 
dents were   elected. 

The  first  action  of  the  chapter  after 
organization  was  a  resolution  support- 
ing the  Jones-Reavis  Bill,  which  is  to 
be  forwarded  to  the  representatives  of 
the  chapter  in  Congress.  The  member- 
ship of  the  chapter  increased  25  per 
cent  within  eighteen  hours  after  the 
meeting. 


AMBRIC.4N    EXfilNEERS    ESTABLISH 
SOUTH    AMERICAN    BRANCH. 


Colonel  C.  H.  Crawford,  manager  of 
the  Baldwin  Locomotive  Works,  Rio  de 
Janeiro,  will  be  the  South  American 
representative  of  the  American  Asso- 
ciation of  Engineers  after  May  11th, 
1920. 

V.  D.  COUSINS, 

For  American  Association  of  Engrs. 
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OFFICIAL  NOTICE. 

AMEKICAN     ASSOCIATION- 
ENGINEERS 
National    Headquarters 
63    East   Adams    St..    Chicago. 


III. 


se;<;oxd    railroad     conferexce 


Congress  Hotel.   Chicagro,   111. 
Monday,   March    l.'S,    193<>. 

Our  first  Railroad  Conference,  held 
at  the  same  place  a  year  ago.  was  a 
great  success  and  laid  the  foundation 
of  all  A.  A.  E.'s  subsequent  railroad 
work.  This  conference  will  pave  the 
way  for  still  greater  railroad  activity. 
Subjects  of  vital  interest  to  all  pro- 
fessional engineers  in  railroad  service 
will  be  presented.  You  should  hear 
these  addresses  and  take  part  in  these 
discussions.     Be  sure   to  attend. 

The  tentative  program  of  this  Con- 
ference is  given  further  on  in 
this  announcement.  All  the  details 
have  not  yet  been  definitely  arranged 
and  the  program  may  be  modified 
slightly.  A  special  bulletin  on  this 
conference  will  be  sent  to  all  chapters. 
clubs  and  railroad  sections  about 
March  10;  watch  for  it.  Every  railroad 
engineer  should  be  there. 


The  Railway  Show  will  be  held  that 
week  at  the  Coliseum.  The  Convention 
of  the  Railway  Signal  Association  will 
be  held  the  same  day,  and  the  conven- 
tion of  the  American  Railway  Engi- 
neering Association  will  begin  the  fol- 
lowing day,  both  being  held  also  at 
the   Congress  Hotel. 


If  you  plan  to  stay  over  night,  make 
your  hotel  reservations  now,  because 
all  hotels  in  Chicago  are  crowded.  The 
Congress  Hotel  will  be  the  most  con- 
venient. Other  good  hotels  are  the  La 
Salle.  Sherman  House  and  Auditorium. 
The  Y.  M.  C.  A.  Hotel  is  near  the  Con- 
gress and  has  many  inexpensive  rooms. 


TentatH'e  Program   for   the 

SECOND      RAILR0.4lD       CONFERENCE 

Florentine    Room,    Con^resH    Hotel, 

ChloaRO,   Illinois 

MONDAY,    MARCH    15,    1920. 
Morning  Session,  0  a.  m. 

Chairman,  W.  W.  K.  Sparrow,  Assis- 
tant chief  engineer,  C,  M.  &  St.  P.  R.  R. 

Registration   begins  at   9   a.   m. 

Meeting  called  to  order  at  10  a.  m. 

Reading  of  summarized  minutes  of 
First    Railroad    Conference. 

Reports  of  Railroad  Sections.  The 
report  of  each  section  will  be  presented 
by  its  official  representative.  All  mat- 
ters which  the  Railroad  Sections  wish 
to  bring  before  the  Conference  should 
be   presented  at  this  time. 

Report  on  Eastern  Region  Confer- 
ence at  Washington.  W.  L..  Brown, 
Lackawanna  R.  R.  Section. 

Discussion  of  reports,  led  by  W.  L. 
Darden,  President  Seaboard  Air  Line 
Section;  E.  R.  Taylor,  N.  Y.  C.  &  St.  L. 
Section;  A.  H.  Utter,  Secretary  C.  B.  & 
Q.  Lines  West   Section. 

A.  A.  E.'s  Work  in  the  Railroad 
Field  During  1919.  D.  A.  Tomlinson. 
A.  A.  E.  Railroad  Committee. 

Discussion,  led  by  F.  K.  Bennett, 
President  Twin  City  Chapter,  and  Lef 
Winshlp.  Mo.  Pac.    R.   R.   Section. 

Adjourn   12:30  or  1   p.  m. 

Aftrrao«ti   Sexiilon,  2   ii.   ni. 


Chairman,  J.  R.  Lelghty,  Chief  Engi- 
neer.  Mo.  Pac.  R.  R. 

Plans  for  A.  A.  E.'s  Future  Railroad 
Work.  G.  W.  Hand,  Chairman  A.  A.  E. 
Railroad   Committee. 

Discussion,  led  by  J.  B.  Jenkins. 
President  B.  &  O.  R.  R.  Section,  and  ¥. 
E.  Morrow,  President  C.  &  W.  I  R,  R. 
Section. 

Railroad  Sections:  Their  Organiza- 
tion and  Functions.  (To  be  presented 
by  an  olflcer  of  the  Pennsylvania  Rail- 
road Section.) 

Railroad  Sections:  Their  Relation  to 
the  R.  R.  Management.  F.  C.  Huffman, 
President  C.  &  N.   W.   R.  R.  Section. 

Railroad  Sections:  Their  Relation 
to  the  Chapters.  Paul  Augustinus,  Fast 
President   Chicago  Chapter. 

Discussion,  led  by  AV.  B.  Crenshaw, 
President  Southern  R.  R.  Section;  Wm. 
.1.  H.  Strong,  President  Chicago  Chap- 
ter; F.  P.  Patenall,  B.  &  O.  R.  R.  Sec- 
tion. 

A.  A.  E.  P^llroad  Salary  Schedule. 
W.  C.  Bolin,  A.  A.  E.  Railroad  Commit- 
tee. 

Discussion,  led  by  R.  W.  Barnes.  So. 
Pacific  R.  R.  Section;  C.  F.  Bower, 
President  C  B.  &  Q.  Lines  East  Sec- 
tion: A.  M.  Knowles.  President  Erie  R. 
R.  Section;  O.  R.  West,  President  A.,  T. 
it  S.  F.  Coast  Lines  Section. 

-Adjourn,   6:30   or   7   p.   m. 


EV€ 


line    SeHiilon,  8  p.   m. 

Hoyt,   Chief  Bogi- 


Chairman   Wm. 
neer.   D..   M.   &   N.   R.    R. 

Classification  and  Compensation  of 
Engineers.  -Arthur  S.  Tuttle,  Deputy 
Chief  Engineer,  Board  of  Estimate  and 
.\pportlonment.  New  York  City,  Chair- 
man; Col.  Bion  J.  Arnold,  Consulting 
Engineer.  Chicago;  Oscar  C.  Me;rrill, 
Chief  Engineer,  U.  S.  Forest  Service, 
Washington;  Members  Engineering 
Council's  Committee  on  the  Subject. 

The  American  Association  of  Engi- 
neers— Its  Aims  and  Ideals.  Dr.  F.  H. 
Newell,   President  A.  A.  E. 

C.    E.    DRAYER, 

Secretary. 


-SAN   FR.4NCISCO   CH.\PTER. 


San  Francisco,  March  3,  1920. 
Board  of  Directors, 

American    Association    of    Engineers, 
San  Francisco  Chapter.  S.  F.  Cal. 
Gentlemen: 

I  am  presenting  for  your  considera- 
tion a  proposal  to  modify  the  rules  of 
procedure  under  which  our  chapter 
meetings  are  now  being  governed. 
You  .have,  no  doubt,  observed  at  recent 
meetings   the   following  conditions: 

1.  A  large  portion  of  the  available 
time  has  been  devoted  to  entertaining 
the  members  by  some  speaker  on  sub- 
jects somewhat  foreign  to  the  purpose 
of  our  association.  These  lectures  have 
been  interesting,  however,  and  should 
possibly  be  continued  in  some  manner 
as  not  to  disrupt  the  business  meetings. 

2.  There  is  a  tendency  of  a  part  of 
the  members  to  make  amendments  to 
amendments,  thereby  delaying  parlia- 
mentary procedure  and  preventing  the 
consideration  of  more  important  mat- 
ters. 

3.  The  reports  of  committee  chair- 
men vary  from  zero  report  to  long- 
winded  generalizations,  which,  while 
valuable  to  the  Board  of  Directors  are 
not  of  considerable  interest  to  the 
membership. 

4.  Members  persist  in  asking  ques- 
tions   which   could    be   better   answered 


by  an  individual  member  of  the?  &bard 
of  Directors,  at  some  other  time  than 
at   the   meeting. 

5  Resolutions  are  adopted  at  every 
meeting  over  the  head,  as  it  were,  of 
the  Board  of  Directors,  and  often  wlth- 
iiut  consideration  being  given  to  the 
results.  I  might  almost  say  that  de-. 
mocracy  prevails  to  a  greater  degree 
than   required. 

May  I  suggest  for  your  consideration, 
that  it  would  be  wise  to  hold  one  so- 
cial meeting  per  month  and  one  busi- 
ness meeting  per  month,  and  that  out- 
side speakers  be  present  at  the  soda] 
tneeting. 

I  am  listinK  below  a  numljer  of  sub- 
jects which  the  -American  Association 
of  Engineers  could  well  afford  to  In- 
vestigate and   pass  judgment  upon. 

1.  The  National  Automobile  Asso- 
ciation should  be  enlisted  in  our  ef- 
forts to  secure  satisfactory  compen- 
sation for  highway  engineers,  because 
the  automobile  men  are  the  ones  par- 
ticularly interested  in  seeing  the  state 
funds  and  national  funds  actually  put 
into  the  roads. 

2.  We  should  debate  the  American 
plan  in  industry  and  endorse  it  and 
forward  to  national  headquarters,  and 
attempt  to  secure  their  endorsement 
of  the  plan. 

3.  There  are  many  ^wovld  be  inven- 
tors in  the  United  States  who  are  con- 
tributing to  the  financial  welfare  of 
many  patent  attorneys.  Engineers  are 
seldom  consulted  iiy  these  inventors 
before  or  after  patents  are  obtained. 
Our  association  might  be  able  to  work 
ou.t  a  plan  for  permitting  inventors  to 
consult  our  members  prior  to  making 
patent  applications,  thus  saving  many 
patent  fees  on  one  hand  and  encourag- 
ing the  use  of  engineering  services  on 
the  other  hand. 

4.  There  are  various  rate  cases  pend- 
ing before  our  State  Railway  Commis- 
sion In  which  utilities  have  asked  for 
increased  rates  in  order  to  compen- 
.=ate  for  the  loss  in  the  value  of  the 
dollar.  Such  increases  are  not  going 
to  be  very  popular,  but  are  absolutely 
necessary.  As  citizens  we  express  our 
opinions  about  justice  of  .railway  de- 
cisions. As  engineers,  we  should  ex- 
press the  united  opinions  as  to  the  ne- 
cessity of  these  rate   increases. 

5.  Until  such  time  as  we  have  ob- 
tained the  services  of  a  full  time  sec- 
retary, I  think  it  would  be  desirable, to 
pay  our  present  secretary  some  com- 
pensation for  the  many  hours  overtime 
he  devotes  to  the  association  work. 

6.  We  should  follow  up  our  plan  of 
corresponding  with  the  chief  engineers 
of  this  community  and  endeavor  to  se- 
cure their  application  for  membership 
in  our  association. 

7.  The  present  problem  of  financing 
the  Ketch  Hetchy  construction  should 
interest  our  association,  and  we  might 
well  go  on  record  as  favoring  the 
financial  plan.  If  legal,  so  as  to  avoid 
delaying  this  work. 

8.  We  should  endorse  the  plans  for 
preventing  suffering  due  to  the  short- 
age  of  water  expected   in    1920. 

9.  We  should  endorse  the  activities 
of  the  Government  and  private  indi- 
viduals In  their  efforts  to  promote 
thrift  and  increased  production  as  a 
means  of  reducing  the  present  price 
level. 

10.  We  should  consider  the  matter  of 
Immigration  laws  and  its  effect  on  In- 
state some  of  the  ways  in  which  this 
is  accomplished. 


Wfrdnesaay,  March-  17,  1920. 
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dustry  and  economics,  and  forward  res- 
.olutions  covering:  our  ideas  on  the 
^matter  of  an  increase  or  restriction  of 
^immigration. 

^  II.  "\A'e  should  discuss  tlie  alleged 
pilfering  of  tile  municipal  depreciation 
'•funds    which    has    occurred    on    various 

occasions. 

12.  Our  chapter  includes  engineers 
from  all  points  around  the  liay  and 
should  attempt  to  secure  some  uni- 
formity of  opinion  on  the  relative  mer- 
its of  Alameda  and  San  Francisco  as  a 
naval  base. 

13.  Some  discussion  might  well  be 
heard    on    the    Spring    Valley   purchase 

■plan. 

14.  The  growing  transportation 
problems  in  the  bay  cities  should  be 
given  some  attention  by  our  associa- 
tion. 

15.  We  should  secure  speakers  com- 
petent to  inform  us  regarding  possi- 
bilities of  erecting  a   trans-bay   bridge. 

16.  There  are  many  safety  problems 
in  our  midst,  of  which  our  members 
are  cognizant,  and  which  might  be 
solved  by  the  action  of  our  chapter. 

17.  Our  chapter  should  interest  it- 
self in   local   Americanization  work. 

18.  The  proposal  in  Congress  to  es- 
tablish a  free  trade  zone  in  San  Fran- 
cisco should  be  debated  and  some  opin- 
ion formulated  as  to  the  advisability  of 
this  plan. 

19.  We  should  invite  the  State  High- 
way Engineer  to  discuss  the  state 
highway  plans  before  our  chapter. 

18.  We'  should  debate  and  formulate 
resolutions  endorsing  or  disapproving 
Senate  Bill  No.  3702  on  the  question  of 
universal   military  tfaining. 

The  foregoing  subjects  will  attract 
members  to  the  meetings  and  will  re- 
sult in  wide  and  favorable  publicity 
being  given  to  the  American  Associa- 
tion of   Engineers. 

Furthermore,  it,  is  our  duty  as  citi- 
zens with  technical  training  to  advise 
our  neighbors  on  matters  of  this  kind. 
and  we  should  take  steps  to  become  in- 
formed as  to  the  merits  of  each  of  the 
foregoing  propositions. 

It  is  doubtful,  if.  however,  we  can 
progress  very  far  along  these  lines  un- 
til we  reduce  the  amount  of  small  busi- 
ness carried  on  in  our  rheetings,  or  in- 
crease the  number  of  meetings  per 
month. 

I  am,  Yours  very  truly. 

V.   D.    COUSINS. 
Telephone  Engineer. 
♦ 

ENGI\EEHS      HE-\R     MR.     MIXER 
THIPMAX. 

..  Thursday  evening,  March  4th,  the 
American  Association  of  Engineers  was 
addressed    by    Mr.    Miner    Chipman    on 

■the  subject.  "The  Engineer  as  an  Ex- 
ecutive." 

The  message  of  tliis  great  industrial 
engineer  to  the  four  hundred  members 
of  the  local  profession  was  the  most 
inspiring  one  ever  delivered  before  a 
technical  body.  Incident  after  inci- 
dent    was     cited     tlo     demonstrate     the 

■o"pinion  of  the  speaker  that  engineers 
make  the  best  executives  when  given 
full  power  by  the  directors  to  act.  He 
predicted  that  the  future  leaders  in 
the  manufacture  and  sale  of  goods 
would  come  from  the  ranks  of  the  pro- 
fessional engineers.  The  day  of  the 
practical  business  man  is  closing,  to  be 
followed  by  the  day  of  the  scientist, 
who    is.    in    reality,    the    most    practiral 


man  in  the  world,  because  he  accepts 
greater  hazards  in  attempting  new 
projects  Willi  a  confidence  born  of  a 
knowledge  of  his  power  in  controlling 
the  great   force  of  nature. 

V.  D.  COUSINS, 
For  American  Association  of  Engrs. 


E.\«IXEERS      EXDORSE     HETCH 
HETCHY    PLANS. 


The  American  Association  of  Engi- 
neers adopted  resolutions  unanimous- 
ly urging  the  continuance  of  the  work 
on   the  Hetch   Hetchy  project. 

Copies  will  be  forwarded  to  the 
forwarded  to  the  Mayor  and  the  Board 
of  Supervisors.  This  Association  num- 
bers over  four  hundred  professional 
engineers  of  all  specialties,  and  its 
vote  of  confidence  in  the  work  of  the 
City  Engineer,  and  its  offer  of  co-op- 
eration should  assure  the  public  that 
our  greatest  municipal  project  will 
proceed  in  an  orderly  and  efficient 
manner. 

V.  D.  COUSINS, 
For  American  Association  of  Engrs. 

A    Resolution    Relative     to    the     Hetch 

Hetchy  Project   by   the  American 

Association    of    Engineers. 

Whereas,  The  American  Association 
of  Engineers,  San  Francisco  Chapter, 
note  with  necessary  concern  the 
threatened  cessation  of  work  on  the 
Hetch  Hetchy  project,  with  the  possi- 
bilities of  a  breakdown  on  the  morale 
and  efhciency  of  the  present  construc- 
tion organization,  with  an  attending 
economic  loss  to  the  City  of  San  Fran- 
cisco. 

Whereas,  The  Hetch  Hetchy  project, 
a  colossal  engineering  feat,  has  been 
made  possible  only  after  a  hard,  long, 
bitter  fight,  still  fresh  in  the  minds  of 
not  a  few,  against  corporative  and  po- 
litical interests,  and  by  the  people  of 
San  Francisco,  who  have  provided  the 
necessary  financial  means  and  machin- 
ery by  a  vote  of  a  large  plurality.  It 
is,  therefore,  a  duty  to  the  people  as 
well  as  an  obligation  to  those  public 
spirited  citizens  whose  efforts  have 
made  this  great  municipal  water  sys- 
tem possible,  that  the  completion  of 
the  project  be  expedited,  so  that  the 
present  generation  shall  derive  some 
of  its   benefits. 

Whereas.  The  logical  program  to 
follow  is  doubtless  to  complete  as  rap- 
idly as  possible  the  development  of 
the  preliminary  works,  in  order  to 
reach  that  phase  of  the  project  that 
will  promise  some  income  to  the  mu- 
nicipality. 

Whereas,  The  uncertainty  of  an  ade- 
quate water  supply  and  of  a  sufficient 
.potential  hydro-electric  power  supply 
have,  been,  and  are.  at  the  present 
time  determining  i'actors  in  the  loss 
to  the  San  Franeisco  Bay  District  of 
extensive  and  important  industrial  ac- 
tivities. 

Therefore,  Ue  It  llesolved.  That 
the  San  Francisco  Chapter  of  the 
American  Association  of  Engineers 
recognize  and  appreciate  in  the  highest 
degree,  the  great  li'.'complishments, 
involving  no  little  engineering  skill, 
and  the  splendid  efficient  organiza- 
tion of  the  City  p;ngincer  and  his  as- 
sistants in  the  prosecution  of  the  work 
of  the  Hetch  Hetchy  system,  and  that 
the  work  now  being  done  by  force  ac- 
count, under  the  jurisdiction  of  the 
Citv    Engineer    is    resulting    in    a    con- 


siderable saving  to  the  City  of  San 
Francisco,  we,  therefore,  offer  the  City 
Engineer  of  San  Francisco,  our  full 
support  and  confidence  in  the  present 
crisis. 

Resolved,  That  the  present  finan- 
cial crisis  of  the  Hetch  Hetchy  project 
demands  immediate,  definite  and  de- 
cisive action  by  the  Board  of  Super- 
visors that  will  insure  no  delays  in  the 
development  of  the  project  which  is 
urgently  needed  by  the  people  of  San 
Francisco. 

Resolved,  That  the  action  by  the 
Mayor  of  San  Francisco  in  the  present 
Hetch  Hetchy  crisis  is  hereby  en- 
dorsed. 

HesolvL'd.  Tlia:  a  copy  of  these  res- 
olution.s  be  transmitted  to  the  Mayor, 
the  Board  of  Supervisors,  to  the  City 
Engineer  and  the  City  Attorney, 

Unanimously    adopted    March    4,    1920. 


E.\c;i.\EE«S    SELECTED  FOR 
PLAIXSHIHG      IRRIGATION      DIS- 
TRICT,  MKRCED    COIXTY. 

At  the  regular  meeting  of  the  Board 
of  Directors,  held  on  Tuesday,  March  2. 
the  firm  of  Olmsted  and  Gillelan  of 
Los  .Angeles  and  San  Francisco,  were 
engaged  to  make  the  engineering  ex- 
aminations looking  to  the  development 
of  the  Plainsburg  Irrigation  District, 
The  district  considers  itself  fortunate 
in  being  able  to  retain  such  a  widely 
experienced   engineering  firm. 

Olmstead  &  Gillelan's  experience 
along  irrigation  lines  has  been  ex- 
tremely wide  and  varied.  With  the 
organization  at  their  disposal  there  is 
no  branch  of  irrigation  engineering 
that  they  are  not  eminently  equipped 
to  handle.  Their  experience  in  South- 
ern California  in  the  installation  of  ir- 
rigation systems  where  pumps  and 
wells  are  the  sources  of  supply  and 
pipe  lines  the  distributing  medium, 
will   be   of   great   value   to   this  district. 

The  senior  member  of  the  firm,  Mr. 
Olmstead,  has  just  completed  a  report 
for  the  Department  of  the  Interior  on 
the  flood  control  and  irrigation  devel- 
opment of  the  Gila  River  in  New  Mex- 
ico and  Arizona.  This  work  was  done 
under  the  direct  appointment  of  Frank- 
lin K.  Lane. 

It  is  expected  that  these  engineers 
will  start  the  field  work  in  the  Plans- 
burg  Irrigation  District  in  the  near 
future. 


HVM-VX    EXGIXEERING. 

By  'William   S.  >VolIner. 

President    San    Francisco    Chaiitcr, 

A.    A.   E. 

The  engineer  has  always  been  con- 
sidered as  a  man  dealing  primarily 
with  the  strength  of  materials  as  op- 
posed to  the  forces  of  nature.  His  field 
has  been  assumed  to  be  the  designing 
of  structures  and  similar  work  that 
must  withstand  the  test  of  time  and 
the  elements,  and  without  doubt  the 
engineering  profession  has  taken  this 
as  representing  its  complete  function, 
or  at  least  a  very  large  part  of  its  com- 
plete function.  The  engineer  who  dealt 
with  the  human  problem  was  first  the 
minister  of  religion  and  the  teacher. 
Later,  when  it  began  to  be  recognized 
that  this  in  itself  was  a  specialized 
field,  the  volunteer  social  service 
worker  sprung  into  being  and  as  the 
(Continued    on    Page    2.'!) 
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BUILDING. 


APABTMEXT  HOISES. 

Contract   Awaided. 

APARTMENTS  Cost.    S15.68.- 

BERKELEY,  Alameda  Co..  Cal.  Le  Roy 

near  Buena  Vista. 
Two-story  frame  apartments  (4  3-room 

apts.) 
Owner — Miss     Marie     Boutin.      1547   Le 

Roy.  Berkeley. 
Architect — ^Jas.  W.  Plachek.  2014   Shat- 

tuck  Ave..   Berkeley. 
Contractor— Verne  Dildine.  484  G3rd  St.. 

Oakland. 


Plans  Being  Prepared. 
APARTMENTS  Cost.  $85,000 

SAN    FRANCISCO.      Western    Addition. 
Three-story  frame  apartment  house  (42 

2  and  3  room  apts.) 
Owner — Withheld. 
Architect — Arthur     C     Scholz,     Phelan 

Eldg.,  San  Francisco. 


Plans  Being  Prepared.  Ready  for 
Figures  in  About  a  Week. 

APARTMENTS  Cost,  $120,000 

SAN  FRANCISCO.  Geary  Street  bet. 
16th  and  17th  Avenues. 

Six  two-story  and  basement  frame  and 
plaster  apartment  houses.  4  apts.  in 
each  building  of  4   and   5  rooms. 

Owner — A.  Haase.  431  Folsom  St..  San 
Francisco. 

Architect — C.  O.  Clausen.  Hearst  Bldg.. 
Sar.  Francisco. 

BANKS 

Contract.  Awarded. 

BANK    BUILDING  Cost.    ?72.000 

SANTA  ROS-4.   Sonoma  Co..  Cal. 
One-story  reinforced  concrete  and  terra 

cotta    bank    building. 
Owner — Savings    Bank    of    Santa    Rosa. 

4th  and  Exchange  Sts..  Santa  Rosa. 
Architects — Reed     &     Corlett.  Oakland 

Bank    of    Savings    Bldg..    Oakland. 
Contractor — Cha.'s.      W.    Heyer      Jr..    504 

Wells  Fargo  Bldg..   San  Franc'sco. 


Contract  to  be  Awarded. 

BANK   BUILDING  Cost,    $18,435 

COLMA.  San  Mateo  Co.,  Cal. 

One-story      reinforced     concrete     bank 
building. 

Owner — Colma   State   Bank. 

Architect — Paul     F.  De     Martini.     2123 
Powell  St..  San  Francisco. 

Low  Bidder — Louis  Cereghino,  180  Jes- 
sie St..  San  Francisco. 
NOTE: — Contract    includes    all    work. 

except  bank  fixtures. 

Contract   Awarded. 

BANK   BUILDING  Cost.    $15,850 

FOLSOM,  Sacramento  Co..  Cal. 
One-story   concrete      and    frame      bank 
buildine. 


Owner — Bank  of  Folsom. 

Architect— A.  W.  Campbell.  3455  "J"  St.. 

Sacramento. 
Contractor— Wm.     C.  Keatine.     Capitol 

Bank  Bldg..  Sacramento. 

BOXDS.  "" 

OAKDALE.  Stanislaus  Co.,  Cal. — The 
Grammar  School  Board  is  contemplat- 
ing a  bond  election  to  secure  $85,000 
with  which  to  purchase  a  site  and  erect 
a  new  school  building.  Members  of 
the  School  Board  are: 

W.  B.  Reynolds,  Mrs,  A.  D.  Slvley,  J. 
F.  Tulloch,  C.  B.  Holllway  and  L.  J. 
Edwards. 


BURLINGAME,  San  Mateo  Co.,  Cal. 
— March  26th  is  the  date  set  to  decide 
the  question  of  voting  a  tax  to  provide 
funds  with  which  to  erect  additional 
class  rooms  to  the  Roosevelt  School  at 
the  south  corner  of  Broadway  and  Van- 
couver avenues,  including  the  pur- 
chase of  the  necessary  furniture.  The 
sum  of  $19,500  is  needed  to  finance  the 
work. 

Trustees  of  the  Burlingame  School 
District  are:  M.  G.  McCIinton.  Frank 
H.  Thrall  and  Mrs.  J.  M.  Vlckerson. 


BENICIA,  Solano  Co.,  Cal.— The  City 
Trustees,  J.  G.  McAravy,  City  Clerk, 
have  authorized  the  call  of  a  bond  elec- 
tion to  finance  the  following  Improve- 
ments: 

Breetlon  ot  CommnnttT  Hall,  esti- 
mated at  $45,000.  Plans  for  this 
structure  are  being  prepared  by  Ar- 
chitect A.  Lerame,  337  Seventh  Ave., 
San  Francisco. 

Playgrronnd  Inproveinpiita.  including 
leveling  a  space  125  feet  square  and 
covering  same  with  gravel  4  Inches 
deep  and  furnishing  and  Installing  the 
necessary  apparatus,  $3,200.  A  con- 
venience station  and  two  drinking 
fountains,  $3,200. 

Street  ImproTementa,  estimated  at 
$28,808.  not  including  paving  or  ma- 
cadamizing except  In  First  street; 
grading  and  filling  East  J  from  end 
of  paving  to  Fourth  street,  the  fill  to  be 
only  part  oi  the  width  of  the  street. 
West  Third  from  alley  between  G  and 
H  to  J.  West  Second  from  G  to  J. 
West  H  from  Second  to  between  Third 
and  Fourth.  West  I  from  Second  to 
Third.  East  Fifth  from  G  to  M. 
Widening  present  grade  four  feet  on 
East  H  between  Second  and  Third. 

First  street  is  to  be  scarified  from 
the  S.  P.  right-of-way  to  L  street  and 
Onished  with  a  top  dressing,  this  work 
will  cost  about  $7,500. 

Fire  rqaipment,  $13,000  for  an  auto 
fire  truck  and  $2,000  for  coats,  hose. 
helmets,    etc. 


CITRONA  PARK,  Glenn  Co.,  Cal.— An 
election  will  be  held  In  the  Citrona 
Park  School  District  March  27th,  to 
decide  the  question  of  issuing  bonds  of 
$10,000    with      which    to    erect      a    new 


school  building.  Trustees  of  the  dis- 
trict are:  H.  M.  Klngwlll,  J.  g.  Wil- 
son and  A.  L.  Cunningham. 


VALLEJO.  Soiano  Co..  Cal. — Seeking 
a  commission  to  prepare  plans  for  one 
or  more  schools,  under  the  proposed 
bond  election,  a  representative  of  the 
Geo.  C.  Sellon  Co.,  Architects.  MItau 
Bldg..  Sacramento.  Is  in  Vallejo, 


CONCORD.    Contra    Costa    Co.,    Cai. 

Steps  are  being  taken  for  an  election 
to  decide  the  question  of  ISGUlns  tnd 
selling  bonds  of  $200,000  with  which 
to  finance  construction  of  a  new 
elementary    school    building. 

Wm.  H.  Hanlon  is  County  Super- 
intendent of  Schools. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Bonds  of  $70,000  for  the  purchase  of 
additional  land  and  the  construction  of 
additions  to  the  present  grammar 
school  building  were  voted  at  -a  recant 
election. 


SANGER.  Fresno  Co..  Cal. — Bonds  of 
$42,000  have  been  voted  for  a  new 
grammar  school  building. 


TOMALES.  Marin  Co..  Cal. — An  elec- 
tion has  been  called  in  the  Tomalea 
Union  High  School  District  to  rote 
bonds  of  $20,000  with  which  to  erect  a 
new  high  school  building.  The  district 
comprises  Bloomfield  and  Valley  Ford, 
in  Sonoma  County,  and  Tomales  In 
Marin  County. 


TULARE,  Tulare  Co.,  Cal.— The  City 
Council  has  adopted  re8olutl«ns  de- 
claring their  intention  of  calling  an 
election  to  decide  the  question  of 
Issuing  bonds  with  which  to  finance 
construction  of  a  City  Hall  and  Muni- 
cipal Auditorium  Building.  This  action 
was  taken  In  response  to  a  petition 
presented  some  weeks  ago. 

Architects  W.  C.  Perry  and  Q.  B. 
Sturgeon,  Newhall  Bldg.,  San  Fran- 
cisco, have  prepared  plans  for  the 
structure. 


YREKA,  Siskiyou  Co.,  Cal. — Up  to 
March  20th.  10  A.  M.,  bids  will  be  re- 
ceived by  the  County  Supervisors  for 
the  purchase  of  the  Dunsmuir  Gram- 
mar School  Bond  Issue  in  the  sum  of 
$35,000. 

Plans  for  the  building  to  be  erected 
from  the  proceeds  of  the  sale  were  pre- 
pared by  Architects  Woollett  &  Lamb, 
Physicians  Bldg..  Sacramento. 


FRESNO.  Fresno  Co.,  Cal. — Bids  will 
be  received  by  D.  M.  Barnwell,  County 
Clerk,  up  to  March  20th  for  the  pur- 
chase of  the  $40,000  bond  Issue  of  the 
Calwa  School  District.  Proceeds  of 
the  sale  will  finance  construction  of  a 
new  school  building. 

Ernest  J.  Kump.  Rowell  Bldg.,  Fres- 
no,  is  the  architect. 


Wednesday,   Match   17.   1930. 
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SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co.,  Cal. — On  March  26th  this  city 
will  vote  on  the  question  of  issuing 
bonds  with  which  to  finance  construc- 
tion of  a  new  school  building:  in  the 
northern  section  of  the  town. 

C.  C.  Conrad  is  a  member  of  the  City 
School  Board. 


SAN  JUAN,  San  Benito  Co..  Cal. — 
March  26th  is  the  date  set  by  the  City 
Trustees  to  d.6Cide  the  question  of 
issuing  and  selling  bonds  of  $20,000  to 
Hnance  construction  of  a  sewer  system, 
including  a  septic  tank  and  works  for 
the  purification  of  sewage. 

W.  E.  Hodges  is  Town  Clerk. 


SONOMA.,  Sonoma  Co.,  Cal. — The  City 
Council  has  decided  to  submit  to  the 
voters  at  the  regular  city  election  in 
April  the  question  of  issuing  bonds  of 
157,000  for  street  and  sewer  improve- 
ments. 

Preliminary  plans  for  the  work  are 
now  being  completed  by  Howe  & 
Peters,  Engineers,  24  California  St., 
S«n  Francisco. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— April  12th  is  the  date  set  by  the  City 
Trustees  to  vote  bonds  of  $25,000  with 
which  to  finance  construction  of  a  spur 
track  to  the  municipal  wharf. 

C.   L.  Dlmmitt   is  City  Engineer. 


YREKA,  Siskiyou  Co.,  Cal. — The  Coun- 
ty Supervisors  have  passed  a  resolu- 
tion calling  an  election  to  decide  the 
question  of  issuing  and  selling  bonds 
of  $1,050,000  with  which  to  construct 
a  system  of  county  highways.  Approx- 
imately 134  miles  of  highways  will  be 
constructed  under  the  issue. 
W.   J.   Neilon  is  County  Clerk. 


BAKERSFIELD,  Kern  Co.,  Cal.— A 
bond  issue  for  the  proposed  memorial 
auditorium  for  Kern  County  will  prob- 
ably be  submitted  at  the  election  on 
May  4.  Tentative  plans  for  the  audi- 
torium to  be  erected  in  Bakersfield 
have  been  prepared  by  Architect  Chas. 
H.  Biggar.  The  estimated  cost  is  $800,- 
««0  including  furnishings.  Plans  have 
been  made  for  eight  smaller  buildings, 
estimated  to  cost  $12,000  to  $13,000 
each  to  be  erected  in  various  communi- 
ties in  the  county.  A  site  for  the 
memorial  hall  has  been  purchased  by 
the   Supervisors. 

SANTA  ROSA.  Sonoma  Co.,  Cal.— 
Preliminaries  have  been  completed  by 
the  School  Board  for  an  election  to  de- 
cide the  question  of  issuing  bonds  of 
$260,000  with  which  to  flnrnce  school 
improvements.  The  election  will  be 
held  April  6th.  the  date  set  for  the 
Municipal  election. 

T.  F.  Brownscombe  is  City  Superin- 
tendent of  Schools. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
—On  the  April  ballot  the  City  Trustees 
have  decided  to  submit  the  question  of 
issuing  bonds  of  $80,000  with  which  to 
finance  construction  of  a  storni  sew- 
er system.  The  election  held  about  a 
year  ago  to  secure  $60,000  for  the  same 
purpose  was  defeated. 

Grace  E.  Castner  is  City  Clerk. 


FAIKOAKS.  Sacramento  Co.,  Cal. — 
Bonds  of  $15,000  with  which  to  erect  a 
new  school  building  have  been  voted  in 
the  Carmichael  School  District.  It  is 
planned   to  erect  a  two-room  structure 


to  be  completed  by  the  opening  of  the 
Fall  term. 


COLUSA,  Colusa  Co.,  Cal.— Bids  will 
be  received  by  B.  L.  McCue,  City  Clerk, 
up  to  March  22nd,  8  p.  m.,  for  the  pur- 
chase of  $21,427.30  worth  of  street  im- 
provement  bonds. 


"chTTrcheST 


Contract  Awarded. 

CHURCH  Cost,   $50,000 

RENO,  Nevada.     Court  and  Granite  Sts. 

Reinforced  concrete  church,  78x82. 

Owner — First  Church  of  Christ  Scient- 
ist. E.  H.  Beemer,  Chairman  of 
Building  Committee,  Reno,  Nevada 

Architect — George  Foote  Dunham,  806 
E-Sherman  St.,  Portland,  Ore. 

Contractor — E.  K.  Fowler,  Reno,  Nev. 


Contract  Signed. 

CHURCH  Cost.  $69,591 

ALAMEDA,  Alameda  Co.,  Cal.  No.  1931 
San  Antonio  Avenue. 

Reinforced  concrete  church  (Mission 
style.) 

Owner — St.  Joseph's  Catholic  Church. 
(Rev.  J.  B.  Fraught,  Pastor.) 

Architects — W.  D.  Shea  and  Henry  A. 
Minton,  244  Kearny  St.,  San  Fran- 
cisco. 

Contractor — John  J.  Leonard,  180  Jes- 
sie St.,  San  Francisco. 


Plans  Being  Figured. 

CHURCH   AND   PARISH  HOUSE 
Cost.  $60,000. 

CENTERVILLE,   Alameda  Co..   Cal. 

One-story  reinforced  concrete  and  hol- 
low tile  church  and  parish  house. 

Owner — Centerville  Roman  Catholic 
Parish.     Rev.  Souza  is  Pastor. 

Architects — Shea  &  Minton,  244  Kearny 
.St.,  San  Francisco. 
Figures  are   being   taken   for  a   gen- 
eral   contract. 

FACTOMES     AND     WABEHOUSES. 

Sketches  Being  Prepared. 

WAREHOUSE  Cost,   $250,000  ap- 

proximately. 

SAN  FRANCISCO.  Steuart  and  Folsom 
Streets. 

Three,  four  or  flve-story  Class  "C"  or 
reinforced  concrete  warehouse  and 
shop  building. 

Owner — State  of  California. 

Architect — Eng.    Dept.    of    State    Board 
of    Harbor    Commissioners     Ferry 
Bldg.,  San  Francisco. 
The    building    is    to    be    designed    for 

the  State   Purchasing  Department    and 

for  the  work  shop  of  the  State  Harbor 

Commlseion. 


Bids  in.  Contract  to  be  Awarded  Next 
Week. 

WAREHOUSE  Cost,  $250,000 

SAN  FRANCISCO.  SW  Bryant  and 
Rincon   (Bet.   1st  and   2nd  Sts.) 

Flve-story  reinforced  concrete  ware- 
house, 160x160. 

Owner — The  Ondawa  Co.,  268  Lee  St., 
Oakland. 

Architect — Earl  B.  Scott,  Humboldt  Bk. 
Bldg.,  San  Francisco. 

Engineer— W.  H.  Ellison,  369  Pine  St., 
San  Francisco. 


Plans   to  be   Prepared. 

WAREHOUSE.   ETC.  Cost.   $20,000 

OAKDALE.  Stanislaus  Co..  Cat. 


Fireproof  warehouse  and  bleaching 
shed.   60x120. 

Owner — Oakd.ale  Almond  Growers'  As- 
sociation, W.  H.  Besecker.  Secre- 
tary.   Onkfl.Tlc. 

Architect — Not  Yet  Selected. 


Plans  Being  Figured.     Bids  Close  Mar. 

26th.  1:30  P.  M. 

STORAGE  PLANT  Cost.   $ 

SANTA  ROSA,  Sonoma  Co..  Cal.  County 

Farm  Site. 
For   the   erection   and   completion   of  .i 

cold  storage  plant. 
Owner — County  of  Sonoma,  W.  W.  Felt 

.Ti-..  Couiii  .•  Clerk,  Santa  Rosa. 
Architect — Not  Given. 

l^lans    may    be   seen    at    the    office   of 
the  County  Clerk. 


Contract     Awarded.       Ready     for     Sub- 
Figures  in  About  Two  Weeks. 
ADDITION  Cost,  $362,500 

SAN  FRANCISCO.  Eighth  and  Brannan 

Streets. 
One   and   four-.story   and   basement   re- 
inforced concrete  addition  to  pres- 
ent plant.  175x275. 
Owner — National  Carbon  Co..  Premises. 
Engineer — Maurice  Couchot,  110  Sutler 

St..  San  Francisco. 
Contractor — Hannah  Bros..  142  San- 
some  St..  San  Francisco. 
NOTE: — Tlie  contract  was  signed  on 
March  5th  and  includes  ail  work  ex- 
cept the  offices,  which  will  be  under  a 
spearate  contract  of  about   $40,000. 


Contract   Awarded. 

FRESNO.    Fresno      Co..      Cal.         Friant 

Branch  and  First  Street. 
Fireproof   warehouse. 

Owner — Setchel'  Fruit    Co..    Griffth-Mc- 
1  Kenzie  Bldg.,  Fresno. 

Architect — None. 
Contractor — R.   Pedersen,  446  Clark  St.. 

Fresno. 


Plans  Being  Prepared. 

FACTORY  Cost.  $ 

SAN  FRANCISCO.  SW  18th  and  Folsom 

Streets. 
One-story    reinforced    concrete    factory. 
Owner — Hind  Estate. 
Architect — Wm.  Knowles,  Hearst  Bldg., 

San  Francisco. 


Plans   to   Be   Prepared. 

C.A.XNIXG  PLANT.  Cost.   $150,000 

MODESTO,    Stanislaus   Co..    Calif. 

Canning    plant. 

Owner — Stanislaus      County      Growers' 

Association.  G.  N.  Pfarr,  Secretary, 

Modesto.  Calif. 
Architect — Not  yet  selected. 

Directors  of  the  Association  are:  T. 
K.  Beard.  L.  E.  Pitt:,,  M.  L.  Harmon,  P. 
A.  Hunt.  M.  S.  Amerine,  H.  G.  Pierce,  G. 
N.  Pfarr.  Howard  H.  Huls.  C.  E.  Biglow, 
R.  Farr  and  W.  H.  Hatchett. 


Contract  Awarded. 

FACTORY  BLDG.  Cost.   $45,000 

EMERYVILIE.  Alameda  Co..  Cal. 

One    and    one-half-story    concrete    and 

steel  factory  building. 
Owner — Western    Aluminum    Mfg.      Co. 

H.  B.  Knowles.  Vice  President  ana 

General  Manager. 
Designer  S:  Contractor — Karl  Koller  of 

r'rockett.    Temporary    address.    207 

Federal    Syndicate    P-Klg..    Oakland. 

Job  Phone  Piedmont  8774. 


Plans      Being       Prepared.         Contract 

Awarded  on  a  Percentage  Basis. 
F.\CTORY    BLDGS.  Cost.    $ ■ 
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\Wdnesday,   March    17,    1920. 


EMEKYVILLE,  Alameda  (^o..  Cal. 
Six  fireproof  factory  buildings. 
Owner — Sherwin-"Williams     Paint     Co., 

454  Second  St..  San  Francisco. 
Architect — Eng.        Dept.        of     Owner.f. 

(Eastern  Office). 
Contractor— Geo.    Wagner.    2.';i    Kearny 

St..  San  Francisco. 


SANTA  MONICA.  Los  Angeles  Co., 
Cal. — All  bids  received  by  the  City 
Commission  for  the  construction  of  a 
wood  pile  .substructure  for  the  muni- 
cipal pier  were  rejected,  being  in  ex- 
c^s  of  the  amount  available.  The 
$75,000  bonds  voted  for  the  work  have 
been  sold  through  local  banks.  The 
commission  is  now  considering  doing 
the  work  by  force  account. 


Contract  Awarded. 

CLASS  "C"   WAREHOUSE  Cost,  $16,700 

SAN  FRANCISCO.  SE  Fourth  and  Perry 
Streets. 

One-story  Class  "C"  warehause. 

Owner — Hastings  Estate. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St..  San  Francisco. 

Contractor — Peter  Hamilton.  240  Mont- 
gomery .St..  San  Francisco. 

FLATS. 

Plans  Being  Figured. 

FLATS  Cost,    $17,000 

SAN    FRANCISCO.      Franklin    Street    S 

Green  Street. 
Two-story    and    basement    frame    resi- 
dential   flats    (6    rooms    and    base- 
ment garage). 
Owner — E.  J.  Pierron. 
Architects — Pabre   &  Thayer,   625   Mar- 
ket St.,  San  Francisco. 
Figures   are    being   taken    for   a   gen- 
eral  contract,    except    painting,    plumb- 
ing fixtures  and  finish  hardware. 


Plans  Being  Figured. 

ALTERATIONS  Cost,    $5000 

SAN     FRANCISCO.       California     Street 

and   Twenty-second   Avenue. 
Alter   two-story   frame   store   and   flats 

into    residential    flats. 
Owner — P.  R.  Poulson. 
Architect — C.  O.  Clausen.  Hearst  Bldg.. 

San  Francisco. 

GARAGES. 

Plans  Being  Prepared. 

GARAGE  Cost,    $ 

OAKLAND.    Alameda      Co.,    Cal.         SW 
Harrison  and  12th  Streets.  . 

One-story  brick  commercial  garage. 

Owner — East   Bay  Garage  Co. 

Architect— Hamilton     Murdock,    Syndi- 
cate Bldg..  Oakland. 
Plans    will    be    ready    for    figures    in 

about  two  weeks. 


Cost,   $17,000 


i^ell 


Contract  Awarded. 
OARAGE,    ETC. 
TULARE.  Tulare  Co.,  Cal. 
One-story    brick    and    concrete    gar 

and    salesrooms,   60x140. 
Owner — C.  D.  Russell,  Tulare,  Calif, 
j^rchitect — Swartz     &      Ryland,   Rov 

Bldg..   Fresno. 
Contractor — Barkelew    &      Gould.      2305 
White   St.,    Fresno. 

GOYERyMENT  AVORK  &  SFPFLIESl 

SAN  DIEGO,  Cal. — Following  are  the 
bids  received  for  erecting  a  store- 
house   and    3    fabricated    steel    hangars 


at  the  n 
Spec.  408' 
ken  Bldg. 
complete. 
$5,356.       I 


Diego — Item   1. 
2.    $4942. 


val  air  station,  San  Diego, 
Lange  &  Borgstrom,  Tlni- 
San  Diego — Item  1.  work 
$115,327.  180  days:  item  2. 
ier    Construction      Co..       San 


$125,497,  120  days;   item 


SAN  niEOO.  Cal.— Thomas  Haverty 
Co.,  8th  and  Maple  Ave..  Los  Angeles, 
was  the  lowest  bidder  at  $189,650  for 
constructing  steam  and  electrical  dis- 
tributing systems  and  power  plant 
equipment  for  the  marine  base  at  San 
Diego.  Spec.  4118:  Globe  Electric  Co. 
of  San  Diego,  bid  $254,830,  and  Brelin 
Electric  Co.  of  San  Diego.  $266,663. 
Only  two  bids  for  the  work  were  re- 
ceived at  Washington:  John  Danforth 
Co.  of  Buffalo,  N.  Y.,  $198,930,  and 
Stewart  Bngineering  Co.,  N.  T.,  $263.- 
000.  Following  are  the  bids  received 
at   San   Diego   in  detail: 

Thomas  Haverty  Co. — Item  1,  work 
completed.  $189,650,  time  235  days;  item 
2,  electrical  distributing  system  com- 
plete, $31,250;  Item  3.  steam  distribut- 
ing system  complete.  $66,800;  Item  4. 
power  plant  equipment  complete.  $91.- 
600;  Item  5.  add  for  extension  of  elec- 
trical ducts  to  building  C-1.  approxi- 
mately 40  ft.,  $560;  Item  6,  add  for  ex- 
tension of  steam  ducts  to  building 
C-1,  $620;  Item  7.  deduct  from  Items  1 
or  4  if  125  K.  W.  generator  set  is 
omitted,  $8800;  Item  8.  deduct  if  one 
vacuum  pump  is  omitted,  $670;  Item  9, 
deduct  if  two  boilers  and  settings  are 
omitted,   $23,700. 

Globe  Electric  Co. — (1)  $254,830,  time 
150  days;  (2)  $36,729;  (3)  $97,140;  (4) 
$129,809;  (5)  $500;  (6)  $673;  (7)  $1840: 
(8)   $710;   (9)   $35,350. 

Brelin  Electric  Co.. —  (1)  $266,663, 
time.  200  days;  (2)  $34,840;  (3)  $98,135; 
(4)  $135,545;  (5)  $700;  (6)  $1130;  (7) 
$11,600;   (8)   $625;   (9)   $30,000. 


WASHINGTON,  D  C. — Plans  for  re- 
modeling old  barrack  building  No.  53 
at  the  Mare  Island  Navy  Yard  are  be- 
ing prepared  by  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  and  a 
call  for  bids  will  be  issued  'n  the  near 
future.  The  work  is  provided  for  un- 
der Specification  No.  4147. 


WASHINGTON,  D.  C— Johnson  & 
Gaston,  965  Fifth  street,  San  Francisco, 
at  $4,885.  have  been  awarded  a  contract 
l)y  the  Bureau  of  Yards  and  Docks, 
-Vavy  Department,  for  repairing  the 
coaling  wharf  at  San  Diego,  as 
provided  for  in  Specification  No.  4117. 
Time  for  completion  is  60  days. 


SAN  FRANCISCO.— Bids  will  be  re- 
ceived by  the  Engineer  Office,  U.  S. 
Army,  240  Montgomery  St.,  up  to 
March  18th,  10  A.  M.,  under  Order  No. 
2297  for  furnishing  and  delivering  new 
and  used  lumber. 


SAN  FRANCISCO— Bids  will  be  re- 
ceived up  to  March  23rd,  10  A.  M..  by 
the  Zone  Supply  Officer,  Fort  Mason, 
under  Circular  No.  244.  for  furnishing 
and  delivering  1000  founts  for  Dietz 
Lantern. 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
-Accounts.  Navy  Department,  for  fur- 
nishing and  delivering  the  follow- 
ing materials,  (the  date  of  opening 
bids  is  noted  at  end  of  each  para- 
graph). 


Schedule  5684.  for  eastern  and  west- 
ern yards,  electrical  turret  turning 
equipment,  opening  of  April  2. 

Schedule  5694,  for  Mare  Island,  3.000 
feet  crane  chain,  opening  of  March  26. 

Schedule  5695.  for  Mare  Island.  30.000 
feet  white  ash.  opening  of  March  26. 

Schedule  5707,  for  Mare  Island,  2 
generating  sets,  opening  of  March  26. 

Schedule  5710.  for  eastern  and  west- 
ern yards,  wire  rope,  opening  of  March 
30. 

Schedule  5711,  for  Mare  Island,  44,700 
feet  Douglas  fir  piles,  opening  of 
March  30. 

Schedule  5714.  f.  o.  b.  works,  10  test- 
ing sets  for  measuring  resistance  oif 
detonators,    opening   of   March    23. 

Schedule  5721,  for  eastern  and  west- 
ern yards,  miscellaneous  chain  hoists. 
opening  of  April  6. 

Schedule  5730,  for  Mare  Island,  struc- 
tural steel,  opening  of  March  30. 

For  further  information  address  the 
bureau  of  suplies  and  accounts.  Navy 
Department,  Washington.  D.  C. 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  General  Purchasing 
Officer,  The  Panama  Canal,  up  to 
March  23rd.  10:30  A.  M..  for  furnishing 
and  delivering  under  Circular  No.  1352: 

Steel  rails,  pipe  fittings,  shovels, 
ratchet  braces,  oil  cans,  screws  and 
steel   desks. 


HALLS  Am)  SOCrETT  BTTTLDHrCW. 

Plans  Being  Figured. 

CLUB  BLDG.  Cost,  $ 

LONG  BEACH,  Los  Angeles  Co..  Cal. 
American   Ave.  and  Seventh  St. 

One  and  three-story  brick  and  rein- 
forced concrete  club  building. 

Owner — Y.  M.  C.  A. 

Architect — W.  Horace  Austin,  222  1st 
National   Bank  Bldg.,  Los  Angeles. 

Engineering  Plans — E.  L.  Mayberry, 
468  Pacific  Electric  Bldg.,  Los  An- 
geles. 


Plans  Being  Prepared. 
LODGE    BLDG.  Cost.    $70,000 

VALLEJO.  Solano  Co.,  Cal.     Main  St. 
Three-story   and    basement   frame    and 

plaster  lodge  building. 
Owner— Vallejo        Council       No.        874. 

Knights  of  Columbus. 
Architect — Leo  J.  Devlin. 

San  Francisco. 


Pacific  Bldg.. 


Plans   to   Be  Prepared. 

MASONIC  TEMPLE.  Cost,    $60,000 

($28,600  available.) 
TURLOCK,  Stanislaus  Co.,  Calif.     East 

Main  St. 
Fireproof  Masonic  Temple,  75x120. 
Owner — Turlock  Masonic  Temple  Asao- 

ciation,  Turlock,  Calif. 
Architect — Not    yet    selected. 

Building  committee  composed  of  A. 
A.  Caldwell,  Wellington  Brown,  Charles 
Geer,  Fred  Geer  and  W.  H.  Rickenbach- 
er   and   Fred  C.   Englesby.   chairman. 

HOSPITALS.  ~ 

Plans  to  be  Prepared. 

HOSPITAL  Cost,   $75,000 

SAN  RAFAEL,  Marin  Co.,  Cal. 

Class    "A"      employees      hospital      (100 

rooms). 
Owner^Employees      of      Northwestern 

Pacific    Railroad    Company. 
Architect — Not  Yet  Selected. 


Weir 


March    17.    1920. 
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NOTE: — Steps  are  now  being  taken 
lor  the  formation  of  a  corporation  and 
when  this  is  completed  it  is  expected 
that  an  architect  will  be  selected  to 
design    the   necessary   plans. 


Commissioned  to  Prepare  Plans. 
HOSPITAL  Cost,    $400,000 

SACRAMENTO.   Cal.   Twenty-ninth  and 

"J"    Streets. 
Five-story  reinforced  concrete  hospital 
Owner — White  Hospital  Cptn.,  29th  and 

"J"  Sts..  Sacramento. 
Architect — Frcd'k.   H.    Meyer,   Bankers" 

Invst.  Bldg..  San  Francisco. 

HOTELS. 

Working  Drawings  Being  Prepared. 
HOTEL  Cost,   $250,000 

VALLEJO,   Solano     Co.,   Cal.       Sonoma 

and    Virginia    Streets. 
Six-story  and  basement  Class  "C"  hotel 
Owner — Admiral   Hotel.        A     company 
composed  of  Albert  Casper,  Chair- 
man of  Mare  Island  Naval  Base  Asso- 
ciation,    James     E.     Hegan,     M.     E. 
Reed.  Commander,  who  is  supervis- 
ing   installation    of    machinery    in 
the   Battleship    California   at   Mare 
Island. 
Engineers — Heller    &    Wilson,    1st   Na- 
tional   Bank    Bldg.,    San    Francisco 
and   Geo.   E.   Perry     Jr.,   Associate, 
Vallejo,   Calif. 


Plans    Being   Figured. 

HOTEL  Cost,   $55,000 

FRESNO,  Fresno  Co.,  Cal. 

Two-story   brick    hotel   and   stores    (50 

rooms  with  about  25%  baths.) 
Owner — Withheld. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,  San  Francisco. 
Figures   are  being  taken   for  a   gen- 
eral  contract. 


PUBLIC   BUILDlNaS 


Plans  Being  Prepared.     Bonds     to     be 

Voted  Shortly. 
COMMUNITY    HALL  Cost,    $45,000 

BENICIA,  Solano  Co.,  Cal. 
Fireproof  community  hall. 
Owner — City  of  Benicia.  J 

City   Clerk. 
Architect — Emile   Lemme, 
■    Ave.,   San   Francisco. 


C.  McAravy, 
337    Seventh 


To   be   Done   by  Day   Work. 

REMODELING  Cost,  $3,000 

SACRAMENTO,    Calif. 

Remodeling  roof  trusses  of  the  State 
Capitol    Bldg. 

Owner — State    of    Cailifornia. 

Architect — Geo.  E.  McDougall,  Sacra- 
mento, Calif. 

RESIPEyCES. 

Working  Drawings  Being  Prepared. 
R'ESIDENCE  Cost,    $30,000 

SAN     FRANCISCO.        Broadway      near 

Baker. 
Two-story     and   basement   frame     and 

plaster  residence. 
Owner — S.    B.    Hindes,      Nevada      Bank 

Bldg.,   San  Francisco 
Architect — Fred'k.    H.    Meyer.    Bankers' 

Invst.   Bldg.,  San  Francisco. 
NOTE: — Plans  will  not  be  ready  for 
figures  for  about  two  months. 


Contract  Awarded. 

RESIDENCE  Cost,  $24,500 

HILLSBOROUGH.   San    Mateo   Co.,   Cal. 

El  Cerrito  Park. 
Two-story    frame    residence,    10    rooms 

and  separate  garage  with  servants' 

quarters. 
Owner — Ned  C.  Griffin. 
Architect — D.   J.    Patterson,   46    Kearny 

St.,  San  Francisco. 
Contractor — S.  A.  Born  Bldg.,  Co.,  37th 

Ave.    and    Shoreview       Ave.,       San 

Francisco. 


Completing  Plans.  Ready  for  Figures 
in  About  Ten  Days. 

RESIDENCE  Cost,  $50,000 

SAN  FRANCISCO.      Sea  Cliff. 

Two-story  and  basement  frame  resi- 
dence (11  rooms  and  quarters  for 
4  servants,  ball  room,  24x45.) 

Owner — H.   C.  Use. 

Architect — D.  J.  Patterson,  46  Kearny 
St..  San  Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost,    $7000 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 

Extensive  alterations  and  additions  to 
residence. 

Owner — Mrs.  M.  PItcairn,  65  San  Buen- 
aventura  St.,  San   Francisco. 

Architect — Chas.  Strothoff  ,  2276  15th 
St.,  San  Francisco. 

Contractor — Olaf  Strom,  Campbell.  Cal. 


5.000 


Plans  Being  Revised. 
RESIDENCE  Cost, 

SAN  FRANCISCO.     Sea  Cliff. 
Two-story  basement     and  attic     frame 

and  plaster  residence  (9  rooms  .ind 

garage.) 
Owner — Francis  H.  Crosby. 
Architect — Clarence      A.      Tantau.      251 

Kearny  St.,  San  Francisco. 


Plans  Being  Prepared. 

BUNGALOWS. 

Cost,  $3,000  to  $4,500  each. 

SACRAMENTO,  Cal.  North  Sacramento. 

Twenty-five   one-story  frame  and  plas- 
ter bungalows. 

Owner — North   Sacramento     Land     Co., 
1019   8th  St.,  Sacramento,  Calif. 


Plans  Being  Prepared. 

BUNGALOW  Cost,  $8000 

FRESNO,    Fresno   Co.   Cal. 

One-story  frame  and  plaster  bungalow 

(6  rooms). 
Owner — Withheld. 
Architects — Glass     &     Butner,     Hearst 

Bldg.,   San   Francisco. 


Plans  Being  Figured.     Bids  Close  Mar. 

20th,  1920. 
RESIDENCE  Cost,    $11,000 

YUBA  CITY,  Sutter  Co..  Cal. 
Two-story  frame  and  stucco   residence 

(7  rooms  and  1  bath). 
Owner — W.  Ray  Chandeler,  Marysville. 
Architect — Chester     Cole,      Waterland- 

Breslauer  Bldg..  Chico,  Cal. 


Plans  Prepared. 

DWELLING.  Cost,  $10,000 

FRESNO,   Fresno   Co.,   Cal. 

One-story  hollow  tile  and  stucco  dwell- 
ing. 

Owner — G.    F.    Paxton,    Fresno,   Cal. 

Architect — Swartz  &  Ryland,  Rowell 
Bldg.,  Fresno. 


Preliminary   Plans   Being    Prepared. 

rb:sidence  cost.  $ 

HILLSBOROUGH,    San   Mateo   Co.,   Cal. 
Large  residence. 


Owner — Cyril  Tohin, 

Architect.s— Weeks  &  Day,  Phelan 
Bldg.,   San    Franci.sco. 

Plans  Being  Prepared. 

RESIDENCE  Cost,    $6,000 

SAN  LEANDRO.  .A.lameda  Co.,  Cal. 
Cherry   Acres. 

One-story  frame  residence   (6  rooms). 

Owner — J.   Leppler. 

.\rchitocts — Sidney  B.  and  Noble  New- 
som.  Nevada  Bk.  Bldg.,  San  Fran- 
cisco. 


Preliminary   Plans   Being   Prepared. 

RESIDENCE  Cost,    $ 

ATHERTON,  San  Mateo  Co.,  Cal. 

Hollow  tile  or  frame  residence  and  ga- 
rage. 

Owner — Percy  Selby. 

Architects — Weeks  &  Day,  Phelan 
Bldg.,   San   Francisco. 


Low  Bidder.     Contract  to  be  Awarded. 

RESIDENCE  Cost.   $ 

BURLINGAME,   San  Mateo  Co.,  Cal. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner — E.  B.  Breeden. 

Architects — Bakewell  &  Brown,  261 
Kearny  St..  San  Francisco. 

Low  Bidder — Chas.  Stockholm  &  Son, 
Monadnock  Bldg.,  San  Francisco. 


Plans  Complete.     Ready  for  Figures  In 

a  Few  Days. 
RESIDENCE  Cost,    $20,00P 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Two-story    frame    residence     (8    rooms 

and    two    bathrooms    and    separate 

garage   with   living  rooms). 
Owner — Withheld. 
Architect — ^Arthur     G.     Scholz,     Phelan 

Bldg.,    San    Francisco. 


Plans  Being  Figured. 

ALTERATIONS  Cost.    $2,500 

SAN  FRANCISCO.  N  Sacramento  St. 
W  Pierce. 

.■Vltcr  and  add  to  one-story  and  base- 
ment frame  residence  (alter  base- 
ment into  garage  and  Interior  al- 
terations). 

Owner — Mr.  Schmidt. 

Architect — Arthur  G.  Scholz,  Phelan 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

ALTERATIONS 

SAN  FRANCISCO.      Sea  Cliff. 

Alter  and  add  to  two-story  frame  resi- 
dence  (add  4  rooms  and  bath). 

Owner — Withheld. 

Architect — A.  A.  Cantin  Foxcroft  BldlT- 
San  Francisco. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,   $14,000 

OAKLAND,  Alameda  Co.,  Cal.     14th  St. 

near  Market. 
Alter      two    and       three-story      frame 

buildings   Into   12  apts.   of  3   rooms. 
Owner — Name   Withheld. 
.■Vrchltects — Chester     Miller     and     Carl 
Warnecke,  Call  Bldg.,  San  Francisco, 

and  Perry  Bldg.,  Oakland. 
Segregated   figures   will   be   taken    in 
about   ten   days. 

SfHOOLS. 

Low  Bidder. 

GYMNASIUM  Cost,   $16,080 

F.\IRFIELD,    Solano    Co..    Cal. 

One-story  frame  gymnasium. 

Owner — Fairfield   High   School  District, 
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vV^dnesUay.    March    17.    1920. 


Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg..  San  Francisco. 

Low  Bidder — S.  Montani.  1753  Green- 
wich St.,  San  Francisco. 


Plans  Being  Figured.     Bids  Close  Mar. 

17.   1920,   8   P.   M. 
ADDITIONS  Cost,   $42,000   each 

TURLOCK,  Stanislaus  Co.,  Cal.     Lowell 

and  Hawthorne  Schools. 
Two  two-story  and  basement  brick  ad- 
ditions to  schools. 
Owner — Turlock  School  District    (Chas. 

Ljndahl,  Clerk). 
Architect — W.  H.  Weeks.  75  Post  St., 
San  Francisco. 
Figures  will  be  taken  for  general 
contracts.  Plans  may  be  obtained  from 
the.  Architect's  office  or  from  the  Clerk 
of  the  Board  on  a  deposit  of  $20. 


Plfljia  Being  Prepared. 
SCHOOL  Cost.  $200,000 

LANCASTER,  Los  Angeles  Co..  Cal. 
Fireproof   high  school  building. 
Owner — Antelope     Valley  Union     High 

School  District. 
Architect — John  C.  Austin,  1125  Baker- 

Detwiler  Bldg..  Los  Angeles. 
There  will  be  a  new  auditorium  with 
science  and  gymnasium  wing,  and 
girls'  dormitory  building.  A  special 
election  has  been  called  for  April  2  to 
vote  bonds  In  the  sum  of  $200,000  for 
the  erection  and  equipment  of  the 
buildings. 


Plans-  Being    Refigured.        Bids      Close 

March  22,  1920,  at  7:30  P.  M. 
SCHOOL  Cost,   $250,009 

SALINAS,    Monterey    Co.,    Cal.      South 

Main  and  Geil  Streets. 
One  and  two-story   reinforced  concrete 

Union  High  School  Building. 
Owner — Salinas     Union      High      School 

District.     E.   L.   Van   Dellen,   Clerk. 

Salinas.   Calif. 
Architect— Ralph   Wyckoff.   328 V^    Main 

St.,  Salinas,  or  Pajaro  Valley  Bank 

Bldg..  Watsonville.  Calif. 
Bids  were  opened  on  March  4th.  but 
ran  approximately  $100,000  over  the 
amount  available  and  were  rejected. 
The  new  call  for  bids  provide  for  four 
alternatives  which  will  probably  come 
within  the  estimate. 

Bids  will  be  received  separately  on 
the  plumbing,  heating  and  ventilating, 
program  clocks,  locker,  electric  fix- 
tures, furniture,  stage  curtains  and 
scenery  and  cafeteria  kitchen  equip- 
ment, and  a  general  contract  with  four 
alternate   propositions. 

Certified  check  of  10%  payable  to  E. 
L.  Van  Dellen.  Clerk  of  Salinias  Union 
High  School  Ditsrlct.  must  accompany 
each  bid. 

The    following    is    a   complete    list    of 
bids  received  on  March  4th: 
General    Contract. 
McLeran    &    Peterson    of    San    Fran- 
cisco.  $346,968;   K.   E.   Parker  &  Co..   of 
San  Francisco.   $362,000;   Clinton     Con- 
struction Co.  of  San  Francisco.  $368,000. 
Heatins  and  Ventilating. 
Scott  Co..  San  Francisco —Proposition 
A.      $25,340;      proposition      B,      $25,720; 
proposition    C,    $24,420;    psoposition    D, 
$23,760. 

•.J.  H.  PInkerton,  San  Francisco — 
Proposition  A.  $29,472;  pri/positlon  B. 
$29.973j  proposition  C.  $28,580;  proposi- 
tion  D,  $27,900. 

Carl  T.  Doell,  Oakland — Proposition 
A.  $26,820;  propOHltion  B,  $27,100; 
proposition  C.  $25,757;  proposition  D. 
$25,226. 


W.  K.  Nottingham.  Oakland— rPropo- 
sition  A,  $28,666;  proposition  B,  $28,- 
999. 

J.  E.  OMara.  San  Francisco — Propo- 
sition A.  $28,662;  proposition  B.  $29,162; 
proposition  C,  $27,546;  proposition  D». 
$72,141. 

Anderson  &  Dougherty,  Salinas — 
Proposition  A,  $28,841;  proposition  B. 
$29,054;  Proposition  C.  $28,031;  Propo- 
sition D,   $27,438. 

PlnmblBK. 

Proposition  No.  1 — Scott  Co.,  San 
Francisco,  bid  $12,495,  and  J.  E.  O'Mara. 
San  Francisso,   $13,965. 

Proposition  No.  2 —  Anderson  & 
Dougherty.  Salinas,  bid  $17,968. 


Cost,  $- 


Plans  Being  Prepared. 

SCHOOL,  ETC. 

SANTA  BARBARA,  Cal. 

Group  of  fireproof  school  and  orphan- 
age  buildings. 

Owner — St.  Vincent's  School  and  Or- 
phanage. 

Architect — Geo.  W.  Smith,  Santa 
Barbara,  Cal. 

Supervising  Architect — John  J.  Dono- 
van, Perry  Bldg.,  Oakland. 


Preliminary  Sketches  Being  Completed 

SCHOOL    BLDGS.  Cost,    $350,000 

HANFORD,  Kings  Co.,  Cal. 

Group  of  high  school  buildings  to  ac- 
commodate 650  pupils.  Academic 
building,  225x80  with  auditorium 
seating  900;  Science  building,  75x 
85;  Arts  building,  75x85;  Gym- 
nasium,   40x60   and   shop   building. 

Owner — Hanford  High   School   District. 

Architects — Coates  &  Travers.  Rowell 
Bldg.,  Fresno,  Cal. 

Contract  Awarded. 

SCHOOL  Cost,     $40,000 

aproximately. 
SAN  ANSELMO,  Marin  Co..  Cal. 
One-story      brick     and      frame      school 

building. 
Owner — San    Anselroo      School   District. 

Mrs.   Jones,   Clerk. 
Architect— J.   W.     DolUver,   701     Royal 

Insurance  Bldg.,  San  Francisco. 
Contractor— S.   Saywell,   San   Anselmo. 

NOTE:— A  contract  will  be  signed  at 
a  special  meeting  this  week. 

Figures  to  be  Called  Friday.  Bids  Close 
April    6,    1920,    4    P.   M. 

SCHOOL  Cost.   $200,000 

BERKELEY.  Alameda  Co.,  Cal.  Prince, 
King,  Ashby  and  Ellis  (Lincoln 
School). 

Two-atory  brick  and  concrete  school 
(23  rooms  and  auditorium). 

Owner — City  of  Berkeley. 

Architect— W.  H.  Ratcliff  Jr..  1st  Na- 
tional Bank  Bldg..  Berkeley. 

Supervising  Architect— W.  C.  Hays.  1st 
National  Bk.  Bldg..  San  Francisco. 


Cost.    $36,000 


Contract    Awarded. 

SCHOOL 

approximately. 

WINTERS,  Yolo  Co.,  Cal. 

One-story    frame      a'.id    brick       veneer 
school. 

Owner — Winters  Grammar  School  Dis- 
trict. 

Architect— W.    H.    Weeks,    76    Post    St.. 
San  Francisco. 

Contractor— Walter  W.   Campbell,    3325 
"J"  St.,  Sacramento. 


LOVELOCK,  Nevaaa. 

One-story    and    basement    brick    school 

(2  rooms  and  auditorium). 
Owner — Lovelock    School    District. 
Architect — Geo.   C.   Sellon,    1005   gth  8t., 
Sacramento. 

The  following  two  bids  were  re- 
ceived March  8th  and  taken  under  ad- 
visement by  the  Board  until  Friday. 
March   12th: 

Howard  .S.  Williams.  San  Francisco. 
$93,000. 

Anderson  &  McShee.  Winnemucca. 
Nevada,    $106,000. 


Contract    Awarded. 

ALTERATIONS.  ETC.  Cost.  $2,240 

EUREKA,  Humboldt  Co..  Calif.  EUv- 
enth  and   "M"  streets. 

Alterations  and  repairs  to  Lafayette 
School.  Including  carpentry,  plumb- 
ing, ventilating  and  sheet  metal 
work. 

Owner — City  of  Eureka.  Geo.  B.  Albee. 
Sup't.    of   Schools.    Eureka,    Calif. 

Architect — Newton    Ackerraan.    Eureka. 

Contractor — Ohman   Hardware  Co..   Eu- 
reka. Calif. 
Other  bidders  were:     Moore   &  Cook. 

Eureka,    $2,251;   Thos.   Warren,    Eureka. 

$2,348. 


TURLOCK.  Stanislaus  Co..  Cal. — Bids 
will  be  received  up  to  March  19th,  g  p. 
m..  by  W.  A.  Hively.  Clerk  of 
the  Board  of  Trustees  of  the 
Washington  School  District,  for 
the  erection  of  a  tank  and  the  plumb- 
ing work  in  connection  with  same  at 
the  Washington  School  house,  three 
miles  west  of  Turlock.  Plans  may  be 
seen  at  the  Turlock  Hardware  Co..  Tur- 
lock, Calif. 


Plans  Being  Prepared.  Bonds  of  $60,- 
000  Voted. 

SCHOOL.  Cost.   $50,900 

MAXWELL,    Colusa   Co.,    Cal. 

Two-story  and  basement  concrete  or 
hollow  tile  school  (ten  classrooms 
and  auditorium). 

Owner — Maxwell  High  School  District, 
Mrs.  W.  B.  Harder.  Clerk.  Maxwell. 
Calif. 

Architects — Woollett  &  Lamb,  Physi- 
cians*   Bldg..    Sacramento. 


BERKELEY,  Alameda  Co.,  Oil  — 
Bids  will  be  received  by  Nellie  L. 
Crowl,  Secretary  «'  the  Berkeley  Board 
of  Education,  up  to  March  30th.  4  P.  M., 
for  furnishing  and  installing  wooden 
and  metal  book  stacks  in  the  Berkeley 
High  School. 

Specifications  may  be  seen  at  the 
office  of  the  Secretary.  2133  Allston 
Way,  Berkeley. 


SAN  RAFAEL.  Marin  Co..  Cal. — Bids 
will  be  received  by  Eugene  W.  Bmlth, 
City  Clerk,  up  to  March  loth.  3  p.  m.. 
for  scraping  and  painting  of  t.ie  steel 
water  tank  situated  on  the  site  of  the 
flushing  basin.  The  city  will  furnlah 
the  necessary  paint.  Certifleil  check 
for  10%,  payable  to  the  Mayor  of  San 
Rafael,  must  accompany  J>ach  bid. 


Bids  Opened  and  Taken  Under  Advise- 
ment. 
SCHOOL  Cost,,  $60,000 


Additional    Bonds      to      Be      Voted    and 

Plans  Reflgured. 
HIGH  SCHOOL.  Cosct.  $150,000 

MARTINEZ.  Contra  Costa  Co..  Cal..    Al- 

hambra  School  District. 
Two-story  brick  or  reinforced  concrete 

high  school. 
Oivner — Alhamhra    Union    High    School 

PIstvicl. 


VVe;lnf>sda.-.   March   17,   1920. 
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Architect— A.  A.  Cantin,  68  Post  St.. 
San  Francisco. 
At  a  special  meeting  ot  Board  of 
Trustees  on  March  inth,  it  was  decider! 
to  call  an  election  to  vote  additional 
bonds  to  the  amount  of  $50,000.  and 
then   call   for  new  figures. 


Opening  Date  For  Fowler  School  Post- 
poned. 

SCHOOL  BLDGS.  Cost,   $ 

FOWLER,  Fresno  Co.,   Cal. 
Four  one  and  two-story  brick  and  con- 
crete school  buildings. 
Owner — Fowler     Union      High      School 

District. 
Architects — Allison  &  Allison,  1405  Hi- 
bernian BIdg.,  Los  Angeles. 
All  bids  received  on  March  12th  were 
returned  unopened  and  the  opening 
date  postponed  to  March  30,  1920.  at  2 
P.  M. 

Bids  are  being  received  on  12  sepa- 
rate contracts. 

Plans  may  be  obtained  from  the  of- 
fice of  Morrow  &  Garren,  Chronicle 
Bldg..   San   Francisco. 

STORES  AND  OFFICES.      v~ 

Preliminary  Plans  Approve. I 
STORE  &  LOFT  BLDG.         Cost,  $100,000 
SACRAMENTO,    Cal.      "J"   Street. 
Five-story     steel     and     concrete    store 

and  loft  building. 
Owner — Samuel  Dunn   &   C.   W.  Frazier 

(Furniture   Co.) 
Architect — E.      C.   Hemmings,      Ochsner 

Bldg.,  Sacramento. 
Only     preliminary     plans    have     b'.en 
prepared  and   aproved,   when  construc- 
tion   will    be   started    has    not    been    de- 
cided. 

Contract   Awarded. 

STORE    ELDG.  Cost.    $30,000 

SAN  FRANCISCO.  SW  First  and  Minna 

Streets. 
Owner — Hugh   Goodfellow. 
Engineer — W.   H.    Ellison,    36!)   Pine   St., 

San   Francisco. 
Contractor — W.   T.   Commary.     Crocker 

Bldg.,   San   Francisco. 


CONTRACT  Awarded. 

STORJi;  /.ND  LOFTS.  Cost,  $150,000 

LOS  ANGELES.  NW  6th  and  Broad- 
way. 

Three-story  and  basement  Class  "A"' 
store  and  loft   building,   75x115. 

Owner — Sun   Drug  Co. 

-Architect — Withey,  Davis  &  Davis,  3215 
W  6th  St..  Los  Angeles. 

Contractor— J.  V.  McNeil.  736  H.  W. 
Hellman    Bldg.,   Los  Angeles. 


Contract  to  be  A'warded  in  a  Few  Days 

AUTO  SALES  BLDG.  Cost,  $ 

SAN  FRANCISCO.     Market   Street   near 

Van   Nes.s    Avenue. 
Three-story     reinforced    concrete    auto 

sales  building. 
Owner — Mrs.  Drexler. 
Lessee — Clydesdale   Truck   Co. 
Architect — Reid  Bros..  105  Montgomery 

St..  San  Francisco. 
Grading  and  foundations  awarded   tn 
The   Mission   Concrete  Co. 


Contract  Awarded. 

MARKET  BLDG.  Cost.  $38,433 

SAN  FRANCISCO.     N  Clay  Street  near 

Sansome. 
Two-story     and      basement      reinforced 

concrete  ■wholesale      meat      market 

building,   44x120. 


Owner — Isabella  M.  Cowell. 

Lessee — Baumgarten    Bros.,    1495    Ellis 
St.,   San   Francisco 

Architect — Henry       H.     Meyers.       Kohl 
Bldg..  San  Francisco. 

Contractor — Alfred    H.    Vogt,    185    Stev- 
enson   St.,    San    Francisco. 
Contract     includes    all    work    except 

elevators,  for  which  a  contract  will  be 

awarded  in  a  few  days. 


Contract  Awarded. 

STORE  Cost.    $10,000 

KNIGHTS  LANDING,  Yolo  Co..  Cal. 

One-story  brick  and  concrete  store. 

Owner — John  Anderson,  Knights  Land- 
ing, Cal. 

Architect — Not    Given. 

Contractor — E.  L.  Younger,  Porter 
Bldg.,  Woodland,  Cal. 


Contract   Awarded. 

ADDITION  Cost,    $10,000 

MODESTO,  Stanislaus  Co.,  Cal.  NE 
11th  and  J  Streets. 

One-story  brick  and  concrete  market 
addition,  75x40. 

Owner — E.  H.  Tickle  (Community  Mar- 
ket).  Modesto,   Cal. 

Architect — Not  Given. 

Contractor — H.  Vollstadt.  Modesto,  Cal. 

Sub-Figures  Being  Taken  for  Mill 
Work,  Glazing,  Roofing  and  Plas- 
tering. 

OFFICE    BLDG.,    ETC.  Cost.    $ 

EMERYVILLE.   Alameda  Co.,  Cal. 

Three-story  reinforced  concrete  ware- 
house, 200x60,  and  two-story  brick 
office   building. 

Owner — Sherwin  &  Williams.  454  2nd 
St..   San   Francisco. 

Architect — Eng.   Dept.   of  Owners. 

Contractor — Geo.    Wagner,   251   Kearny 
St..  San  Francisco. 
Mr.  Wagner  has  awarded  the  follow- 
ing contracts: 

Sprlnkllnj;  System  to  The  Pacific  Fire 
Extinguisher  Company. 

Steel  Sash   to  Waterhouse-Wilcox  Co. 

Steel  Sbntters  to  Pacific  Bldg.  M{\}5  ^al 
Company. 

Steel  to  Truscon  Company. 


Sub-Figures  Being  Taken. 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.     NW  Front  and  Pine 

Streets. 
Alter  stores  and  offices. 
Owner — A.  F.  Rousseau,   110  Sutter  St.. 

San  Francisco. 
Architects — Rousseau    &    Rousseu.    110 

Sutter  St..  San  Francisco. 
The    plumbing    and    carpentry    work 
will  be  done  by  days  labor. 

Working  Drawings  Being  Prepared. 

OFFICE  BLDG.  Cost,  $ 

SAN  FRANCISCO.  SW  Bush  and  San- 
some Streets. 

Twenty-story  and  basement  Class  "A" 
office   building. 

Owner — Standard    Oil    Co. 

Architect — Geo.  Wm.  Kelhani.  Sharon 
•         Bldg.,  San  Francisco. 


Plans  Being  Prepared.  Heady  for  Fig- 
ures in  a  Few  Days. 

AUTO  SALES  BLDG.  Cost.  $ 

SAN  FRANCISCO.  W  Van  Ness  Ave  40 
N   Eddy   Street. 

One-story  and  mezzanine  reinforced 
concrete  auto  sales  building.  40x109 

Owner — Mary  A.   Ruggles. 

Architect — August  Headman.  Call  Bldg. 
San  Francisco. 


Plans  Being  Prepared. 

AUTO  S.\LES  BLDG,  Cost,  $ 

SAN  FRANCISCO.  E  Van  Ness  Ave  67-6 
N  Eddy  Street. 

One-story,  basement  and  mezzanine  re- 
inforced concrete  auto  sales  build- 
ing,  25x109. 

Owner — Jacob   Macowsky. 

Architect — August  Headman.  Call  Bldg. 
San  Francisco. 
Plans  will  be  ready  for  figures  within 

a   week. 

THEATRES. 

Plans  Beinp-  Figured. 

ALTERATIONS  Cost,    $25,000 

SAN    FKAXCISCO.        W    Powell    Street 

near  Market. 
Alter   for  motion   picture   theatre    (4000 

seating  capacity.) 
Owner — Edison   Moving  Picture  Co.,   27 

Powell  St..  San  Francisco. 
Architect — A.   S.  Heineman.  Monadnock 

Bldg.,  San  Francisco. 


Cost,  $- 


Plans   Being  Prepared. 

THEATRE.  ETC. 

BREA,  Orange  Co..  Cal. 

Two-story  brick  motion  picture  theatre 

and  store  building,  50x110. 
Owner — Mike  George. 
Architect — John  E.   Kunst.   719  Higgins 

Bldg..  Los  Angeles. 


Contract  Awarded. 

THEATRE.   ETC.  Cost.    $30,000 

TORRANCE,  Los  Angeles  Co.,  Cal. 

Hollow  tile  theatre  and  store  building, 
60x130. 

Owner — Torrance   Auditorium   Co.,   Inc. 

Architect — A.  E.  Sedgwick,  1010  Gar- 
land Bldg.,  Los  Angeles. 

Contractor — Hurum  E.  Reese,  Torrance 


Cost,    $90,000 


Plans  Being   Figured. 

THEATRE 

NAPA,  Napa  Co.,  Cal. 

Reinforced  concrete  and  brick  motion 
picture  theatre  and  2  stores  (1800 
seats). 

Owner — S.  Gordon  of  San  Francisco  and 
R.  Blumenfeld  and  J.  Knox  of  Napa 

Architects— Reid  Bros.,  105  Montgom- 
ery St.,   San   Francisco. 

P.ans  Being  Prepared. 

THEATRE  Cost.    $70,000 

SAN   FRANCISCO.      W   Third    .Street    25 

S  Minna  Street. 
Class  ''A"  theatre  building. 
Owner — O.   D.  Baldwin. 
Architect — A.    W.    Burgren,    661    Phelan 

Bldg..  San  Francisco. 


ENGINEERING 

BRIDGES^     DAMS     AND     HARBOR 
WORK. 

SAN  R.^FAEL.  Marin  Co..  Cal— The 
Supervisors.  Eugene  D.  Graham,  Coun- 
ty Clerk,  have  ordered  the  preparation 
of  plans  for  the  new  Belvedere  bridge, 
estimated  to  cost  $8,000. 


FRESNO,  Fresno  Co.,  Cal. — Chris.  P. 
Jensen.  County  Highway  Engineer,  is 
completing  plans  and  specifications  for 
the  construction  of  twenty-five  small 
bridges  to  be  constructed  on  the 
Whitesbridge  road  unit  routing  of  the 
County  Highway  system.  The  esti- 
mated cost  is  placed  between  $25,900 
and  $30,000.  and   locations  of  them  will 
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Wednesday,   March    17,    1920. 


be  distributed  between  tranquillity  and 
the  Fresno  Slough. 

D.   M.   Barnwell   is  County  Clerk. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
John  B.  Leonard,  Engineer.  57  Post  St., 
San  Francisco,  at  the  last  meeting  of 
the  City  Council  submitted  estimates 
for   bridge   construction    as   follows: 

Soquel  avenue  bridge.  $125,000;  Bar- 
son   street   bridge.   $50,000. 

The  estimates  were  accepted  and  it 
was  decided  to  hold  an  election  In 
July  to  vote  bonds  to  finance  construc- 
tion  of  the  »'vo  structures, 

ntBIGATION   PROJECTS 

MARYSVILLE.  Yuba  Co..  Cal.— The 
Cordua  Irrigation  District  has  decided 
to  undertake  by  day  labor  the  con- 
struction of  nine  miles  of  ditches,  re- 
quiring the  excavation  of  approximate- 
ly  32,000    cubic   yards. 

Warren  Steel,  Ellis  Block,  Marys- 
vi'lle,  is  Secretary  of  the  District. 


ALTURAS,  Modoc  Co..  Cal. — Applica- 
tion of  the  Crooks  Irrigation  District 
in  Modoc  County  for  approval  of  its 
plans  to  bond  the  district  in  the 
amount  of  $80,000  for  improvements, 
has  been  approved  by  the  State  Irriga- 
tion District  Bond  Commission.  The 
district  comprises  about  6.000  acres. 


Oxnard,  Ventura  Co.,  Cal. — Until  2  p. 
m..  March  30,  bids  will  be  received  by 
the  Oxnard  Drainage  District,  C.  C. 
Rupert.  Secretary,  for  constructing  an 
ocean  outlet  for  a  drainage  system,  in- 
cluding a  gate  house  and  for  excavat- 
ing 4^4  miles  of  drainage  canal.  Plans 
and  specifications  may  be  seen  at  the 
office  of  the  district  in  Oxnard  and  may 
be  obtained  from  Olmsted  &  Gillelen, 
engineers.  Hollingsworth  Bldg..  Los 
Angeles,  on  payment  of  $3.  See  ofHeial 
advertisement  under  Proposals  Want- 
ed. The  district  comprises  about  6,000 
acres  and  bonds  to  the  amount  of  $200.- 

000  have  been  voted.  The  drainage 
canal  will  be  about  10  ft.  in  depth  and 
8   ft.  wide  at  the  bottom  with  a  H4   to 

1  slope.  Excavation  may  be  done  by 
steam  shovel  or  dragline.  The  outlet 
will  consist  of  two  corrugated  iron 
pipe  5  ft.  diameter  each  about  800  feet 
in  length  carried  into  the  ocean  on 
concrete  piles.  The  gate  house  will  be 
of  reinforced  concrete  and  will  be 
equipped  with  an  automatically  closing 
tide  gat»!. 


PHOENIX,  Ariz. — The  Board  of  Gov- 
ernors of  the  Salt  River  Valley  Water 
Users  Association  has  approved  three 
propositions  which  will  be  submitted 
at  the  annual  election  in  April,  namely: 
The  enlargement  of  the  eastern  canal, 
including  the  moving  of  the  power 
house;  construction  of  a  drainage  pro- 
ject and  construction  of  water  ways 
to  take  care  of  waste  water.  Accord- 
ing to  the  report  of  D.  W.  Murphy,  con- 
sulting engineer  of  Los  Angeles,  the 
adoption  of  these  propositions  means 
the  construction  of  nearly  25  miles  of 
drains  of  the  open  and  closed  type,  the 
sinking  of  additional  wells  and  con- 
struction of  waste  ditches  for  disposal 
of  pumped  water  which  cannot  be  used 
for   irrigation. 


LIOHTINQ   SYBTTOflB 

PETALUMA,  Sonoma  Co.,  f'al. — The 
City  Council  has  ordered  plans  prepar- 
ed for  the  installation  of  electroliers 
in  Main  street. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
—Until  3  P.  M..  April  6,  bids  will  be 
received  by  the  Board  of  Public  Ser- 
vice. Knickerbocker  Bldg..  for  furnish- 
ing hydraulic  equipment,  electric  gen- 
erators, transformers,  auxiliary  electric 
equipment  and  appurtenances  in  ac- 
cordance with  Specification  No.  P-221. 
Jas.  P.  Vroman.  Secretary. 

SEWERS,    STBEET    WOBK    tt 
WATER   SYSTEM! 

PETALUMA,  Sonoma  Co.,  Cal.- — The 
City  Engineer  has  been  instructed  to 
survey  the  Third  and  F  street  sewer  to 
see  If  the  F  St.  sewer  may  be  changed 
to  prevent  its  running  into  Thompson 
Creek   at   First   street. 

The  construction  of  a  sewer  from 
Oak  to  Kent  In  North  Main  street  was 
recommended  at  the  last  meeting  of 
the  Trustees. 


SANTA  ROSA,  Sonoma  Co..  Cal. — 
.•\cting  on  the  petition  of  property 
owners,  the  City  Council  has  ordered 
the  paving  of  Humboldt  street  between 
Benton  and  Spencer  streets. 


OAKLANI/,  Cal.— The  City  Council 
has  passed  a  resolution  of  intention 
providing  for  the  construction  of  ce- 
ment concrete  sidewalks,  where  not  al- 
ready, on  the  south  side  of  Hopkins 
.street  from  the  east  line,  produced,  of 
.Sheffield  street  to  the  center  line  of 
Sausal  Creek. 


..OAKLAND,  Cal.— The  City  Council, 
L  jn';,  Cummings,  City  Clerk,  has 
a\<^3'ied  a  contract  to  Hutchinson  Co., 
444  17th  St.,  Oakland,  for  the  Improve- 
ment of  portions  of  Monticello  avenue 
by  constructing  concrete  curbs  and 
gutters,  sidewalks  and  paving  with  oil 
macadarm,  5   storm  water  drains,  etc. 

SAN  LUIS  riBISPO,  San  Luis  Obispo 
Co.,  Cal. — Following  bids  were  received 
by  the  County  Supervisors  for  furnish- 
ing and  delivering  50,000  barrels  of 
cement; 

Henry  Cowell  Lime  &  Cement  Co.. 
Santa  Cruz  Portland  Cement  Co.,  Paci- 
fic Coast  Coal  Co.,  and  the  Pacific 
Portland  Cement  Co.,  offered  to  furnish 
same  for  $212,290  with  an  allowance  of 
$50,000  for  return  of  sacks.  The  Cali- 
fornia Portland  Cement  Co..  of  Colton, 
offered  to  furnish  the  cement  at  $200.- 
8fi7  with  the  same  allowance  for  sacks. 
The  bids  have  been  taken  under  advise- 
ment. 


FRESNO.  Fresno  Co..  Cal. — The  biU 
of  Ryan  &  Moran  of  Fresno,  at  $1,770 
for  the  construction  of  a  safety  station 
at  Van  Ness  and  Tulare  streets  has 
been  rejected  by  the  City  Council. 


HOLBROOK.  Ariz.— Until  2  P.  M.. 
March  22.  bids  will  be  received  at  of- 
fice of  Supervisors  at  Holbrook  for 
constructing  Section  3  of  Holbrook-St. 
Johns  higuway.  federal  aid  project  No. 
3.    in    Petrified   forest,    involving   16.180 


cu.  yds.  excavation:  400  cu.  yds.  con- 
crete, and  drainage  structures.  Plan 
may  be  seen  at  office  of  Supervisors  and 
may  be  obtained  on  deposit  of  $5  from 
State  Engineer  Thomas  Maddock  at 
Phoenix. 


VENTURA.  Ventura  Co..  Cal.— Until 
11:80  a.  m.,  March  23,  bids  will  be  re- 
ceived by  L.  E.  Hallowell,  Clerk  of  the 
Board  of  Supervisors,  for  constructing 
?i  mile  of  Wheeler  Springs  road,  In- 
volving 16,000  cu.  yds.  excavation  and 
200  cu.  yds.  rubble  masonry. 

At  11:45  a.  m.  of  the  same  day  sep- 
arate bids  will  be  received  for  the  im- 
provement of  l'/4  miles  of  Foothill 
road,  about  ^4  mile  east  of  Ventura.  A 
4-in.  pavement,  either  of  Portland  ce- 
ment or  asphaltic  cement  concrete, 
will  be  laid,  the  work  including  grad-- 
ing  and  construction  of  culverts.  Cer- 
tified check  for  10%  required.  Plans 
and  specifications  on  file  at  office  of 
County  Clerk  and  at  office  of  Chas. 
Petit,  County  Surveyor. 


TUSCON,  Ariz. — Goodman  &  Merrill 
were  awarded  the  contract  for  con- 
structing the  Tanque  Verde-North 
Branch  road,  about  5H  miles,  for  the 
Pima  County  highway  system,  at  45c 
cu.  yd.  for  excavating.  $17  ch.  yd.  for 
concrete  and  $1.25  cu.  yd.  for  surfacing. 
Albert  Stelnfeld  &  Co.  were  awarded 
the  contract  at  $4.30  per  bbl.  gross  for 
furnishing  320  bbls.  of  cement  for  use 
on  this  section.  L.  E.  Barker,  County 
Highway  Engineer. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Geo.  H.  Oswald,  366  E.  58th  St.,  was 
awarded  the  contract  at  $18. 371.26  for 
Improving  Avenue  50  between  Terrace 
50  and  Baltimore  St.,  involving  51.140 
sq.  ft.  grading  at  19c  ft.;  51,100  sq.  ft. 
finishing  grade,  oiling  and  rolling  at 
6c  ft.;  2285  lin.  ft.  cement  curb  at  60c 
ft.;  10.230  sq.  ft.  cement  sidewalk  at 
20c  ft.;  4738  sq.  ft.  concrete  gutter  at 
27c  ft.;  reinforced  concrete  pipe  cul- 
vert at  $550  and  wooden  retaining  wall 
at  $350.     No  other  bids  received. 


VENTURA,  Ventura  Co.,  Cal.  — 
Fairchild-Gilmore-Wilton  Co.,  Pacific 
Electric  Bldg.,  Los  Angeles,  was 
awarded  the  contract  at  $104,599.60  on 
bids  opened  March  6  for  paving  with 
asphaltic  concrete  the  Camarillo  road, 
involving  (a)  16,000  cu.  yds.  excavation 
at  80c  yd.;  (b)  30.930  lin.  ft.  shaping 
road  bed  at  16c  ft.;  (c)  6.110  cu.  yds. 
Class  A  concrete  paving,  no  bid;  (d) 
262  cu.  yds.  Class  B  concrete  in  cul- 
verts at  $20  yd.;  (e)  90  ft.  36-in.  cor- 
rugated metal  pipe  at  $6  ft.;  (f)  relay- 
ing SO  ft._lS-in.  pipe  at  $1  ft.;  (g)  17,000 
lbs.  reinforcing  steel  at  lOc  lb.;  (h) 
1600  ft.  B.  M.  timber  in  bridge  at  $100: 
(i)  494,880  sq.  ft.  asphaltic  concrete 
paving  at  16c  ft.  The  contract  was  let 
on  an  alternate  bid.  All  other  bids 
were  for  concrete  paving  as  follows: 

C.  H.  Hudson.  Los  Angeles — (a)  75c. 
fb)  20c.  (c>  $5.70.  (d)  $20.  (e)  $6.  (f) 
$2.   (g)  10c.  (h)  $100;  total.  $60,713. 

Geo.  S.  Benson  &  Sons,  Los  Angeles — 
(a)  80c,  (b)  20c,  (c)  $6,  (d)  $20.  (e)  $6. 
(f)  $200.  (g)  lie.  (h)  $200.;  total.  $63,- 
686. 

The  county  was  to  have  furnished 
cement,  sand  and  gravel  estimated  to 
cost  $46,946  if  a  concrete  pavement  was 
laid  making  the  total  cost  for  a  con- 
crete road  under  the  lowest  bid  $104.- 
657.     Chas.  Petit.  County  Surveyor. 
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VENTURA.  Ventura  Co.,  Cal. — City 
Engineer  J.  B.  Waud  has  been  in- 
Bt'ucted  to  prepare  plans  and  specifi- 
cations for  paving  the  following 
streets:  Front  St.  between  California 
and  Hemlock;  Metal  St.  between 
Spruce  and  Crimea:  Santa  Clara  St.  be- 
tween Spruce  and  California;  Spruce 
St.  between  Main  and  Meta;  Poll  St.  be- 
tween Oalc  and  Hemlock,  and  Buena 
Vista  St.  between  Chestnut  and  Kalo- 
rama.  These  streets  will  be  Included 
in  one  paving  district.  The  cross 
streets  in  the  city  will  be  included  in 
another   district. 


HOLTVILLE.  Imperial  Co.,  Cal. — Geo. 
H.  Oswald,  366  E.  58th  St.,  Los  An- 
geles, was  awarded  the  contract  at 
$56,868.15  for  paving  city  streets  under 
resolution  No.  106.  and  the  contract  at 
$55,608.62  for  paving  under  resolution 
No.  107.  Geo.  R.  Daley  submitted  the 
only  other  bid  at  ?,'.9,025.41  under  reso- 
lution 106,  and  at  J57.069.44  under 
resolution  107.  All  paving  will  have 
2%-in.  bituminous  base  with  1%-ln. 
Warrenite  surface  except  that  on  Holt 
avenue,  and  a  portion  of  Walnut  ave- 
nue, which  will  have  31,2-ln.  base.  Os- 
wald bid  26.4c  sq.  ft.  on  the  4-in.  pav- 
ing and  30c  sq.  ft.  on  the  5-ln.  paving. 
Daley  bid  27.2c  sq.  ft.  for  4-in.  and  32c 
sq.  ft.  for  5-in.   paving. 


PHOENIX,  Ariz. —  The  City  Com- 
mission has  Instructed  the  City  Man- 
ager to  enter  into  contracts  with  the 
Redwood  Manufacturers  Co.  and  the 
Pacific  Tank  &  Pipe  Co.  for  furnishing 
and  laying  a  wood  stave  pipe  line  tor 
the  Verde  gravity  water  system.  Ther« 
will  be  32  miles  of  36-in.  pipe,  the  con- 
tract being  about  equally  divided  be- 
tween  the  two  companies. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— Bids  will  be  called  for  soon  for  a 
booster  pump  for  the  city  water  plant. 
A  centrifugal  pump  of  400  to  1200  gal- 
lons capacity  will  be  installed.  Olm- 
sted &  Gillelen.  Hollingsworth  Bldg., 
Consultinp-  Engineers. 


FRESNO,  Fresno  Co.,  Cal. — The  City 
Counell,  Chas.  Dillon.  City  Clerk,  has 
passed  resolutions  of  intention  provid- 
ing for  the  following  Improvements: 
G  street  between  Divisadero  and  Fres- 
no street  by  grading,  constructing  ce- 
ment concrete  curbs,  corrugated  metal 
culverts  with  manholes  and  inlets  and 
oiling  between  curb  lines. 

Illinois  avenue  between  First  and 
Ninth  streets,  by  grading,  constructing 
cement  concrete  curbs  and  gutters, 
sidewalks,  corrugated  metal  culverts 
with  manholes  and  paving  with  as- 
phalt concrete  base  2'^  inches  thick 
with  Warrenite-Bitulithic  wearing  sur- 
face H4    inches  thick. 

Improvement  of  the  alley  in  Block 
of  Van  Ness  Park  and  Berry  Tract 
from  Belmont  avenue  to  Bremer  ave- 
nue by  grading  and  paving  with  ce- 
ment concrete  base  4  inches  thick  with 
a  Warrenite-Bitulithic  wearing  surface 
H4    inches   thick. 


SAN  RAFAEL,  Marin  Co..  Cal. — To 
'  improve  the  road  between  Pt.  Reye* 
Station  and  the  Tomasinl  Ranch,  will 
cost  $12,000.  according  to  estimates 
presented  the  County  Supervisors. 
Action  on  the  report  submitted  was 
deferred  until  property  owners  were 
given  a  hearing  regarding  the  im- 
provement. 


Steps  for  the  construction  of  a  con- 
crete road,  16  feet  wide,  with  concrete 
curbs  and  gutters,  in  Ridgeway  Park 
will  be  taken  at  the  next  meeting  of 
the  County  Board. 

Eugene  D.  Graham  is  County  Clerk. 

YUBA  PITT,  Sutter  Co.,  Cal.— The 
contract  for  the  construction  of  the 
first  unit  of  the  Sutter  County  High- 
way System,  4.01  miles  running  from 
Yuba  City  southward,  has  been  award- 
ed by  the  County  Supervisors  to  the 
Federal  Construction  Co..  Call  Eldg., 
San  Francisco,  at  $26,085  per  mile  for 
concrete  construction  4%  inches  thick. 
The  only  other  bidder  was  the  Clark  & 
Henery  Constr.  Co.  at  $27,290  per  mile. 
The  estimate  of  the  County  Engineer 
was  $26,256. 

For  the  asphalt  base  and  Warrenite 
top  the  Federal  Company  submitted  a 
bid  of  $24,880  per  mile  and  Clark  & 
Henery,  $25,940  per  mile.  The  engi- 
neer's estimate  for  asphalt  type  was 
$22,86i>.  No  bids  were  submitted  on 
water  bound  macadam  type. 


SEBaSTOPOL,  Sonoma  Co.,  Cal. — 
The  City  Trustees  have  authorized  the 
survey  and  preparation  of  specifica- 
tions for  the  improvement  of  the  road- 
bed by  the  construction  of  a  petrollstic 
cement  pavement  and  partial  concrete 
curbs  and  gutters  in  Petaluma  avenue 
from  the  city  limits  to  Baxter  avenue. 
Baxter  avenue,  and  South  Main  street 
to  the  present  paving. 

J.  S.  Saunders  is  Cliy  Clerk. 


FAIRFIELD,  Solano  Co..  Cal.— G.  G. 
Halllday,  County  Clerk,  will  receive 
bids  up  to  April  5th,  11  A.  M..  for 
grading  and  paving  a  portion  of  the 
Vallejo-Napa  road  (Road  No.  85)  from 
the  end  of  the  present  concrete  pave- 
ment near  Flosden  station  southerly  to 
a  point  about  one  mile  north  of  the 
limits  of  the  City  of  Vallejo.  In  No.  1 
Road  District. 

Certified  check  of  10%  payable  to  D. 
M.  Fleming,  Chairman  of  the  Board  of 
Supervisors,  must  accompany  each  bid. 


YREKA,  Siskiyou  Co.,  Cal. — The 
County  Supervisors  at  their  last  meet- 
ing appropriated  $10,000  as  the  county's 
share  In  the  construction  of  the  Forks 
of  Salmon-Somes  Bar  road.  A  like  ap- 
propriation win  be  made  by  the  Gov- 
ernment. 

W.  J.  Neilon  is  County  Clerk. 


LODI.  San  _  aquin  Co.,  Cal. — Charles 
Freshour  has  been  given  a  contract  by 
the  City  Trustees  to  lay  600  feet  of 
sewer  In  the  Flora  Street  addition  and 
300  feet  in  South  Church  street.  Fres- 
hour agrees  to  do  the  w(rk  for  18 
cents  per  foot. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— The  Trustees  at  their  last  meeting 
approved  plans  and  specifications  pre- 
pared by  C.  L.  Dlmmitt,  City  Engineer, 
for  the  improvement  of  streets  in  the 
Redwood  Highlands  District.  The  work 
will  be  carried  on  under  the  supervision 
of  Ed.  Dearborn,  Street  Superinten- 
dent, and  the  City  Engineer. 


BAKERSPIELD,  Kern  Co..  Cal  — 
Council  has  ordered  the  paving  of  G 
street  from  18th  to  15th  street;  16tIT 
street  from  B  street  to  Chester  avenue, 
and  14th  street  from  K  street  to  Ches- 
ter arenue. 


SAVES  YOU  MONEY 


New  and  re-newed  screw  casing 
and  stemdard  pipe  (or  every  re* 
quirement;  tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion!  Elxtensively  used  by 
orchardists  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 


ty 


PACIFIC  PIPE  CO., 

231  Howard  Sf.  S»j>  Fri«d»c« 
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FRESNO.  Fresno  Co.,  Cal. — Bids  will 
be  received  by  D.  M.  Barnwell.  County 
Clerk,  up  to  2  P.  M..  April  5th.  for  im- 
proving County  Highway  Route  16, 
Section  "A." 

Bids  will  be  received  on  four  speci- 
fications. Chris  P.  Jensen  is  County 
Highway  Engineer. 


CLOVIS.  Fresno  Co..  Cal. — Bids  will 
be  received  by  L.  E.  Weldon,  City 
Clerk,  up  to  March  23rd,  for  the  new 
pumping  plant  to  be  installed  at  the 
city  water  works  from  plans  prepared 
by  Engineers  Jensen  &  Ross.  Patter- 
son  Block.   Fresno,   Cal. 


VENTURA,  Ventura  Co.,  Cal. — T.  B. 
Hill  &  Co.,  1011  Washington  Bldg.,  Los 
Angeles,  was  awarded  the  contract  at 
$42,002.34  on  bids  opened  March  6  for 
paving  Grand  Ave.  and  road  through 
Bardsdale,  county  to  furnish  cement, 
sand  and  gravel,  involving  (a)  8067  cu, 
yds.  excavation  at  78c  yd.;  (b)  23,823 
lin.  ft.  shaping  road  bed  at  19c  ft.;  (c) 
4716  cu.  yds.  Class  A  concrete  paving 
at  $5.54  yd.;  (d)  212  cu.  yds.  Class  B 
concrete  in  culverts  at  $15.68;  (e)  33 
cu.  yds.  Class  B  concrete  In  ditch  lining 
at'  $14.36;  (f)  28  ft.  24-in.  corrugated 
metal  pipe  at  $4  ft.;  and  12,080  lbs.  re- 
inforcing steel  at  9%c  lb.  Other  bids 
received  were: 

C.  H.  Hudson.  Los  Angeles — (a)  90c: 
(b)  20c;  (c)  $6;  (d)  $20:  (e)  $15;  (f)  $4; 
(g)   10c:  total,  $46,375.30. 

Geo.  S.  Benson  &  Sons,  Los  Angeles — 
(a)  $1;  (b)  2<)c;  (c)  $5.60;  (d)  $20;  (e) 
$10;  (f)  $4.50;  (g)  lie;  total,  $45,265.40. 
Chas.   Petit,   County  Surveyor. 


SACRAMENTO,  Cal.— Bids  for  the 
completion  of  the  West  Side  Highway. 
extending  all  the  way  from  Sacramento 
to  Red  Bluff,  will  be  called  by  the 
State  Highway  Commission  during  the 
month  of  April,  according  to  informa- 
tion given  out  at  Sacramento.  The  en- 
gineer's layout  for  the  work  between 
Woodland  and  Zamora,  in  Yolo  County, 
a  distance  of  eleven  miles,  has  been  ap- 
proved. 
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MONROVIA.  Los  Anseles  Co..  Oal. — 
City  Engrincor  H.  S.  Gicrlich  is  pre- 
paringr  plans  and  speclflcal  ions  for  im- 
provcmonts  to  the  municipal  water 
>y.-iteni  under  the  $90,000  bond  issue  rp- 
.  ently  voted.  These  include  a  1.000.- 
'lOn  gallon  unit  of  a  new  2.000.000  gal- 
lon reinforced  concrete  reservoir,  new 
deep  wells  and  pumps  and  new  mains. 


OAKLAND.  Cal. — The  City  Council, 
L.  W.  Cummings,  Clerk,  has  passed  a 
resolution  of  intention  providing  for 
the  improvement  of  portions  of  Second, 
Third.  Fifth.  Sixth.  Seventh,  Eighth, 
Ninth.  Tenth,  Eleventh  and  Twelfth 
avenues  and  portions  of  East  14th,  East 
15th,  East  16th  East  17th  and  East  18th 
streets.  (All  under  resolution  No. 
19870  N.  S.).  by  construction  of  concrete 
curbs  and  gutters,  corrugated  iron  and 
concrete  culverts,  reinforced  concrete 
bridges,   vaJleya,   etc. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— Lacy  Mfg.  Co.,  Washington  Bldg.. 
Los  Angeles,  was  awarded  the  contract 
tor  furnishing  the  Board  of  Public 
Service  with  1500  tons  of  24-in.  riveted 
steel  pipe  for  a  new  water  main  from 
Vermont  to  Main  on  11th  and  12th  Sts. 
The  main  will  cost  $125,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Fairchild-Gilmore-Wilton  Co..  has  ask- 
ed the  Board  of  Public  Works  to  re- 
lease it  from  contracts  aggregating 
$487,359  for  paving  in  the  Second  St. 
Improvement  District,  San  Pedro,  and 
Paving  of  Brand  Blvd.  These  contracts 
were  awarded  months  ago  and  the 
company  claims  the  prices  of  labor  and 
materials  in  some  instances  have  since 
advanced  as  much  as   100%. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Bids  will  be  received  by  County  Clerk, 
J.  H.  Wells,  up  to  April  5th,  11  A.  M., 
for  the  construction  of  a  steel  and 
concrete  subway  under  the  tracks  of 
the  S.  P.  Railway  and  A.  T.  &  S.  F. 
Railway,  west  of  Pittsburg. 

R.  R.  Arnold  is  County  Engineer. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Up  to  April  5th,  11  A.  M..  bids  will  be 
received  by  County  Clerk  J.  H.  Wells 
fer  building  an  oil  macadam  pavement 
on  Main  street  in  the  town  of  Bay 
Point. 

Separate  bids  will  be  opened  on  the 
same  date  for  the  construction  of  Sec- 
tion 2  of  Division  No.  15.  which  lies 
•between  junction  of  Market  and 
Kearney  streets,  Richmond,  and  run- 
ning toward  the  town  of  Giant. 

Plans  may  be  had  from  the  office  of 
County  Engineer   R.   R.   Arnold. 


HAYWARD.  Alameda  Co.,  Cal. — At 
the  last  meeting  of  the  Trustees  Town 
Engineer  Holly  reported  that  prop- 
erty owners  in  Prospect  street  were 
signing  a  private  contract  to  grade, 
pave  and  gutter  that  thoroughfare  and 
Warren  street. 

M.  B.  Templeton   is  City  Clerk. 


OROVILLE,  Butte  Co.,  Cal.— No  bids 
Vieing  received  by  the  County  Supervi- 
sors, the  proposed  Clark  road  improve- 
ment at  Paradise  was  ordered  done  by 
d.ay  labor  under  the  supervision  of 
bounty  Engineer  Martin   C.   Polk. 

C.   F.   Relding   is  County   Clerk. 


pervisors  of  Imperial  County  for  pav- 
ing four  sections  of  county  highway 
under  the  $1,500,000  bond  issue:  con- 
tractor to   furnish  all  materials: 

Contract  No.  1.  11.1  miles,  Brawley  to 
Calipatria — C.  H.  Hudson,  Marsh-Strong 
Bldg.,  Los  Angeles — (a)  grading,  under 
1  ft.,  4  He  S(i.  ft.;  (b)  excavating,  75c 
cu.  yd.:  (c)  3l4-in.  bituminous  base 
with  l'/4-in.  AVarrenite  surface.  34c  sq. 
ft.;  (d)  5-in.  concrete  base.  1:3:6  mix, 
and  iy2-in.  Warrenite  surface,  47c  sq. 
ft.;  (e)  51^-in.  plain  concrete.  1:2:4  mix. 
4Ic  sq.   ft. 

Los  Angeles  Paving  Co. —  fa)  6c,  (bX 
$1.20,    (c)   35c,   (d)  no  bid,   (e)  no  bid. 

George    R.  Daley.   San    Diego — (a)    5c. 

(b)  $1.00,  (c)  36c,  (d)  no  bid.  (e)  no  bid. 
Contract  No.  5,  10  miles.  Brawley     to 

Holtville — Geo.  H.  Oswald,  366  E.  58th 
St..  Los  Angeles— (a)  5%c,  (b)  $1.00,  (c) 
34%c,    (d)    43c,    (e>    40c. 

L.    A.    Paving    Co.— (a)    6c,    (b)    $1.20, 

(c)  35c,   (d)  no  bid,   (e)  no  bid. 
Clarke    &    Henery    Construction    Co., 

Stockton— (a)    5c,    (b)    $1.00,    (c)    37.4c, 

(d)  no  bid,    (e)   no  bio. 

Geo.  R.  Daley— (a)  5%c,  (b)  $1.00, 
(c)  35c.   (d)  44y2C,  (e)  40%c. 

C.     H.     Hudson — (a)     4  Vic     (b)     $1.25, 

(c)  36c,   (d)  47c.   (e)  41c. 

Contract  No.  6,  10  miles,  Calexico  to 
Heber — Clarke  &  Henery  Construction 
Co.,  Stockton— (a)   5c,   (b)  7Sc,   (c)  31.4c. 

(d)  no  bid.   (e)   no  bid. 

L.  A.  Paving  Co— (a)  6c.  (b)  $1.00,  (c) 
31>/4c,   (d)    381/20,   (e(   no  bid. 

Geo.  R.  Daley— (a)  5c,  (b)  $1.00,  (c) 
33c.    (d)    40c,    (e)    37y2C. 

Contract  No.  7.  5  miles,  Heber  to  El 
Centre — Geo.  R.  Daley,  San  Diego— (a) 
5c,  (b)   $1.00,   (c)   32c,   (d)  39c,   (e)   37c. 

L.  A.  Paving  Co.— fa)  6c.  (b)  $1.00. 
(c)   SIVSjC,    (d)   38M;C,    (e)   no  bid. 

Clarke  &  Henery  Construction  Co. — 
(a~.  5c,  (b)  $1.40.  (c)  34c,  (d)  no  bid,  (e) 
no   bid. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — Fol- 
lowing   bids      were    received      by      the 
Sonoma  County  Supervisors  for  County 
highway    construction: 
Petaluma-Valley  Ford   Highway,  "Sec- 
tion B."  In  Second  Roail  District. 
A.   J.  Fairbanks,     Willlts— Excavation. 
$1.20;    water   bound   gravel   highway, 
$62,600;  water  bound  macadam.  $93,- 
500;    concrete.    $148,000:    concrete    in 
head  walls.  $30. 
Henlddbure  to  Napa  County  Line  High- 
way, "Section   B,"   In   Fonrth   Road 
District. 
A.    J.    Fairbanks,    Willlts — Excavation, 
0.75;   guard   fence.   $2.25:   other  fence. 
$1.10. 
Petaluma-Sonoma     Highway,     "Section 

"A,"   In   First   Road    District. 
W.    A.    Dontanville,    Lodi — Excavation, 
$0.90;  concrete  highway.  $105,000;  con- 
crete in  head  walls.  $28. 
George  W^  Conners  and  Henry  Hansen, 
$1.20   for  the   excavation,   and    $61,600 
for  a  water  bound  macadam  roadway. 
Petaluma-Valley   Ford   Highway,  "Sec- 
tion A,"  in  Second  Road  District. 
A.    J.    Fairbanks,    ■\VHllts — Excavation, 
$1.20;    water    bound    macadam    road- 
way, $118,635;  concrete.  $209,360;  con- 
crete in  head  walls.  $30. 

The   bids    were    taken    under   advise- 
ment. 


EL  CENTRO.  Imperial  Co..  Cal. — Fol- 
lowing are  the  bids  received  by  the  Su- 


NAPA.  Napa  Co.,  Cal.— The  City 
t^ouncil  has  awarded  a  contract  to 
George  E.  Errington.  E-Third  St.. 
Napa,  at  $2,946.77  for  the  improvement 
of  Pattchett  street  from  Oak  to  Second 
street. 


.STOCKTON.  San  ,Ioaquin  Co.,  Cal. — 
The  City  Council.  A.  L.  Banks.  City 
flerk.  has  passed  a  resolution  of  In- 
tention providing  for  the  construction 
of  a  system  of  lateral  sewers,  with 
house  connections,  manholes  with  au- 
tomatic flushers  and  without  flushers 
and  curved  branches  in  Blocks  2,  3,  4. 
5.  6.  7.  8.  9  and  10  and  across  the  fol- 
lowing streets: 

Elizabeth  Ave..  Ramona  Ave..  Allston 
V.ay,  Carmel  Ave..  Lomtia  Ave.,  Wal- 
nut St..  and  a  portion  of  Bedford  Road. 


PRESCOTT,  Ariz. — J.  W.  Waara  has 
been  retained  by  the  City  Council  ai 
engineer  for  the  storage  part  of  the 
new  water  system,  the  work  pertaining 
to  the  distributing  system  under  th,< 
$350,000  bond  issue  to  be  handled  by 
the  City  Manager.  Mr.  Waara  will 
prepare  plans  and  specifications  for 
the  proposed  dams  and  appurtenances. 
J.  H.  Mulrein  was  awarded  the  con- 
tract to  furnish  tools  and  supplies  for 
a  portion  of  the  system,  except  past 
iron. 


HAYWARD,  Alameda  Co.,  Cal. — 
Town  Engineer  Holly  has  been  in- 
structed to  prepare  plans  for  the  con- 
struction of  a  sewer  in  Atherton  street. 

M.  B.  Templeton   is  City  Clerk. 


PHOENIX.  Ariz. — Warren  Bros.  Co.. 
of  Boston,  submitted  the  only  bid  for 
constructing  highways  under  the  $4.- 
000.000  Maricopa  County  bond  Issue; 
bids  opened  March  6.  The  unit  prices 
are  as  follows  less  cement  and  freight 
on  rock,  sand  and  asphalt: 

18  ft.     16  ft.     9  ft 
■wide.   wide.   wide. 
Concr.    pav..    sq.    yd.. $2. 02      $2.03      $2.38 
Warrenite,  bit,     base, 

sq.     yd 2.10        2.17        2.S0 

Topeka,       bit.       base, 

sq.     yd 2.26        2.27        2.40 

Warrenite      on    rock, 

sq.    yd 2.06        2.07        2.24 

Topeka  on   rock,     sq. 

yd 2.16        2.17        2.34 

Earth  excavation,  cu.  yd..  95c.:  loose 
rock  excavation,  cu.  yd..  $2.00;  solid 
rock  excavation,  cu.  yd.,  $4.00;  con- 
crete in  headwalls  and  culverts,  county 
to  furnish  cement,  cm  yd..  $24;  rein- 
forced concrete,  county  to  furnish  ce- 
ment and  steel,  cu.  yd..  $27.75.  The 
unit  prices  on  Warrenite  top  are  ex- 
clusive of  royalty  of  10c  per  sq.  yd., 
which  makes  the  unit  price  for  War- 
renite and  Topeka  top  the  same.  Bids 
for  concrete  paving  are  based  on  6-in.. 
one-course  pavement,  county  to  fur- 
nish cement;  bids  on  Warrenite  and 
Topeka  on  a  4-in.  bituminous  base 
with  2-in.  top  and  with  a  compressed 
filled  crushed  rock  base  6-in.  thick 
with  2-in.  top.  The  bid  of  Warren 
Bros.  Co.  was  taken  under  advisement. 
Bids  for  furnishing  600.000  bbls.  Port- 
land cement  and  54.000  tons  bitulithic 
cement  and  54.000  tons  asphalt  will  be 
received  by  highway  commission  on 
March   19. 

According  to  an  estimate  made  by 
Warren  Bros.  Co.  the  total  cost  per 
mile  of  paving  on  its  bid  under  various 
specifications  would  he  as  follows:  For 
Warrenite-bitulithic  pavement  16  ft. 
wide.  $29,019:  9  ft.  wide.  $18,130;  com- 
pressed filled  crushed  rock  base  with 
Warrenite  top.  16  ft.  wide.  $26,016;  9 
ft.  wide,  $16,658:  The  freight  rate  on 
stone    and    sand    is   estimated   in    th«se 
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prlce.s  at  60o  cu.  yd.  An  estimate  pre- 
pared by  Warren  Bros.  Co.  on  one- 
course  concrete  paving;  estimating  the 
price  of  cement  at  mill  at  tl.60  per 
bbl.  and  freight  rate  on  same  at  $4  per 
ton.  shows  the  cost  under  its  bid  at 
$28,644  per  mile  for  a  16-ft.  pavement 
and  $19,133  per  mile  for  a  9-ft.  pave- 
ment. The  total  number  of  miles  of 
road  to  be  built  under  the  bond  issue, 
as  fixed  in  the  original  program,  is  278 
miles.  The  total  cost  of  paving  278 
miles  at  the  lowest  estimated  price  per 
mile,  for  a  rock  base  with  Warrenite 
top  9  ft.  wide,  would  be  $4,638,924. 


SANTA  ROSA.  Sonoma  Co..  Cal. — At 
the  last  meeting  of  the  County  Super- 
visors the  contract  of  A.  J.  Fairbanks 
to  build  Section  B  of  the  Petaluma- 
Sonoma  highway  was  canceled  by  the 
board  and  his  bonds  released.  This 
was  done,  it  is  said,  because  the.  project 
has  been  questioned  by  the  District  At- 
torney. 

W.  W.  Felt  Jr..  is  County  Clerk. 


CARSON  CITY.  Nevada. — The  State 
Highway  Commission.  C.  C.  Cottrell, 
Chief  Engineer,  has  awarded  a  contract 
to  the  Nevada  Contrating  Co.,  Fallon, 
Nevada,  for  the  construction  of  the 
West  Side  Walker  Lane  (Mineral  3-E) 
highway  on  its  bid  of  $166,689.  Other 
bidders  were: 

W.     J.     Schmidt     $191,642.00 

Mathews  Construction  Co.  ...    194,030.00 
W.  S.  Norris   257,821.04 

The  bid  of  the  Mathews  Construction 
Co.  was  irregular  and  was  not  consid- 
ered. 


BERKELEY.  Alameda  Co..  Cal. — The 
City  Council  has  awarded  a  contract  to 
the  Oakland  Paving  Company.  5000 
Broadway.  Oakland,  for  the  improve- 
ment of  Broadway  northerly  to  Hill- 
crest  road  by  grading,  constructing 
concrete  curbs  and  gutters  and  paving 
with  a  vitrified  brick  on  a  concrete 
foundation. 


HOLLISTER.  San  Benito  Co.,  Cal. — 
Bids  will  be  received  by  the  City  Clerk 
up  to  March  29th.  8  P.  M.,  for  the  con- 
struction of  a  10-inch  sewer  connec- 
tion with  the  system  at  South  and 
Sally  streets. 


FOWLEH,  Fresno  Co..  Cal. — Pre- 
liminary steps  have  been  taken  by  the 
City  Council  for  paving  several  streets. 
It  is  planned  to  improve  the  thorough- 
fares connecting  with  the  State  high- 
way on  the  west  with  Adams  avenue 
and  Wildflower  road.  Wildfiower  road 
is  to  be  paved  by  the  county,  the  work 
being  now  in  progress.  A  20-ft.  pave- 
ment will  extend  from  where  the 
Fowler  paving  of  Merced  street  ends 
to  where  the  county  paving  of  Adams 
street  leaves  off  east  of  the  town.  The 
pavement  connecting  Merced  street 
and  the  Wildflower  road  will  be  16-ft. 
in   width. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
At  the  last  meeting  of  the  City  Council 
a  petition  was  presented  asking  the 
construction  of  a  bulkhead  which  will 
allow  the  extension  of  the  Eeast  Cliff 
Drive  along  the  San  Lorenzo  River, 
through  the  Barson  property,  to  a 
Junction  with  the  cut-bias  bridge. 


tlic  improvcnicnt  of  feralla  avenue 
northeasterly  of  Carmel  street,  by  the 
construction  of  an  8-inch  vitrified  pipe 
sewer,   pipe   lamphole,   Y   branches,   etc. 


HANFORD,  Kings  Co.,  Cal. — Con- 
tracts for  the  paving  of  Douty,  Red- 
ington.  Porter  and  Ninth  streets  have 
been  awarded  by  the  City  Council  to 
C.  E.  Blanchard  Co  58  Second  St.,  San 
Francisco,  they  being  low  bidders,  as 
follows: 

Redington   street    $96,148.94 

Douty   street    86.212.44 

Ninth    street    45.080.78 

Porter  street    21.219.07 

Bids  were  also  submitted  by  Hugh 
Crummey.  Federal  Construction  Co.. 
and  the  California  Road  &  Street  Im- 
provement  Co. 

The  contract  for  the  construction  of 
the  storm  sewer  was  awarded  to  the 
same  company  at  $85,961.75. 


HANFORD,  Kings  ..:..  Cal— The  City 
Council  has  ordered  the  improvement 
of  Harris,  Myrtle,  Elm,  Katherine  and 
a  portion  of  Douty  street,  plans  for  the 
work  having  been  aproved  at  the  last 
meeting. 

D.  C.  Williams  is  City  Clerk. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
The  contract  awarded  by  the  City 
Council  to  G.  W.  Cushing  for  the  Im- 
provement of  47th  street  has  been  re- 
scinded by  the  City  Council  and  pro- 
ceedings ordering  the  work  withdrawn. 

A.  C.  Faris  Is  City  Clerk. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
City  Engineer  Chapman  has  completed 
plans  for  the  improvement  of  Wall 
avenue  from  Forty-first  street  to  the 
city  limits. 

A.  C.  Faris  is  City  Clerk. 


VALLEJO.  Solano  Co.,  Cal.— The  City 
Council  has  decided  to  call  bids  under 
one  contract  for  the  construction  of 
sidewalks  in  various  sections  of  the 
city.  The  work  is  estimated  to  cost 
$45,000.  Alf.  E.  Edgecumbe  is  City 
Clerk. 


CARSON  CITY,  Nevada. — The  State 
Highway  Commission,  recently  reor- 
ganized, has  approved  the  road  west  of 
Washoe  Lake  as  the  route  for  tke 
Reno-Carson  state  highway.  A  request 
will  be  made  of  the  Federal  Govern- 
ment to  appropriate  $185,000  for  its 
construction. 

C.  C.  Cottrell  is  State  Highway  Engi- 
neer. 


0.\KLAND.  Cal. — Bids  will  be  re- 
ceived by  L.  W.  Cummings,  City  Clerk, 
up  to  12  M..  March  2Dth,  for  the  im- 
provement of  30th  street,  from  the 
west  line  of  23rd  avenue  to  the  east 
line,  produced,  of  21st  avenue,  as  it 
exists  between  East  29th  and  30th 
streets,  by  grading,  constructing  con- 
crete curbs  and  gutters  and  paving 
with  oil  macadam,  corrugated  iron  cul- 
verts, etc.  , 


OAKLAND,  Cal.— Bids  will  be  re- 
ceived by  L.  W.  Cummings.  City  Clerk, 
up  to  12  M,  March  ISth,  for  the  im- 
provement of  9th  street,  from  the  west 
line  of  Clay  to  the  east  line  of  Jeffer- 
son street,  by  grading,  constructing 
concrete  curbs,  brick  gutters  and  pav- 
ing with  asphalt. 

Separate  bids  will  be  received  on  the 
same  date  for  the  improvement  of  2l8t 
avenue  from  the  northeast  line  of  East 
12th  street  to  the  southwest  line  of 
East  14th  street,  by  grading,  construct- 
ing concrete  curbs  and  gutters,  pavlngr 
with   oil   macadam  and  construction   of 


Official    Proposals. 


NOTICE  TO  BIDDERS. 


PETALUMA.  Sonoma  Co.,  Cal. — The 
City  Council  has  awarded  contracts  for 
furnishing  and  delivering  cement 
sand  to  be  used  in  the  improvement  of 
Main  and  Third  strtets  to  the  Golden 
Eagle  Milling  Company  of  Petaluma 
and  the  E.  B.  &  A.  L.  Stone  Company 
of   San    Francisco,    respectively. 

The  awards  were  made  on  recom- 
mendation of  the  engineers,  Howe  & 
Peters.  '24  California  street.  San  Fran- 
cisco, who  prepared  plans  for  the  work. 


OAKLAND.  Cal. — The  City  Council,  L. 
W.  Cummings,  City  Clerk,  has  passed 
a  Resolution   of  intention  providing  for 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  the  Modesto 
High  School  District  of  Stanislaus 
County,  State  of  California,  will  at  the 
offices  of  the  said  Board  at  the  High 
School  Building  on  H  Street  Modesto, 
California,  on  the  23rd  day  of  Marob, 
1920,  at  Ti30  P.  M.,  of  that  day,  receive 
and  consider  sealed  bids  for  the  ma- 
terial for  and  installation  of  a  lawn 
sprinkling  system  for  the  lawn  of  the 
said  High  School,  according  to  the 
plans  and  specifications  submitted  by 
the  bidder. 

All  bids  must  be  sealed  and  filed 
with  the  Clerk  of  said  Board  of  Trus- 
tees prior  to  7:30  P.  M.,  on  the  23rd  day 
of  March,  1920,  and  be  accompanied  by 
a  certified  check  on  some  solvent  bank 
of  the  State  of  California  for  ten  per- 
cent of  the  amount  of  the  bid  sub- 
mitted, which  check  shall  be  made 
payable  to  the  president  of  the  Board 
of  Trustees,  which  check  is  required 
as  guarantee  that  the  successful  bidder 
will  within  two  days  after  the  notice 
of  the  award  of  the  contract  to  him 
enter  into  a  satisfactory  contract  with 
the  Board  of  Trustees  the  amount 
thereof  to  be  retained  as  liquidated 
damages  in  event  said  contract  Is  not 
entered   Into  by  such   contractor. 

The  Board  of  Trustees  reserves  th^ 
right  to  accept  and   reject  any  and  aii 

Dated  this  1st  day  of  March,  1920. 
KATHLEEN  G.   PRBWETT, 
Clerk  of  the  Board  of  Trustees  of  the 
Modesto  High  School  District.        (tf) 
March  5,  1920. 
.STATE  OP  NEVADA 


DEPARTMENT   OF  HIGHWAYS. 


MATERIALS    FOR    STATE    HIGHWAY 
CONSTRUCTION. 


NOTICE    TO    BIDDERS. 


SEALED  PROPOSALS  will  be  re- 
ceived bv  undersigned  until  2i00  o'clock 
P.  M.,  April  5,  1920,  for  the  furnishing 
of  the  following  materials  for  State 
Highway  construction; 

70,000  barrels  Portland  Cement  m 
cloth  bags.  f.  o.  b.  cement  mills. 

Specifications  may  be  obtained  at  of- 
fice of  undersigned. 

Right  i."!  reserved  to  reject  any  or  all 

*'"'**  r-.    c.    COTTRELL. 

State    Highway  Engineer. 
Carson  City.  Nevada. 
(3367°>         E 


NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  to  S  o'clock 
P.  M.,  March  22,  1920,  for  the  furnish- 
ing and  fabrication  of  the  metal  for 
two  120  foot  through  Pratt  truss 
highway  span.s  containing  190  OOu 
pounds  of  structural  steel  and  cast- 
ings. 

Plans  may  be  examined  and  forms  of 
proposal    secured    at    ofBce    of    under- 
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#.ene4,  may  also  be  secured  at  the 
County  Clerka  Office  in  Las  Vegas 
Nevada.  Bids  must  be  on  tlie  proposal 
form  of  the  Highway  Deparlment  ac- 
companied by  certlfled  checlt  in  the 
Amount  of  5%  of  the  bid.  liight  is  re- 
served to  reject  any  or  all  bids 

C.    C.    COTTUELL. 
„.         State   Highway   Engineer. 
<  arson  City,  Nevada. 

BIDS  WANTED  FOR  REMODELING 
BARRACK.S. 

YOUR  attention  is  Invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  for  drawings  and  speciflca- 
tion  No.  4147,  covering  remodeling 
Barracks  Building  No.  63,  Marine  Res- 
ervation, Navy  Yard,  Mare  Island,  Cali- 
fornia. 

The  drawings  and  specifications  may 
be  obtained  on  application  to  the  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment, Washington,  D.  C,  or  to  the 
Commandant,  Navy  Yard,  Mare  Island, 
California,  by  placing  a  deposit  of  ten 
dollars  (JIO.OO)  as  security  for  their 
safe  return  within  five  days  after  the 
award  of  the  contract. 

The  building  is  about  500  feet  long, 
including  the  two  wings  and  25  feet 
wide,  with  two  wings  about  44  feet 
deep  and  a  kitchen  extension  about  35 
feet  wide  and  54  feet  long.  The  re- 
niodeling  will  consist  of  the  general 
renovation  of  the  building  and  will  in- 
clude re-arrangement  of  partitions;  re- 
moval of  certain  walls  and  chimneys; 
replacing  damaged  stone  work  with 
concrete;  new  concrete  floors  In  certain 
other  rooms  and  repairs  to  others;  new 
wood  floors  in  certain  other  rooms;  new 
plastering;  repairs  to  roof;  new  steel 
stairs  on  veranda;  new  wood  trim; 
screens  for  all  exterior  openings;  new 
doors  and  windows,  including  frames 
and  glass;  painting  of  the  building; 
new  hardware;  re-arrangement  of  and 
additions  to  the  plumbing  system;  new 
electric  lighting  system  and  other  inci- 
dental work. 

The  estimated  cost  Is  $35,000.00. 
R.  L.   MARTIN, 
Lieutenant  Ccmmander,   C.   E,   C,   U.   S. 

Navy. 

By  direction  of  Public  Works  Officer. 
(J3740)      1st  report   March   9,    1920. 


NOTICE  TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  P.  McClure,  State  Engineer.  Forum 
Building.  Sacramento.  California,  up  tci 
and  including  12  M.,  Tuesday,  April  13, 
IKO,  said  bids  to  be  publiclv  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  complete  furnishing 
and  Irstalling  of  Two  (fearless  Trac- 
tion Passenger  Elevators  in  the  San 
Francisco  State  Building,  Civic  Center. 
San  Francisco,  California,  in  accor- 
dance with  the  plans  and  speciflcations 
therefcr.  copies  of  which  speciflcation.s 
may  be  obtained  on  application  to  the 
State  Department  of  Engiieering,  Sac- 
ramento, California:  full  detailed  plana 
of  this  building  may  be  seen  at  the  of- 
fices of  Bliss  and  Faville,  Architects. 
Balboa  Building,  San  Francisco,  Cali- 
fornia 

Said  bids  must  be  submitted  on  forms 
furnished  by  'he  State  Department  of 
Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  In  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality In  any  bid  received. 

(SIGNED)  W.  P.  McCLURE 

State  Engineer. 

NOTICE  TO   CONTRACTORS. 


SEALED  PROPOSALS  for  construct- 
ing the  Somes  Bar  Bridge  acro.ss  the 
Salmon  River  In  the  Klamath  National 
Forest,  Siskiyou  County.  California. 
wiil  be  received  by  the  District  Engi- 
neer, Bureau  of  Public  Roads.  U.  S  De- 
partment of  Agriculture,  at  886  Mills 
Bldg..  San  Francisco.  Cal..  until  aiOO 
P.  HI.  oVIoek  on  the  aOfh  day  of  Mnroh 
1920,  at  which  time  and  place  they  will 
be  publicly  opened  and  read.  The  right 
Is  reserved  to  reject  any  and  all  bids, 
and  none  will  be  considered  except 
those  from  contractors  ascertained  to 
be  experienced  and  responsible. 


The  location  is  about  Vz  mile  below 
Somes  Bar  and  8  miles  above  Orleans 
on  the  Klamath  River  Road.  It  is 
about  77  miles  from  Trinidad.  the 
terminus  of  the  N.  W.  P.   Ry. 

The  work  consists  of  erectlnK  a 
steel  truss  on  concrete  pier  and  abut- 
ment, with  70  ft.  of  timber  trestle  ap- 
proach. The  principal  items  are  l-16ir 
steel  truss:  77  cu.  yds.  Class  A  Con- 
crete: 70  cu.  yds.  of  Class  B  Concrete; 
30   M.   B.   M.   lumber. 

A  road  was  constructed  last  year 
from  Orleans  to  a  point  %  mile  from 
the  l>ridge  and  a  contract  has  been 
let  for  the  section  extending  from  this 
point  to  the  Salmon  River  and  on  up 
the  Klamath.  Work  has  been  started 
on  this  contract  and  instructions  given 
the  contractor  to  begin  at  this  end  so 
as  to  open  the  road  up  to  the  bridge 
site  as  soon  as  pos.'sible.  This  will 
open  up  the  road  to  the  bridge  site 
probably  liy  May  1.  1920,  and  the  road 
will  he  kept  open  during  the  con- 
struction  season. 

The  work  embraced  in  this  contract 
sh.Tll  be  completed  within  200  weather 
working   days. 

The  contract  form  and  the  maps, 
plans,  specifications,  and  estimates  of 
Quantities  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses 

886  Mills  Bldg.,  San  Francisco,  Cal. 
Forest    .Supervisor,    Orleans.    Cal. 

All  proposals  m.ust  be  made  on  form, 
and  in  accordance  with  instructions, 
forming  a  part  of  the  speciflcations 
above  referred  to. 

C.    H.    SWEETSER, 
District    Engineer. 


Board  o.  State  Harbor  Commis- 
sioners, Union  Depot  and  Ferry  House, 
.San  Francisco,  California,  March  11th, 
19:;o. 

SEALED  PROPOSALS  or  bids  will 
be  received  at  this  office  at  or  prior  to 
11  A.  M.,  on  Monday,  March  21!,  1»20, 
for  furnishing  labor  and  eciuipment 
and  dredging  Islais  Street  Channel  250 
ft.  wide  and  36  ft.  below  City  Datum 
from  the  36  ft.  contour  (referred  to 
City  Datum)  in  San  Francisco  Bay  to 
the  line  of  Kentucky  Street  In  San 
Francisco. 

The  work  herein  contemplated  shall 
be  done  in  strict  accordance  with  the 
specifications  and  plans  prepared 
therefore  by  the  Chief  Engineer  of 
the  Board  and  adopted  by  the  Board 
December  26.  1919.  and  on  file  in  this 
ofilce.  to  which  special  reference  Is 
hereby  made. 

Each  bidder  shall  state  a  price  per 
cubic  yard  place  measurement  for 
which  he  will  furnish  all  labor,  equip- 
ment and  material  and  do  the  "work 
herein  specified  for  DrefleinK  lalaiN 
Street  Channel. 

No  bid  will  he  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a  cer- 
tified check  for  an  amount  equal  to 
Pive  (5)  per  cent  of  the  amount  of  the 
proposal  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioneu 
that  If  the  propcsal  is  accepted  and 
the  contract  awarded,  and  if  the  bid- 
der shall  fail  or  neglect  to  execute  a 
contract  and  give  the  bond  required 
within  Six  (6)  days  after  the  award  is 
made,  in  that  case  the  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure  ana 
neglect  and  shall  be  paid  into  the  San 
Francisco  Harbor  Improvement  Fund. 
The  contractor  shall  be  required  to 
give  a  bond  unto  the  F.oard  of  State 
Harbor  Commissioners  for  not  less 
than  one-half  of  the  amount  payable 
by  the  terms  of  the  contract,  with  a 
corporation  thereunto  duly  authorized 
by  law  and  commonly  known  as  a 
surety  company,  as  surety  (such  surety 
company  to  be  one  of  those  approved 
by  the  State  Board  of  Control,  a  list  of 
Ihese  approved  surety  companies  being 
on  file  in  the  office  of  the  Secretary) 
and  conditioned  for  the  faithful  per- 
formance by  the  contractor  of  all  the 
terms  and  conditions  of  said  contract 
according  to  the  true  intent  and  mean- 
ing thereof.  Said  bond  shall  also  pro- 
vide that  if  the  contractor,  person 
company  or  corporation  to  whom  said 
contract    Is    awarded    falls    to    pay    for 


Wednesday.    March    17,    1920. 

any  materials  or  supplies  furnished  for 
the  performance  of  the  work  contract- 
ed to  be  done,  or  for  anv  work  or 
labor  done  thereon  of  any  kind,  said 
surety  will  pay  the  same  In  an  amount 
not  exceeding  the  sum  specified  In  said 
bond;  and  said  bond  shall  also  be  made 
to  Inure  to  the  benefits  of  material 
rnen.  mechanics  and  laborers  as  pro- 
ylded  by  that  certain  Act  of  the  Leg- 
islature of  the  State  of  California  ap- 
proved May  1.  1911  (Stats.  1911,  p  H22) 
Said  bond  must  be  accepteable  to  and 
approved  by  said  Board,  both  as  to 
surety  and   form. 

Rids  will  not  be  considered  by  the 
Hoard  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  the 
office  of  the  Secretary,  Room  .No.  17 
Union  Depot  and  Ferry  House,  at  or 
?/'  '"t.'S,^"  o'clock  A.  M.,  on  Monday. 
M.arch  22.  1920.  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best    Interests  of  the  State 

Bidders  are  Invited  to  be  present  at 
the  opening  of  the  bids. 

Plaiis  and  specifications  of  this  work 
'o  be  had  at  Room  18.  Union  Depot  and 
Ferry  House,  upon  depositing  110  00 
refn^n"^?'    T^^"^    ^•'"    '"'    ••eturned    on 

T^J],  "'  V^i^r^s  and  specifications. 

Bidders    are    requested    to    mark    en- 
velope   containing    hid- 
Ch'a'^i'nel^'"'      ^''"^^'"S    Islais      Street 
J.   H.   McCALLUM, 
H.    H.   COSORIFF, 
„        ^      .   „       F-  S.  MOODY, 
Board   of  State  Harbor  Commissioners 
FRANK  G.  WHITE. 
.„_  .^        Chief    Engineer. 
•  Mar.    11    ,f)      HILDA  GOHRMAN. 

'  Secretary. 


BIDS    WANTED    FOR    BARRACKS 
BUILDINGS 

ATTE.VTION  la  invited  to  the  fact 
that  proposals  will  be  opened  in  the 
"ion'No'Yn"./"'"  D^=^«""&  anr^eclflca! 
in  J^  v»;,,i  \^'  <=°"^^r'"s  Barracks  Bulld- 
Pe^arr?I?r'bor'"¥T"°"  ^^P"''  ^"^h"^" 
hJ''^^,  drawing  and  specification  may 
renn  -^'"w  1"  application  to  the  Bu- 
reau  in  Washington.  D.  C.  or  to  the 
Commandants  .Navy  Yard,  Mare  Island! 
Calif.,  and  .Naval  Station,  Pearl  Harbor 

lars  Vj^n'nni'''""^  ^  deposit  of  ten  dol- 
lars (JIO.OO),  as  secur  ty  for  their  safn 
return  within  five  days  after  the  award 
of  the  contract. 

fn^Jl^""^^"'^^'"^^  '^  '°  ^^  constructed 
h^Hinf*  ''^  barracks  for  20  marines.  The 
building  will  rest  on  concrete  footlnea 
and  will  have  drop  siding  on  the  extf- 
nor  walls,  sheathed  Interior  partitions 
and  ceilings  wood  shingle  roof 
fn^t""'"',  porches  and  exterior  open- 
ings, and  plumbing  and  electric  lleht- 
>ng  systems.  The  barracks  will  be  "U" 
shaped  in  plan  and  will  have  approxi- 
mately 2700  square  feet  of  P.oor  area 
not  including  porches. 
J  ■      ,  ,   ^  R-   L.   MARTIN. 

Lieutenant  Commander,   C.   E    C     U    a 
Navy.  "' 

By  direction  of  Public  Works  Officer. 


CLEARING     HOISE    REPORTS    FROM 
CALIFORNIA    CITIES. 


Bank  dlearlngs  as  reported  to  Ca,U- 
fornia  Development  Board  by  the 
several  clearing  house  cities  for  last 
week  showing  the  amount  of  increase 
on  corresponding  date  last  year: 

Increase 
San  Francisco  ..$169,245,759  $47,152,841 
Los  Angeles    ....      73,735,000      32,872!oOO 

Oakland     11,192,852        2,69S.5«8 

Sacramento     6,437.738       2,057,520 

San   Diego    2,943,385  71'0.213 

Fresno     5,401,711        2,978.884 

Stockton    (b)    ...        6.024,200      

San    Jose    (b)     ..        6,286,404      

Bakersfleld     1,363,484  349,122 

Pasadena    2,609,304        1,301,322 

Santa    Rosa     ....  486,442      

Long   Beach    ....        3,231,014        1,833,267 
Berkeley    (b)    ...        3,148,496      

(b)   Bank  debits. 
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CONXRAeXS    AWARDED 

L-iIens,  A.cceptances,  Etc. 


BUILDING  CONTRACTS 


(tan  Franclsoo  County 

.40 

Black 

Owner 

;109 

101 

St.  Francis 

Morton 

10000 

102 

Same 

Same 

9000 

103 

Same 

Same 

8000 

104 

Same 

Same 

8000 

105 

Garden    Homes 

Morton 

7000 

106 

Ray  Mfg. 

Owner 

30000 

;07 

Nelson 

Owner 

3000 

108 

Rousseau 

Owner 

7950 

109 

McCIure         Ame 

r.  Concrete 

11000 

110 

Raymond 

Owner 

500 

ill 

Morris 

Owner 

500 

112 

Bo'loima 

Owner 

800 

113 

G«rbini 

Arras 

1200 

114 

Cal    Sh't   Metal 

Owner 

500 

115 

Goodfellow 

Commary 

30000 

116 

Healy 

Owner 

1500 

117 

Nelson 

Owner 

4000 

118 

Terkeltaub 

Cavanagh 

2700 

119 

Cameg-ie 

McLeran 

46594 

120 

SkeHy    Est. 

Guilfoy 

1247 

121 

York    Rlty. 

GuHfoy 

1774 

)22 

Hohnamann 

Olsen 

950 

>23 

Swift 

Larson 

8000 

•24 

Steffen 

L-irsen 

2500 

i25 

United 

Ellington 

3000 

>26 

Woodward 

Owner 

1500 

527 

Vodden 

Owner 

6000 

i28 

Kola.'i 

Owner 

500 

529 

Stern 

Owner 

1850 

i30 

Union  Oil 

Owner 

600- 

531 

Janssen 

Owner 

3950 

S32 

Tynan 

Taylor 

1493 

B33 

Demartini 

Johnson 

1250 

134 

Pacific   Box 

Ludwig 

6000 

535 

Cowell 

Owner 

40000 

336 

Rodin 

Todhunter 

900 

537 

Welsh 

Owner 

6000 

>38 

Peneniou 

Healing 

3000 

539 

Castagne 

Bourdieu 

7000 

540 

Harder 

Owner 

4400 

541 

Esposto 

Owner 

1500 

542 

Nelson 

Owner 

3000 

543 

S.    F.    Library 

Draper 

1695 

644 

Same 

James 

3305 

645 

Same 

Coleman 

1837 

S46 

Same 

Newbery 

880 

847 

Same 

Barrett 

56327 

648 

Same 

Gladding 

7775 

649 

Same 

Coleman 

1310 

550 

Same 

Graper 

1585 

551 

Same 

Newbery 

810 

553 

Same 

Gladding 

5200 

653 

Same 

James 

2955 

654 

Bertram 

Meyer 

10700 

655 

McClure 

Pasqualetti 

10500 

656 

Tynan 

Taylor 

1493 

657 

Slade 

Hill 

500 

658 

Gavan 

Reedy 

3140 

659 

Denigan 

Bovyer 

1000 

660 

Toussalnt 

Owner 

1500 

661 

Scales 

Grace 

8000 

662 

Hughes 

Hansen 

12000 

663 

Crocker 

Samuelson 

3900 

664 

Fraser 

Mohler 

5000 

665 

Nielson 

Mohler 

5000 

666 

Mohler. 

Owner 

10000 

667 

Fotheringham 

Mitchell 

690 

668 

Buckley 

Western 

950 

669 

Schmidt 

Bosch 

1590 

670 

Ray 

Hurley 

10758 

671 

Breitman 

Arnott 

2850 

672 

Strassberger 

Barrett 

900 

673 

Croal 

Gesso 

5800 

674 

Jonas 

Unit 

12000 

675 

United 

Brown 

5000 

676 

Perkins   ■ 

ninet 

600 

677 

King 

Lewis 

5750 

678 

Maxwell 

Wagner 

1800 

679 

Hatter 

Hardy 

2800 

680 

Allen 

Hamill 

40000 

681 

Roth 

Lewis 

5400 

682 

Smith 

Finnegan 

10000 

683 

Caro 

Fontanella 

1850 

684 

Myers 

Owner 

1350 

685 

Paladini- 

Scully 

20000 

686 

Met.  Life 

Peterson 

18005 

687 

Weisbein 

Nelson 

26050 

688 

WIdman 

Stevenson 

2670 

689 

Haber 

Heaphy 

2850 

l'KRMIT.S. 

FRAME  DWELLING 

(601)    E  JUMFEllO 

SERRA  BLVD.    100 

S 

St.    Francis    Blv 

d.      Twe-.slnr 

■y    and 

bnsement  framn  <h 

veiling. 

Owner — St.  Francis  Home  Building  Co., 
278  Post  St..  San  Francisco. 

Architect — Henry      H.      Gutterson,      278 
Post  St..   San   Francisco. 

Contractor — John     Morton.     180     Jessie 
St..  San    Francisco. 

COST.    $10,005 

FRAME    DWELLING 

(602)    E  JUNIPKRO  SERKA  BLVD.   l.'io 
S    St.    Francis    Blvd.      Two-story    ana 
basement   frame  dwelling. 
Owner — St.  Francis  Home  Bldg.  Co..  278 

Post  St..  San  Francisco. 
Architect — Henry     H.      Gutterson.      278 

Post   St..   San   Francisco, 
r'ontractor — John      Morton,    ISO      Jessie 
St.,  San   Francisco. 

COST,    $9005 


"■RAME   DWELLING 

(603)      W  SAN  BENITO  160  N  San  An- 
selmo.         Two-story      and      basement 
frame    dwelling. 
Owner — St.     Francis    liome    Bldg.,    Co.. 

278  Post   St..   San   Francisco. 
Architect — Henry      H.    Gutterson.      278 

Post    St..    San    Francisco. 
Contractor — John     Morton.     ISO     Jessie 
St..  San  Francisco. 

COST,    $8000 


FIIAME  RESIDENCE 

(604)       E    SAN    LEANDRO    WAY     4  0     S 
Portola   Drive.      Two-story  and   base- 
ment  frame  residence. 
Owner — St.     Francis     Home     Bldg.     Co., 

278    Post   St.,   San   Francisco. 
Architect — Henry    H.       Gutterson,       278 

Post   St..  San   Francisco. 
Contractor — John     Morton,     180     Jessie 
St.,  San  Francisco. 

COST.    ?80i>o 


FR.\ME   DWELLING 

(605)  W  SAN  PABLO  AVE  ."20  S 
Portola  Drive.  One-story  and  base- 
ment frame  dwelling. 

Owner — Garden   Homes      Co.,    276      Post 

St.,  San  Francisco. 
Architect — Henry      H.      Gutterson,      278 

Po<t  St..  San  Francisco. 
Contractor — John     Morton.     180     Jessie 

St..   San   Francisco. 

COST.   $700- 

FACTORY 

(606)  BLOCK  BOUNDED  BY  MILTON. 
Bosworth  and  Rousseau.  One-story 
brick   metal    working   factory. 

Owner — W.    S.   Ray   Manufacturing   Co.. 
Milton    and       Bosworth     Sts.,       San 


Fr; 


CISCO. 


Engineer — John    Harnish,      936      racific 

Bldg..  San  Francisco. 
Contractor — Austin    Co..    Pacific    Bldg., 

San  Francisco. 

COST.    $30,000 

DWELLING 

(607)  NW  FORESTSIDE  AND  ULLOA. 
One-story    and    basement    framedwlg. 

Owner — Fernando    Nelson      &      Sons,    2 

West  Portal  Park.  San  Francisco. 
Architect-— None. 
Day's    work.  COST,   $3,000 

ALTERATIONS 

(608)  NW  FRONT  AND  PINE.  Alter- 
ations and  changes  for  stores  and 
offices. 

Owner — A.   F.   Rousseau,  110   Sutter  St., 

San  Francisco. 
Architect — Rousseau   &    Rousseau,      110 

Sutter  St.,  San  Francisco. 
Day's   work.  COST.   $7,950 

SHOP 

(609)  S  HATES  137-6  E  Gough.  One- 
story   and   basement   brick   shop. 

Owner — McClure    Investment    Co.,    care 

Architect. 
Architect — Frederick    H.    Meyer,    Bank- 

rers'  Investment  Bldg..  S.  F. 
Contractor — American  Concrete  Co.,  785 
Market,   ."^an   Francisco. 

COST,   $11,000 


GARAGE 

(610)     NO.      509      JERSEY.      One-Story 

frame   (private)   garage. 
Owner — L.    Raymond,    509    Jersey,    San 

Francisco. 
Architect — None. 
Day's   work. 


COST,    »50D 


G.\RAGE 

(611)      N    PALMETTO   AVE.    175    W   St. 

Charles.      One-story    tra.xne(    private) 

garage. 
Owner — Mrs.    M.     E.    Morris.    630    PaJ- 

metto  Ave.,  San  Francisco. 
Architect— None. 
Day's    work.  COST,   $500 


ADDITION 

(612)      W  TAYLOR  125  N  Beach.     One- 
story   addition    for   boat   shop. 
Owner — L.    Bologna,      2790     Taylor   St., 

San  Francisco. 
,\rchitect — None. 
Day's    work.  COST,    $800 


GARAGE 

(613)      NO.    1951    EDDY.      One-story   re- 

iiiforred    concrete    private   garage. 
Owner — J.  Garbini.   Premises. 
Architect — A.    S.   Bugbee. 
Contractor — Adam  Arras.  110  Jessie  St.. 
San   Francisco. 

COST.    $1200 


ALTERATIONS 

(614)  NO.  420  FULTON.     General  aller- 
ations    for  sheet   metal    works,    etc. 

Owner — California  Sheet  Metal  Works, 

Premises. 
.^^chitect — None. 
Day's  work.  COST,   $500 

STORE    BUILDING 

(615)  SW   FIRST  AND  MINNA.     Two- 
story  brick  store  building. 

Owner — Hugh      Goodfellow,      Insurance 
Exchange  Bldg.,  San  Francisco. 

Engineer — W.    H.    Ellison,   369    Pine   St.. 
San  Francisco. 

Contractor — W.    T.    Commary,    Crocker 
Bldg.,  San  Francisco. 

Cost,   $30,000 


.\DDIT1jN 

(616)      SW    MASON    &    NORTH    POINT. 

Construct  addition  to  machine  shop. 
Owner— Healty    Tibbltts   Constr.    Co..    9 

Main  St..  San  Francisco. 
\rchitect — None. 
Day's   work.  COST.    $1503 


DWELLING 

(617)      W   PORTOLA    110   N   14th      Ave. 
Two-story  and  basv  ment  frame  dn'g. 
Owner — Fernadno    Nelson      &    Sons       1 
West   Portal   Park,   San    Francisco. 
.Architect — None.  _     ..    „„ 

Day's    work.  COST.    $4000 


RECORDED 

ALTERATIONS 

(618)  NE  BLTCHANAN  AND  FULTON 
W  37-6  N  60  W  25  N  27-6  E  62-6  S 
87-6.  All  work  except  painting  fo- 
alterations  to  a  two-story  frame 
building. 

Owner — M.    Terkeltaub,    677    McAllister 

St.,  San  Francisco.  

Architect — C.  O.  Clausen,  Hearst  Bldg.. 

San  Frar.clsco. 
fontractor — T    A.   Cavar.agh.  180  Jessie 

St..   San   Francisco. 
Filed   Mar.    8.   '20.      Dated   Mar.    4.     20._ 

Ready  for  plaster »6(n 

Plaster    completed     67? 

Completed  and  accepted B7i) 

usual   35  days.... ^^.^^.^.^^^.^..,67., 

Bond,  $1350.  Sureties.  Alf  J.  Strom  and 
R  L  Ryder.  Limit,  60  days.  Forfeit, 
none.      Plans    and    speciflcattons    filed. 

NOTE: — Permit    reported      March      5. 
1920.  No.  574. 

EXCAVATING,    ETC. 

(619)  W  POWELL  137-6  N  Wash- 
ington W  137-6\N  68-9.  ('tearing, 
excavating,      ooiicrele.      l.ri.-l;       .bn-u. 
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proofing,  lath,  plasior.  iron  work, 
roofliig.  sheet  metal  work,  marble, 
terrazzo.  e^laziii^  and  hardware  for 
Xorth  Beach  Branch  of  S.  F.  J'ublic 
Librar.v. 
Owner — The   Trtistees   of  The  rarneerie 

Gift. 
Architect — G.      .-Vlbert      Lansburgh.    703 

Mi-ssioii   St..   San    Francisco. 
Contractor — Mcl,eran         &         Peterson. 

Hear.st   BIdg..  San   Francisco. 
Filed   Mar.   8,     20.      Dated   Feb.    1«.   '20. 
Concrete    footings    and    foundation 
walls  up  to  1st  floor  framing.  .$   698S 

Structural   concrete   done 6989 

Brick    work      and      exterior      terra 

cotta    done    698'J 

Brown   coated    698si 

Completed  and  accepted 6989 

Usual  35  days 1164!! 

TOTAL  COST.  $46,594 
Bond,  $23,297.  Surety.  American  In- 
demnity Co.  Limit.  225  days.  Forfeit. 
$10.     Plans  and  specification.s  filed. 

PERMITS. 

SHEET  MET.-VL   WORK 
(620)      GOLDEN    GATE    AND    LARKIN. 
Sheet    metal    work      for      Class      "C" 
building. 
Owner — Skelly    Estate,    San    Francisco. 
Architect— Matt    O'Brien,    San    Francis- 
co. 
Contractor — Guilfoy      Cornice      Works, 
San    Francisco. 

COST,    $1247 


SHEET  METAL   WORK 
(621)      SUTTER    AND    GOUGH.       Sheet 
metal   work  for  a  Class  "C"  building. 
Owner — York   Realty  Co.,  S.  F. 
Architect — W.    L.    Schmolle.    San    Fran- 
cisco. 
Contractor — Guilfoy      Cornice       Works, 
San   Francisco. 

COST,   $1774 


ADDITION 

(622)      NO.  85  BRUCE.  Add  to  dwelling 

Owner — W.    H.    Hohnamann.    254    Mira- 

n'ar  A\e..  San  Franci.^co. 
Architect — None. 

Contractor — Olaf  Olsti..  41  De  Wolf  St.. 
San   Francisco. 

COST.    $950 


AL,rE  RATIONS 

(633)    NW   DA\'IS  AND   PACIFIC.   Gen- 
eral   alterations:    new    floors    and    re- 
move stable  fixtures. 
Owner — Swift   &  Co..  Pacific  and  Davis 

Sts..  San  Francisco. 
Architect — Construction   Dept.   of  Swift 

&  Co..  Chicago.  111. 
Contractor — Larsen-Sampson     Co..     803 
Claus  Spreckels   Bldg..  S.   F. 

COST.    $8000 

ALTER.A.TIONS 

(624)      NW  DIVISADERO  AND  HATES 
General   alterations   and    changes   for 
stores. 
Owner — J.    C.    Steftens.    2802    Bush    St.. 

San  Francisco. 
Architect — Owner. 

Contractor — I.arsen-Sampson    Co..      805 
Claus  Spr»ckels  BIdg..  S.   F. 

COST.   $2500 

ALTERATIONS 

(6-25)       .VE    FOURTH       AND       MISSION 

Sts.     AUer  store  fronts. 
Owner — United   Cigar  Stores     Co..      55.'> 

Howard    St..   San    Francisco. 
Architect — Jos.    A     O'Shaughnessy,    555 

Howard  St..  San  Francisco. 
Contractor — E.    Ellington.      110      Jessie 

St.,   San  Francisco. 

COST.   $30011 

ALTER.A.T10NS 

(626)  NO.    1682      GREAT      HIGHWAY. 
Remodel   two  flats. 

Owner — Amelia     Woodward.     Prem. 

Architect — None. 

Day's  work.  COST.  $150ii 

RESIDENCE 

(627)  LOT    39    Lincoln    Manor.      Two- 
story  and   basement   frame   residence. 

Owner — Thos.    Vodden    &    Son.    760   Cole 

St..  San  Francisco. 
Designer — Walter  G.    Vodden.    760    Cole 

St..  San  Francisco. 
Day's  work.  COST.  $6000 

CONCRETE  FOUND.^TION.  ETC. 

(628)  NO.    547       MISSOURI.         Cement 
foundation,    etc..    for   dwelling. 

Owner — Spiros    Kolas,    Premises. 

Architect — None. 

Day's    work.  COST.    $50ii 


ADDITION 

(629)      NO.    1966    PACIFIC    AVE.      Add 

kitchen   to  dwelling. 
Owner — Mrs.   Stern. 

Architects — Bliss   &   Faville.    1101    Bal- 
boa Bldg.   San  Francisco. 
Day's  work.  COST.  $18.'i0 


SERVICE  STATION 

(630)   SE  SEVENTEENTH  AND  PO- 

trero  Ave.     One-story  service  station 

Owner — Union   Oil    Co.      of     California. 

247  Mills  Bldg.,  San  Francisco. 
Architect — Owners. 
Day's  work.  COST.  $6000 


FRAME  DWELLING 

(631)      E    SEVENTEENTH    AVE    150    S 

Cabrillo.     One-story     and     basement 

frame    dwelling. 
Owner — E.    A.      Janssen,       802      Hearst 

Bldg.,   San   Francisco. 
Architect — None. 
Day's    work.  COST,    $3950 


.ADDITION 

(632)      SW       VALLEJO       AND       LYON 
One-story    frame    addition    15"    6"    by 
12'   for  dining   room. 
Owner — J.     J.     Tynan.     2460     Lyon     St.. 

San    Francisco. 
Architect — Louis    M.    Upton.    452    Mont- 
gomery St..   San  Francisco. 
Contractor — Taylor       &      Jackson.      409 
Call   Bldg.,   San   Francisco. 

COST.    $149: 


RECORDED. 

UNDSRPIN 

(633)  W  GOUGH  about  75  S  McAl- 
lister, 77-6x27-6.  Underpinning-  of 
west  wall  of  building. 

Owner — G.  B.  Demartini,  770  Vallejo, 
San    Francisco. 

.Architect — None. 

Contractor — J.  M.  Johnson,  California 
and   Polk   Sts.,   San   Francisco. 

Filed  March  9.'  '20.  Dated  March  5.  '20. 

On  completion    $900 

Usual   35   days    300 

TOTAL  COST,   $1250 

Bond.    Sureties,    Forfeit,    none.      Limit, 

60  days.  No  plans  or  specifications  filed. 


INCINERATOR 

(634)  TAYLOR  AND  BEACH  STS.  All 
work  of  a  reinforced  concrete  incin- 
erator. 

Ovi'Tier — Pacific    Box      Factory,      Taylor 

and  Beach  Sts.,  San  Francisco. 
Architect — Leland    S.    Rosener,    723    In- 
surance  Exchange   Bldg.,   433    (Cali- 
fornia St..   San   Francisco. 
Contractor — Herman      T.      Ludwig,    636 

Jessie  St.,  San  Francisco. 
Filed   Mar.   9.  '20.     Dated  Mar.   8,   '20. 
On  1st  and  15th  of  each  month  . .   75% 

Usual  35  days 26% 

TOTAL  COST.  $6,000 
Bond.  $3,000.  Sureties.  H.  Helget  and 
F.  H.  Masow.  Forfeit,  none.  Limit,  50 
days.      Plans   and   speciflctlons   filed. 

NOTE:       Permit      reported    March    4, 
1920,  No.   560. 

PERMITS. 

PACKI-NG  HOUSE 

(635)  N  CLAY  89-1  W  Sansome.  Two- 
story  and  basement  Class  "C"  (con- 
crete)   packing    house. 

Owner — I.    M.    Cowell,      2     Market     St.. 

San   Francisco. 
.\rchitect — Henry  H.  Meyers,   1201  Kohl 

Bldg.,  San  Francisco. 

COST,    $40,000 

METAL  SHOP 

(636)  E  TENTH  250  S  Harrison.  One- 
storv  frame  metal  shop. 

Owner" — C.   F.  Rodin,  460   29th  Ave.,  San 

Francisco. 
Architect — None. 
Contractor — Geo.  C.  Todhunter.  442  29th 

Ave.,  San   Francisco. 

COST.    $900 

REPAIR  SHOI' 

(637)  S  GEARY  53-6  E  Eighth  Ave. 
One-storv  brick  repair  shop. 

Owner — James   Welsh.   2040    Balboa  St.. 

San  Francisco. 
Architect — Owner. 
Days  work.  CO.ST.  $6000 

(638)  NO.  3328  SACRAMENTO.  Con- 
struct   extension    to    laundry. 

Owner — A.  Peneniou,   Premises. 
.Architect — None. 

Contractor — George   Healing.   3663   Sac- 
ramento  St..   San    Francisco. 

CO.ST.  $:iooii 


DWELLI.NG.   ETC. 

(639)      N  EIGHTEENTH  125  E  Mission 
Two-story  frame  store  and  dwelling 

Owner— Joseph  Castagne,  3146  18th  St., 
San  Francisco. 

Architect — Gustave  Stahlberg,  .j44  Mar- 
ket.   San    Francisco. 

Contractor — Bourdieau  &  Louchere.  807 
Potrero   Ave..   San   Francisco. 

COST.  $7000 


DWELLINGS 

(640)      N  FULTON  57-6  and  82-6  E  39th 

Ave.      Two    one-story    and    basement 

frame  dwellings. 
Owner — John     Harder.     870     39th     .\ve  . 

San    Francisco. 
.\rchitect — None. 
Day's  work.  COST.  $2200  each 


DWELLING 

(641)  NE   JEFFERSON    AND   MASO.N 
One-story  and  basement  frame  dwig 

Owner — Chas.   Esposto,  2099  Mason  St.. 

San  Francisco. 
Architect — None. 
Day's    work.  COST.    $1500 

DWELLINGS 

(642)  W  TWENTY-SIXTH  AVE  25.  50 
75   and   100  N  Balboa.     Four  one-story 

and  basemeiit  frame  dwellings. 
0%vner— N.  J.  Nelson,  715  26th  Ave.,  San 

Francisco. 
Architect — None. 
Day's  work.  COST,  $3000 


RECORDED. 

LIBRARY 

(643)  N  SACRAMENTO  137-6  W  Ba- 
ker N  255-4  i^xW  137-6.  Painting  and 
finishing  for  Presidio  Branch  Li- 
brary. 

Owner — City      of      San      Francisco      by 
Board    of    Trustees    of    Public    Li- 
brary  and    Reading    Rooms. 
Architect — G.    Albert      Lansburgh,      709 

Mission  St..  San   Francisco. 
Contractor — Harry    Graper.    50    Warren 

St..   San   Francisco. 
Filed  March  10.  '20.     Dated  Feb.  16.  '20. 

Completed   and    accepted    $1270 

Usual    35    days    425 

TOTAL  COST,  $1696 
Bonds,  owner,  $423.75,  material  men, 
$847.50.  Sureties,  London  and  Lanca- 
shire Ind.  Co.  Forfeit,  $10.  Limit,  30 
days.     Plans  and  specifications  filed. 

NOTE:     Reported   Feb.   26,    1920.     No. 
504. 

(644)  HEATING   ON    ABOVE. 
Contractor^James       &      Drucker,       450 

Hayes  St.,   San   Francisco. 
Filed  March  10.  '20.     Dated  Feb.  16,  '20. 
Oil    tank  and   boiler  and   rough- 
ing   in    done     $18S0 

Completed  and  accepted   620 

Usual    35    days    827 

TOTAL  COST.  $3305 
Bond.  Sureties.  None.  Forfeit.  $10. 
Limit,  225  days.  Plans  and  specifica- 
tions filed. 

(643      PLUMBING    AND    GAS    PITTING 

on  above. 
Contractor — Alexander      Coleman.      706 

Ellis  St.,  San  Francisco. 
Filed  March  10.  '20.     Dated  Feb.  16.  '20. 

Roughed    in    $688.50 

Completed   and   accepted    688.60 

Usual   35    days    460.00 

TOTAL  COST.  $1837.00 
Bond.  Sureties,  none.  Forfeit.  $10. 
Limit.  225  days.  Plans  and  specifica- 
tions  filed. 

(646)  ELECTRIC   WORK    ON  ABOVE. 
Contractor — F.    E.      Newbery      Electric 

Co  .  Call  Bldg..  San  Francisco. 
Piled  March  10.  '20.     Dated  Feb.  16,  '20. 

Conduit    roughed   in    $367.60 

Completed   and   accepted    367.50 

Usual    35    days    367.60 

TOTAL  COST,  $980.00 
Bonds,  owner.  $245;  material  men,  $490. 
Sureties.  London  &  Lancashire  Indem- 
nity Co.  Forfeit.  $10.  Limit.  225  days. 
Plans  and  specifications  filed. 

(647)  EXC.A.VATING.  .CONCRETE. 
brick  work,  terra  cotta  iron,  sheet 
metal,  hardware,  plaster,  marble,  etc., 
on  above. 

Contractor — Barrett    &      Hilp,      Sharon 

BIdg..  San   Francisco. 
Filed  March  10.  '20.     Dated  Feb.   16,  '20. 
Foundations    up    to    1st    floor.. $   7.041 
1st    floor     slabs     and     girders 

poured    5,000 

Brick    and    terra   cotta   up      to 

main    cornice    7,041 

P.rick  and  terra  cotta  done  and 

roofins  laid    9,0S2. 
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Brown  coated   7,041 

Completed  and  accepted 7,041 

Usual   3B   days    14,083 

TOTAL,  COST,  $56,329 
Bonds,  owner,  $14,082;  material  men, 
$28,164.50.  Sureties.  London  &  Lanca- 
shire Indemnity  Co.  Forfeit,  $10.  Lim- 
it, 225  days.  Plans  and  specifications 
filed. 

TERRA 


(648)      ARCHITECTURAL 

cotta  on   above. 
Contractor — Gladding,    McBean    &    Co., 

Crocker  Bldg.,  San  Francisco. 
Filed  March  10,  '20.     Dated  Feb.  16,  "20. 

All  material  delivered   $6608 

Usual    85    days    1167 

TOTAL  COST,  $7775 
Bonds,  owner,  $1943.75;  material  men, 
$3887.50.  Sureties,  London  &  Lanca- 
shire Indemnity  Co.  Forfeit,  $10.  Lim- 
it, 90  days.  Plans  and  specificationB 
filed. 


PLUMBING  AND  GASFITTIXG 
(649)      W   POWELL   137-6   N  Washing- 
ton  W    137-6xN   68-9.      Plumbing  and 
gasfltting  for  Public   Library. 
Owner— City  and  County  of  San  Fran- 
cisco by  Board  of  Trustees  of  Pub- 
lib  Library  and  Reading  Room. 
Architect— G.    Albert     Lansburgh,      709 

Mission  St.,  San  Francisco. 
Contractoi — Alexander      Coleman,      706 

Ellis  St.,   San   Francisco. 
Filed  Mar.  10,  '20.     Dated  Feb.  16,  '20. 

Roughed   in    $491 

Completed  and  accepted    497 

Usual    36    days 328 

TOTAL  COST.  $1310 
Bond,  none.  Limit,  225  days.  Forfeit, 
$10.     Plans  and  specifications  filed. 

NOTE — Permit  reported  Feb.  26.  1920 
No.   503. 


(650)      PAINTING  AND  FINISHING  ON 
above. 

Contractor — Harry    Graper,    50    Warren 
St.,  San  Francisco. 

Filed  Mar,  10.  '20.     Dated  Fel).  16,  '20. 

Completed  and  accepted $1188 

Usual  35  days 397 

TOTAL  COST,   $1585 

Bonds;  Material  men,      $792.50;     owner. 

$396.25.      Surety,    London    &    Lancashire 

Indemhity  Co.     Limit,  30  days.     Forfeit. 

|10.     Plans  and  specifications  filed. 


(651)      ELECTRIC   WORK    ON   ABOVE. 
Contractor — F.    E.      Ne%vbery      Electric 

Co..  Call  Bldg.,  San  Francisco. 
Filed  Mar.   10.  '20.     Dated  Feb.  16,  '20. 

Conduit    roughed    in $304 

Completed  and  accepted 304 

Usual    35    days 202 

TOTAL  COST,  $810 
Bonds,  owner,  $202;  Material  Men,  $405. 
Surety,  London  &  Lancashire  Indem- 
nity Co.  Limit,  225  days.  Forfeit,  $10. 
Plans  and  specifications  filed. 


<652)      ARCHITECTURAL         TERRA 
cotta  on   above. 

Contractor — Gladding,    McBean    &    Co., 
Crocker  Bldg.,  San  Francisco 

Filed  Mar.   10,  '20.     Dated   Feb.   16,  '20. 

Material    delivered    $4425 

Usual  35  days 780 

TOTAL    POST.    $5200 

Bonds,    Owner.    $1275;      Material      Men. 

$2550.      Surety,    London    &    Lancashire 

Indemnity  Co.     Limit.  90  days.     Forfeit. 

$ — .     Plans  and  specifications  filed. 


450 


(653)      HEATING    ON    ABOVE. 
Contractor — James      &      Drucker 

Hayes  St..   San   Francisco. 
Filed  Mar.  10.     '20.     Dated  Feb.  16.  '20. 
Oil  lank  and  boiler  and  roughing 

in  dome    $1662 

Completed  and  accepted 554 

Usual  35  days 739 

TOT.\L  COST.  $2955 
Bond.  $1653.  Surety.  New  Amsterdam 
Casualty  Co.  Limit.  225  days.  Forfeit. 
$10.     Plans  and  specifications  filed. 


FRAME  DWELLINGS 

(654)  W  FORTIETH  AVE  31-8  N 
Geary  N  80  Wx65.939.  All  work  for 
three   two-story   frame  dwellings. 

Owner— Geo.  A.  Bertram,  1636  Polk  St.. 
San  Francisco. 

Architect — None. 

Contractor — Theodore  G.   and   RoUin   E. 
Meyer.  2628  Anxa  St..  San  Francisco 

Filed  Mar.   10.  '20.     Dated  Mar.   4.  '20. 

Frames  up    $4925 

Brown   coated    4925 

Completed  and  accepted 492B 

Usual   ".",  (\ays 4925 

TOTAL    COST.    $19,700 

Bond.  none.     Limit,   100  days.     Forfeit. 

itone.     Pla^iS  and  specifti-nlions  filed. 


CONCRETE    BUILDING 

(655)  S  HAYES  137-6  E  Gough  B 
27-6XS  120.  All  work  for  one-story 
and  basement  reinforced  concrete 
building. 

Owner — The  McClure  Investment  Co., 
Care  Architect. 

Architect — Frederick  H.  Meyer,  742 
Market   St.,   San    Francisco. 

Contractor — J.  Pasqualetti  (as  tlie 
American  Concrete  Co.),  Humboldt 
Bank  Bldg.,  San  Francisco. 

Filed  Mar.   10,  '20.      Dated  Mar.   1,  '20, 

On   10th  of  each  month 75-;; 

Usual    35    days,      including     con- 
tractor's fee    257c 

TOTAL  COST  not  to  exceed  $10,500. 
Contractor    to    receive.    $1000. 

Bond,    $5250.      Surety.    Maryland    Casu- 
alty Co.     Limit,  60  days.     Forfeit,  none. 

Plans  and  specifications  filed. 

NOTE:      1st    report    Mar.    9.    1920.    No. 

609. 


CONCRETE  WORK,   ETC. 

(656)      NO.    2460    LYON    ST.      Concrete. 

carpenter,   plumbing,   electric  wiring. 

plaster    and    painting    for    one-story 

addition    to   residence. 
Owner — J.  J.  Tynan,  Premises. 
Architect — Louis   M.    Upton   and   Milton 
Latham,    452    Montgomery    St..    San 
Francisco. 
Contractor — Taylor  &  Jackson,  409  Caft 

Bldg.,  San  Francisco. 
Filed  Mar.   10,  '20.      Dated  Mar.  5,  '20. 

Completed     and     accepted $111S 

Usual  35  days 374 

TOTAL  COST.  $1493 
Bond,  $750.  Surety,  American  Indem- 
nity Co.  Limit,  25  days,  after  Mar.  9. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE: — Permit    reported      Mar.       10. 
1920,  No.    6,''2. 


PERMITS. 

ALTERATIONS 

(657)      NO.     1812    BROADWAY.       Minor 

alterations  for  dwelling. 
Owner— Russell   C.   Slade,   2130   Vallejo, 

San   Francisco. 
Architect — None. 

Contractor — J.    Hill,    1301    Leavenworth 
St.,  San  Francisco. 

COST,    $500 


ALTERATIONS 

(658)      NO.   143   CRESCENT  AVE,   Raise 
roof  and  make  alterations  for  dwell- 
ing  (terrazzo   steps,   etc.) 
Owner — Thos.  Gavan,  143  C^rescent  Ave., 

San   Francisco. 
Architect — None. 

Contractor — Wm.    M.    Reedy,    267    Ells- 
worth St.,  San  Francisco. 

COST,    $3140 


CONCRETE  FLOOR,  ETC. 

(659)   NW  GEARY  AND   OCTAVIA. 

Concrete  floor,  etc.,  for  inarket. 
Owner — Thos.      Denigan.      Sr.,      Pacific 

Bldg.,    San    Francisco. 
Architect — None. 

Contractor — Bovyer   &   Sons,    2407   Cali- 
fornia, San  Francisco. 

COST,  $1000 


COST,    $1,500 


DWELLING 

(660)  E  HARRISON   125  S  26th.     One- 
story   and   basement   frame   dwelling. 

Owner — S.    Toussaint,      3043      Harrison, 

San  Francisco. 
Architect — None. 
Day's    work. 
STORES 

(661)  S    O'FARRELL    60       W      Mason. 
■  One-story  brick  stores. 

Owner — P.    S.    Scales,      First      National 
Bank   Bldg.,  San   Francisco, 

Architect — None, 

Contractor — Grace       &       Bernlerl,     710 
Claus  Spreckels  Bldg.,  S.   F. 

COST,    $8000 


ALTERATIONS 

(662)      W  POWELL  150  N  Eddy.      Alter 

and  change  motion  picture  theatre. 
Owner— W.    J.    Hughes    and    H.    J.    Gos- 

liner,  35  Powell  St..  San  Francisco. 
Architect — A.  S.  Heineman,  130  Post  St.. 

San    Francisco. 
Contractor— H.   J.   Hansen,      1327      20th 

Ave.,  San  Francisco. 

COST,  $12,000 


DWELLING 

('••e.'!)      S    ROLPH    210    W    Morse.      O 

story  and  basement  frame  dwellir 

Owner — Crocker     Estate   r',>.,      Crnc 

Bldg.,   San   Francisco. 
.•\nhitecl — None. 


Contractor — A.     -M.       Samuelgon,       290 
Bolph   St.,   San   Francisco, 

COST,   $3900 

(664)      W  TWENTY-FIFTH  AVE  100  N 
Balboa       One-story      and      basement 
frame  dwelling. 
Owner — Simon    Fraser,    3877    20th    St., 

San    Francisco. 
Architect — None. 

Contractor — T.  B.  Mohler,  255  8th  Ave., 
San  Francisco. 

COST,   $5000 


DWELLING 

(665)      W  TWENTY-FIFTH  AVE.   75  N 
Balboa.        One-story     and     basement 
frame    dwelling. 
Owner — Hans    Nielsen,    150      10th   Ave., 

San   Francisco. 
.Architect — None. 

Contractor — T.  E.  MolUer,  255  Sth  Ave., 
San  Francisco. 

COST,  $5,000 


FRAME   DWELLING 

(666)  W  TWENTY-FIFTH  AVE  25  anrf 
50  N  Balboa.  Two  one-story  and 
basement  frame  dwellings. 

Owner— T.  E.  Mohler,  255  8th  A've..  San 

Francisco. 
V.-chitect — None. 
Day's  work.  COST,  $5000  each 

REPAIRS 

(667)  NO.  4157  TWENTY-FIFTH  ST. 
Repair  fire  damage  to  dwelling. 

Owner — Alex.    Fotheringham,    Premises 
Architect — None. 

Contractor — Thos.      F.      Mitchell,      1371) 
Utah  St.,  San  Francisco. 

COST,  $690 

ALTERATIONS 

(6SS)      NO.  lOlB  VAN  NESS  AVE.     Con- 
crete   floor,    install    doors,    etc.,    for 
restaurant. 
Owner— C.      F.   Buckley,      2614      Pacific 

Ave.,  San  Francisco. 
Architect — None. 

Contractor — Western     Hardwood     Mfg. 
Co.,  1034  Golden  Gate  Ave..  S.  F. 

COST,  $9513 


REK^ORDED. 

ADDITION 

(669)      SECOND   TO      STERLING      STS. 

Plaster   and    lathing   for   addition    to 

building. 
Owner — Schmidt  Lithograph  Co..  Prem. 
Architect — Fred'k.     Whitton,    369    PItie 

St.,   San   Francisco. 
Contractor — Herman  Bosch,  740  Duboce 

Ave..  San  Francisco. 
Filed  Mar.  11,  '20.     Dated  Feb.  24,  '20. 

On  10th  of  each  month 75% 

Usual   35   days 25% 

TOTAL  COST,  $1590 
Bond,  $800.  Sureties.  H.  L.  Lynch  and 
L.  Bosch.  Limit,  April  1,  1920.  Forfeit, 
plans  and  specifications,  none. 


CONCRETE  WORK,  ETC. 

(670)  BLOCK  BOUNDED  I.'.V  BOS- 
worth,  Milton,  Rousseau  and  South- 
ern Pacific  Tracks.  Concrete  and 
cement  work,  excepting  reinforcing 
steel,  for  one-story  brick,  concrete 
.and  sNjel  factory  building. 

Owner — W.    S.    Ray   Manufacturing  r-,,., 
Milton    and    Bosworth   Sts.     «!.    F. 

Architect — The   Austin   Co.,   936    Pacific 
Bldg.,  San  Francisco. 

Contractor^ — P.    Hurley,    578      Elizabeth 
St.,  San  Francisco. 

Filed  Mar.   11,  '20.     Dated  Mar.  5,  '20, 
Foundation  up  to  Ist  floor  level, $18("' 

Concrete  roof  completed 400s 

Entire  work  completed 225(1 

Usual  35  days 270'1 

TOTAL  COST,   $10,75! 

Bond,    none.      Limit.    60   days.      Forfeit. 

$50.     Plans  and  specifications  filed. 

NOTE: — Permit  reoorted  Mar.  9,  1920. 
No.   606. 


COTTAGE  AND  GARAGE 

(671)  LOT  12,  BLK.  A,  Lakeview 
Tract.  All  work  for  a  one  and  one- 
half  story  cottage  and  garage. 

Owner — Max  Breitman,  1560  Jackson 
St,.   San   Francisco. 

Architect— -None. 

Contractor — James  Arnott  &  Son,  2222 
19th  Ave..  San  Francisco. 

Filed  March   11,  '20.  Dated  Dec.   10.  '19. 

Frame    up 25% 

Brown    coated    26% 

Completed  and  accepted •tt% 

Usual   35   days 25% 

TOTAL  CX)ST,    $285" 

Bond.  Sureties,  Forfeit  none.     Limit,  90 

liny*      Plana  ami  upeciftcations  filed. 
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PBRMIT8 

ALTKRATIOXS 

(672)  SE  EDDY  AXD  TAYLOR.  Alter 
saloon  Into  store. 

Owner — I.   Strassbergrer.   411   Montgom- 
ery St.,  San  Francisco. 

Architect — Sylvain     Schnaittacher,     233 
Post   St..   San   Francisco. 

Contractor — Barrett      &      Hilp,      Sharon 
Bldg,.  San  Francisco. 

COST.  $900 

FRAME  DWELLING 

(673)  E  FORTY-FOURTH  AVE  12r,  N 
Fulton.  One  and  one-half-story  and 
basement   frame  dwelling. 

Owner — Mrs.    C.    Croal.      1015      Masonic 

Ave..  San  Francisco. 
Architect — None, 
contractor — Thomas  N.  Gasso.  1221  Oak 

Grove  Ave..  Eurllngame.  i^al. 

COST.    $S80O 


AUTO  ACCESSORY  BLDG. 

(674).    .S  GEARY   109   W  Larkin.      Ono- 

story  brick  auto  accessory  building. 
Owner — Morris  Jonas 
Architect— G.      A.      Applegarth.      Claus 

Spreckels  Bldg..  San  Francisco. 
Contractor— Unit  Constr.  C<x  ,,„.„. 

COST.  $12,000 


ALTERATIONS 

(675)  NW  MISSION  AND  29th.  New 
fronts,  plaster  partitions,  plumbing, 
etc.  „ 

Owner— United   Cigar     Stores   Co..      55.i 

Howard  St.,  San  Francisco. 
Architect — Jos.    A.    O'Shaughnessy,    555 

Howard  St..  San  Francisco. 
Contractor— S.  E.  Brown,  1434  6th  Ave.. 
San  Francisco. 

COST.  $50011 


CONCRETE  WORK 

(676)      NO.    2573      MISSION.        Concrete 

work.  etc..  for  dairy  lunch. 
Owner — Mr.  Perkins.  SE  16th  and  Val- 
encia Sts..   San  Francisco. 
Arch  i  tect — None. 

Contractor — 'John   J.   Binet  Co.,   68   Ra- 
mona  St..  San  Francisco. 

COST.    $600 


FRAME    DWELLING 

(677)      N  SOUTH  WOOD  68  E  Elmwood. 

One-srorj'  and  basement  frame  dwlg. 

Owner — J.  H.   King,  1267  Bush  St..  San 

Francisco. 
Architect — None. 

Contractor — H.    C.    Lewis.    68    Post    St.. 
San  Francisco. 

COST.  $5730 


ADDITION 

(678)  NE  TWENTY-FIFTH  &  HAMP- 
shire.  Add  one  room  and  bath  to 
dwelling. 

Owner — Rev.    Geo.    Maxwell.    Premises. 
Architect — None. 

Contractor— Geo.   Wagner.   251   Kearny 
St..  San  Francisco. 

COST,  $1800 

ALTERATIONS 

(679)  NO.  10  THIRD.  Re-arrange 
present  quarters  for  ice  cream  store. 

Owner — Hatter  &  Brown   Premises. 
Arch  i  t  ec  t — Xon  e. 

Contractor — A.  M.  Hardy    212  8th  Ave.. 
.San  Francisco. 

COST.    $2800 
FRAME  DWELLINGS 

(680)  W  TWENTY-NINTH  AVE  87. 
124-6.  162  and  199-6  N  Lake.  'Four 
two-story  and  basement  frame  dwell- 
ings. 

Owner — Allen  &  Co..  125  Si.tter  St..  San 

Francisco. 
Architect — Earle   B.   Bertz,   68   Post   St.. 

San   Francisco. 
Contractor — Thos.   Hamill.   4101   Balboa 

St.    San  Francisco. 

TOTAL  COST    $10,000  eacn 

RECORDED. 

RESIDENCE 

(681)  LOT  13,  ELK.  2983  CLARE- 
mont  Court.  All  work  for  a  one- 
story  frame  residence. 

Owner — Martin    A.    Roth,    576    Mission, 

San  Francisco. 
Architect — H.  C.   Baumann.  251   Kearny 

St..  San  Francisco. 
Contractor — H.  C.   Lewis,     68     Post  St., 

San    Francisco. 
Filed  March  12,  '20;  Dated  March  4,  "20. 

Frame     up     $1350 

Brown     coated     1350 

Completed  and  accepted    1350 

Usual    35    days    1350 

TOTAL  COST.  $o400 
Bond,  $2700.  Sureties,  Myer  Friedman 
and      E.     H.     Peterson.     Forfeit,   none. 


Limit.    90    days.      Plans    and    speciflca- 
tlons  filed. 

NOTE:    Permit  reported  March  4,  No. 

568. 


IM5R.MIT.S 

ALTERATIONS 

(6f2)      S  MARKET  275  E  Sixth.      Alter 
and  chanfee  for  dance  hall;  oonstruci 
metal  gallery,   plumbing,   etc. 
Owner — Guy  C.   Smith.   Strand  Theatre. 

San   Francisco. 
.Architect — Not  Given. 
Contraclor — Jas.  Finnegan,  52:'.  Califor- 
nia  St.,   San   Francisco. 

CO.ST.    $10,000 


ALTERATION 

(683)      NO.    1761      FILLMORE.      Altera- 
tion for  store  front. 
Owner — Caro   Bros,    Premises. 
Architect — A.    H.    Knoll,    Hearst    Bid's.. 

San    Francisco. 
Contractor — L.    Fontanella,    1682    Eddy, 
San  Francisco. 

COST,   $1850 


ALTERATION 

(684)      XO.    2570    THIRTY-FIRST   AVE. 

Raise      present        building,      concrete 

foundation,  and  floor,  etc. 
Owner — L.  F.  Myers,  Premises. 
Architect — None. 

COST,    $1350 


C.\NXERY 

(1185)      .X  BEACH  45-10  W  Taylor.     One 

story  frame  cannery.  91-8x137-6. 
Owner — A.    Paladini,    540    Clay    St.,    San 

Francisco. 
Architect — None. 

Contractor — J.   E.  Scully,   Phelan  Bldg., 
San  Francisco. 

COST,   $20,000 


RKCORDED 

HEATIXG.  ETC. 

(686)      XE    PINE    and      STOCKTON'      E 
137-6xN    275.      Heating   and    ventilat- 
ing  for   addition    to   Class   "A"   office 
building. 
Owner — Metropolitan      Life      Insurance 

Co..    Premises. 
Architect — J.  R.  Miller,  Lick  Bldg..  San 

Francisco. 
Contractor — Jas.    Furlong.    681    Market 

St..  San  Francisco. 
Sub-Contractor — C.     Peterson     Co.,     730 

Larkin  St.,  San  Francisco. 
Filed  Mar.  13.  '20.     Dated  Mar.  11,  '20. 
Progressive    payments    on    1st    of 

each     month     

•40  days  after $4105.25 

TOTAL  COST.  $18,005.00 
Bond,  $9002.50.  Surety.  New  Amster- 
dam Casualty  Co.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME   DWELLINGS 

(687)  E  TWEXTY-NIXTH  AVE  150  X 
Balboa  N  125xE  120.  All  work  except 
side  sewers,  wall  paper  and  fixtures 
for  five  one-story  frame  dwellings. 

Owner — Jacob  Weissbein,  Hobart  Bldg., 
San   Francisco. 

.Architect — Xone. 

Contractor — Emil     Xelson,     39     Delmar, 
San   Francisco. 

Filed  Mar.   13.  '20.     Dated  Mar.  4,  '20. 

Frames    up    $6212.50 

Brown    coated    6212.50 

Completed   and    accepted 6212.50 

Usual     35    days 6212.50 

TOTAL    COST.    $26,050.00 

Bond.   none.     Limit.   90  days  after  Mar. 

4.      Forfeit,   none.      Plans  and  specifica- 
tions filed. 


COTTAGE 

(688)  SW  NEWHALL  75  S  McKlnnon 
Ave.  All  work  for  a  one-story  and 
basement  frame  cottage. 

Owner — Anton      J.       and     Katherine    G. 
Widman.   1701  McKinnon  Ave..   San 
Francisco. 
Architect — None. 

Contractor — L.  H.  Stevenson,  San  Fran- 
cisco. 
Filed   Mar.    13,    '20.     Dated   Mar.    1.    '20. 

Frame    up     $690 

Brown    coated    660 

Completed    660 

Usual   35   days    660 

TOTAL  COST,  $2670 
Bond,  Sureties,  Forfeit,  none.  Limit, 
June  1,  1920.  Plans  and  specifications 
filed. 

REMODELING 

(689)  SE  SACRAME.XTO  AND  POLK. 
Remodel  stores  and  hotel. 

Owner — S.    B.    Haber,    111    Montgomery, 
San    Francisco. 


Architect — C.   S.   McXally,  23   Woodland 

Ave.,  San  Francisco. 
Contractor — J.    J.    Heaphy,    1721    Lom- 
bard, San  Francisco. 
Filed   Mar.    13,   '20.    Dated   Mar.    U,   '10. 

Old  work  removed   (10tt.7S 

Completed   and   accepted    ....    10<l.7t 

Usual  35  days Tll.1* 

TOTAL  COST.  $2850.00 
Bond.  Sureties,  Forfeit,  none.  Limit,  ti 
days.     Plans  and  specifications  Oled. 


LEASE. 
San  Pranclaeo   Connty. 


March  9.  1920— SW  MISSION  and  3rd. 
Ophelia  Gunst  to  M.  Moskovltz;  5 
years;  $23,100. 

Mar.  10.  1920— XO.  24  EAST  .ST.  H 
Becker  to  Morris  L  Levin.  5  years. 
$6000. 

Mar.  10.  1920- SW  MISSIOX  AND  21st 
S  30  W  70  S  30-3  W  22-6  N  60-3  E 
92-6.  Mary  E  Hobl  to  Louis  Glick- 
feld.     10  years.     $600  per  month. 

Mar.  10.  1920— SE  MINXA  275  SW  7th 
SW  22xSE  80.  Anna  Dettlbach  to 
Delia  McXeil.     5  years.  $20  per  month 

Mar.  10.  1920 — X  JACKSON  No.  3032 
Jackson.  G  L  Moffat  to  Charles 
Edwin  Warn.  1  year  10  months. 
$1430. 

Mar.  10.  1920— XO.  75  SUTTER.  Royal 
Realty  Co  to  Salvatore  Spirgola  and 
Charlie  Bellusci.     4  years  2H  months. 

Mar."   lb.    1920 — W       BUCHAXAN       bet. 

Ellis  &  O'Farrell;  Xo.   1439  Buchanan 

Josef    Meller    to    Benzian    Vladoo.       1 

year.     $20  per  month. 
Mar.  11.  1920 — XO.     632  CLEMENT     ST. 

Mary  Shahan   to  Mrs   W   O   Schnall 
Mar.     11.     1920 — XO.       230       SHRADER, 

Apt.  Xo.   1.     Mrs.  Geo  D  Merrill  to  F 

A  Devlin.     1  year.     $480. 
Mar.    11.    1920 — XO.    747    CLEMEXT    ST. 

S    H    Levin    to    Peter    Camaches    and 

Achilles    Condas.      7    years.      $6185 
March    11.    1920. — XO.      1108      PULTON. 

Xellie    T.    Potter    to    Dr.    Maxim    De 

Grosz;    3   vears;   $1350. 
March   11.   1920— XO.   32   TURK.     Emily 

<;.    McEnery   to   Chas.      J.      Adams;    5 

vears;    $9,000. 
March    12.    1920— SE    SIXTH   AXD    NA- 

toma   169   No.    169    6th   St.     The   Hind 

Estate  Co.   to  M.  Rosenfeld;   3   years; 

March  12.  1920— SW  CLEMENT  AND 
9th  Ave.  Anita  Sullivan  Chubbuck 
to   Albert    Wherli;    3   years;    $2460. 

Mar.  8.  1920— SE  MARKET  175  SW  6tn 
SW  25xSE  90.  The  Empress  Imp  Co. 
to  Carl  Schlickeiser  and  J  O  Wick- 
ham.      7    years    4    months.      $51,875. 

Mar.  8.  1920 — XO.  2396  MISSIOX.  Wm 
C  Ehrenpfort  to  Louis  Herman.  5 
years.     $7500. 

Mar.  8,  1920 — NO.  440  CASTRO  W  line 
bet.  17th  and  18th  Sts.  Martin  Noone 
to  Mrs.  Ruby  Florence  Hoag  and 
Mrs.  Letitia  Jane  Shattuck.  3  years. 
$1980. 

Mar.  8.  1920— PTN.  25  AND  29  THIRD 
St.  Spiros  Paxinos  and  James  Dra- 
villas.  Copart.  to  William  Beck  and 
Charles  C  Schow.  Copart.  3  years. 
$3600. 


COMPLETION   NOTICES 


8aa  FnuK^oo  Conntx 


Mar.  1.  1920— E  LEAVENWORTH 
bet.  Beach  and  Jefferson.  Califor- 
nia Packing  Corp  to  G.  Trevia. . . . 
FeU    2.    1920 

March  2.  1920 — W  TWENTY-SECOND 
Ave.  225  N  Geary  N  25x120.  John 
Johnson  to  whom  it  may  concern. 
Feb.     28.     1920 

March  2.  1920 — SE  CLEMENT  and 
32nd    Ave      S    lOOxE    24.        Dominic 

Trevisani  to  G  M  Hantzsche • 

March   1,    1920 

March  2,  1920 — S  Sutter  160-5  E 
Jones.  J  R  Savory  to  C  Sartorio 
Feb.    28.    1920 

March  2.  1920— NO.  47  HAMPTON 
Place.  Mary  A.  Growney  to  Joseph 
Bohem    Feb.    26,    1920 

March  3.  1920 — N  POST  54  W  Frank- 
lin W  83-6xN  137-6.  Laidlaw  Com- 
panv  of  California  to  Mullen  Man- 
nfacturing    Co Feb.    8,    1920 

March  3.  19  20- X  POST  54  W  Frank- 
lin W  S3-6xN  137-6.  A.  M.  Ben- 
field  to  Frederick  W.  Snook  Com- 
pany     Oct.  10,   1919 

March  4.  1920— NTV  PACIFIC  AND 
Columbus  Ave.  D  Francis  to  PaciflO 


Wedneeday.    March   17.    1920 
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SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont. 
Gen.  Oscar  P.  Ijong,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas.  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Alereen,  Claremont  Court. 

Redwood  Clt}'. 
R.  R.  Diamond,  Portola  Road. 

Burllngame. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

.METAL    PRODUCTS     COMPANY     OF 
CALIFORNIA 

Agents   for 

The  Permutit  Company 

of  Xew  York. 

Sheldon    Bldfi.  401     Market     .Slreel. 

Telephone    Dongins    15.39. 

PERMUTIT  SOFT  WATER. 


Elevator    and    Equipment    Co 

Feb.   20,   1920 

March  4,  1920 — NW  PACIFIC  AND 
Columbus  Ave.  D.  Francis  to  A. 
Elvin    Feb.   24,   1920 

Mar.  5,  1920 — E  TAVENTY-FOURTH 
Ave  250  N  Bolboa  N  50xE  120. 
RoUin  E  Meyer  to  Meyer  Bros.... 
Mar.   4.   )92« 

Mar.  5,  1920 — NO.  858  ASHBURY.  Jno 

A  O  Cobick  to  George  M  Merritt 

Mar,   1.   1920 

Mar.  6,  1920 — N  MARKET  street  e.x- 
tenslon  37-8  E  Mono  (No.  229  Fal- 
con Ave.)  Jeremiah  and  Nora  Sul- 
livan   to   Herbert   W   Smith 

March    4.    1920 

March  S.  1920 — N  HENRY  320  W  Ca.s- 
tro  W  36-6xN  115.  H.  F.  and  Flor- 
ence M.  Krauskopf  to  C.  C.  Still- 
well,  Leonard  Lumber  Co.,  Mac- 
donald  Lumber  Co.,  Mallott  & 
Peterson.  George  F.  Gaylord,  H.  J. 
GUI,  California  Mill  Co.,  Walter 
Week  and  F  G  Norman.. Mar.   4,   1920 

Mar.  8.  1920 — E  MA.SOXir  AVE  75  S 
Fulton.  M  J  Tracy  to  H  C  Keenan 
Mar.    6.    1920 

Mar,  8,  1920— SE  OCE.\N  &  OTSEGO 
Aves.  Dominic  Tiscornia  to  whom 
it  may  concern Mar.   8,   1925 


Mar.  10.  1920— -NE  POST  AND  HYDE 
N  l»7-6xE  77-6.  Gerard  Investment 

Co   lo  whom   it  may  concern 

Mar.   10,    1920 

Mar.  10,  1920 — PTN  LOTS  8  AND  9 
Blk  3163.  Westwood  Park.     John  J 

Kingwell    to   Kingwell   Bros 

Mar.    4.     1920 

Mar.  10,  1920— PTN  LOTS  6  AND  7 
Blk  3163,  Westwood  Park.     John  J 

Kingwell    to   Kingwell   Bros 

Mar.    4.    192D 

Mar.  10,  1920 — E  %  BLK  BOUNDED 
by  Powell,  North  Point,  Stockton 
and  Bay.  Simmon  Co  to  Frank  B 
Peake Mar.   9,  .1920 

Mar.  10,  1920 — SW  CLEMENT  AND 
24th  Ave  W  32-6xS  100.  Peter  W 
Butt  to  Oliver  Capell  and  Henry  C 
Rogers Feb.     26,    1920 

Mar.  10.  1920 — N  PULTON  192-6  W 
Laguna     W   55xN     120.        National 

Dairy  Co  to  Jean  Salanave 

Mar.    10,    1920 

Mar.  11,  1920 — LOT  3  BLK  "N"  Mis- 
sion Terrace.  Mission  Terrace  Co 
to  H  C  Lewis Mar.   10.   1920 

Mar.  11,  1920— S  NIAGARA  389.58; 
423.58;  457.58;  491.58  W  Mission  W 
34xS  80.  James  J  Donnelly  to  Henry 
Ahnefeld    Nov.   15,   1919 


LIBN8  VVLED. 


San  Francisco  Conaty. 


Mar  1.  1920 — NW  LIZZIE  &  PROS- 
pect  N  23-4  —  70  S  23-4  N  70.  Baton 
&  Smith  vs.   Jennie  Oaflicsh.  ..  $356.28 

March  2,  1920— LOTS  13  AND  14  BLK. 
11.  of  the  Market  St.  Homestead 
Ass'n.  (48-52-56-60-64-68  Yukon 
St.)  J  W  Adams  vs  Alvida  L 
Haynes     •*^^'' 

March  2,  1920— W  FORTY-FOURTH 
Ave.  150  N  Kirkham.  The  Greater 
Cltv  Lumber  Company  vs.  E.  J.  P. 
Phillips    J64.65 

Mar.  3.  1920— S  FOURTEENTH  126  E 
Castro.  ThOo  Leonard  and  J  E 
Davenport  (as  Leonard  Lumber 
Co)  V9  Mary  A  Monks  and  Michael 
Irwin    $123.93 

March  8,  1920— LOT  3,  BLK  3166 
Westwood  Park.  UM  Bros.  vs.  Wal- 
ter and  H.  J.  Hansen  and  Hans  J. 
Hansen    $142.18 

Mar.  10.  1920— S  BROADWAY  127  W 
Laguna  W  44-10^4  S  137-6  E  34-4% 
N  9-9%  E  7-6  N  27-8^4  ESN  100. 
R  J  Byington  vs  Lillie  H  McCor- 
mick  and  Mrs.  E  W  Goodrich .  .$54.15 


NOTICE   OF   NON-RESPONSIBILITY. 


San  Frnnctseo  County. 


Mar.  11,  1920 — W  FILLMORE  75  S 
Post  S  25xW  94-6.  Clara  Wilson 
as  to  improvements  on  leased 
property     

Mar.  12,  1920— NE  EDDY  &  TAYLOR 
E  -37-6  N  137-6  W  137-6  S  to  beg. 
Whittell  Realty  Co  as  to  improve- 
ments  on  leased  property 


San   FraneiNC-o  County. 

Mar.  12.  1920— DOLORES  &  MARKET. 
Adrienne.  Nellie  and  Cha?  Thompson. 
Vlncenzo  Farrio,  A  E  Schmidt  and 
Val  Franz  Jr  assign  to  The  Mission. 
Concrete  Co.,  $40,693. 


DBM.*ND     FOR      HARDW.VRE 
NORTH    M.^XCHURIA. 


IN 


[Consul  Douglas  Jenkins,  Harbin. 
China,   Dec.  16.   1919.) 

Most  of  the  hardware  imported  into 
the  Harbin  district  is  now  coming  from 
the  United  States  and  Japan.  Before 
the  war  German  hardware  manufac- 
turers practicallly  monopolized  the 
Harbin  market,  and  there  are  signs  al- 
ready that  the  German  merchants  are 
beginning  to  feel  their  way  again  into 
this  territory.  American  hardware  is 
popular  here,  and  although  it  is  re- 
garded as  somewhat  expensive,  its  su- 
periority in  quality  is  usually  appre- 
ciated. 

Among    the    articles    of    hardware    in 


demand  an;  Enameled  kitchen  and 
household  utensils,  cutlery,  door  locks 
and  door  knobs,  hinges,  sca'les,  nails 
(including-  horseshoe  nails),  wire  net- 
ting, tools,  piping  and  other  plumbing 
materials,   bathtubs,   etc. 

There  are  four  firms  in  the  city  of 
Harbin  which  import  hardware  on 
their  own  account  ana  do  a  geaeral  re- 
tail and  wholesale  business.  These 
firms  are  all  Russian  and  prefer  to  cor- 
respond in  their  own  language,  but  are 
prepared  to  receive  correspondence  in 
English.  There  are  also  several  general 
importing  houses  of  American  and 
British  nationality  which  handle  hard- 
ware. A  number  of  Chinese  dealers 
sell  hardware,  but  they  do  not  import 
on  their  own  account,  preferring  to 
buy  through  the  general  importing 
firms. 

Harbin  firms  report  that  they  are  al- 
ready receiving  offers  from  Belgian 
houses,  or  rather  houses  in  Belgium,  in 
various  lines  of  hardware,  and  some 
orders  have  actually  been  placed  with 
these  concerns. 

Teriufi   and  (Quotations. 

Hardware  dealers  liere  are  anxious  to 
obtain  American  goods,  but  there  has 
been  a  certain  amount  of  dissatisfac- 
tion in  the  past,  owing  to  the  difference 
between  American  methods  and  those 
of  German  manufacturers,  the  Rus- 
sians being  more  familiar  with  the 
latter.  The  Russian  firms  complain 
that  American  manufacturers  demand 
payment  in  advance,  and  are  not  dis- 
posed apparently  to  ship  goods  against 
documents  through  the  banks.  This 
method  of  paying  against  receipt  of 
documents  is  a  favorite  one  with  the 
Russians.  However,  owning  to  un- 
settled conditions  in  this  district  at  this 
time,  no  credit  should  be  extended  and 
none  is  really  expected.  The  Russian 
ruble,  which  is  the  principal  currency 
medium,  is  In  the  most  chaotic  condi- 
tion, and  It  is  hard  to  see  how  Russian 
business  houses  can  continue  unless 
there  is  a  speedy  change  for  the  better, 
or  some  other  currency  is  introduced  to 
take  the  place  of  the  ruble. 

The  Chinese  customs  duty  on  hard- 
ware is  about  5  per  cent  ad  valorem, 
and  there  is  no  discrimination  against 
American  manufacturers  as  compared 
with  those  of  other  countries. 

When  normal  conditions  return  in 
this  district  there  would  appear  to  be 
no  objection  to  the  granting  of  credit 
to  well-established  firms,  though,  as  al- 
ready pointed  out,  no  credit  should  be 
extended  at  this  time.  In  the  event  of 
goods  being  shipped  for  payment  upon 
receipt  of  documents,  a  substantial  ad- 
vance should  be  insisted  upon  to  pro- 
tect the  American  manufacturers  in  the 
event  of  the  purchasers  failing  to  take 
delivery  upon  the  arrival  of  the  goods. 
It  is  hardly  advisable  under  present 
conditions  for  American  firms  to  under- 
take to  quote  prices  c.  i.  f.  Harbin, 
owing  to  the  lack  of  stability  in  rail- 
way freight  rates  and  other  local 
charges.  (Quotations  f.  o.  b.  Pacific 
port  are  generally  fairly  satisfactory  to 
Harbin  merchants,  although,  of  course, 
they  prefer  to  have  quotations  c.  i.  f. 
Vladivostok    or    Dairen. 

[A  list  of  importers  and  users  of 
hardware  and  industrial  equipment  in 
China  can  be  obtained  from  the  Bureau 
of  Foreign  and  Domestic  Commerce  or 
its  district  and  co-operative  offices  by 
referring  to  file  No.  FE.  13013,.  A  sim- 
ilar list  is  available  for  Hongkong;  re- 
fer to  file  No.  FE-15004.] 
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BUILDING  CONTRACTS 


Alameda 

County 

528 

Vaugrhn 

Owner 

3950 

529 

Smith 

Smith 

500 

530 

Brown 

Owner 

1500 

531 

Snyder 

Snyder 

400 

532 

Rohde 

Meyers 

1500 

533 

Gladstone 

Skaggs 

550 

534 

Muldoon 

Owner 

500 

535 

Pfrangr 

Owner 

3900 

536 

Garrett 

Maze 

3000 

537 

Pfrang 

Owner 

3900 

538 

Rush 

Owner 

•      500 

539 

Boutin 

Dildine 

15685 

540 

Whitecotton 

Mullen 

3000 

541 

Lauze 

Buskirk 

450 

542 

Strehlow 

Spence 

19500 

543 

R.  C.  Arch 

Leonard 

35000 

544 

R   C  Arch 

Leonard 

35,691 

545 

Hum 

Allen 

500 

546 

Booth 

Warner 

6000 

547 

Wishart 

Jones 

1943 

548 

Moline 

Van    Ness 

4000 

549 

Bunnell 

Iddings 

800 

550 

Pratti 

Johanson 

800 

551 

Andreaini 

Eenassnni 

1000 

552 

McHugh 

Owner 

3500 

553 

Kolb 

Williams 

500 

554 

Gooch 

Owner 

800 

555 

No   D  Lay 

Owner 

2000 

556 

Clough 

Baker 

600 

557 

Guhl 

Cal   Bldrs 

2950 

538 

Rodionon 

Moc 

500 

359 

Sobly 

McPhee 

400 

560 

Freuler 

Texdahl 

12822 

561 

LovegTove 

Lovegrove 

1950 

362 

Kitterman           Rockingham 

500 

363 

Ala  Park  Co 

Spence 

1250 

564 

Thurstegge 

Valleroy 

460 

565 

Anderson 

Owner 

4000 

566 

Pasmore 

Ownei' 

350U 

567 

Coward 

Owner 

8000 

568 

Riley 

Owner 

600 

569 

Fiegarada 

Williams 

2500 

570 

Warencke 

Owner 

4000 

571 

Johnson 

Johnson 

3700 

572 

Boutin 

Dildine 

15685 

573 

Hurley 

Owner 

1000 

574 

Moneta    Invst 

Anderson 

14932 

575 

Pfrang 

Owner 

4000 

576 

Kimball 

Duval 

500 

577 

Ellison 

Owner 

400 

578 

Mead 

Corbett 

450 

579 

Pantagen 

Corbett 

473 

580 

Hayden 

Jess 

2000 

DWELLING 

(528)      S    HEMPHILL      COURT    100      E 

Desmond,  Oakland.  One-story  5-room 

dwelling. 
Owner — M.    C.    Vaughn.    5833    Ayala    .St.. 

Oakland. 
Architect — None. 
Days    work.  COST.    $39Du 

REPAIRS 

i32n)    NO    1908  NINETY- r;iGH Til  AVli!. 

Oakland.      Fire    repairs. 
Owner — L.  N.   B.   Smith.  Premises. 
Architect — None. 
Day's    work.  COST,     $500 

DWELLING 

(530)      W    THIRTY-NINTH    AVE    55    S 

E-12th.    Oakland.      One-story    3-rooni 

dwelling. 
Owner — A'erno.i    L.    Brown.   3625   E-12th 

St.,  Oakland. 
.\rchitect — None. 
Day's  work.  COST.   $1300 


GARAGE 

(531)      S  CALAVERAS  171  E  McClellan. 

Oakland.      Garage. 
Owner — ('..   M.    Snyder,    Beulah    Heights, 

Oakland, 
Architect — None. 
Day's  work.  COST,   $400 


ALTERATIONS 

(532)      NO.     656     FIFTY-FOURTH     ST., 

Oakland.     Alterations  and  additions. 
Owner — P.   W.    Rohde,   Premises. 
Architect — None. 

Contractor^O.     W.     Meyer,     3814     West 
St.,  Oakland. 

COST,  $1500 


ALTERATIO.VS 

(533)      NO.     368       FOHTY-SIXTH       ST 

Oakland.      Alterations. 
Owner-  Kl la   B    Gladstone, 
Architect— None. 

Contractor— J.    H.   Skaggs,   536    44th   SI 
Oakland. 

Cost,  $33 


STORE  FRONT 

(534)      SW   SEVENTH    AND   CHESTER 
StB.,   Oakland.      Store    front. 


1503 


Owner — E.    Muldoon    Estate    Co., 

7th   St.,  Oakland. 
Architect. — None. 
Days  work.  COST,   $500 


FRAME  DWELLING 

(635)      N  TAFT  AVE   281   E  Broadway, 

Oakland.     One-story     5-room     frame 

dwelling. 
Ow'ner — H    C.  Pfrang,  5659  Ocean  View 

Drive.  Oakland. 
Architect — None. 
Day's    work.  COST,    $3900 


FOUNDRY 

(336)      SE   THIRTIETH   AND   POPLAR 

Sts..  Oakland.     One-story  foundry. 
Owner — J.    T.    Garrett,    Woodland,    Cal. 
Architect — None. 

Contractor— W.  B.  Maze,  3048  16th  St.. 
San  Prancisca 

COST,    $3000 

DWELLING 

(537)  S  VIRMAR  AVE  165  E  Broad- 
way, Oakland.  One-story  5-room 
dwelling. 

Owner^ — H.  C.  Pfrang,  5659  Ocean  View 
Drive,  Oakland. 

Architect — None. 

Day's    work.  COST,    $3900 


REPAIRS 
(538)      NO 
Repairs. 
Owner — W.    1 
Berkeley 
Architect — None 
Day's  work. 


214   ATHERTON,   Berkeley 
Rush.   53S   Vicente   Ave.. 

COST,   $500 


APARTMENTS 

(539)      LE    ROY    AVE      AND      BUENA 
Vista,  Berkeley.     Two-story  12-room 
apartments. 
Owner — Marie    L.    Boutin.    1547    Le    Roy 

Ave.,  Berkeley. 
Architect — James     W.      Plachek.       2014 

Shattuck  Ave.,  Berkeley. 
Contractor — Verne  Dildine,  484  63rd  St  , 
Oakland. 

COST,   $15,685 


ALTERATIONS 

(540)      SHATTUCK    AVE.    &    ALLSTON 

Way,   Berkeley.      Alter   into    hotel. 
Owner — W.   W.   Whitecotton   Hotel  Co. 
Architect — None. 

Contractor — Mullen        Mfg.        Co..        64 
Rausch   St.,  San  Francisco, 

COST,  $3000 


(JARAGE 

(541)      NO.      106     UPLANDS,     Berkeley. 

Garage. 
Owner — Mr.  Lauze.  Premises. 
Architect — None. 

Contractor — T.    W.    Buskirk,    Oakland. 
COST,    $450 


THEATRE 

(542)     NEPTUNE      BEACH,      Alameda. 

Theatre. 
Owner — R.    C.   Strehlow. 
Architect — E.    J.   Symmes.    Wells-Fargo 
Bldg..     San      Francisco,     and     1700 
Pearl   SL.   Alameda, 
(rontractor — A.    T.    Spence.    641    Taylor 

St..   Alameda. 
Filed  March  9,  '20.     Dated  March  1,  '20. 

On    10th   of   each   month    75% 

30     days    after    completion    and 

acceptance    25% 

TOTAL  COST,  $19,500 
Bond,  Sureties,  Forfeit,  Limit,  none.  No 
plans  or  specifications  filed. 


CHURCH 

(543)      ST.   JOSEPH'S    ROMAN  C.\THO- 
lic    Church,    Alameda.      All    work    to 
move  and  complete  rectory,  concrete 
work,  terra  cotta.   roof,   tile  for  rein- 
forced concrete  church. 
Owner — Roman   Catholic  Archbishop   of 
San    Francisco,    1100    Franklin    St., 
San  Francisco. 
Architect — W.   D.    Shea  and   M.    A.  Min- 
ton,  244   Kearny  St..  San  Francisco. 
Contractor — John   J,    Leonard,    180   Jes- 
sie St.,  San  Francisco, 
Filed   Mar.    S,   '20.      Dated    Feb.    21,    '20. 

1st  day  of  each  month   75% 

Usual    35     days    25% 

TOTAL  COST.  $35,000 
Bond.  $17,500.  Sureties,  John  Cassa- 
retto  and  W.  A.  Macdonald.  Forfeit, 
none.  I/imit,  Oct.  1,  Plans  and  specifi- 
cations  filed. 


(5444)  REINFORCED  STEEL,  CHIM- 
ney.  hollow  tile  work,  ornamental 
iron  work,  exterior  cast  cement,  ex- 
terior cementing,  carpentry  and  mill 
work,    shett     metal,     glazing,     orna- 


mental tPIe,  roofing,  comeratoa*, 
painting,  plumbing,  heating  anil  ven- 
tilating on  above. 

Contractor — Same. 

Filed   Mar.    8,    '20.      Dated   Feb.    21,   'ZO. 
Payments    same   as   above. 

TOTAL  COST.  II4,8«1 

Bond.  $17,296.     Sureties,  same  as  above. 

Forfeit,    none.      Limit,    Oct.    1.      Plans 

and  specifications  filed. 


A«- 


ADDITION 

(545)      NO.  2  UPLANDS.  Berkeley 

ditlon. 
Owner — H.    E.    Hunt.      2908      Channing 

Way.  Berk*l*7. 
Architect — None. 

Contractor — F.    E.    Allen.    2718    Regent 
St.,   Berkeley. 

(X)ST.   $500 


ADDITION 

(546)      N    THIRTY-SIXTH    70    E   Tele- 
graph     Ave.,      Oakland.        One-story 
brick  addition. 
Owner — C.   S.  Booth.  928   16th  St..  Oak- 
land. 
Architect— L.   F.   Hyde.   2745   2«th  Ave.. 

Oakland. 
Contractor — S.  A.  Warner,  4606  Brook- 
dale  Ave..  Oakland.  _ 
(X)ST.   »600t5 


ADDITION 

(547)      NO.    476   FAIRBANKS.   Oakland. 

Add  to  dwelling. 
Own.r- W.  A.  Wishart,  3137  Telegraph 

Ave.,  Oakland. 
Architect — None. 

Contractor — Jones     &     Petersen.     5654 
College  Ave.,  Oakland. 

COST.  $1943 


DWELLING 

(548)      N    THIRTY-NINTH    AVE    450    9 
Redwood   Road.  Oakland,     One-story 
two-room  dwelling. 
Owner — G.  Moline. 
Architect — None. 

Contractor — L.    E.    Van    Ness.    433-A.    R. 
F.   D.  No.   1. 

COST.  $4M 


ALTERATIONS  ,     , 

(549)      NO.      2137      CURTIS.      Berkeley. 

.\lter  theatre. 
Ov.ner — Bunnell  Estate. 
Architect — None. 

Contractor — W.  W.  Iddlnge.  1S05  Cedar 
St.,  Berkeley. 

COST.   $800 


ADDITION 

(550)      NO.  1362  CURTIS.  Berkeley.  Ad- 
dition. 
Owner — Sidney   Pratti.    1975    Geary   8t., 

San  Francisco. 
Architect — None. 

Contractor — G.    Johanson.    1357    North- 
side  St..  Berkeley. 

<^ST.  $«ee 


DWELLING 

(351)      NO.    1212    MASONIC   AVE..    Ber- 
keley.    One  and  one-half-story  four- 
room  dwelling. 
Owner — Louizi    Andreaini.    1362    Curtis 

St..  Berkeley. 
Architect — None. 

Contractor — Pio    Benassnni,     411    Avan 
St.,   Oakland. 

COST.  »1(>»0 


DWELLING 

(552)      E  EIGHTY-EIGHTH  AVE  16»  N 

Olive.   Oakland.       One-story     5-room 

dwelling 
Owner — Geo.    McHugh.    2024    88th    Av«., 

Oakland. 
Architect — None. 
Day's   work.  COST.   $350t 


(553)"  ^NO.     676       PAIRMOUNT      AVE.. 
Oakland.     One-story  concrete  gKTige 
Owner — Mrs.  H.  J.  Kolb.  Premises. 
Architect — None. 

Contractor — H.    B.    Williams.    Bank    «f 
Italy   Bldg.,   Oakland. 

COST,  iseo 


DWELLING 

(555)     LEONA       HEIGHTS.       Oakland. 

One-story  4-room  dwelling. 
Owner — H.  T.  Gooch.   Premises. 
Architect — None. 
Day's  work.  COST.  $8«0 

DYEING  AND   CLE^UNING   BLDG. 

(355)  NE  MARKET  AND  ATHENS 
Ave.,  Oakland,  One-story  hrtck  dye- 
ing and  cleaning  bulldinjr. 
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Owner— No    D   Lay   Dry   Cleaners,    1707 
Broadway,   Oakland. 

Architect — None.  .„„„. 

Day's  work.  COST.  $2000 


ADDITION 

t56«)      NO.  829  OHIO  ST..  Oakland.  Ad- 
dition. 
Owner — F.  M.  Clough,  Premises. 
Architect — None.  ,•   „ 

Contractor— W.   J.  Baker.   546   30th   St., 
Oakland.  „    ,„„_ 

COST,    »60tJ 


DWELLING 

(567)      E    RHODA   AVE    200    S   Carmel. 

Oakland.     One-story  5-room  dwelling 

Owner— A   B.   Guhl.    1534   Franklin   St.. 

Oakland. 
Architect — None. 

Contractor — California      Builders      Co.. 
1634  Franklin  St..  Oakland. 

COST.  $295» 


ALTERATIONS 

(658)      NO.      488    SEVENTH,      Oakland. 

Alterations. 
Owner — A  Rodlonon.  Premises. 
Architect — None. 

Contractor — H.   A.   Moe,   527   43rd.   Oak- 
land. 

COST.  »50T) 

ALTERATIONS 

(669)   NO.  373  THIRTEENTH  ST.,  Oak- 
land.    Alterations. 
Owner — Selby  Investment  Co..  Prem. 
Architect — None. 

Contractor — A  J.   McPhee,   2144   E-27th 
St.,  Oakland. 

COST.   $400 


STORES 

(660)  N  BANCROFT  WAY  45  E  Tel- 
egraph Ave.,  Berkeley.  All  work  for 
one-story  brick  stores  except  electric 
flxturea. 

Owner — John  Freuler,  2946  RUBsell, 
Berkeley. 

A4-chltect — James  W.  Plachek,  2014 
Shattuck  Ave..   Berkeley. 

Contractor — C.      Texdahl,      226      Action 

■'      Place.  Oakland. 

Piled  March  11.  "20.  Dated  March  5,  '20. 
Brick  work  up  to  celling  line  ....    % 

Roof  completed  % 

Completed    and    accepted    % 

Usual   S6   days    % 

TOTAL  COST.    $12,822 

Bond.  Sureties.  Forfeit,  none.     Limit.  80 

days.     Plans  and  specifications  filed. 

DWELLING 

(561)      NO.    1509    BUENA  VISTA  AVE.. 

Ala.     One-story  4-roora  dwelling. 
Owner — M.  E.   Lovegrove.     1308     Santa 

Clara  Ave..  Alameda. 
Architect— None. 
Contractor — G.    Lovegrove. 

COST.  $1950 


ALTERATIONS 

(662)      NO.    2145    CLINTON   AVE..    Ala- 
meda.     Alterations. 
Owner — James  Kltterman,     855     Cedar 

St.,  Alameda. 
Architect — None. 

Contractor — J.    H.       Rockingham.    230U 
San  Jose  Ave.,  Alameda. 

COST,   $500 


BANDSTAND.  ETC. 

(663)      NEPTUNE     BEACH.      Alameda. 
Bandstand,  laundry  and  laundry  plat- 
form. 
Owner — Alameda  Park  Co..  Premises. 
Architect — None.  _      , 

Contractor — A.    T.    Spence,    641    Taylor 
Ave..  Alameda.  ,   „, 

COST.  $1251) 


ADDITION 

(664)      NO.    506    SANTA    CLARA    AVE.. 

Alameda.     Addition. 
Owner — R.   M.   Thurstegge.   Premises. 
Architect — None. 

Contractor — H.  L.  Valleroy.  3636  Maple 
Ave.,  Oakland. 

COST.   $460 


OARAGE.  ETC. 

(665)      NO.  2411  WEBB  AVE..  Alameda. 

Garage  and  machine  shop. 
Owner — W.   D.     and   E.     D.     Anderson, 

Premises. 
Architect — None. 
Day's  work.  COST,  $400D 


DWELLING 

(566)   NO.  291  ALVARADO  ROAD.  Ber- 
keley.    Two-story  6-room  dwelling. 
Owner — H.  B.  Pasmore,  1470  Washing- 
ton St.,  San  Francisco. 


Architect — H.   B.      Johnson.      Humboldt 
Bank  Bldg.,  San  Francisco. 

COST,  $3500 


DWELLING 

(567)      S   LERIDA    150    W    Rosal,    Oak- 
land.    Two-story  9-room  dwelling. 
Owner — J.  Coward.  6081  Claremont  Ave. 

Oakland. 
Architect— None. 
Day's  work.  COST.  $8000 


ADDITION 

(568)      NO.   3838  REDDING  S.,  Oakland. 

Addition. 
Owner — James  Riley,  Premises. 
Architect — None. 
Day's    work.  COST,    $600 


FRAME  DWELLING 

(569)  JEROME  bet.  Oakland  and  Grand 
Ave.,  Piedmont.  One-story  frame 
dwelling. 

Owner — B.  Fiegarada. 
Architect — None. 

Contractor — A.  D.  Williams.  29  Jerome, 
Oakland. 

COST,   $2500 

RESIDENCE 

(570)  RONADA  near  Rose  Ave.,  Pled- 
month.     Two-story  frame  residence. 

Owner — Mrs.  Carl  Warnecke,  3021  Rich- 
mond, Oakland. 

Architect — Carl  Warnecke,  414  13th  St., 
Oakland. 

Day's  work.  COST,  $4000 


DWELLING 

(571)      LOT  14  BLK  "E."  Lincoln  Park. 

Piedmont.      One    and      one-half-Btory 

frame  dwelling. 
Owner — Mrs.  Annie  Johnson. 
Architect — None. 
Contractor — E.  Johnson. 

COST.  $3700 


FRAME    APARTMENTS 

(572)  LE  ROY  AVE  AND  BUENA 
Vista  being  Lot  1  Blk  5  Vv'heeler 
"Tract,  Berkeley.  All  work  for  two- 
story  frame  apartments. 

Owner — Marie   L.    Boutin,    1547   Le    Roy 
Ave.,  Berkeley. 

Architect — James     W,      Plachek,       2014 
Shattuck  Ave.,  Berkeley. 

Contractor — Verne  Dlldlne,  484  63rd  St., 
Oakland. 

Filed  Mar.  12,  '20.     Dated  Mar.  4,  '20. 

Frame  up    14 

Brown  coated    ^ 

Completed  and  accepted hit 

Usual  35  days ■••■•,  „^ 

TOTAL  COST.   $15.68o 

Bond,    none.      Limit,    90    days.      Forieit, 

none.     Plans  and  speciflcatlons  Pled. 
NOTE — Permit  reported  Mar.  10,  1920, 

No.  639. 


ALTERATIONS 

(573)  NO.  2033  CHANNING  WAY.  Ber- 
keley.    Alterations. 

Owner— C.    J.    Hurley.    1232    Grove    St.. 

Berkeley. 
Architect — None. 
Day's   work.        COST,    $1000 

DWELLINGS  ^,^ 

(574)  (1)  NW  McGEE  AVE  AND 
Parker  N  30xW  80;  (2)  W  McGee  Ave 
30  N  Parker  N  34-2xW  SO;  (3)  W  Mc- 
Gee Ave  64-2  N  Parker  N  34-2xW  80; 
(4)  W  McGee  Ave  98-4  N  Parker  N 
34-2.\W  80,  Berkeley.  All  work  for 
four  one-story  dwellings. 

Owner — Moneta    Investment    Co.,     Phe- 

lan  Bldg.,  San  Francisco. 
Architect— A.     W.     Smith.     1010    Broad- 
way, Oakland. 
Contractor — N.  A.  Anderson,   1927  Napa 

Ave..  Berkeley. 
Filed  Mar.  13,  '20.     Dated  Mar.  1.    20. 

Frames  up    Ji 

Brown   coated    J4 

Completed    and    accepted 'A 

Usual    35    days ■  •  •      Ji 

TOTAL  COST,  $14.93;^ 
Bond,  $7500.  Sureties.  H.  J.  Quinn  and 
S  B.  Reed.  Limit.  July  15.  Forfeit. 
none.     Plans  and  specifications  filed. 


fsTsT^^NE^  MENDOCINO  AND  TAFT 
Aves.,  Oakland,  one  and  one-half- 
story  6-room  dwelling. 

Owner — L.  Q.  Ptrang.  810  Brooklyn 
Ave..  Oakland. 

Architect — None.  „„    ,,„„„ 

Day's  work.  COST.  $4000 


ALTEUATIONS 

(576)    THIRTEENTH  AND  CLAY.  Oak 

land.      Alterations. 
Owner — Kimball  Elec.  Co..  Premises. 
Architect — None. 

Contractor — Oliver    Duval    &    Son.    Dal 
ziel  Bldg..  Oakland. 

COST.  $ 


00 


OFFICE 

(5'/7)      NO.    2118   TWENTY-THIRD  AV.. 

Oakland.      One-story    2-room    office. 
Owner — M.    Ellison.       3418    E-14th      St., 

Oakland. 
Architect — None. 
Day's    work.  COST.    $400 


ALTERATIONS 

(578)       NO.       421       THIRTEENTH       ST., 

Oakland.     Alterations. 
Owner — John   Mead,   Premises. 
Architect — None. 

Contractor — Corbett     &     Bayllss,     1110 
Franklin  St..  Oakland. 

COST.  $450 


ALTERATIONS 

(579)      N   TWELFTH   150    E   Broadway. 

Oakland.     Alterations. 
Owner — A.   Pantages. 
Architect — None. 

Contractor — Corbett     &     Bayllss.     1110 
Franklin  St.,  Oakland. 

COST.   $475 


ADDITION 

(580)  NO.  1803  THIRTY-FOURTH 
Ave..  Oakland.  Addition  (alter  one- 
story  into  two-story  dwelling). 

Owner — K.   M.  Hayden.   Premises. 

Architect — None. 

Contractor — W.   M.   Jess,   San  Leandro. 
COST.  $2000 


COMPLETION  NOTIOES 


AUmeda  Connty 


Mar.    2,.  1926— LOT      4    BLK      3.    Map 

Thousand  Oaks,  .  B  R  Lamb  to 

whom    it  may  concern.  .Feb.    27,    1920 

Mar.  3,  1920— W  MYRTLE  130  S 
Seventh  being  No.  541-43  Seventh, 
Okd.  V  Petrantono  to  F  C  Amoroso 
March    3.    1920 

March  4,  1920 — NE  E-FOURTEENTH 
St.  70  NW  39th  Ave  NW  25xNE  70, 
Oakland.  Ernest  J.  and  Jeanne 
Hauser  to  Hancock  &  Lydiksen.. 
March    4.    1920 

March  4.  1920 — ALL  LOT  22.  BLK. 
E.  Map  Bella  Vista  Park.  Oakland. 
Henrietta    A.    Johnson      to      F.      C. 

Stolte    Feb.    10,    1920 

No.  4.  Regents  Park.  Oakland.  B. 
Wurthmann  to  Axel  Sommarstrom 
March    6.    1920 

Mar.  5.  1920— E  42  LOT  31  BLK  5. 
Thousand  Oaks  Station  Tract.  Oak- 
land Tp.  Jamas  W  Krafft  to  whom 
it  may  concern Mar.   4.   1920 

March  10.  1920— LOTS  23  AND  24. 
Blk.  B,  Oakland  Highlands  Tract, 
Oakland.  Safe  Realty  Co.  to  C.  W. 
Short    March   1.   1920 

Mar.  10,  1920 — NE  UNION  &  SANTA 
Clara  Ave  N  45xE  60,  Ala.  Ray- 
mond Holmes  to  A  S  Holmes 

Mar.   9.   192B 

Mar.  10,  1920 — LOT  28  BLK  8,  4th 
Ave  Heights,  Okd.  Katherine 
Houck  to  H  L  Houck Mar.  9.  1920 

March    8,    1920 — LOT    14.   BLK    6   Map 

March  11,  1920 — NW  PIEDMONT 
Ave.  162  SW  Mather  St.  SW  84xNW 
125.  Oakland.  Daniel  Dwyer  to 
whom   it  may  concern.  .Mar.   11.   1920 

Miir.  12.  1920 — LOT  2  Vernon  Park. 
Okd.  Annabel  Bannan  to  Solomon 
Morris    Mar.    8.   1920 


UBNS  FOjISD. 


Alameda  Coontr 


Mar  2.  1920— LOT  18  AND  SE  16  Lot 
17  and  SE  Lot  10.  all  Lots  11.  12. 
13  and  W  4  Lot  14.  Map  San  ford 
Tract.  Okd.  Frank  Jones  vs  John 
Randall.  Alameda  County  Title  In- 
surance Co,  Trustee  for  F  R  Hat- 
cher. Chas  M  O'Brien  and  Geo  E 
Craft.  Trustees  Mutual  Building  & 
Loan  Ass'n  of  San  Jose  and  College 
Park  and  C  Welchoft  and  A  L 
Young     *2o 

Mar.  2.  1920 — SB  1  LOT  10.  all  Lots 
11.  12.  13,  H  and  NW  19  Lot  15  Blk 
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"C,"  Map  Sanford  Tract,  Oakland. 
Oeorge  F  Davis  vs  John 
Randall.  Alameda  County  Title  In- 
surance Co..  trustee  tor  F.  R. 
Hatcher.  Chas.  M.  O'Brien  and  Geo. 
E.  Graft,  trustees  Mutual  Building 
and  Loan  Association  o£  San  .lose 
and  Colleg-e   Park,  and  C.   Welchoff 

and   A  L  Young- $49. .'50 

Mar.  2.  1920 — SE  1  L.OT  10.  all  Lot.s 
n.  la.  13,  14,  l.";.  le  and  NW  tl  Lot 
17  Blk  'C."  Map  Sanford  Tract. 
Oakland.  E  W  Burnell  vs 
John  Randall.  Alameda  Count.v 
Title  Insurance  Co.  Trustee  for  F  R 
Hatcher.  Chas  M  O'Brien  and  Geo 
E  Graft.  Trustees  Mutual  Building: 
&  Loan  Ass'n.  of  San  Jose  and 
College  Park  and  C  \\'elchoff  and  A 
L  Young-  Si- 
March  2,  1920— E  1  LOT  10.  ALL 
lots  11  to  18  inclusive,  Blk.  C.  Map 
Sanford  Tract.  Oakland.  T.  W. 
Tinkler,  $83.00;  James  Feeley, 
$48;E  Shelburn.  $60;  O  H  McCoon. 
$48  ;W  B  Hardy.  $48  ;G  C  McMurtry. 
$40.50;  Wm  Wheeler.  $48;  T  J 
Richard.s.  $58.50  vs  John  Randall. 
Alameda  Co.  Title  Insurance  Co. 
Tr  for  F  R  Hatcher.  C  M  O'Brien 
and  Geo  E  Graft.  Trustees  Mutual 
Building:  &  Loan  Ass'n.  of  San  Jose 
and    College    Park    and    C   Welchoff 

and    A.    L.    Young    

Mar.  3.  1920 — S  PARK  BLVD.  390  E 
Hampel  KE  40SE  120.  Okd.  Sunset 
lAimber  Co.  $175;  Redwood  Manu- 
facturers Co.  $577.85  vs  R  S  and 
T.,eslie  R  Prussia  and  J  B  Peppin  .  . 
JIar.  3.  1920 — S  PARK  BLVD.  390  E 
Hampel  XB  40xSE  120.  Okd.  .1  B 
Peppin  vs  R  S  and  Leslie  R  Prus- 
sia      $850 

Mar.  10.  1920— SW  AUSEON  AVE  & 
Dowling.  Okd.  D  S  Childers  vs  Wm 
L  and   Marie   F   Newby $13B 


biiIjDInc;  contracts. 


Santn  darn  Count? 


COTTAGE 

SEVENTH     ST.     near     Keyts     St.,     San 

Jose.      Cottage. 
Owner — Ray    J.    Rowley.    155    S-Morri- 

son  St..  San  Jose. 
Architect — None. 
Day's  work.  COST.  $200n 


COTTAGE 

HARLISS    ST.    near    Edwards    St..    San 

Jose.     Cottage. 
Owner— H.    E.    Bayles,    918    Harliss   St., 

San  Jose. 
Architect — None. 

COST,  $1001! 


ni  ILDINU    CONTRACTS. 


FreHno  County. 


PAVEMENT 

SELMA.      Construct    26.600    sq.   ft.   of   7- 

inch  pavement. 
Owner — S.    P.    Railroad. 
Contractor — Hugh  Crummy,  333  Kearny 

.St..   San    Francisco. 
Filed   March    10.    1920. 

TOTAL  COST.  35c  per  sq.  ft. 
Bond.  $6000.  Sureties.  U.  S.  Fidelity 
and  Guaranty  Co..  Forfeit,  Limit,  none. 
No   plans  or  spec'flcations  filed. 


WAREHOUSE 

FRIANT    BRANCH      AND    FIRST      ST.. 

Fresno.     Warehouse. 
Owner — Setchel   Fruit   Co.,   312   Grifflth- 

McKenzie  Bldg..  Fresno. 
Architect — None. 

Contractor — R.   Pedersen.  446  Clark   St.. 
Fresno. 

COST,   $35,000 


COMPLETION    NOTICES. 


Freitno  f'ounty. 


Recorded  Accepted 

March  8,  1920— SKLMA  (paving  cer- 
tain streets).  S.  P.  Co.  to  whom  it 
Mav  concern    Feb.  27.  1920 

March  8,  1920— LOT  9,  E,  ELMHURST 
T.  J.  Burke  to  whom  it  may  con- 
cern    March  S,  1920 

March  9,  1920— LOT  6  PART  LOTS 
5  and  7,  Blk  16,  .(yiington  Heights, 
Fresno.  D.  M.  Benton  to  whom  it 
may   conecrn    March   9,   1920 

Mar.    10.    1920— LOTS    14.    15.    IG    BLK 


14    Blackstone    Villa,   Fresno.      JI    C 
Nelsen   to  whom   it  may  concern... 

Mar.  3.  1920— LOTS  44  AND  45  BLK 
4.  Belrldgj»  Park.  Fresno.  C  F 
Cutting  to  whom  it  may  concern.. 
Feb.    26.    192W 

Mar.  5.  1920— LOTS  1  AND  2  Blk  4. 
Fresno  Home  Builders'  Palm  Villa 
Tract.  Fresno.  Fresno  Home 
Builders  to  whom  it  may  conrorn 
Mar.   3.   192B 

Mar.    6.    1920— LOTS   37    AND   38   BLK 

'  11.   College   Addition.   Fresno    Ben.i. 

F  .Stone  to  whom   it  may  concern.. 

Mar.    6.    192T1 

♦ 

BIJII.DINO    CONTRACTS. 

SniTanieiito  County. 

FRAME    DWELLING 

NO  2761  MONTGOMERY  .  WAY.  Sac- 
ramento. One  and  one-half-story  6- 
room    frame   dwelling  and   garage. 

Owner — J.  C.  Carly  Co.,  823  "J"  St.. 
Sacramento. 

Architect — None. 

Day's  work.  COST.  $6501) 

DWELLINGS  &  GARAGES 

NOS.  2686.  2702-10-20-26-34-44-50-60-66 
Donner  Way.  Sacramento.  Ten  one 
and  one-half-story  5  and  6-room 
dwellings   and    garages. 

Owner — J.  C.  Carly  Co..  823  J  St..  .Sac- 
ramento. 

Architect — None. 

Day's  work.      COST.  $4000  to  $5300  each 

DWELLING  AND  GARAGE 
NO.    3864    "H"    ST..    Sacramento.      Two- 
story  9-room  frame  dwelling  and  ga- 
rage. 
Owner — J.  H.  Gilpin.   1416  "P"  St.,  Sac- 
ramento. 
Architect— None. 

Contractor — L.  G.  Uarlon.  Rr-gi-^  llolel. 
Sacramento. 

COST,  jonoo 

OIL  STATION 

NO.   601    "L"   ST.,   Sacramei'?.      Oil    sta- 
tion. 
Owner — Union  Oil  Co..  "V"  St.  nr  Front 

St..  Sacramento, 
.'.rcliitect — None. 
Days   V. ork  COST.    5'J0»il 

REMODEL  FLATS 

NO.    1209    "T"    ST..      Saoi:u-ncnto.        Re- 
model flats. 
Owner — A.    Williams.   :;15    :!ith   St..   Sac- 
ramento. 
.\rchitect — None. 

Contractor — E.  Thonia.-i.  2021  2!th  St.. 
Sacramento. 

COST,    ?;i500 


IRON  FOUNDRY 

No.  1817  TWENTY-NINTH  ST..  Sacra- 
mento. One-story  corrugated  iron 
foundry. 

Owner — R.  Berry,  2914  "S"  St..  Sacra- 
mento. 

.Architect — None. 

Day's  work.  COST,  $2000 


REPAIRS 

NO.   2006    "K'  ST..  Sacramento.     General 

repairs  to  residence. 
Owner — E.  A.  McLaughlin,  Premises. 
Architect — None. 

Contractor — A.   W.  Norris.  3012   "G"  St.. 
Sacramento. 

COST.    $2100 


l:>WBLLING   &   GARAGE 
NO.    515    TWENTY-NINTH    ST..    Sacra- 
mento.       One-story      6-room      frame 
dwelling  and  garage. 
Owner — R.    Powell.    1309   6th   St..   Sacra- 
mento. 

None. 

COST.  $10011 

SE  SUTTER  AND  RILEY  STS..  Folsom. 
Sacramento    Co.      One-story    concrete 
and  frame  bank  building. 
Owner — Bank   of  Folsom. 
Architect — A.  W.  Campbell.  3455  ".I"  St  . 

Sacramento. 
I'ontractor — Wm.  f.     Keating.     Capitol 

Bank  Bldg..  Sacramento. 
Filed  Mar.   10.  '20.      Dated  Mar.  9,  '20. 

COST.    J15.85n 


HIII.niNG    CONTRACTS. 


Snn   .loaqiiln  County. 


nolia  and  Acacia.  Residence  and  ga- 
rage. 

Owner— A.  De  Paoli.  545  E  Park  St, 
Stockton. 

Architect — None. 

Day's  work.  COST,  13700 

REMODEL. 

MAIN    ST.    between    San    Joaquin    and 

Sutter.     Remodel  theatre  entrance. 
Owner— R.     E.     Wilhoit,     201     "Wilholt 

Bldg.,   Stock  ton. 
Architect — None. 
Day's   work.  COST,    $10,000 


RESIDENCE  AND   GARAGE 
W    NORTH    ST.    in    Lake    Park.      Resi- 
dence and  garage. 
Owner — T.    E.    Williamson,    1055    N   Pil- 
grim, Stockton. 
-Architect — None. 
Day's    work.  COST,    |4.000 


liESIDENCE  AND  GARAGE  , 

W  NORTH  ST.  in  Lake  Park,  Stockton, 

Frame  residence  and  garage. 
Owner — Chris  Thim,   Stockton. 
.Architect — None. 
Day's   work.  COST,  $3200 


RESIDENCE 

N    SIERRA    NEVADA    ST.    bet.    Roose- 
velt and  Pinchot.     Frame  residence. 
Owner— F.    C.    Hicks,    1347      E      ScottB, 

Stockton. 
Architect — None. 
Day's   work.  COST,    $3140 


GARAGE 

CHANNEL   AND   AMERICAN   STS. 

Stockton.   Garage. 
Owner— J.  W.  Kile,  306  Yosemlte  Bldg., 

Stockton. 
Architect — None. 
Day's    work.  COST,    $12,600 

REMODEL 

E   WEBER  AVE.   bet.     Center     and  El 

Dorado,   Stockton.     Remodel  Bldg. 
Owner — H.    Genser,    38       E      Main      St., 

Stockton. 
Architect — None. 
Days  work.  COST,   $4500 


NOTK'E    OF    NON-RESPONSIBILITY. 


San    Joaquin    County. 


Recorded  Amount 

Mar.    6.    1920- .NO.    323    EAST      MAIN 

St.,    Stockton.    (Ely    store    room    on 

ground  floor  of  Wilhoit  Bldg.)   RE 

Wilhoit    as    to      improvements      on 

leased    property    ■• ■' 

Mar  6.  1920 — S  25  FT.  LOTS  1.  3,  5 
all  Lots  13,  14  and  the  X  26  feet  8 
inches  of  (Carp.  Meas.)  Lots  2,  4 
and  6.  Blk  4.  East  of  Center  .St.'. 
Stockton:  also  certain  ptn  of  the 
Yosemlte  store  and  office  bldg  on 
said  Blk  4  used  as  an  entrance  to 
Yosemite  Theatre.  E  66.75  ft. 
(Carp.  Meas.)  save  and  except  W 
46.75  feet  of  S  6  feet.  Yoseralfe 
Theatre  Co..  a  Corp..  by  R  E  Wil- 
hoit. Pres..  and  F  H  Cramblitt.  Sec. 
as  to  improvements  on  leased  prop- 

"'•''' ; ♦-•• ■^- 

BUILDING     CONTRACT. 


Stanislaus   County. 


RESIDENCE  A.XD  GARAGE 

NORTH    SA.V   .(OSR   ST.    between    Mag- 


.SHEET   METAL   WORK 

MODESTO.   Cal.     Sheet   metal   work   on 

theatre    building. 
Owner — Golden    West      Amusement    Co., 

Modesto,  Cal. 
.Architect — Reid   Bros. 
Contractors — Guilfoy     Cornice     Works, 

San   Francisco. 

COST,  $2784 
i;ond.  $1000.  Sureties,  A.  Castle,  Jas. 
Guilfoy.     Limit,  30  days. 

Bins       C.ILLF.D       FOR       STANISLAUS 
COUNTY    nOAD    WORK. 

MODESTO.  Stanislaus  Co,.  '  Cal.— = 
Hugh  Benson.  County  Clerk,  has  been 
instructed  by  the  Supervisors  to  call 
bids  for  top  surfacing  several  stretches 
of  county  highway,  amounting  to  ten 
miles.  Bids  received  for  the  work  un- 
der the  last  call  were  considered  too 
high  and  were  rejected. 

T^e  bids  will  lie  opened  on  Jtarch 
2Clh.  10  A.  M. 


Wednesdi  •.   >  arch   17,   1920. 
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intricate  and  liigrhly  specialized  na- 
ture of  tlie  worI<  became  more  fully 
recognized,  the  carefully  trained  and 
fully  competent  social  service  worker 
played  the  most  important  part  in 
dealing  witli  human  engineering. 
the  direct  relationship  of  social  service 

Within  comparatively  recent  years 
and  welfare  work  to  industry  was 
brought  forth  by  studies  of  industrial 
efficiency.  Most  of  these  studies  were 
made  by  trained  engineers,  and  they 
recognized  that  a  combined  knowledge 
of  the  principles  of  social  service  and 
welfare  activities  with  engineering  of- 
fered a  fruitful  field  for  improving  the 
illusive  and  much  sought  after  effi- 
ciency in  industry.  This  may  be  said 
to  be  the  birth  of  "human  engineer- 
ing." 

In  the  present  state  of  its  develop- 
ment, human  engineering  starts  with 
the  providing  of  groups  of  men  from 
which  desirable  applicants  for  employ- 
ment may  be  selected,  handles  these 
applicants  through  the  stages  of  psy- 
chological and  physical  tests  and  fur- 
nishes the  new  employee  with  the 
proper  attitude  of  mind  toward  his 
environment  and  his  training  in  the 
work  he  is  to  do.  It  follows  him 
through  his  employment,  safe-guard- 
ing his  health  and  his  life  and  limbs 
from  injury,  insures  the  proper  means 
being  provided  for  keeping  him  tem- 
permentally  and  physically  in  condi- 
tion to  produce  his  best  efforts  for  his 
employer,  both  as  an  individual  and  as 
a  member  of  a  group. 

The    purpose    of    this    article    is      to 
Employment. 

In  industry  the  efforts  of  the  men 
responsible  for  the  human  engineering 
activities  should  commence  with  the 
providing  of  groups  of  men  from  which 
selection  may  be  made  of  those  suited 
to  employment  in  the  particular  indus- 
try and  capacity  in  which  they  are 
needed  As  a  matter  of  fact,  one  of  the 
fundamental  results  of  the  introduction 
of  human  engineering  into  a  plant  is 
to  produce  the  proper  type  of  appli- 
cant because  the  benefits  to  the  em- 
ployee accruing  from  the  engineer's 
efforts  become  known,  and  men  who 
are  not  employees  usually  wish  to  se- 
cure employment  so  as  to  participate 
in  them.  However,  this  in  itself  will 
probably  not  produce  an  adequate  force 
of  applicants,  and  one  of  several  va- 
rious methods  of  securing  them  must 
he  resorted  to.  It  is  now  a  well  recog- 
nized fact  that  it  is  not  advisable  to 
engage  the  services  of  men  through 
employment  agencies  where  they  are 
charged  a  fee  for  securing  the  position. 
Where  the  conditions  warrant,  it  is 
often  desirable  that  an  empolyment  of- 
fice be  conducted  in  the  district  where 
labor  of  the  type  desired  usually  con- 
gregates, but  regardless  of  whether 
such  an  oHice  is  maintined  or  not,  it 
should  be  made  known  that  no  man 
has  to  pay  a  fee  in  order  to  secure 
work.  Newspaper  and  other  advertis- 
ing is  a  legitimate  method  of  securing 
men,  and  experience  has  proven  that 
departure  from  well  recognized  prac- 
tices and  advertising  into  what  might 
be  called  the  unusual  field  pays  as  well 
in  advertising  for  men  as  in  any  other 
kind   of  publicity. 

Having  secured  suflicient  applicants 
for  employment  to  permit  of  intelligent 
selection,    the   applicants   should    ho    in- 


dividually subjected  to  psychological 
and  physical  tests;  either  or  both  of 
these  may  be  conducted  without  the 
knowledge  of  the  applicant  it  that 
method  is  considered  best.  Some  engi- 
neers resort  to  some  of  the  well  known 
mental  tests  such  as  are  used  upon 
the  recruits  for  the  Army  and  Navy, 
and  soliders  and  sailors  examined  for 
promotion.  Others  use  tests  originated 
by  themselves  as  being  best  adapted 
to  the  occupation  for  wiiich  the  man  is 
being  employed. 

As  to  the  physical  tests,  it  is  best 
to  have  them  undertaken  by  a  physi- 
cian who.  if  he  is  the  proper  man  for 
this  work,  can  conduct  mental  tests 
along  with  the  physical  without  arous- 
ing undue  suspicion  or  alarm  in  the 
man  under  examination.  However,  as 
certain  branches  of  organized  labor 
have  gone  on  record  against  physical 
and  mental  examinations,  it  may  be 
necessary  to  arrive  at  the  man's  con-dir 
tion  wholly  through  superficial  inspec- 
tion. 

A  man  should  never  be  turned  into 
the  plant  by  the  employing  engineer 
until  he  has  satisfied  himself  that  he 
is  well  fitted  t  odo  the  particulay  piece 
of  work  for  which  he  is  being  hired. 
While  the  applicant  is  being  employed 
is  an  excellent  opportunity  to  impress 
upon  him  the  efforts  of  the  employer  to 
provide  the  best  and  safest  working 
conditions,  and  that  the  employer  rec- 
ognizes that  an  employee  can  onl.v 
work  efficiently  in  healthy  and  safe 
surroundings  and  with  a  contented 
mind. 

.Safety  nnd  Sanitation. 

.\side  from  the  great  humanitarian 
phase  of  safety  engineering  is  the  ec- 
onomic fact  that  it  does  not  pay  to 
have  a  man  unnecessarily  injured. 
First,  there  is  the  direct  loss  of  com- 
pensation for  the  injury  and  then  the 
indirect  losses  occasioned  through  the 
necessity  of  putting  an  untrained  man 
in  the  injured  man's  place  and  the  gen- 
eral slackening  up  of  work  that  fol- 
lows every  accident  in  an  industrial  es- 
tablishment. 

There  are  two  main  and  equally  im- 
portant branches  of  safety  engineer- 
ing: first,  safeguarding  machinery  and 
other  plant,  and  second,  that  branch 
dealing  directly  with  the  human  ele- 
ment. A  corporation  employing  thou- 
sands of  men  has  adopted  as  its  slogan. 
"The  best  safety  device  is  a  safe  man," 
and  there  can  be  no  question  but  what 
this  phrase  fully  expresses  all  that  can 
be  said  about  the  human  element  In 
safety  engineering.  Yoti  may  safe- 
guard the  machines,  you  may  spend 
hundred  of  thousands  of  dollars  in  re- 
moving every  physical  hazard,  but  an 
unsafe  man  wiU  find  some  way  of  cir- 
cumventing these  guards.  On  the  other 
hand.  only  moderately  safeguarded 
plans  have  produced  remarkable  safety 
records  through  co-operation  of  the 
employee  in  accident  prevention. 

Sanitation  is  nothing  more  nor  less 
than  a  safeguard  in  itself,  and  the  pro- 
viding of  proper  sanitary  conveniences 
for  workmen  is  just  as  much  a  part  of 
the  safety  engineer's  duty  as  is  the 
guarding  of  a  fly  wheel. 

AVelfare  ^Vork. 

It  is  unfortunate  that  in  its  incipi- 
ency  the  title  welfare  work  should 
have  been  coined  for  the  legitimate 
efforts  of  employers  to  secure  the  co- 
operation of  their  employees  in  main- 
taining   or    increasing    prnfit"    itirriu'.rh 


reducing  production  cost.  This  title  is 
now  used  to  cover  everything  from  the 
providing  of  stools  for  women  workers 
to  the  division  of  profits  between  em- 
ployer and  employee.  No  one  can  say 
what  is  the  most  successful  way  of 
conducting  welfare  work  so  as  to  se- 
cure the  desired  result.  There  are  ad- 
vocates and  opponents  to  every  phase 
of  this  kind  of  work.  The  engineer  in 
charge  of  welfare  work  or  who  is  mak- 
ing recommendations  with  reference' 
thereto  is  always  safe,  however,  in  as- 
suming that  the  primary  object  of  this 
kind  of  work  is  to  improve  the  physi- 
cal, social  and  economic  status  of  the 
employee.  Increased  production  or  in- 
creased profits  through  any  other 
means  cannot  be  considered  as  legiti- 
mate from  the  standpoint  of  human  en- 
gineering, and  the  man  who  is  devot- 
irtg  his  life  and  efforts  to  this  work 
must  do  so  as  an  apostle  of  the  em- 
ployee, although  receiving  his  com- 
pensation   from   the   employer. 

Welfare  as  related  to  industry,  should 
extend  from  the  temperature  of  drink- 
ing water  and  the  type  of  clothes  lock- 
er in  the  plant  to  the  innermost  r-e 
cesses  of  the  employee's'  home,  taking 
in,  en  route,  his  amusements,  recrea- 
tions and  habits.  Tlje  welfare  of  the 
employee's  wife  or  children  often  have 
a  more  direct  effect  upon  the  produc- 
tion in  a  plant  than  does  the  treatment 
accorded  the  employee  himself.  With 
a  sick  wife  receiving  inadequate  medi- 
cal attention  or  an  infant  child  being 
improperly  nourished,  a  rtian  cannot 
reach  anywhere  near  his  full  efficiency. 
He  may  be  ill  himself  arid  through  the 
momentum  occasioned  by  a  task  often 
done,  be  carried  through  a  day  without 
lessening  production.  With  a  mental 
strain  occasioned  by  knowledge  of  an 
ill  or  improperly  provided  for  family, 
he  cannot  maintain  his  pace.  Assistance 
in  the  establishment  of  a  playground 
many  miles  from  the  site  of  the  plant 
cr  in  the  establishment  of  visiting 
school  nurses  may  indirectly  increase 
production.    , 

As  above  stated,  however,  the  field  of 
activity  in  welfare  work  for  the  engi- 
neer engaged  in  human  engineering  is 
so  tremendously  large  that  it  can 
hardly  be  touched  upon  i  nthis  article. 
Kesulls.  however,  are  muc  hmore  easi- 
ly enumerated'  and  are.  briefly,  im- 
provement of  the  attitude  of  the  work- 
er towaro  his  task,  and  improvement 
of  his  attitude  toward  his  fellow'  em- 
ploye.'.-;.  the  supervisory  forces,  and  his 
employer.  If  a  man  does  not  look 
kindly  upon  his  task,  his  fellow  w'>rk- 
men.  his  foreme  nor  his  boss,  produc- 
tion suffers.  On  the  other  hand,  a 
kindly  attitude  toward  all  of  these 
means  that  he  will  devote  his  best  ef- 
forts to  his  work  in  justice  to  himself, 
his  craft,  his  plant  and  society  at  large. 
■Wages   and   WorUtnB    Condltfonii. 

The  question  is  often  askked  of  the 
men  engaged  in  human  engineering 
what  his  attitude  should  be  toward 
wages  and  working  conditions,  it  being 
understood  that  working  conditions  as 
used  in  this  sense  refers  not  to  any 
of  the  things  mentioned  abovfe  but  to 
the  parcelling  of  work  amongst  crafts, 
hours  of  work.  etc. 

In  accepting  employment  in  human 
.ngineering.  the  engineer  should  have 
a  full  understanding  with  his  em- 
plover  as  to  whether  as  counsellor  with 
reference  to  his  particular  specialty,  he 
i«  supposed  to  include  consideration    of 
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wages  5!ia  working  condlUong.  To  in- 
sure the  desired  results  being  obtained, 
the  decision  arrived  should  be  known 
to  the  employees.  They  shouuld  feel 
either  that  they  are  free  to  take  up 
with  the  engineer  matters  relating  to 
wages  and  working  conditions,  or  that 
these  matters  are  entirely  foreign  to 
any  with  which  he  Is  dealing.  It  is  dif- 
ficult indeed  to  get  th*-  average  em- 
ployee to  understand  that  this  position. 
as  he  usually  takes  the  stand  that  his 
wages  and  working  condlliona  are  the 
very  foundation  of  his  safety  and  wel- 
fare. 

It  Is  interesting  to  know  that  there 
are  hundreds  of  engineers  throughout 
the  United  State*  engaged  in  this  spe- 
cialty of  human  engineering,  some  of 
them  having  been  civil  engineers 
others,  mechanical  and  electrical  en- 
gineers. Practically  without  exception, 
their  efforts  have  borne  fruit  and  not 
only  has  Industry  been  humanized  by 
their  activities,  but  the  world  has  been 
made  a  better  place  to  live  in. — Pro- 
fessional   Engineer. 
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Cisco  The  contract  will  be  under  the 
supervision  of  County  Engineer  Ed- 
ward von  Geldern,  and  he  has  appoint- 
ed J.  D.  Greene  of  San  Francisco  to 
act   as  resident  engineer  on   this  Job. 


Sl'TTER    COUNTY    HIGHWAYS. 


The  Board  of  Supervisors  of  Sutter 
County  has  awarded  the  contract  for 
construction  the  county  highway  from 
Yuba  City  to  Oswald  to  the  Federal 
Construction  Co.  of  San  Francisco. 
The  .new;  highway  will  be  constructed 
of  con<6ret«  4^  inches  thick  and  15 
feet   wide   for  a  distance   of  4.01   miles. 

The  contract  was  awarded  to  the 
Federal  Construction  Co.  at  the  fol- 
lowing prices: 

Per  cu.   yd. 

Excavation     X  1.50 

Concrete    pavement    11.00 

Concrete    culverts    20.00 

Per  lin.   ft. 

12-in.    corrugated    metal    pipe 50 

the  county  furnishing  cement,  rock, 
san<i  and  relnfqrclng  steel  for  the  con- 
crete, ap'd  corrugated  metal  pipe  for 
culverts.;'  The  entire  Job,  including 
materia'ls,  will  cost  (26, OSS  per  mile  at 
a    total   cost   of    $104,600. 

The  Supervisors  called  for  bids  on 
two  other  types  of  pavement,  namely, 
asphalt  base  with  Warrenlte  top,  and 
watertround  macadam.  The  contrac- 
tors did  not  bid  on  the  macadam  type, 
submitting  figures  only  on  the  con- 
crete and  asphalt  types.  Clark  & 
Henery  Construction  Co.  of  Stockton 
was  the  only  other  bidder. 

The  complete  comparison  of  bids  is 
as  follows: 

COmoretr  Type. 
(4V4    in.    thick;    15    ft.    wide.) 

Per  mile 

•Federal    Construction    Co J26.085 

Clark    &    Henery    Con.    Co 27,290 

County    Engineer's    Estimate    ...    26.258 

Asphalt   Tn^r. 

(Sit"    Asphaltic    Concrete,     IVf."     War- 

renlte;    15    ft.    wide.) 

Per   mile 

Federal    Construction     Co $24,880 

Clark   &   Henery  Con.  Co 25,940 

County    Engineer's    Estimate    ...22.855 

Wat«*b»und   MamdJtB  Ttv- 

(6  in.  thick;   15   ft.  wide.) 

Federal   Construction   Co    No  bid 

Clark    &    Henery    Con.    Co No  bid 

County    Eng.    Est.    per   mile $l$,94t 

•Awarded    contract. 

J.  A.  Dowling  Is  president,  and  W. 
P.  Hanrahan  is  secretary,  respectively, 
of  the  Federal  Construction  Co.,  with 
offices   In    the  Call  Building,  San   Fran- 


AGRBBHEIVT   I>   THE    BUILDING 
INDUSTRIES. 


This  agreement  made  this  twenty- 
fourth  day  of  February,  one  thousand 
nine  hundred  and  twenty,  by  and  be- 
tween the  Building  Industries  Asso- 
ciation of  the  City  and  County  of  San 
Francisco,  party  of  the  first  part,  and 
the  Building  Trades  Council  of  San 
Francisco,  party  of  the  second  part. 

WItnesseth.  that 

Whereas,  Concessions  and  agree- 
ments between  employers  and  crafts- 
men in  the  respective  trades,  necessa- 
rily exert  an  Influence  on  the  Interest 
of  both  employer  and  employee  in 
every  other  trade  or  branch  of  the 
building  industry;  and 

Whereas,  The  establishment  of  min- 
imum wages  has  for  its  purpose  the 
stabilization  of  industry  in  the  various 
centers  or  districts  of  the  country,  on 
the  basis  of  a  fair  wage,  under  pre- 
vailing retail  prices  of  the  recognized 
necessities  of  life  in  the  respective 
district;  and 

Whereas,  It  is  desirable  that  rules 
respecting  wages,  working  conditions 
and  jurisdictional  matters  In  each 
trade  and  craft  be  as  nearly  uniform 
as  may  be  in  all  industrial  centers  (as 
distinguished  from  sparsely  settled  or 
country  districts)  throughout  the  State 
of  California; 

Xow.  therefore,  the  party  of  the  first 
part,  the  authorized  representative  of 
of  the  employers  in  the  allied  building 
trades  of  San  Francisco,  and  the  party 
of  the  second  part,  authorized  repre- 
sentative of  organized  labor  in  the 
building  trades  of  San  Francisco,  each 
in  consideration  of  the  covenants  and 
agreements  of  and  by  the  other  here- 
in formulated,  do  hereby  promise  and 
agree  as   follows,  to-wit: 

First:  That  in  order  to  preserve 
harmony,  create  stability  and  uniform- 
ity In  the  building  business  and  en- 
courage building,  it  has  been  agreed, 
that,  commencing  with  the  first  day 
of  April.  1920.  the  minimum  wiage  scale 
shall  be  Increased  fifty  cents  per  day 
for  the  following  named  crafts,  viz: 

CaiTienters,  cement  laborers,  elevator 
constructors  and  helpers,  glass  ■work- 
ers, asbestos  workers,  hod  carriers 
(tending  plasterers),  housesmlths  and 
architectural  iron  workers  and  helpers, 
in  shops,  housesmlths  on  reinforced 
concrete,  house  movers  and  derrickmcn. 
mlUmen.  millwrights,  pile  drivers, 
modelers  and  sculptors,  mosaic  and 
terrazzo  workers,  painters,  slate  and 
tile  roofers,  stair  builders,  soft  stone 
cutters,  material  teamsters,  tile  setters 
and  helpers,  varnishers  and  polishers 
.and   wood  carvers. 

.Mso  that  all  contractors,  who  shall 
h.Tve  obligated  themselves  under  pres- 
ent conditions,  by  boni  fide  contracts, 
on  or  before  March  6th.  1920.  shall  be 
reimbursed  in  cash  by  the  affected 
Tnion  or  Unions  for  the  increase  in 
wage  payments  under  such  contracts 
imposed  by  the  new  minimum  wage, 
and  It  is  further  provided,  that  Con- 
tractors, on  or  before,  the  15th  day  of 
March.  1920.  shall  notify  the  Union  or 
Unions,  so  affected,  of  such  contracts  in 
writing  and  give  for  each  contract  sep- 


arately, the  estimated  number  of  nian- 
day's  labor  to  be  employed  thereunder, 
on  and  after  April  1st,  1920.  and,  faJl- 
Ing  so  to  do.  shall  forfeit  all  rights 
under  this  agrement. 

Second:  It  Is  further  agreed,  by  the 
parties  hereto,  that  they  shall  make 
a  study  of  authoritative  statistics  rel- 
ative to  conditions  of  labor  and  to  the 
cost  of  necessities  of  life,  leading  to  a 
reasonable  conclusion  and  to  a  proper 
minimum  wage,  as  the  occasion  arises. 

Third:  That  the  above  mentioned 
parties  shall,  at  all  times.  Jointly  and 
severally  endeavor  to  promote  and  en- 
force the  obsen-ance  of  the  principals 
and  practice  herein  set  forth,  through 
the  State  of  California. 

In   witness   whereof,   the   said   parties 
have  duly  executed  this  agreement  the 
day  and  year  above  written. 
Building   Industries    Association: 

(Signed)   CH.\S.    W.    QOMPERTZ 

President. 
Building    Trades    Council: 

(Signed)    P.   H.   MCCARTHY. 

(Signed)   F.  C.  MacDON'ALD, 

(Signed)   ED.   LEWIS, 

(Signed)   THOMAS    PLTNN, 

(Signed)   JAMES    R.   HOPKINS. 


TWO  BILLION  PEET  OF  CALIFORNIA 

PINE  TO  BE  CLEARED  OF  BARK 

BORERS. 

Realizing  that  the  destruction  of 
California  pine  timber  by  bark  borlnp 
beetles  is  a  serious  menace — a  menace 
directly  comparable  only  to  that  of 
forest  fires.  District  Forester  P.  O. 
Redlngton  has  arranged  for  control 
work  looking  to  the  eradication  of 
these  destructive  Insects  in  some  115,- 
000  acres  of  Government  timber  on  the 
San  Joaquin  River  drainage  In  the 
Sierra  National  Forest. 

The  drainage  ot  san  Joaquin  was 
chosen  as  the  scene  of  operations  be- 
cause of  its  high  timber  values  (nearly 
2  billion  leet  of  Government  stumpag-e 
being  Involved),  values  which  are  now 
being  depreciated  by  the  bark  beetles; 
because  these  areas  of  timber 
are  so  sharply  Isolated  that 
the  spread  of  Insects  into  them  from 
outside  areas  will  thus  be  checked; 
and  because  owners  of  large  tracts  of 
private  timber  adjacent  to  the  Govern- 
ment holdings  have  agreed  to  co- 
operate by  carrying  on  similar  control 
work  on  their  own  holdings,  it  is 
stated. 

The  work  will  be  started  within  the 
next  month  and  will.  Redlngton  says, 
be  under  the  direct  supervision  of  M.  A. 
Benedict.  Supervisor  of  the  Sierra  Na- 
tional Forest. 


BUILDERS'    EXCHANGE    ELECTS 
DIRECTORS. 

The  Builders'  Exchange  held  th«lr 
annual  meeting  at  their  headquarters, 
ISO   Jessie  street,   yesterday   afternoon. 

Reports  from  the  Treasurer  and 
from  the  Financial  Secretary  shovr  thf 
Exchange  to  be  in  a  fiourishing  con- 
dition. 

Directors  for  the  ensuing  year  were 
elected  as  follows: 

J.  D.  McGllvray.  Stone  Ma.son ;  C.  W. 
Wlthlngton.  Iron  Works;  J.  A.  Hart. 
General  Mill  work;  E.  S.  Rainey,  Brick 
Mason:  Henry  Jacks,  Carpenter  Build- 
er; Alex  Mennle.  Plastering  Contractor; 
L.  J.  Neal.  Painting  Contractor;  W.  W. 
Hayes.  Carpenter  Builder;  J.  W.  Bend- 
er. Roofing  Contractor:  Chas.  Cadman. 
Mortar  Dealer;  D.  J.  Sullivan.  House 
Mey*r.  j'ta 
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560  Mission  Street 


A  BIG  THING 


New  Model  No.  65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


Twentieth  Year,    No.  12 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Caliiornia  Trojan  Powder  Company 

Phelan  Building  Railway  Exchange  Building 

San  Francisco.  Cal.  Portland.  Oregon 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


American  Association  of  Engineers 

The  Technical  Engineers'  Service  Organization. 

W.  W.  DeBERARD,  Western  Editor  Engineering  News-Record,  Chi«ago  J1R3T  VICE)-PRBStDHNT 

T.  A.  EVANS,  Structural  Engineer,  Meade-UOrrlson  Co.,  Chicago  ...„ 9B)COND  VOaj-PRBJSIDKNT 

JOHN  ERICSON,  City  EJnglneer,  Chicago. _ „   TRHAflURaa 

C.  E.   DRAYBR _ ' "Z.    SBORBTAHT 


Dlreeton. 


W.   H.   Finlay,  President,   C.  &  N.  W.   Ry.,  Chicago. 

111.,  Past  President. 
W.   W.  K.  Sparrow,  Chief.  Bng.  C.  M.  &  St.  P.  Ry., 

Chicago. 
P.  E.  Harroun,  Consulting  Egn.  San  Francisco,  Cal. 
R.   Burnham,   Consulting   Eng.,   Chicago,   111. 
F.  D.  Richards.  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews.    Chief    Eng.    St.    D.    S.    W.    R.    R., 

Tyler,   Texas. 


B.  F.    Collins.    Valuation    Hug.,    St.    L.-8.    F.    Ry., 
St.   Louis. 

C.  H.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Almert,  Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  Asst  Bng.,  IC.  &  St.  !•.  Ry. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexander  Potter,  Civil  Eng.,  New  York  City. 
J.  N.  Hatch,  Consulting  Eng.,  Chicago. 
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NATIONAL  HEADQUARTERS 


Chicago,  lU. 


San  Francisco  Chapter,  A.  A.  E. 

W.  S.  WOLLNER,  General  Safety  Agent,  N.  W.  P.  R.  R .  PRESIDENT 

J.  F.  JOHNSTON.  Service  Manager,  Union  Construction  Co FIRST  VICE-PRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R SECOND    VICE-PRESIDENT 

L.  R.  I-fESSING,  Engineer,  State  Railroad  Commission...  TRRASTTRER 

A.  G.  ilOTT,  Asst.  Engineer,  S.  P.  R.  R : [] ZZZ^^ZZZZZZ'Z'"ZZ   SECRETARY 

CO]|rMITTEES  AND  CHAIRMEN. 
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Qualification L   R.  KESSING 
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FeUowshiD „ J     R    ARNOLD 
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A    LK.\P    FROM    LENIN'S    POLICY    ON 
MAX-POWER. 


RAILROAD     COMMISSION     NEWS. 


We  call  our  readers  attention  to  a 
special  article  on  tjie  above  subject  ap- 
pearing in  the  Engineering  News- 
Record  for  March  11.  1920.  written  by 
Frances  A.  Keller,  associate  managing 
director  of  "The  Inter-Racial  Council," 
New  York.  The  article  is  well  worth 
reading  and  is  of  especial  value  to  en- 
gineers, as  it  points  out  how  the  en- 
gineering profession  by  its  knowledge, 
experience  and  training  Is  particularly 
fitted  to  take  hold  of  the  problem  of 
"Man-Power"  that  right  now  con- 
fronts this  country  and  solve  it  in  a 
way  that  will  forever  put  a  stop  to 
any   Bolshevist    movement    in    America. 


AN    OVERWORKED    BIT    OP     PUBLIC 
HIGHWAY. 


Editor  San  Francisco  Chronicle — Sir: 
Our  State  Highway  Commission  should 
be  highly  complimented  on  the  nice 
wide  sidewalk  just  recently  completed 
and  known  as  the  Banta  cut-off.  One 
would  think  from  the  width  of  it  that 
cycle  cars  were  about  to  return  to  our 
midst.  Most  everyone  knows  that  it 
took  a  long  time  and  a  lot  of  good 
money  to  put  two  feet  more  on  each 
side  of  the  highway  between  Keys  and 
Turlock  last  summer.  The  road  there 
has  not  the  Sacramento  and  Tahoe 
travel  and  the  Banta  cut-off  has  both. 
If  it  was  too  narrow  between  Modesto 
and  Turlock,  why  does  it  handle  more 
traffic  between  Tracy  and  the  San  Joa- 
quin bridge?  It  looks  as  though  some- 
one pulled  a  "boner,"  There  was  some 
excuse  for  the  old  roads,  put  down  by 
the  counties  in  the  early  days,  but 
since  the  State  has  taken  a  hand,  and 
this  a  main  artery,  also  the  Lincoln 
highway  it  is  surely  a  fine  piece  of 
work.  All  motorists  know  how  nice 
the  adobe  shoulders  are  on  a  wet  day, 
especially  after  they  become  two  or 
three  inches'below  the  level  of  the  con- 
crete. I  also  notice  the  San  Joaquin 
County  Supervisors  have  hit  upon  one 
of  the  cheapest  ways  to  repair  their 
bridges  ever  known.  All  it  takes  is 
a  two-by-four  sign  at  each  end  of  the 
structure  stating  that  this  bridge  is 
unsafe  for  heavy  loads.  This  on  a 
main  thoroughfare  in  the  days  of  motor 
truck  transport  shows  progressiveness 
and  the  signs  are  standing  the  weather 
fine,  some  having  been  up  for  over  a 
year  and  a  half..  A  MOTORIST. 

San    Francisco   February   14,    1920. 


What  they  claim  is  a  solution  of  the 
many  difficulties  that  have  beset  the 
Sacramento  Valley  West  Side  Canal 
Company,  is  set  forth  in  an  application 
filed  today  with  the  Railroad  Commis- 
sion by  Alger  Fast,  as  receiver  of  the 
Canal  company,  and  joined  by  Merle 
B.  Moon  and  J.  H.  Puelicher,  represen- 
tatives of  the  bondholders  of  the  Canal 
company,  and  the  Glenn-Colusa  Irriga- 
tion District.  The  application  asks 
the  approval  by  the  Commission  of  a 
lease  by  the  Sarramento  Valley  West 
Side  Canal  Company  of  its  entire  irri- 
gation properties  to  the  Glenn-Colusa 
Irrigation  District.  The  lease  gives  the 
irrigation  district  an  option  to  pur- 
chase the  properties,  which  are  said  to 
have  a  value  in  excess  of  $3,000,000  for 
one  million  dollars.  The  lease  is  to 
run  for  one  year  and  provides  for  a 
monthly  payment  of  ?5,000. 

The  application  declares  that  on  Feb- 
ruary 28  of  this  year  the  Glenn-Colusa 
Irrigation  District  was  formed  for  the 
express  purpose  of  taking  over  the 
system  of  the  West  Side  Company.  In 
two  or  three  months,  the  application 
says,  the  district  expects  to  vote  bonds 
to  make  the  purchase.  The  lease  plan, 
according  to  the  application,  has  the 
approval,  through  Merle  B.  Moon,  of 
90  per  cent  of  the  bondholders  of  the 
West  Side  Company,  who  have  also  ap- 
proved the  option  that  is  now  held  in 
trust  for  the  irrigation  district.  The 
option  was  originally  given  to  Colbert 
COldwell.  who  assigned  it  to  its  pres- 
ent holders.  Following  is  from  the 
joint  application: 

"All  of  your  petitioners  are  of  the 
opinion  that  it  is  for  the  best  interests 
of  the  landowners  within  the  district 
served  with  water  from  the  West  Side 
Canal  and  Irrigation  system  to  own 
and  operate  the  system.  It  is  the  only 
practical  way  to  secure  from  the  sys- 
tem the  greatest  efficiency  and  the 
most  benefit  for  the  land  owners  and 
their  crops.  The  proposed  lease  is  but 
a  step  at  the  present  time  toward  the 
ultimate  acquisition  and  ownership  of 
the  system.  The  making  of  the  pro- 
posed lease  has  been  discussed  with  a 
great  number  of  land  owners  in  the 
district  and  it  is  a  matter  of  general 
knowledge.  It  is  the  almost  unani- 
mous desire  of  the  land  owners  that 
the  lease  be  executed  and  the  purchase 
consummated." 

The  Sacramento  Valley  West  Side 
Canal  Company's  system  is  located  in 
Glenn  and  Colusa  counties.  It  consists 
of  a  main  canal  extending  from  a  point 
on    the      Sacramento     River      about     25 


miles  northeast  of  Willows,  thence  in 
a  general  southwesterly  direction  for  a 
distance  of  approximately  fifty  miles 
through  the  counties  of  Glenn  and  Co- 
lusa to  a  point  about  four  miles  north- 
west of  the  town  of  Williams.  With 
its  various  laterals  the  system  is  cap- 
able of  irrigating  in  excess  of  100,000 
acres.  The  water  used  tor  irrigation 
is  obtained  from  the  Sacramento  River 
and  from  Stony  Creek. 


HETCH     HETCHY     BIDS. 


The  City  of  San  Francisco  is  calling 
for  bids  on  the  Hetch  Hetchy  tunnels, 
the  day  labor  plan  has  to  be  aban- 
doned, as  the  bonds,  owing  to  the  low 
interest  rate  refuse  to  move.  We  ex- 
pect that  a  contract  of  this  size  will 
attract  attention  all  over  the  United 
States  among  the  large  contracting 
firms. 


W.\TER    OB    POWER    SHORTAGES. 


Certain  interests  have  raised  the 
question  of  a  water  shortage  in  the 
Sacramento  Valley  for  irrigation  pur- 
poses, but  the  irrigators  contend  that 
in  all  the  territory  served  by  the  power 
lines  of  the  Northern  California  Power 
Co.,  now  absorbed  by  the  P.  G.  &  E., 
there  in  plenty  of  water  for  irrigation 
and  vram  plenty  of  power  for  pumping 
the  water  to  the  fields,  but  that  the 
P.  G.  &  E.  wants  to  use  the  current 
elsewhere,  where  it  will  bring  more 
money.  A  temporary  solution  will 
have  to  be  worked  out  for  this  season 
by  the  powers  that  be,  but  a  perma- 
nent solution  must  also  be  found  and 
this  solution  lies  only  in  "Flood  Water 
Storage."  For  many  years  the  older 
engineers  have  discouraged  any  ef- 
forts looking  to  control  by  storage  and 
have  in  this  been  aided  and  abetted  by 
a  former  chairman  of  the  Reclamation 
Board  who  wanted  control  accom- 
plished by  levees  only. 

Time,  however,  has  shown  that  all 
these  efforts  had  a  very  selfish  object 
in  view,  namely,  the  Sutter  Basin 
project,  and  now  we  are  confronted 
with  a  possible  water  shortage  at  the 
end  of  the  irrigation  season  without 
even  having  dnta  on  hand  that  would 
enable  us  to  study  conditions  and  pos- 
sibilities for  storage  on  a  scale  that 
would  prevent  the  agonies  of  the  last 
three  seasons.  This  should  be  reme- 
died at  once,  and  data  should  be  col- 
lected from  nil  over  the  State  with  a 
liberal  idea  of  using  all  the  available 
reservoir   site   sthat    we   possess. 
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E, 


XEWS        FROM        NATIOAL 
QUARTERS. 


The  Nebraska  Engineerini:  Society 
voted  on  March  S  to  ama  gamate  with 
the  American  Association  of  Engineers. 


The  committee  of  the  American  As- 
sociation of  Engineers  on  salaries  of 
engineers  in  teaching  service  consists 
to  date  of  the  following  men;  Profes- 
sor P.  H.  Daggett  of  the  University  of 
North  Carolina,  Dean  F.  L.  Bishop  of 
the  University  of  Pittsburgh,  Profes- 
sor Frederic  Bass  of  the  University  of 
Minnesota,  Dean  Anson  Marston  of 
Iowa  State  College,  Professor  George 
F.  Swain  of  Harvard  University,  Dr.  S. 
P.  Capen  of  the  American  Council  of 
Education,  A.  N.  Johnson,  consulting 
highway  engineer  of  the  Portland  Ce- 
ment Association.  Chicago;  George  C. 
Mason,  consulting  engineer  of  Port- 
land, Oregon;  Baxter  L.  Brown,  con- 
sulting engineer  of  St.  Louis;  Harrison 
P.  Eddy  of  Boston,  H.  Z.  Osborne,  Jr., 
consulting  engineer  of  Los  Angeles, 
California,  and  Clarence  W.  Hubbell. 
city  engineer  of  Detroit,  Michigan.  C. 
J.  Tilden,  professor  of  engineering  me- 
chanics in  Tale  University,  is  chair- 
man  of  the   committee. 

At  the  request  of  the  Federal  De- 
partment of  the  American  Association 
of  Engineers,  Senator  Calder  of  New 
York  has  proposed  an  amendment  to 
the  Rivers  and  Harbors  Bill  which  pro- 
vides for  a  25  per  cent  increase  of  sal- 
ary for  assistant  engineers  and  chief 
clerks  in  the  engineering  department- 
at-large,  employed  in  connection  with 
the  improvement  of  rivers  and  harbors 
or  on  the  construction  of  fortifications. 
This  bill  has  passed  the  House  and  is 
now  in  the  hands  of  the  Senate  Com- 
merce Committee. 


The  membership  of  the  American 
Association  of  Engineers  was  13,668  on 
March  10th.  Four  hundred  and  two 
applications  were  received  during  the 
first  eleven  days  in  March. 


The  following  officers  have  been 
elected  by  the  Los  Angeles  Chapter: 
Prank  H.  Joyner.  president;  A.  L.  Har- 
ris and  H.  Z.  Osborne,  Jr.,  vice-presi- 
dents; and  R.  H.  Holbrook,  secretary. 
William  D.  Armstrong,  Myron  Hunt,  F. 
C.  McMillan  and  F.  H.  Olmsted  are  di- 
rectors. 


Isham  Randolph  of  Chicago  ad- 
dressed the  Detroit  Real  Estate  Board 
on  March  11  on  "The  Lakes  to  the  At- 
lantic Waterway." 


AMERICAN    .ASSOCIATION     OP    ENGI- 
NEERS    REDUCES     ENTRANCE    PEE. 

All  members  of  National  Engineer- 
ing Societies  now  join  the  American 
Association  of  Engineers  at  a  reduced 
fee.  The  fee  for  such  applicants  will 
be  $5  instead  of  $10.  The  membership 
now  numbers  13,000  in  the  United 
States.  Our  local  chapter  has  over 
400   members.  V.  T>.  COUSINS, 

For  Atncrican  Ass'n  of  Engrs. 


ST.4TE  ENGINEERING  SOCIETY 

JOINS        AMERICAN        ASSOCIA- 
TION  OP  ENGINEERS. 


The  Michigan  Engineering  Society 
has  entered  the  American  Association 
of  Engineers  in  a  body.  A  state  as- 
sembly will  be  formed  from  represen- 
tatives of  all  chapters  of  the  Ameri- 
can Association  of  Engineers.  This 
plan  is  now  under  consideration  in  Cal- 
ifornia. V.    D.    COUSTNS, 

For   American  Ass'n    of   Engrs. 


WHAT    IS    THE    MATTER   WITH    SAN 
PRANCI8CO    CHAPTER? 


We  call  attention  of  the  members 
and  officers  to  a  page  in  the  "Profes- 
sional Engineer,"  on  which  appears  an 
ad  of  the  A.  A.  E.  called  "Opportunity 
for   Unity,"    signed    thus: 

National   Meinbenililit   Comnilttee 

Amerloan  .\SMOeIntton  of  Enf^neers 

ns  East  Adams  St.  ChlcaKO,  III. 

DISTRICTC    OFFICES 
Room    920,    1133    Broadway,    Ney    York 

City 
Munsey  Building         Washington,   D.   C. 
1318    Robert   Fulton    Bldg.        Pittsburgh 
625    Metropolitan    Bldg.  Los  Angeles 

408  Tilford  Bldg.  Portland,   Ore. 

Representatives    in    all    cities,   chapters 
and  clubs   in  principal  cities. 
San  Francisco  Chapter  is  rather  con- 
spicuous by  its  absence.     How  about  it- 


NE^V    ROOKS. 

Urbana,  Illinois.  March  1,  1920. 
When  high  potential  differences  ex- 
ist between  conductors,  the  insulating 
property  of  the  surrounding  gas  par- 
tially breaks  down,  and  a  conduction  of 
electricity  through  the  gas  takes  place, 
usually  accompanied  by  a  glow  at 
either  one  of  the  conductors  or  in  the 
intervening  space.  This  glow  is  called 
the  corona.  The  phenomenon  is  com- 
monly seen  when  static  machines  or 
Tesla  coils  are  operated  in  the  dark, 
and  less  frequently  from  the  tips  of 
lightning  rods  during  an  electric 
storm.  The  corona  is  evident  at  night 
as  it  surrounds  very  high  voltage  al- 
ternating current  transmission  lines. 
The  conduction  represents  a  loss  of 
power,  which  on  long  lines  may  be- 
come an  important  item.  In  1912,  F. 
W.  Peek,  by  a  stroboscopic  method, 
showed  that  there  is  a  difference  be- 
tween the  corona  discharge  from  posi- 
tive and  negative  conductors.  This  dif- 
ference indicates  that  corona  caused  by 
alternating  potentials  is  a  combination 
of  two  effects:  and  in  order  to  study 
these  effects  separately  and  thus  to 
learn  the  true  facts  concerning  the 
phenomenon,  continuous  potentials 
must  be  used.  A  study  of  the  corona 
caus«d  by  continuous  potentials  may 
produce  engineering  data  of  value 
owing  to  the  increasing  development  of 
high  tension  direct-current  generation 
and  transmission.  Previous  to  1914, 
Watson    and    Schaffers    were    the   only 


men   who   had   experimented  on   the   di- 
rect current   corona. 

Because  of  the  desirability  of  a 
greater  knowledge  of  the  direct-cur- 
rent corona,  the  Physics  and  Electrical 
Engineering  Departments  of  the  Uni- 
versity of  Illinois  determined  to  carry 
out  detailed  research  to  develop  a  sat- 
isfactory theory  for  the  corona  phe- 
nomena. The  results  of  the  experi- 
mental research  which  has  been  com- 
pleted during  the  last  tew  years,  have 
been  published  by  Earle  H.  Warner 
with  Jakob  Kunz,  as  Bulletin  No.  114 
of  the  Engineering  Experiment  Station 
of  the  University  of  Illinois,  Urbana, 
Illinois.  Copies  of  this  bulletin  may  be 
obtained  .without   charge. 


NEW   BOOKS. 

ARMATIRE     WINDING    .\ND     MOTOR 
REPAIR. 


By  Daniel   H.  Brayiner, 

Managing  Editor  of  Electrical  World. 
500   pages,   6x9,   illustrated. 

When  called  up  on  to  locate  troubles 
in  motors  and  generators,  electsricians 
and  repairmen  whose  experience  in  this 
kind  of  work  has  been  limited  often 
find  themselves  wondering  just  what  to 
do  first.  It  is  from  just  this  viewpoint 
that  the  information  on  winding  pro- 
cedure and  the  hunting  and  correcting 
of  troubles  has  been  presented.  That 
is,  instead  of  discussing  the  funda- 
mentals involved  in  any  method  of 
working  out  a  repair  problem,  the 
actual  problem  or  job  as  the  case  may 
be  is  discussed  from  the  "how-to-do-it" 
standpoint.  Then  tor  each  individual 
operation  or  procedure  the  applications 
of  fundamental  laws  and  rules  are 
worked  out. 

Liberal  use  has  been  made  of  practi- 
cal data  and  practices  in  repair  shops 
so  as  to  combine  the  good  features  of  a 
book  of  methods  with  handbook  infor- 
mation covering  these  methods. — ^Mc- 
Graw-Hill Book  Co.,  Inc.,  239  West  39th 
street,  New  York  City. 


THE  SMALL  PROJECT  AND  THE 
ENGINEER. 


Engineers  are  prone  to  'look  askance 
at  the  small  job,  thinking  that  only 
large  and  epoch-making  engineering 
feats  are  worthy  of  attention.  This  is 
a  fallacy,  and  many  a  small  job  is  to- 
day balled  up  for  lack  of  expert  engi- 
neering supervision.  Engineers  should 
not  be  averse  to  going  to  the  Jobs. 
Many  a  small  community  does  not 
know  where  to  turn  when  in  need  of 
engineering  service,  and  very  naturally 
fall  prey  to  the  plausible  talk  of  some 
local,  one-cylinder  guy  who  once  car- 
ried a  chain.  It  is  our  advice  to  the 
engineer  to  get  acquainted  with  the 
common    people. 
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CLEARING    HOUSE    REPORTS    FROM 
CALIFORNIA    CITIES. 


FEDERAL   .UD   FOR   PlTBLtC  ROAdS. 


Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the  sev- 
eral clearing  house  cities  tor  last  week 
showing  the  amount  of  increase  on 
corr&si>onding  date  last  year: 
San  Francisco  .$144,661,775  $31,535,135 
Los  Angeles  ...  68.821,000  32,483,000 
Oakland    10,361,900 


Sacramento     .... 

San    Diego     

Fresno     

Stockton     (b) 
San    Jose    (b)     . . 
Bakersfield     .... 

Pasadena     

Santa    Rosa    .... 
Long   Beach    .... 

Berkeley     

(b)   bank   debits 


5.453,494 
3,395,733 
4.796,2Sl 
6,001,400 
4,918,108 
1,170.901 
2,115,462 
449,730 
3,153,772 
3,198,965 


2,427,940 

1,260,517 

867,650 

2.254,918 


448,002 
803.092 


TRUCKS      SOI-VE      KNOTTY 
PORT   PROBLEMS. 


By  augmenting  truck  service  and 
coastwise  shipping  and  abandoning  the 
railroads,  which  in  Rumania  are  very 
bad,  a  Red  Cross  transportation  expert 
solved  the  knotty  post-armistice  prob- 
lems which  threatened  to  tie  up  tons 
and  tons  of  relief  supplies. 

This  man,  Capt.  Raymond  H.  Trott  of 
Bath,  Me.,  has  been  awarded  the  deco- 
ration of  Chevalier  of  the  Star  of  Ru- 
mania for  his  services  in  this  direction. 
He  went  to  the  Balkans  shortly  after 
the  armistice  as  assistant  transporta- 
tion manager  for  the  American  Red 
Cross.  His  first  experience  in  wrestling 
with  the  complex  difficulties  of  railway, 
steamship  and  motor  transport  in  the 
Balkan  mountains  "was  from  the  base 
headquarters  at  Salonika,  then  the 
most  congested  transportation  center 
in  Europe.  Trucks  and  increased 
coastwise  shipping  solved  the  problem 
and  let  the  sorely  needed  supplies 
through. 

At  Bucharest  Captain  Trott  found 
new  difficulties  confronting  him,  but 
the  main  obstacle  was  the  same — in- 
ability of  railroads  to  cope  with  post- 
war demands.  By  augmenting  the 
motor  transport  system  he  was  able  to 
reach  all  the  important  centers  of  Red 
Cross  relief  activities. 


DON  PEDRO.    D.'VM  AND      ENGINEER 
AGAIN  DISCUSSED. 


MODESTO,  Stanislaus  Co..  Cal. — Di- 
rectors of  the  Modesto  and  Turlock 
Irrigation  Districts  are  considering  the 
proposition  of  The  Kraner  Co.,  Inc.. 
Balboa  Bldg..  San  Francisco,  for  the 
building  of  the  Don  Pedro  reservoir. 
Details  of  the  offer  have  not  yet  been 
made  public. 

Notwithstanding  the  fact  that  R.  V. 
Mlekel,  engineer  for  the  Turlock  Dis- 
trict, was  appointed  at  a  recent  session 
of  the  two  boards  i«i  Joint  meeting, 
Percy  F.  Jones.  Chief  Engineer  for  the 
Modesto  District,  has  outlined  a  plan 
calling  for  a  Board  of  Control,  to  con- 
sist of  engineers  of  the  two  districts 
and  a  consulting  engineer  to  be  select- 
ed by  the  two  Boards  and  the  two  en- 
gineers. 

From  present  indications  the  plan  of 
Engineer   Tones  is  favored. 


In  1916  Congress  passed  the  Federal 
.■\id  Road  Act,  which  appropriated  |75,- 
000,000  for  a  period  of  five  years,  and  in 
1919  this  appropriation  was  increased 
$200,000,000,  making  a  total  of  $275,- 
000,000  for  the  fiscal  years  1916  to  1921 
inclusive.  This  entire  appropriation 
becomes  available  July  1st.  1920.  Cali- 
fornia's share  of  Federal  Aid  for  the 
five   years  is  $8,384,354.57. 

On  account  of  the  unsettled  condi- 
tions due  to  the  war  the  State's  con- 
struction program  was  cut  materially 
for  several  years  and  it  availed  itself  of 
only  a  small  part  of  these  funds  prior 
to  1919.  Since  that  time,  however.  It 
has  submitted  on  an  average  of  four 
projects  each  month  to  the  Secretary  of 
Agriculture   for   approval. 

To  date  42  projects,  estimated  to 
cost  $9,174,425.74,  and  on  which  Federal 
Aid  was  requested  for  $4,447,695.41, 
have  been  approved  by  the  Secretary, 
and  in  addition  six  projects,  estimated 
at  $1,358,586.90,  on  which  Federal  Aid 
amounting  to  $679,293.45  is  requested, 
have   been  submitted   for  approval. 

Agreements  between  the  State  Hl'&h- 
uay  Commission  and  the  Secretary  of 
Agriculture  have  been  executed  for  29 
projects  estimated  to  cost  $4,703,979.97, 
and  involving  the  expenditure  of  $2,- 
335,296.04  Federal  Aid  funds.  Agree- 
ments for  four  additional  projects.  In- 
volving the  expenditure  of  $586,096.12 
Federal  Aid  Funds  are  in  process  of 
execution  and  should  be  signed  within 
a  month. 

There  are  under  construction  at  pres- 
ent twenty-eight  projects,  of  which 
eight  are  practically  completed.  The 
remainder  are  in  various  stages  of 
completion,  but  all  of  them  should  be 
finished  during  the  present  year.  Three 
projects  have  been  completed  to  date 
and  final  payments  amounting  to  $195,- 
976.00  have  been  made.  In  addition  to 
this  amount  $350,476.29  has  been  paid 
to  the  State  on  progress  estimates  by 
the  Government. 

The  projects  are  widely  scattered 
into  every  part  of  the  State,  but  they 
are  all  located  on  the  State  Highway 
System.  They  are  located  in  31  differ- 
ent counties.  Counties  liaving  more 
than  one  project  are  Humboldt,  5;  San 
Diego,  4;  Fresno,  Mariposa,  Mendocino 
and  Los  Angeles,  3  each;  Del  Norte 
and  Shasta,  2  each. 

Under  the  appropriation  for  Forest 
Roads  in  the  Federal  Aid  Act,  Califor- 
nia has  been  allotted  a  total  of  $1,900,- 
000  to  date,  The  major  portion  of  these 
funds  are  being  expended  in  Northern 
California  on  the  Klamath  and  Salmon 
River  roads,  but  construction  will  start 
in  the  San  Gabriel  and  Arroyo  Seco 
Canyons,  near  Los  Angeles,  within  a 
short  time,  and  as  soon  as  weather  per- 
mits construction  will  be  started  in  the 
higher  elevations  in  other  parts  of  the 
State. 


ANNOUNCEMENT    FROM     PORTLAND 
CEMENT   ASSOCIATION. 


C.  N.  Reitze,  formerly  District  Engi- 
neer of  the  Seattle  office  of  the  Port- 
land Cement  Association,  has  been  ap- 
pointed District  Manager  of  the  Pacific 
Coast   offices  of   the  Association  at  Se- 


attle, Portland,  Sab  J^'rantfiiSco  and  Los 
Angeles.  Since  May,  1916,  Mr.  Reltza 
has  been  District  Engineer  in  charge  of 
the  Seattle  office  of  the  Association 
and  temporarily  will  be  located  in  Seat- 
tle, although  later  in  San  Francisco. 
Mr.  Reitze,  who  is  a  native  of  Seattle, 
was  General  Manager  of  the  firm'  of 
Reitze,  Storey  &  DuUTy,  general  engi- 
neers, Seattle,  from  1905  to  1916. 

A,  P.  Denton,  formerly  District  En- 
gineer of  the  Dallas  office  of  the  Asso- 
ciation, assumes  charge  of  the  San 
Francisco  office  as  District  Engineer, 
effective  March  15.  Mr.  Denton  has 
been  District  Engineer  at  Dallas  since 
1916.  For  a  number  of  years  he  was 
connected  with  the  County  Engineer's 
office  of  King  County,  Wash.,  and  from 
1913  until  joining  the  Association 
forces  was  County  Engineer  of  King 
County. 

Charles  A.  Clark  is  appointed  Dis- 
trict Engineer  of  the  Dallas  office  of 
the  Association,  effective  March  15,  to 
succeed  A.  P.  Denton.  Mr.  Clark  has 
been  in  the  employ  of  the  Association 
since  1917,  serving  in  various  capaci- 
ties In  the  field  and  at  Association 
headquarters.  Before  joining  the  As- 
sociation staff,  he  was  resident  Engi- 
neer for  the  Illinois  State  Highway 
Departemnt  in  charge  of  concrete  road 
and  bridge  construction,  especially  as 
Chief  Assistant  on  the  Vermilion 
County,   Illinois,   concrete   road   system. 

H.  E.  Freeh  will  assume  charge  of 
the  St.  Louis  office  of  the  Association 
as  District  Engineer,  effective  April 
1.  For  two  years  immediately  prior 
to  coming  with  the  Association,  Mr. 
Freeh  was  City  Engineer  of  Hannibal, 
Mo.,  and  for  three  years  prior  was 
connected  with  the  Stone  &  Webster 
Engineering  Corporation   of  Boston. 


ROME   IS    STILL  BUILDING. 


An  interesting  feature  of  the  new 
building  program  at  Rome  is  provlsloii 
for  the  ir.imediate  erection  of  two  en- 
tirely new  suburbs  outside  of  the 
present  city  limits  and  for  these  sub- 
urbs an  attractive  type  of  small  cottage 
has  been  selected  which  resembles 
American  or  English  designs  more  than 
Italian. 

One  of  the  new  "garden  cities"  as 
they  are  called,  located  east  of  Rome, 
will  have  sufficient  houses  to  accommo- 
date several  thousand  families.  More 
than  2000  families,  including  many  of- 
ficials and  employes  of  the  state  rail- 
way administration,  have  already  made 
application  for  accommodations.  Every 
effort  will  be  made  to  render  the  new 
suburbs  as  attractive  and  complete  as 
possible.  Many  thousands  of  shade 
trees  will  be  planted  and  schools, 
churches  and  other  public  buildings 
will  be  erected  immediately.  Within 
the  city  limits  an  extensive  building 
program  is  being  carried  out,  the 
housing  problem  in  Rome  having 
reached  an  acute  stage  some  time  ago 
and  many  thousands  of  people  living  In 
temporary  .ind  crowded  quarters.  The 
execution,  of  the  program  has  been 
entrusted  to  a  special  committee,  pre- 
sided over  by  an  under-secretary  of 
the  ministrj  of  industry,  commerce  and 
labor. 
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BUILDING. 


APABTMENT  HOUSES. 

Plans  Being  Prepared. 

APARTMENTS  Cost.    $25,000 

SAN    FRANCISCO.      Geary   Street    near 

Larkln. 
Three-story  Class   "C"   apartments. 
Owner — Withheld. 
Architect— Harold      D.      Mitchell,      628 

Montgomery  St.,  San  Francisco. 


Plans  Being  Figured. 

APARTMENTS  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Park 

Avenue. 
Two-story    frame    and    plaster    apart- 
ment house  (4  3-room  apts.) 
Owner — Withheld. 

Architects — Wolfe  &  Hlggins,  Auzerais 
Bldg.,  San  Jose. 
Figures   are   being  taken   for  a  gen- 
eral contract. 


Contract  Awarded. 

AUTO  SALES  &  APARTMENT  BLDG. 

Cost,   $34,000. 
COLUSA.  Colusa  Co.,  Cal. 
Two-story  brick  auto  sales  and  apart- 
ment building  (6  apts.  on  2nd  floor, 
garage  In  rear). 
Owner — Colusa  Motor  Sales  Co. 
Architects — Edwin     J.   Symmes,     Wells 
Fargo  Bldg.,   2nd  and  Mission   Sts.. 
San   Francisco,   Care  Tosemite  Na- 
tional Park  Co. 
Contractor — Alexander      Wieben,      3602 
Fruitvale  Ave.,  Oakland. 
Other  bidders  were: 

W.   C.   Blean.   Colusa $34, .500 

Braunton   Bros.,   Colusa 37.000 

L.   S.  Lewis 37,176 


Segregated  Figures  Being  Taken. 

APARTMENTS  Cost,  $3.1,000 

SAN  FRANCISCO.  Geary  Street  near 
Hyde  Street. 

Five-story  reinforced  concrete  apart- 
ments. 8  3-room  apts.   (1  store). 

Owner — Withheld. 

Architect — J.  F.  Dunn,  Phelan  Bldg.. 
San  Francisco. 

(33666)     1st  report  March  4,  1920. 


Additional    Contracts   Awarded. 

ADDITION  Cost.  $60,000 

SAN  FRANCISCO.  N  McAlli.ster  Street 
Bt,  Leavenworth   and  Hyde  Sts. 

Five-story  and  basement  steel  and  con- 
crete addition  to  apartment  house 
(35  2-room  apts.)  Argyle  apart- 
ments. 

Owner — Edw.  Rolkin. 

Architect— W.  H.  Crim  Jr.,  425  Kearny 
St.,  San  Francisco. 

Stractural  Steel  awarded  to  The 
Shrader   Iron   Works. 

Plnmblng  to  Frank  J.  Klimm. 

As      reported      before,    the      concrete 

work  will  be  done  by  Chas.  Sartori,  180 

Jessie  St.,  and   the  carpentry  work   by 

days  labor. 


Plans   Prppared. 

ALTERATIONS  Co;U,    $40,000 

SAN  FRANCISCO.  W  Jones  122-6  S 
Sutter  Street. 

Alterations  to  fire  damaged  flve-story 
and    basement    Class    "C"    apts.   ' 

Owner — Berkshire  Apt.  Co.  (Mr.  Sly), 
Stanford  Court  Apts.,  San  Fran- 
cisco. 

Architect — Lewis  M.  Gardner,   942  Pine 
St.,  San  Francisco. 
Work  will  probably  be  done  by  days 

labor  and  sub-contracts. 


Segregated  Figures  Being  Taken. 

APARTMENTS  Cost,  $27,000' 

SAN    FRANCISCO.      Hyde    near    Geary. 

Three-story  reinforced  concrete  apart- 
ment house   (6  3-room  apts.) 

Ow^er — Withheld. 

Architect — J.  F.  Dunn,  Phelan  Bldg.. 
San   Francisco. 


Bpyps. 

NEVADA  CITY.  Nevada  Co..  Cal.— 
Steps  are  being  taken  for  the  calling 
of  an  election  to  decide  the  question 
of  issuing  and  selling  bonds  with 
which  to  finance  construction  of  a  new 
city  hall,  pave  the  .streets  leading  from 
the  heart  of  the  business  center  to  the 
State  Highway  leading  to  Grass  Valley, 
construct  a  new  road  to  connect  with 
the  State  Highway  leading  to  Downie- 
ville.  and  equip  a  permanent  auto  park. 


HOLLISTER.  San  Benito  Co..  Cal.— 
W.  J.  Cagney,  Superintendent  of 
Schools,  has  mapped  out  the  following 
proposal  for  a  school  bond  issue  pro- 
viding $100,000  for  school  improve- 
ments: 

Piu-ohdse  of  Prior  Property,  adjoin- 
ing high  school.  $4,500:  erection  of  one- 
story  brick  veneer  school  housing  from 
300  to  400  pupils.  $65,000.  with  equip- 
ment costing  $9,500. 

Purchase  of  Thompson  Property  on 
San  Benito  street  for  $4,500.  same  to 
be  held  until  future  school  needs. 

Purchase  of  Barrett  property  op- 
posite grammar  school  grounds  for  $4.- 
500   for  ])layground  and   school   garden. 

Improving  present  grammar  school. 
$8,000;  remodeling  upper  floor  for  as- 
sembly room,  lunch  room.  drinking 
fountains,  electric  work  and  office 
equipment. 


WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — Steps  are  being  taken  to  call  a 
bond  election  to  decide  the  question  of 
issuing  bonds  with  which  to  finance  the 
paving  of  the  main  street  through  the 
town  and  Lafayette  Boulevard. 

A  request  was  made  to  the  County 
Supervisors  to  have  the  work  done, 
but  county  funds  could  not  be  used  in 
the    work. 


PEORI.'V,  Ariz. — An  election  will  be 
held  March  27  in  the  Peoria  High 
School  District.  Maricopa  County,  to 
vote  on  issuing  $175,000  bonds  for  a 
new  building. 


MESA,  Ariz. — An  election  will  be 
held  March  27  in  School  District  No.  65, 
Maricopa  County,  to  vote  on  issuing 
$24,000  bonds  for  a  new  building. 


SANTA  ANA,,  Cal.— The  validity  of 
the  bond  issue  of  $60,000  voted  by 
Orange  Thorpe  School  District  and 
bought  by  R.  H.  Moulton  Co.,  has 
been  questioned  by  attorneys  for  the 
bond  buyers.  About  half  the  district  is 
in  the  city  of  Fullerton.  The  matter 
has  been  referred  to  the  District  At- 
torney. 


BISHOP,  Cal.  —  The  Lumberman's 
Trust  Co.  of  Portland  has  refused  to 
accept  the  $150,000  Bishop  High  School 
bond  issue  and  the  bonds  must  be  sold 
again. 


FERTILLA,  Cal.— The  $13,500  high 
school  bond  issue  carried  at  a  special 
election. 


LANCASTER,  Cal. — April  16  is  the 
date  set  for  voting  on  the  issuance  of 
$200,000  bonds  for  additions  to  the  high 
school. 


CALEXICO,  Cal. — An  election  will  be 
held  to  vote  on  issuing  $150,000  bonds 
for  additions  to  three  grammar  schools 
and  a  new  building  in  East  Calexico. 


BAKERSFIELD,  Oal. — The  $300,000 
bond  issue  for  grades  schools  and 
$200,000  bond  issue  for  additions  to  the 
high  school  carried  at  the  special  elec- 
tion. 


LOMPOC,  Santa  Barbara  Co.,  Cal. — 
The  $400,000  bond  issue  for  construct- 
ing an  improved  road  from  Buell  flats 
through  Lompoc  to  Surf,  carried  at  the 
special  election.  The  new  road  will 
join  with  the  state  highway  and  the 
county  highways  to  be  built  in  San 
Luis  Obispo  County.  Santa  Barbara 
County  has  promised  to  add  $100,000  to 
the   $400,000   raised   by  bonds. 


EL  CENTRO,  Imperial  Co.,  Cal. — Di- 
rectors of  the  Imperial  Irrigation  Dis- 
trict have  taken  up  the  matter  of  sub- 
mitting a  bond  issue  of  $9,000,000  to 
build  the  first  leg  of  the  proposed  All- 
American  canal  from  Laguna  dam  to 
Hanlon  heading,  and  also  a  bond  issue 
of  $30,000,000  to  build  the  entire  canal. 


VISALIA,  Cal. — April  16  is  the  date 
set  for  voting  on  the  $115,000  bond  is- 
sue for  additions  to  the  high  school. 


ALTURAS,  Modoc  Co.,  Cal. — Bonds  of 
$100,000  to  finance  improvements  have 
been  voted  in  the  Hot  Springs  Irriga- 
tion District.  The  district  was  recent- 
ly organized.  Thousands  of  acres  will 
be  irrigated  when  the  reservoir  known 
as  the  Big  Sage  Reservoir  is  construct- 
ed. 
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SAN  ANSELMO,  Marin  Co.,  Cal— The 
bond  issue  for  nine  reinforced  con- 
crete bridg"es  for  which  preliminary 
plans  and  estimates  were  prepared  by 
Howe  &  Peters.  Consulting^  Engineers, 
fy  California  St.,  San  Francisco,  and 
which  failed  to  carry  by  twenty-seven 
votes  at  the  recent  election,  will  prob- 
ably be  submitted  to  the  voters  follow- 
ing the  regular  election  in  April.  The 
total  cost  of  the  bridges  is  estimated 
at  $6.T.non. 


SAX  JOSE,  Santa  Clara  Co..  Cal. — The 
$700,000  school  bond  issue,  $400,000  tor 
high  school  improvements  and  $300,- 
000  for  grammar  schools,  carried  by  a 
vote   of  seven   to  one. 

The  matter  of  selecting  architects 
for  tiiie  structures  to  be  erected  will  be 
taken  up  at  the  next  meeting  of  the 
Board  of  Education. 

Agnes  E.  Howe  is  County  Superin- 
tendent of  Schools. 


SANTA  ROSA,  Sonoma  Co..  Cal. — An 
election  will  be  held  April  6th  in  the 
Courth  House  School  District  to  de- 
cide the  question  of  issuing  and  sell- 
ing bonds  of  $250,000  with  which  to 
finance  construction  of  a  new  school 
building.  Trustees  of  the  District  are: 
John  Rinner.  Mrs.  May  Payne  and  Eu- 
gene C.  Farmer. 

Architect  W.  H.  Weeks,  75  Post  St.. 
San  Francisco,  is  preparing  the  plans 
for  the  building. 


CHURCITES. 


Preliminary  Plans  Being  Prepared. 
CHURCH  Cost,   $300,000 

LOS  ANGELES.      Olive    Street   Bet.    5th 

and  6th  Streets. 
Class   "A"   church. 
Owner — St.    Paul's    Pro.    Cathedral.    523 

S-Ollve   St..   Los   Angeles. 
Architect — Reginald      Johnson,    100     E- 

Colorado  St.,  Pasadena. 

FACTOKIES     AND     WAREHOUSES. 

Contract    Awarded. 

CANNERY  Cost,    $20,000 

SAN  FRANCISCO.        N  Beach     45-10  W 

Taylor. 
One-story    frame    cannery.    91-8x137-6. 
Owner — A.    Paladini.    540    Clay    St.,    San 

Francisco. 
Architect — None. 
Contractor —  J.  E.  Scully,  Phelan  Bldg., 

San   Francisco. 


Plans  Being  Prepared. 
FACTORY    BIDG.  Cost.    $60,000 

OAKLAND,  Alameda  Co.,  Cal. 
One-story    reinforced    concrete    factory 

building. 
Owner — Apex      Appliance        Co..        1723 

Broadway.  Oakland. 
Architect — Eng.     Depa.     of    Owners     in 

Chicago. 


Plans  ,'?eing  Prepared. 
PACKING   PLANT  Cost,    $50,000 

MONTEREY,  Monterey  Co.,  Cal. 
Two-story  frame  packing  plant. 
Owner — Withheld. 

Architect — A.      W.       Burgren,       Phelan 
Bldg.,  San  Francisco. 
Plans    will    be    ready    for    figures    in 
about  two  weeks. 


SAX  FRANCISCO— i'he  Pacific  Fruit 
Express  Company,  C.  M.  Secrist,  vice- 
president  and  general  manager,  65 
Market  St..  San  Francisco,  is  planning 
extensive  improvements  to  their  vari- 
ous plants.  Plans  are  being  prepared 
by  the  comp.iny's  engineering  depart- 
ment. Figure.':  will  be  taken  and  con- 
tracts awarded  on  portions  of  the  work 
and  the  balance  will  be  carried  on  by 
the  company's  forces. 

The  following  is  a  list  of  the  con- 
templated improvements: 

Roseville.  Cal. — Conversion  of  plant 
to  electric  drive,  installation  of  ad- 
ditional 150  ton  daily  electric  driven 
unit  and  extension  of  icing  platform 
at  a  cost  of  $239,000. 

Calton.  Cal. — Installation  of  addi- 
tional 175-ton  daily  electric  driven 
unit,  and  increase  in  day  storage  at  a 
cost  of  $210,500.  _    • 

Los  Angeles — Conversion  of  steam 
plant  to  electric  drive:  installation  of 
additional  100-ton  daily  electric  driven 
unit,  and  construction  of  12-000-ton 
storage  room. 

Sparks,  Nev. — Abandonment  of  the 
icing  station  at  Truckee  and  the  es- 
tablishing of  a  regular  icing  station 
at  Sparks  for  all  shipments  moving 
over  Southern  Pacifis  under  refriger- 
ation. Construction  of  an  electric- 
driven  artificial  ice-manufacturing 
plant  of  150  tons  daily  capacity,  and 
20.000   tons   storage,   costing   $369,500. 

North  Platte,  Neb. — Abandonment  of 
present  ice  houses  and  construction  of 
new  icing  plant  and  installation  of  a 
new  50-carload  capacity  platform  at 
a  cost  of  $464,000. 

Wallula,  Wash.— Conversion  of  the 
present  natural  ice  storage  house  to 
artificial  ice  manufacturing  plant  ot 
4,000  tons  daily  capacity  to  cost  $66,000 

Carlin,  Nev.— Increase  storage  ca- 
pacity by  10.000  tons  and  lengthen  plat- 
form by  ten  car  lengths.     Cost,  $62,670. 

Laramie,  Wyo. — Construction  of  a 
modern  natural  ice  storage  house  of 
25.000  tons  capacity  and  new  icing 
platform  of  55  car-lengths,  to  cost 
$177,000. 


SAN  BERXARDIXO.  Cal.— .Architect 
Howard  E.  Jones.  Katz  Bldg..  San  Ber- 
nardino, is  preparing  plans  for  a  steel 
and  corrugated  iron  building,  70x75  ft., 
to  be  erected  by  the.  Hanford  Iron 
Works  at  its  plant  in  San  Bernardino. 
A  5-ton  electric  traveling  crane  will  be 
installed  and  an  electric  furnace  will  be 
constructed.  The  new  unit  of  the  plant 
will  cost  $50,000  to  $75,000.  W.  J.  Han- 
ford is  head  of  'the  corporation. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  Sperry  Flour  Co.,  through  its 
local  manager,  J.  L.  Eichelberger,  has 
filed  a  petition  with  the  City  Council 
asking  the  construction  of  a  steel  shed, 
on  the  waterfront  similar  to  and  im- 
mediately east  of  the  present  shed 
used  by  the  company.  The  company 
offers  to  advance  the  money,  $5,000,  to 
finance  construction,  if  the  Council  will 
agree  to  return  same  through  a  rental 
proposition.  The  matter  has  been  re- 
ferred to  the  City  Planning  Commis- 
sion for  report. 


Owner — Pacific  Exaporating     Co.,     425 
1st  National  Bank  Bldg.,  San  Fran- 
cisco, 
.^.rchitect — Walter  Falch,  Hearst  BIdK., 
San  Francisco. 
NOTE: — This  is  the  first  one  of  sev- 
eral dryers  to  be  erected  in  California 
and  Oregon. 

FIRE   HOUSES  A^D  JAILS.    ~'_ 

Plans  Being  Figured.     Bids  Close  April 

19,  1920. 

ENGINE  HOUSE  Cost,   $ . 

FRESNO,  Fresno  Co.,  Cal.     Lots  7,  8,  9, 

10  and  11  Blk  224,  Fresno. 
Two-story  brick  and  frame  Aire  engine 

house. 
Owner — City  of  Fresno,     Chas.   Dillon, 

City  Clerk. 
Architects — Swartz  &     Ryland,     Rowell 

Bldg,,  Fresno. 
Plans  may  be  had  from  the  oflflce  of 
the  City  Clerk. 

Certified  check  for  10%  payable  to 
Mayor  and  City  Clerk  of  Fresno  re- 
quired. 

GARAGES. 

Working  Drawings  Being  Prepared. 

GARAGE.  Cost,  t 

BERKELEY,  Alameda  Co.,  Cal.     Chan- 

ning  Way  near  Fulton, 
One-story   brick   garage,   50x137-6. 
Owner — Joseph   Davidson. 
Architect — James      W.      Plachek,      2014 
Shattuck    Ave.,    Berkeley. 
Plans    will    be    ready    for    figures    in 
about  a  week. 


Plans    Being    Figured. 

GARAGE  Cost,   $15,000  to  $20,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     South 

First    Street. 
One-story  reinforced  concrete  garage. 
Owner — Curtner  &  Wright. 
Architects— Wolfe  &  Higgins,  Auzerais 
Bldg..  San  Jose. 
Figures   are   being   taken   for  a   gen- 
eral  contract. 

GOTERNMENT  WORK  &  SUPPLIES! 

FRESXO.  Fresno  Co.,  Cal— Post- 
master Earle  Hughes  reports  that 
plans  for  an  addition  to  the  Fresno 
postofflce,  containing  4,000  square  feet 
of  floor  space,  are  being  completed,  and 
a  call  for  bids  will  be  issued  in  the 
near    future. 

The  addition  will  be  of  a  temporary 
nature  pending  the  appropriation  of 
$750,000  to  erect  a  new  structure. 

SAN  DIEGO,  Cal.— The  naval  ap- 
propriation bill  as  completed  by  the 
sub-committee  of  the  house  naval 
affairs  committee  carries  an  appropria- 
tion of  $750,000  for  development  of  a 
naval  base  for  light  draught  vessels 
at  San  Diego,  $400,000  for  a  reinforced 
concrete  storehouse  at  San  Diego,  and 
$1,000,000  for  a  naval  training  station 
adjoining  the  marine  camp  at  San 
Diego. 


To  he  Done  By  Days  Work. 

FRUIT  DRYERS  Cost,   $ 

HEALDSBURG,  California. 
One-story   concrete    and      frame      fruit 
dryer. 


Navy  Department.  Office  of  the 
Chief  of  the  Bureau  of  Yards  and 
Docks.  "Washington,  D.  C. — Bids  are 
wanted  until  April  7,  specification  4097, 
for  kitchen  equipment  at  the  Marine 
Corps  base,  San  Diego,  Calif,  Esti- 
mated cost,  $22,000.  Deposit  for  ptam.s, 
$10.    For  information  address  as  above, 


6 


Following  is  a  list  of  prospective 
bidders  for  this  work: 

J.  L.  Shrogrer,  5660  W.  Taylor  St.. 
Chicago,  111. 

Wrought  Iron  Range  Co.,  Sfr.  Louis. 
Mo. 

S.  B.  Sexton  Stove  Mfg.  Co.,  501 
W,  Conway  street,  Baltimore,  Md. 

Mansfield  &  Savage,.  135  William 
street.    New    York    City. 

Lawrence  Ellerbrook.  Inc.,  29  S. 
Frederick   street.   Baltimore,  Md. 

L.  Barth  &  Son,  32  Coper  Square, 
New  York  City. 

John  Hoos  Co..  306  Hanover  street. 
Baltimore.  Md. 
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WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Washing- 
ton, D.  C.  for  furnishing  and  delivering 
the  following  materials  (date  of  open- 
ing bids  noted  at  end  of  each  para- 
graph): 

Schedule  5724,  for  Puget  Sound,  1  air 
compressor,  opening  of  April  2. 

Schedule  5745,  for  Mare  Island,  65,000 
lbs.  steel  angles,  opening  of  April  9. 

Schedule  5750,  for  Mare  Island,  15  oil 
burning  ranges,  opening  of  April  2. 

Schedule  5751.  for  Puget  Sound,  1 
armature  coil  winding  lathe,  1  arma- 
ture coil  winder.  1  spreader  or  former 
for  armature  coil.  1  taping  machine,  1 
coil  winding  machine.  10  armature 
pedestals.  2  armature  ovens.  1  welding 
outfit,  1  paper  cutter  and  1  bench  drill, 
opening  of  April  2. 

Schedule  5753,  f.  o.  b.  works.  3.000  ex- 
tender mechanism,  opening  of  March  26 

Schedule  5758,  for  Mare  Island,  340  ft. 
flexible  metallic  hose,  opening  of  April 
2. 

Schedule  5794,  for  Puget  Sound,  1 
deck    planer,    opening   of   April    9. 

Schedule  5796,  for  Mare  Island, 
copper  cable,  opening  of  April  6. 

Schedule  5801.  for  Mare  Island.  6 
timing  devices,  opening  of  April  6. 

Schedule  5802.  for  Mare  Island  and 
Puget  Sound,  soft  sheet  steel,  opening 
of  April   9. 

Schedule  5806.  for  Puget  Sound.  10 
gross  silk  thread,  opening  of  April   6. 

Schedule  5807,  f.  o.  b.'  works,  100  sea- 
plane gasoline  strainers,  opening  of 
March  30. 

Schedule  5809,  f.  o.  b.  works.  20.000 
dry  cells,  opening  of  March  30. 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department,  Washington,   D.    C. 


HOSPITALS. 


Plans  Being  Figured.     Bids  Close  May 

3.   1920. 

CHILDREN'S  WARD,  ETC.     Cost,  t 

SACRAMENTO,  Cal.  County  Hospital 
Two-story     and     basement     reinforced 

concrete    and    hollow    tile    service 

and  children's  ward. 
Owner — Sacramento  County. 
Architect — R.    A.   Harold.   Forum   Bldg.. 

Sacramento. 


HOTELS. 


Plans  Being  Prepared. 
HOTEL  Cost,  1200,000 

TULARE.  Tulare  Co.,  Cal. 
Fireproof  hotel. 

Owner — Business  Men  of  Tulare. 
Architect— Geo.      A.    Howard    Jr..      821 
Story  Bldg,.  Los  Angeles. 


Plans  to  be  Prepared. 

HOTEL  Cost,  t200,000 

HANFORD,     Kings       Co.,       Cal.          Old 

Catholic  Church  site. 
Five   or  six-story   fireproof   hotel.    ISOx 

150. 
Owner — Geo.  C.  Aydelott.  Hanford.  Cal. 
Architect — Not  Yet  Selected. 

A  corporation  will  be  formed  among 
Hanford  business  men  to  finance  con- 
struction of  the  building. 


AVALON.  Los  Angeles  Co..  Cal. — 
Plans  have  been  prepared  for  a  1000- 
room  fireproof  hotel  to  be  built  on  Cat- 
alina  Island,  according  to  a  statement 
by  D.  M.  Renton.  general  manager  of 
the  Santa  Catalina  Island  Co.  Work 
is  progressing  rapidly  on  the  160-room 
Atwater  hotel  which  will  cost  $250,000. 

PUBUO  BUILDINQS 

Plans    Being    Re-Figured.      Bids    Close 

April    13,    1920,    2    P.    M. 
COURT    HOUSE  Cost,    $150,000 

INDEPENDENCE.  Inyo  Co.,  Cal. 
Reinforced    concrete    and     terra    cotta 

court  house. 
Owner — Inyo  County. 
Architect — W.    H.    Weeks,    75    Post    St.. 

San  Francisco. 
All  bids  received  Feb.  2  for  erection 
of  proposed  new  court  house  were  re- 
jected, the  lowest  bid  being  $194,000 
and  only  $150,000  being  available  from 
the  bond  Issue. 


SAN  FRANCISCO — The  Board,  of 
Public  Works  has  awarded  a  contract 
to  John  Spargo.  240  Montgomery  St.. 
for  the  construction  of  the  reinforced 
concrete  convenience  station  on  the 
Ocean  Beach  Esplanade.  A  request  has 
been  made  of  the  Supervisors  to  ap- 
propriate $33,000  to  cover  the  cost  of 
the  contract. 


OAKDALE,  Stanislaus  Co.,  Cal. — The 
City  Trustees  have  purchased  the  site 
and  one-story  brick  building  of  the 
Emery  Estate  in  West  Railroad  and 
will  remodel  the  structure  for  a  tem- 
porary city  hall.  The  building  Is  50  by 
60  feet  In  size. 


TURLOCK.  Stanislaus  Co.,  Cal. — The 
Board  of  Trade  has  agreed  to  furnish 
$1,200  with  which  to  finance  construc- 
tion of  a  swimming  pool  In  Crane 
Park.  The  tank  will  be  of  concrete 
construction. 


Contracts  Awarded. 

BATHHOUSE,  ETC.  Cost,  $39,895 

COLUSA,  Colusa  Co.,  Cal. 

Concrete  swimming  pool,  40x120;  filter- 
atlon  plant,  brick  or  hollow  tile 
and  frame  bathhouses  (stucco  ex- 
terior). Separate  bids  will  be  re- 
ceived for  filter  system. 

Owner — City  of  Colusa. 

Architect — Edwin  J.  Symmes,  Wells 
Fargo  Bldg.,  2nd  and  Mission  Sts., 
San  Francisco,  Care  Yosemite  Na- 
tional Park  Co. 

General  Contract  awarded  to  Alex. 
Wieben,  3602  Frultvale  Ave..  Oak- 
land, at  $35,875. 

Filter  Contract  awarded   to   the  Water 
Works  Supply  Co.,  New  Call  Bldg., 
San  Francisco,  at  $3,920. 
The  only  other  bids  were  as  follows: 
Schnebly    &    Hostrawser    of    Oakland 

at  $43,000  for  general  contract,  and  The 

California  Filter  Co.   for  the  filter 


MODESTO,  Stanislaus  Co.,  Cal. — The 
Supervisors,  Hugh  Benson,  County 
Clerk,  has  appropriated  $10,000  for  new 
buildings  at  the  county  fai"-  grounds 
and  promises  each  year  to  inci  _ase  that 
sum   for  further  construction. 

WINNEMUCCa.  Nevada. — Contracts 
for  furniture  and  nxtures  for  the  new 
County  Court  House  have  been  award- 
ed by  the  Humboldt  County,  Nevada, 
Commissioners,  as  follows: 

Rucker  Fuller  Desk  Company  of  San 
Francisco,  sixty-five  office  and  court 
room  chairs  of  various  types.  $3,345.03; 
C.  B.  Brown  Company  of  Winnemucca. 
seventy-two  opera  chairs  for  the  court 
room.  $702;  Donneis  &  Steinmetz  of 
Reno,  carpets,  rugs,  linoleum  and  win- 
dow shades.  $4,290.05;  Reno  Electrical 
Company  of  Reno,  lighting  flxi'ures, 
$1,777.72;  C.  B.  Brown  Company,  court 
room  specials.  $1949;  A.  Carlisle  ft.  Co. 
of  Nevada,  steel  furniture,  $4,718.60. 


SAN  FRANCISCO.— Bids  for  furnish- 
ing and  Installing  folding  gates  in  the 
Exposition  Auditorium  will  be  called 
by  the  Board  of  Public  Works  within 
the  next  few  weeks.  An  appropriation 
to  cover  the  cost  of  the  work  will  be 
made  by   the  Supervisors  shortly. 

RESIDENCES. 

Plans      Being      Figured.        Bids      Close 

in  about  a  Week. 
RESIDENCE  Cost,  $18,000 

PACIFIC  GROVE.     Ocean  Blvd. 
Two-story  frame  and  stucco  residence. 
Owner — Mrs.    M.   E.    Faull,    325   N-Thlrfl 

St.,  San  Jose. 
Architect — Warren      Skillings,     Garden 

City  Bank  Bldg..   San  Jose. 


Segregated  Figures  Being  Taken. 
RESIDENCTE  Cost.  $25,000  to  $30,000 

PIEDMONT.  Alameda  Co..  Cal.  Crocker 

and  La  Salle  Avenues. 
Two-story  brick  Colonial  residence  (11 

rooms). 
Owner — C.   C.   Clay,   Care     Sherman     & 

Clay. 
Architect — Sidney  B.     Newsom.  Nevada 

Bank  Bldg..  San  Francisco. 


Plans  Being  Revised. 

ADDITION  Cost,    $3,000 

HILLSBOROUGH.  San  Mateo  Co.,  Cal. 
One-story    5-room    addition    to    present 

frame  residence. 
Owner — Mr.   Henry. 

Architect — Capt.     Ernest     Norberg.     742 
Market  St..  San  Francisco. 
NOTE — C.    H.    Bessett    of    San    Fran- 
cisco submitted  the  lowest  bid  at  $5,100 


Concrete  Work  Figures  Being  Taken. 
RESIDENCE  &  GARAGE     Cost,  $70,000 
SAN    FRANCISCO.      NE      Vallejo      and 

Baker  Streets. 
Two-story     and     basement     reinforced 

concrete   residence  and   garage   (15 

rooms  and  4  bathrooms). 
Owner — E.    L.    Hueter,    Flatiron    Bldg., 

San  Francisco. 
Architects — Louis  M.  Upton  and  Milton 

Latham.    454    Montgomery    St.,    San 

Francisco. 
Figures  will  be  taken  In  about  2  or 
3  weeks  for  the  general  contract.  Only 
figures  for  the  foundation  and  con- 
crele  work  are  being  taken  at  this 
time. 
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Plans  Being  Figured. 

BUNGALOW  Cost,  $ 

BURLINGAME,   San  Mateo  Co.,   Cal. 
One-story   frame   bungalow   (8   rooms). 
Owner — H.  Michael. 

Architect — Walter  C.  Falch.  Hearst 
BIdg.,  San  Francisco. 

Contract  Awarded. 

DWELLINGS  Cost,    f  18,064 

TURLOCK,  Stanislaus  Co.,  Cal.  Delhi 
Colony. 

Four  frame  and  stucco  Townslte  dwell- 
ings (5  rooms  each)  with  two  ga- 
rages. 

Owner — State  Land  Settlement  Board. 
Delhi  Colony,  Turlock,  Cal. 

Farmstead  Engineer— Max  E.  Cock, 
Turlock,  Cal. 

Contractor — Frank    A.    Johnson, 
No.  1,  Box  6A.  Turlock,  Cal. 
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Completing  Plans.  Figures  to  be  Called 

For  Shortly. 
SCHOOL   BLDGS.  Cost,    $150,000 

BISHOP,  Inyo  Co..  Cal. 
One    reinforced    concrete    building    and 

three    frame    buildings      for      high 

school. 
Owner — Bishop  Union  High  School. 
Architect — W.    H.    Weeks,    75    Post    St.. 

gah  Francisco. 


Route 


Owners  Taking  Figures. 

BUNGALOWS  '  Cost.  $ 

SAN   FRANCISCO.      Taraval    Bet.    34th 

and  35th  Aves.  and  on  28th  Avenue 

near  Taraval. 
Ten  frame  bungalows. 
Owner — Parkside  Realty  Co. 
Architect— Chas.  F.  Strathoff.  2276  Lith 

St.,  San  Francisco. 
Figures   are   beins  taken   for  a   gen- 
eral contract. 


Plans  Being  Prepared.     To  be  Done  by 

Days  Work. 
RESIDENCE    &    GARAGE     Cost.    $7000 
RICHMOND.  Contra  Costa  Co..  Cal. 
Frame  residence  and  garage. 
Owner— Carl   Overaa.     1808     Roosevelt. 

Richmond. 


Plans  Being  Prepared.     To  be  Done  by 

Days  Work. 
RESIDENCE  Cost.  $7,000 

RICHMOND.  Contra  Costa  Co..  Cal. 
One-story   frame   residence. 
Owner — Norman   Anderson.   591   8th  St.. 

Richmond.  Cal. 
Architect — Not  Given. 


Contract  Awarded. 

SCHOOL        Cost.  $65,000  apprxoimately? 

LOVELOCK,  Nevada. 

One-story  and  basement  brick  school'. 

Owner — Lovelock  School  District. 

Architect — Geo.   C.   Sellon.   1005  8th  St.,. 

Sacramento. 
Contractor — Howard         S.         Williams,. 

Hearst  Bldg.,  San  Francisco. 


Preliminary  Sketches  Prepared. 
SCHOOL  Cost,    $15,000 

SAN    FRANCISCO.        Washington      St. 

near   Maple. 
One-story    frame    and    plaster    private 

school   (4  rooms). 
Owner — Mrs.   Salz. 
Architect— W.   C.      Hays.   1st     National 

Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
SCHOOL  Cost,  $80,000 

BIG  PINE,   Inyo  Co..  Cal. 
Reinforced  concrete  high  school. 
Owner — Big  Pine  High  School  District. 
Architect— W.    H.    Weeks.    75   Post   St., 
San  Francisco. 


Contract  Awarded. 

BUNGALOWS  Cost.  $ 

RICHMOND.  Contra  Costa  Co.,  Cal. 
Several  one-story  frame  bungalows. 
Owner — W.  B.  Thurman. 
Architect — Not  Given. 

Contractor — Norman    Anderson.   591    8th 
St..   Richmond.  Cal. 


SCHOOLS. 


Plans  Being  Prepared. 
SCHOOL  Cost.   $65,000 

LODI,  San  Joaquin  Co.,  Cal. 
One-story    hollow    tile    school    (8    class 
rooms  and  auditorium), 
wner — Lodi  School  District, 
rchitect— W.  J.  Wright,  Bank  of  Italy 
Bldg.,  Stockton. 


Plans  Being  Prepared. 

SCHOOL  Cost,   $27,00f> 

ANAHEIM.  Orange  Co..  Cal.     Southeast 

of  Anaheim. 
One-story   hollow   tile   school. 
Owner — Katella  School  District. 
Architect — Mott  M.   Marston.    535    I.    W. 

Hellman  Bldg..  Los  Angeles. 


Plans  Being  Prepared. 
SCHOOL  Cost,   $45,000 

MOORPARK.  Ventura  Co.,  Cal. 
One-story   and   part   basement     hollow 

tile  school. 
Owner — Moorpark   School   District. 
Architect — Mott  M.   Marston,   636  I.   W. 

Hellman  Bldg.,  Los  Angeles. 


Plans  Being  Figured.     Bids  CloSe  Apr. 
1st,  5  P.  M. 

SCHOOL  Cost,   $- 

TRACY,     San     Joaquin     Co..     Cal.       SW 

Central  Ave.  and  Eleventh  St. 
One-story    reinforced    concrete    gram- 
mar school. 
Owner — Tracy  Grammar     School     Dis- 
trict.     J.    H.    Von      Sosten.      Clerk. 
Tracy.  Cal. 
Architect— W.      J.    Wright.      Bank      of 
Italy  Bldg.,  Stockton.  Cal. 
NOTE: — Bids    shall    be    for    the    fur- 
nishing of  all   labor  and   material   and 
constructing  a  one-story  building.      ■, ' 
Said    bids    may    be    for    Division    (1) 
which    shall    include    all    work    except 
heating  plant  or  for  Division  (2)  which 
shall     include    heating    plant     and     oil 
burner. 

Plans  may  be  had  from   the  office  of 
the  architect. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— J.  W.  Davidson,  361  Walnut  St.,  Long 
Beach,  submitted  the  lowest  bid  at 
$161,286  on  the  genera!  contract  for  the 
erection  of  a  new  building  at  the  Long 
Beach  High  School  site  in  accordance 
with  plans  and  specifications  prepared 
by  Architect  John  C.  Austin,  Los  An- 
geles, and  W.  Horace  Austin,  Long 
Beach,  associated.  The  building  will 
contain  ten  class  rooms,  music  and  art 
departments  each  consisting  of  three 
rooms.  5  conference  rooms,  study  hall 
for  400  pupils,  library,  lavatories,  etc. 
Concrete  foundation.  138x148  feet,  brick 
walls,  plastered  exterior,  composition 
roof,  art  stone  trim.  The  bids  were 
taken  under  advisement. 


Commissioned   to  Prepare  Plans. 

SCHOOL  Cost.    $ - 

VALLEJO.  Solano  Co..  Cal.  Capitol  & 
Colusa  Streets. 

Fireproof  elementary  school. 

Owner — City  of  Vallejo. 

Architects — Woollett  &  Lamb.  Phy- 
sicians Bldg..  Sacramento,  and 
Perry  &  Clark  of  Vallejo,  Asso- 
ciated. 


Commissioned  to  Prepare  Plans. 

SCHOOL  Cost,    $ ■ 

VALLEJO.  Solano  Co..  Cal.      Matthew's 

Tract  on  Benlcia  Road. 
Fireproof  school. 
Owner — City  of  Vallejo. 
Architects— Perry  &  Clark.  1209  Sutter 

St..  Vallejo. 


Bonds  Sold.     Figures  to  be  Called  For 

in  About  Two  Weeks. 
SCHOOL  Cost.    $23.00(» 

VISITACION.  San  Mateo  Co..  Cal. 
One-story  frame  school. 
Owner — Visitacion    School   District. 
Architect — Capt.    Ernest      L.      Norberg. 

742  Market  St..  San  Francisco. 

Plans  Being  Prepared. 
CLASSROOM.   ETC.  Cost.    $70,000 

SUNNYVALE.  Santa  Clara  Co..  Cal. 
One-story   reinforced     concrete     class- 
room building  and  one-story  frame 
manual       training      and      domestic 
science  building. 
Owner — Sunnyvale      Grammar      School 

District. 
Architect— Capt.     E.     L.   Norberg.     742 
Market  St..  San  Francisco. 
NOTE: — Plans  will   be  ready  for  fig- 
ures about  April  15th. 

Plans  Being  Prepared. 

SCHOOL  Cost.   $20,000 

SAN   BENITO,   Co.        Fairview     School 

District. 
One-story  frame  and  plaster  school. 
Owner— Fairview   School   District. 
Arctiitect — W.    H.    Weeks.    75    Post    St., 

San  Francisco. 


Commltsioned   to  Prepare  Plans. 

SCHOOL  Cost,   $250,000 

VALLEJO,  Solano  Co.,  Cal. 

Class   "A"   high   school. 

Owner — City  of  Vallejo. 

Architects — W.   H.   Weeks,   75   Post   St., 

San  Francisco,  and  Perry  &  Clark 

of  Vallejo.  Associated. 


CLOVIS.  Fresno  Co.,  Cal. — The  fol- 
lowing firms  submitted  the  lowest  bids 
for  masonry  and  roofing  in  connection 
with  the  construction  of  the  Clovis 
High  School,  from  plans  prepared  by 
Architect  W.  H.  Weeks,  75  Post  St.,  San 
Francisco: 
MaBonry,   F.    Gardiser.    420   Bellvue   St.. 

San  Jose,   $4,200. 
Rooflng,  Mallott  &     Peterson.     Monad- 
nock  Bldg..  San  Francisso,  $1,400. 


Plans  Being  Prepared. 

SCHOOL  Cost.    $ 

BAKERSFIELD,    Kern    Co..    Cal.      Mc- 

Farland  School  District. 
Two-room  SvihoJt 

Owner — McFarland  School  District. 
Architect— O.   H.   Clarke,   Bakersfield. 


Commissioned  to  Perpare  Plans. 
SCHOOL  Cost,   $65,000 

MILL  VALLEY,  Marin  Co..  Cal. 
One-story   brick    or   hollow   tile   school 

(8  rooms  and  an  assenrbly  hall). 
Owner — Mill  Valley  School  District 
Architect— Walter  H.   Parker.   234   Pine 

St.,  San  Francisco. 
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TURLOCK.  Stanislaus  Co..  Cal. — The 
following:  bid.s  were  received  and  con- 
tract.-s  awarded  to  the  lowest  bidders  by 
the  Turlock  School  District  (Chas.  Lin- 
dahl.  Cler)  on  March  17th.  for  the  con- 
struction of  two-story  and  basement 
brick  additions  to  the  Lowell  and 
Hawthorne  schools.  Plans  were  pre- 
pared by  Architect  W.  H.  Weeks,  75 
Post  Street.  San  Francisco. 

General    Contract. 
ChnK,  A.  Tornell,  Turlock  (Lowell)  $44.- 

200:    (Hawthorne)    $49,400. 
John    D.    Cnrlaon,      Turlork       (Lowell) 

$41,265.    nnnrded;    (Hawthorne)    no 

bid. 
H.  W.  Moller,  San  Francisco      (Lowell) 

$47,802:  (Hawthorne)  $47,650 

an'arded. 
Wakefield   &    Peterson,   Tnrlock    (Low- 
ell)   $43,967:    (Hawthorne).    $49,800. 
Heating:   System. 
Seolt   To.,  San   Prauelsco    (Lowell)    $7.- 

520:    (Hawthorne)    $6,360. 
H.   W.    Finch,    San    Francisco    (Lowell) 

$8,641.25:   (Hawthorne)   $7,097.94. 

STORES  ASTf  OFFICES. 

Contract  Awarded. 

AUTO  SALES  BLDG.  Cost,   $ 

SAN  FRANCISCO.     Market  Street  near 

Van  Ness  Avenue. 
Three-story    reinforced    concrete    auto 

sales  building:. 
Owner — Mrs.  Drexler. 
Lessee — Clydesdale  Truck  Co. 
Architect — Reld  Bros.,  105  Montg-omery 

St.,  San  Francisco. 
Contractor — The   Mission   Concrete   Co., 

180  Jessie  St.,  San  Francisco. 


Contracts  to  be  Awarded. 

STORE   &   OFFICES  Cost,    $125,000 

SAN  FRANCISCO.        NE     Battery     and 

Halleck  Streets. 
Two-story     and     basement     Class     "C" 

stores  and  offices. 
Owner — McDfermott  Estate. 
Architect — BenJ.      C.      McDougrall. 

Bush  St.,  San  Francisco. 
E.  T.  Leiter  &  Son  submitted 
lowest  bid  at  $107,757  for  the  general 
contract,  and  A.  W.  Kitchen,  110  Mar- 
ket street,  for  the  piling:  at  $5,135.  The 
contracts  will  be  signed  within  the 
next  few  days. 

The  Otis  Elevator  Co.  submitted  the 
lowest  bid  for  the  elevators. 
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Plans  Being  Prepared. 

LOFT    BLDG.  Cost.    $— 

SAN    FRANCISCO.      Howard    and    New 

Montgomery  Streets. 
Eight-story    and    basement    Class     "A" 

loft  building. 
Owner — Sharon   Estate. 
Lessee — Furniture        Exchange,         1055 

Market  St.,   San  Francisco. 
Architect — Kenneth      MacDonald,       234 

Pine  St..  San  Francisco. 


Work  Started  by  Day  Labor. 

OFFICE  Cost,    $4,500 

MODESTO,  Stanislaus  Co.,  Cal.  Tenth 
Street,  bet.  P  and  G  Streets. 

Two-story  brick  City  Engineer's  Office. 
30x38. 

Owner— City  of  Modesto,  W.  O.  Thomp- 
son, bity  Clerk;  Geo.  H.  Freitas, 
City  Engineer. 

Architects — Welland,  Mazurette  *  Wei- 
)and,  Modesto, 


Plans  Being  Prepared. 

BUSINESS  BLDG.  Cost.  160,000 

TAFT.  Kern  Co.,  Cal. 

Two-story    brick    business   building-,    75 

xl25. 
Owner— Sam  Orloff. 
Architect — Thos.  Wiseman,  Bakersfleld. 


Segregated  Figures  Being  Taken. 
BANK.  STORE.  ETC.  Cost,  $40,000 

CAMPBELL.  Santa  Clara  Co.,  Cal. 
One-story      reinforced      concrete    bank. 

store    and    motion    picture    theatre 

(3  stores). 
Owner — Growers  National  Bank. 
Architects — Wolfe  &  Hig:glns,  Auzerais 

Bldg.,  San  Jose. 


Plans  Being  Prepared. 

BANK  &  OFFICE  BLDG.        Cost.   $ 

SANTA  ANA.  Orange  Co.,  Cal. 
Six-story  and  basement  Class  "A"  bank 

and  office  building.  100x75. 
Owner— First   National    Bank    of   Santa 

Ana. 
Architect — John   Parkinson,     420     Title 

Insurance    Bldg.,    Los   Angeles. 


Grading   Contract    Awarded. 
BANK  BLDG.  Cost,  $300,000  or  more 

SAN  FRANCISCO.      W  Montgomery  St. 
bet.  Pine  and  Sutter,  adj.  First  Na- 
tional Bank  Bldg. 
Two    and    three-story      and      basement 
Class  "A"  bank  and  office  building. 
Owner— First    Federal    Trust      Co.    and 

First   National   Bank. 
Architect— C.     E.     Gottschalk.     Phelan 

Bldgs,  San  Francisco. 
Gradlnt?  awarded  to  J.  P.  Holland,  350 
Third  St.,  for  $5790. 
NOTE: — The  contract  was  previously 
awarded  to  J.  E.  Scully  on  a  percentage 
basis.  It  has  not  been  decided  whether 
figures  will  be  taken  for  a  general 
contract   or  seg:regated  contracts. 

The  steel  contract  has  been  awarded 
to  the  Central  Iron  Works  on  a  ton- 
nage basis. 


Plans  Being  Prepared  —  Contract 
Awarded. 

WHOLESALE   BLDG.  Cost,    $135,000 

LOS  ANGELES.  1108  South  Los  Ange- 
les  Street. 

Four-story  Class  "A"  reinforced  con- 
crete  wholesale   building.    80x140. 

Owner — Sun   Drug  Co. 

Architect  and  contractor — Frank  Me- 
line,    6777    Holywood    Blvd.,   L.   A. 


Contracts  Awarded. 

OFFICE  Cost.   $6,000 

SAN   FRANCISCO.        N   Mission    77-6   B 

Third  Street  . 
One-story  Class  "C"  transfer  office. 
Owner — Skelly    Estate    Co. 
Architect— Matthew     O'prieij,     68    Post 

Street.,   San   Francisco. 
General  Contract  to  Thos.  Mulcahy,  ISO 

Jessie   St.,   San    Francisco. 
Electric  ^Vork  to  Decker  Electric  Co. 
PlambinK  to  O.  Kurtz. 


Ready  for  Figures  Monday. 

AUTO  ELECTRIC  EQUIPMENT  SALES 

BLDG.  Cost.    $70,000 

SAN     FRANCISCO.         SW     Sutter    and 

Larkin  Streets. 
Two-story     and    basement     reinforced 

concrete    auto    electric     equipment 

sales  building,  70x120. 
Owner — Wra.  P.   Dunn. 
Architect— S.   Heiman,   57   Post   St„   San 

Francisco. 


Working  Drawings  Being  Prepared 
STORE  &  AUDITORIUM       Cost,  $30,000 
MODESTO.  Stanislaus  Co.,  Cal. 
One  and  two-story  Class  "C"  store  a'nd 

auditorium  building. 
Owner — Withheld. 
Architects — Fabre  &  Thayer,  110  Sutter 

St.,  San  Francisco. 


Completing  Plans. 

STORE  &  OFFICE  BLDG       Cost,  $ 

LOS  ANGELES.  Cal.  NE  Eleventh  and 
Broadway. 

Ten-story  and  basement  Class  "A"  re- 
inforced concrete  store  and  office 
building. 

Owner — Los  Angeles  Railway  Co. 

Architect — C.  E.  Noerenberg.  762  Pacific 
Electric  Bldg..  Los  Angeles. 

THEATRES.         ~ 

Contract   Awarded. 

THEATRE,  ETC.  Cost,  $75,000 

GLENDALE.      Los      Angeles     Co.,      Cal. 

Brand  Boulevard. 
Brick    theatre   and    store    building,    75x 

180  (1400  seats  and  2  stores). 
Owner — W.  C.  Goodno. 
Architect — Alfred    F.    Priest,      619 

Bldg.,  Los  Angeles. 
Contractor— Chas.   W.   Kent   &  Son. 

S-Brand  Blvd.,  Glendale. 


Pay 
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Foundation     Contract    Awarded.       Fig- 
ures Being  Taken   for  Other  Work. 
THEATRE  Cost,   $126,000 

RICHMOND,      Contra     Costa      Co.,    Cal. 

Macdonald  Avenue. 
One-story  and  balcony  Class  "A"  thea- 
tre   and    (2)    stores. 
Owner — Turner  &  Dahnken,   San  Fran- 
cisco. 
Architect — A,    W.    Cornelius,    Merchants 
National   Bk.   Bldg.,  San   Prancieco. 
Carl  Overaa,  1808  Roosevelt  St.,  Rich- 
mond   has    been    awarded    the   contract 
for   the   concrete   foundation    and   base- 
ment. 


Plans  Being  Prepared. 

THEATRE,  STORE  &  OFFICE  BLDG. 

Cost,  $ 

PHOENIX,  Arizona. 

Reinforced  concrete  and  brick  theatre, 

store  and  office     building.     56x125, 

(1000  seats). 
Owner — Richards  &  Nace. 
Architects — Wm.     Curlett     &     Son,     518 

Merchants     National     Bank     Bldg., 

Los  Angeles. 


Plans  Being  Prepared. 

THEATRE,  .STORE  &  OFFICE  BLDG. 

Cost.   $— — . 
PRESCOTT,  Arizona. 
Reinforced  concrete   theatre,   store  and 

office  building  (1000  seats). 
Owner — Richards  &  Nace. 
Architects — Wm.    Curlett      &    Son,      51S 

Merchants   National      Bank      Bids., 

Los  Angeles. 


ENGINEERING 


BRIDOES,     DAMS     AND     HARBOR 
WORK. 

RENO,  Nevada. — Tht-  Reno  City 
Council  has  decided  to  locate  the  bridge 
connecting  Wingfleld  Park  with  the 
north  bank  of  Truckee  River  at  <!;hest- 
nut  street.  The  structure  will  be  152 
feet  in  length.  40  feet  wide,  and  will 
cost   about  $30,000. 
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SAN'TA  ROSA,  Sonoma  Co.,  Cal  — The 
County  Highway  Engineer  has  been  in- 
structed by  the  Supervisors.  W.  W. 
Felt  Jr.,  County  Clerk,  to  prepare 
plans  for  bridges,  culverts,  retaining 
walls  and  other  structures  with  the  ex- 
ception of  large  river  bridges  which 
will  be  necessary  in  carrying  out  the 
proposed  highway  system  under  the 
bond  issue  of  last  May. 


SANTA  MONICA,  Los  Angele-s  Co., 
Cal. — The  City  Commission  has  decided 
to  reconstruct  the  municipal  pier  by 
force  account,  employing  W.  G.  Mur- 
doch as  Superintendent.  Engineers 
Leeds  &  Barnard,  Central  Bldg.,  Los 
Angeles,  will  have  full  charge  of  the 
reconstruction.  The  present  reinforced 
concrete  piles  in  the  pier,  which  have 
been  condemned,  will  be  replaced  with 
creosoted  wood  pile  and  timber  sub- 
structure to  support  the  reinforced 
concrete  deck.  Bonds  to  amount  of 
JTS'.OOO  have  been  voted  and  sold. 


RENO.  Nevada — New  bids  will  be  re- 
ceived by  the  Washoe  County  Commis- 
sioners, E.  H.  Beemer,  County  Clerk, 
Reno,  up  to  April  5,  1920,  for  the  con- 
struction of  a  reinforced  concrete  arch 
bridge  across  the  Truckee  River  at  the 
westerly  end  of  Riverside  avenue  and 
part  of  Washoe  County. 

All  bids  received  on  March  10th  were 
rejected. 

The  work  for  which  bids  are  invited 
will  consist  of  the  removal  of  the  ex- 
isting wooden  bridge,  the  removal  of 
the  existing  stone  masonry,  and  the 
construction  of  a  new  bridge  of  rein- 
forced concrete. 

The  new  bridge  will  be  about  34  feet 
wide  and  about  170  feet  long.  It  will 
consist  of  one  arch  span  w^hich  will  be 
120' feet,  and  the  necessary  approaches. 

Plans  were  prepared  by  C.  R.  Hill, 
Consulting  Engineer,  Reno,  Nevada. 


EUREKA,  Humboldt  Co.,  Cal. — Th« 
Mercer-Fraser  Co.,  of  Eureka,  at  ?6,915 
was  awarded  a  contract  by  the  County 
Supervisors  for  the  construction  of  a 
reinforced  concrete  bridge  over  Jacoby 
Creek  between  Eureka  and  Areata. 
Bids  were  also  submitted  by  Padgett  & 
Kelly,  Elsemore  &  Jacobs  and  Thos. 
Englehart,  all  of  Eureka. 

Fred  M.  Kay  is  County  Clerk. 


EUREKA,  Humboldt  Co.,  Cal.— The 
County  Supervisors,  Fred  M.  Kay, 
County  Clerk,  have  awarded  a  con- 
tract to  Padgett  &  Kelly,  Eureka,  at 
$50,995,  for  the  construction  of  rein- 
forced concrete  approaches  to  the 
Pern  bridge  over  the  Eel  River,  ac- 
cording to  plans  prepared  by  County 
Engineer  A.  J.  Logan  and  Engineer  H. 
J.  Brunnier  of  San  Francisco.  Bids 
were  also  submitted  by  the  Mercer- 
Fraser  Company  and  Thos.  Englehart, 
both  of  Eureka. 


SAN  BERNARDINO.  San  Bernardino 
Co.,  Cal. — Until  11  A.  M.,  March  29,  bids 
will  be  received  by  the  Board  of.  Super- 
visors for  taking  down  an  15.0-ft.  Pratt 
truss  combination  bridge  on  San  Ber- 
nardino avenue,  a  mile  west  of  Cuca- 
monga  and  re-erecting  it  on  new  rubble 
masonry  abutments  to  be  constructed 
one-half  mile  west  of  Forest  Home  in 
Mill  Creek  canyon.  Certified  check  or 
bid  bond  for  10%  required.  Harry  L. 
Allison,   Clerk. 


MERCED.  Merced  Co.,  Cal.— At  the 
last  seeslon  of  the  County  Supervisors 
the  contract  for  the  construction  of 
bridge  No.  64B,  known  as  the  Milllken 
bridge,  was  transferred  to  the  Hartford 
Accident  and  Indemnity  Company, 
bondsmen  for  Ernest  Green,  who  de- 
faulted on  his  contract  to  construct  the 
bridge. 

P.  J.  Thornton  is  County  Clerk. 


RED  BLUFF.  Tehama  Co.,  Cal. — 
County  Engineer  Lunning  has  been  in- 
structed by  the  Supervisors,  H.  G. 
Kuhn,  County  Clerk,  to  prepare  plans 
for  a  wooden  bridge  over  Cold  Ford  of 
the  Cottonwood  Creek  at  the  Pettijohn 
place. 


San  FRANCISCO — Engineer  H.  J. 
Brunner,  Sharon  Bldg.,  San  Francisco, 
is  preparing  plans  for  two  bridges  to 
be  erected  in  Humboldt  County.  One 
will  be  a  reinforced  concrete  arch 
span,  150  feet  long,  over  the  Matole 
River  at  Mill  Ford,  and  the  other  a 
steel  cable  suspension  over  the  Matole 
River  at  Shields  Ford. 

The  Board  of  Supervisors  will  call 
for  bids  the  first  part  of  May.  Esti- 
mated cost,  $45,000  and  $40,000  re- 
spectively. 


PRESCOTT,  Ariz.— Until  7:30  p.  m., 
April  6,  bids  will  be  received  by  City 
Clerk  J.  H.  Robinson  for  constructing 
a  reinforced  concrete  arch  bridge  or 
waterway  over  Granite  Creek  on  Gur- 
ley  St.:  contractors  will  furnish  their 
own    plans   and    specifications. 

ntBIGATION   PROJECTS 

MARYSVILLE,  Yuba  Co.,  Cal— Ac- 
cording to  statements  made  at  a  recent 
meeting  ot  the  Oroville  Chamber  of 
Commerce  surveys  and  estimates  of 
costs  for  the  Honcut-Yuba  Irrigation 
District  will  be  completed  within  three 
weeks. 

H.  S.  Munson  is  a  member  of  the 
Board  of  Directjrs  and  H.  W.  Evans, 
tax  collector  anti  assessor  of  the  dis- 
trict. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
The  Playground  Commission  has  ap- 
propriated funds  to  finance  a  survey  of 
the  waterfront  to  determine  the  yard- 
are  of  dirt  necessary  to  reclaim  city 
owned  waterfront  land  and  the  ap- 
proximate cost  of  making  a  fill. 

C.  Cortez  is  engineer  for  the  Play- 
ground   Commission. 


MODESTO,  Stanislaus  Co.,  Cal. — At  a 
joint  meeting  of  the  Modesto  and  Tur- 
lock  Irrigation  Districts,  R.  V.  Meikle, 
engineer  for  the  Turlock  Irrigation 
District,  was  appointed  chief  engineer 
for  the  big  Don  Pedro  project.  Percy 
F.  Jones,  engineer  for  the  Modesto  Dis- 
trict, was  appointed  assistant  chief  en- 
gineer. 

It  is  expected  that  the  Turlock 
board  will  immediately  ratify  the  ap- 
pointments, but  it  looks  as  if  there 
would  be  a  contest  on  the  Modesto 
board. 


MADERA.  Madera  Co..  Cal.— Applica- 
tions of  W.  A.  Kramer  and  T.  M. 
Theebo,  Engineers  of  San  Francisco, 
are  being  considered  by  the  Directors 
of  the  Madera  Irrigation  District  which 
plans  a  huge  water  project. 


PLAINSBURG.  Merced  Co.,  Cal. — The 
Board  of  Directors  of  the  Plaihsburg 
Irrigation  District  have  selected  Olm- 
sted &  GiUelan  Engineers,  HoUingS- 
worth  Bldg.,  Los  Angeles,  to  make  en- 
gineering examinations  looking  to  the 
development  of  the  Plainsburg  Irriga- 
tion District. 


SAN  FRANCISCO— PoJIowlng  is  a 
list  of  applications  filed  with  the  State 
Water  Commission  during  the  month 
of  February  for  permits  to  appropriate 
water  ^Number  noted  at  end  of  each 
paragraph  is  Application  Number  and 
should  be  used  when  additional  Infor- 
mation  is  sought). 

Oroville-Wyandotte  Irrigation  Dis- 
trict, Oroville,  5000  cu.  ft.  per  second 
from  South  Fork  Feather  River,  in 
Plumas  County,  for  irrigation  of  20,000 
acres.  Amt.  of  water  to  be  stored  300,- 
000  ac.  ft.  Diversion  to  be  by  means  of 
earth  and  rock  dam  150'  high,  600'  long 
on  top  and  100'  long  at  the  bottom.  1651 

Colbert  Coldwell,  Trustee,  S.  F.,  11  cu. 
ft.  per  second  from  Trough  of  Colusa 
Basin  and  Sacramento  River,  for  irri- 
gation of  rice  on  430  acres.  Water  to 
be  diverted  by  pumps.  Estimated  cost 
$425,000.      1655. 

James  H.  Jones,  Chlco,  12  cu.  ft.  per 
second  from  Hamlin  Slough,  in  Butte 
County,  tributary  Butte  Cr.,  for  agri- 
cultural purposes  on  2768  acres.  Water 
will  be  diverted  by  means  of  rook  and 
timber  dam  5'  high,  40'  long  on  top  and 
40'  long  at  bottom,  and  by  pumps.  1656. 

Crooks  Canyon  Irrigation  District. 
Alturas,  9177  ac.  ft.  per  an.  from  South 
Fork  Pit  River,  for  irrigation  of  4019 
acres.  Amt.  of  water  to  be  stored  9617 
ac.  ft.  Diversion  works  consist  of  main 
canals  5^  miles. long.  Estimated  cost, 
$77,830.     1657. 

Sebia  Davis,  Sycamore,  Colusa  Co., 
for  160  cu.  ft.  per  second  from  Sacra- 
mento River,  in  Colusa  County,  for  ag- 
ricultural purposes  on  6400  acres.  Di- 
version to  be  by  means  of  pumping 
plant.      1659. 

R.  B.  Moore,  Maxwell,  Colusa  Co.,  40 
cu,  ft.  per  second  from  Sacramento 
River,  in  Sutter  Cour.ty,  for  irrigation 
of  900  acres.  Water  to  be  diverted  by 
means  of  pumping  plant.  Estimated 
cost.   $15,000.      1660. 

Alex  T.  and  Francis  W.  Gibson,  Chico, 
about  8  cu.  ft.  per  second  from  Pine 
Cr.  in  Butte  County,  for  agricultural 
purposes  on  120  acres.     1661. 

H.  C.  Markley,  Yuba  City,  et  al,  500 
cu.  ft.  per  second  from  Gold  Lake  & 
Long  Lake,  Plumas  County,  and  Sierra 
County,  for  hydraulic  and  placer  min-» 
ing.  App.  1662;  App.  1663,  2500  cu.  ft. 
per  second  from  Gold  Lake  and  Long 
Lake,  Plumas  and  Sierra  Counties,  for 
agricultural  purposes:  App.  1664,  3000 
cu  .ft.  per  second  from  Gold  Lake  and 
Long  Lake,  for  power  purposes.  (Ea.  of 
the  above  app.  is  in  incomplete  form  at 
present). 

Reel.  Dist.  999,  Clarksburg,  Cal.,  250 
cu.  ft.  per  second  from  Elk  Slough, 
Sutter  Slough,  Miner  Slough  and  Sacra- 
mento River,  in  Yolo  and  Solano  Coun- 
ties, for  irrigation  of  25,000  acres. 
fApp.  allowed  60  days  from  February 
13,  1920,  to  complete  app.),  1666. 

James  G.  Berryhill  Jr.,  Modesto.  5  cu. 
ft.  per  second  from  Tuolumne  River, 
Stanislaus  Co.,  for  agricultural  pur- 
poses on  350  acres.  Water  to  be  di- 
verted by  means  of  distributing  ditch 
2  miles  long  and  2-6"  cent,  pumps.  Esti- 
mated   cost,    $3000.     (App.    allowed    60 
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days  from    February   13.    1920.   to   com- 
plete app.).     1667. 

H.  C.  Gingg-  and  T.  R.  Cooper,  Live 
Oak.  Sutter  Co..  10  cu.  ft.  per  second 
from  Snake  Cr.  and  tributaries,  in  Sut- 
ter- Co..  for  agricultural  purposes  on 
320  ac.  Diversion  by  pumps.  (App. 
allowed  30  days  from  February  13. 
1920,  to  file  maps.     1668. 

H.  W.  Fields.  Waterford,  Stanislaus 
Co.,  15  cu.  ft.  per  second,  from  Dry 
Cr.,  Stanislaus  Co..  tributary  to  Tuol- 
umne River,  for  agricultural  purposes 
on  75  acres.  (App.  allowed  60  days  from 
February  24.  1920.  to  file  maps).   1670. 

E.  W.  McQIellan.  Reno.  Nevada.  400.- 
000  ac.  ft.  per  an.  from  Kaweah  and 
Tule  Rivers,  and  tributaries,  in  Tulare 
Co.,  tributary  to  Tulare  Basin,  for  ir- 
rigation of  300.008  ac.  Water  to  be 
diverted  through  main  ditch  60  miles 
long.  Amt.  of  water  to  be  stored  200.- 
000  aci  ft.  Estimated  cost  of  proposed 
works.   $8,000,000.      1671. 

N.  A.  Baker,  for  proposed  (Afton  Ir- 
rigation District).  Butte  City.  60  cu. 
ft.  per  second  from  Sacramento  River. 
Glenn  Co..  for  agricultural  purposes  on 
2000  ac.  Diversion  works:  "Baker 
Lateral"  SVt  miles  long,  and  a  pumping 
plant.  Estimated  cost  proposed  works 
I20.000.     1672. 

Arthur  Deleray.  Call  Bldg..  San 
Francisco.  3  cu.  ft.  per  second  from 
South  Pork  Feather  River.  Plumas  Co.. 
for  mining  purposes.  Diversion  works 
consists  of  covered  pipe  line  2640'  long 
and  a  crib  dam  26'  high,  45'  long  on  top 
and  8'  long  at  bottom.  Estimated  cost 
J1200.     1673. 

H.  A.  Minasian,  Colusa,  3  cu.  ft.  per 
second  from  S.  Channel  of  Stone  Coral 
Cr.,  in  Colusa  Co..  for  agricultural 
purposes  on  162.7  acres.     1674. 

Lars  S.  Jorgensen.  San  Francisco.  350 
cu.  ft.  per  second  from  Middle  Fork 
Feather  River,  in  Plumas  and  Butte 
Counties,  for  power  purposes.  Amt.  of 
power  to  be  developed  79,540  T.  H.  P. 
Amt.  of  water  to  he  stored  60.000  ac.  ft. 
Diversion  works  consist  of  canal  26 
miles  long,  and  a  concrete  dam — with 
wasteway  over  dam — 100'  high,  200' 
long  on  top  and  100'  long  at  bottom. 
Estimated  cost  $6,000,000.  (App.  allowed 
6  months  from  February  21.  1920.  to 
file  maps).  1676.  Also  same  applicant 
for  450  cu.  ft.  per  second  from  Middle 
Pork.  Feather  River,  for  power  pur- 
poses. Amt.  of  power  to  be  developed 
58.800  T.  H.  P.  Amt.  of  water  to  be 
stored  40.000  ac.  ft.  Diversion  by  canal 
17  miles  long  and  concrete  arch  dam. 
wasteway  over  dam,  120'  high,  250'  long 
on  top  and  100'  long  at  bottom.  Esti- 
mated cost   $4,500,000.      1677. 

South  Tuba  Mining  and  Development 
Co.,  San  Francisco.  125  cu.  ft.  per  sec- 
ond from  S.  Fork.  Tuba  River.  Nevada 
County,  for  power  purposes.  Amt.  of 
water  to  be  stored  30.000  ac.  ft.  Amt. 
of  power  to  be  developed  2840  T.  H.  P. 
DiTersion  works  consist  of  main  ditch 
6  miles  long  and  masonry  overflow  dam 
already  in  place.  Estimated  cost  pro- 
posed works  $400,000.  (App.  allowed  6 
months  from  Feb.  24,  1920.  to  com- 
plete).    1678. 

Henry  H.  Wadsworth,  San  Fran- 
cisco. 200  cu.  ft.  per  second  from  Middle 
Fork  Tuba  River.  Sierra  and  Nevada 
Counties,  tributary  to  main  Tuba  River, 
for  power  purposes.  Amt.  of  power  to 
be  developed  18.800  T.  H.  P.  Amt.  of 
water  to  be  stored  5000  ac.  ft.  Diver- 
sion works:  Main  ditch  10  miles  long 
and   concrete   dam   with   spillway  over 


dam,  100'  high.  400'  long  on  top  and  90' 
iong  at  bottom.  (App.  allowed  6  nios. 
from  Feb.  21,  1920,  to  file  maps).  1679. 
Henry  H.  Wadsworth.  San  Francisco. 
700  cu.  ft.  per  second  from  Tuba  River, 
Vuba  County,  for  power  purposes.  Amt. 
of  water  to  be  stored  20.000  ac.  ft.  Amt. 
of  power  to  be  developed  15,500  T.  H.  P. 
Diversion  works:  Concrete  arch  dam. 
with  overflow  over  dam.  200'  high.  600' 
long  on  top  and  190'  long  at  bottom. 
Est.  cost  $2,500,000.  (App.  allowed  6 
most,  from  Feb.  21.  1920,  to  file  maps.) 
1680. 

MACHIXEBY.  "" 

IN'GLEWOOD,  Los  Angeles  Co.,  Cal. 
— Until  8  p.  m..  March  29,  bids  will  be 
received  by  City  Clerk  James  H.  Kew 
for  one  centrifugal  pump  and  motor;  6 
air  life  equipments,  one  40  h.  p.  motor, 
and  one  14x10  cylinder  for  Ingersoll- 
Rand  compressor.  Specifications  may 
be  seen  at  the  ofl^ce  of  the  City  Clerk 
and  may  be  obtained  from  Olmsted  & 
GiUelen.  consulting  engineers,  1113 
Hollingsworth  Bldg..  Los  Angeles.  Cer- 
tified  check    for   10%  required. 

SEWEKS,    STREET    WOBE    & 
WATEB   8YSTEM8 

RED  BLUFF,  Tehama  Co.,  Cal. — Pre- 
liminary steps  for  a  modern  water  sup- 
ply system  for  Red  Bluff  were  taken 
when  the  Board  of  Trustees  instructed 
City  Engineer  W.  F.  Lunning  to  pre- 
pare plans  for  the  work  on  which  to 
base  estimates  of  cost  before  calling  an 
election  to  vote  bonds  for  construction. 

E.  F.  Lennon  is  City  Clerk. 


YREKA,  Siskiyou  Co..  Cal.  — Th«> 
Town  Trustees,  U.  F.  Brown,  Clerk, 
have  passed  resolution  of  Intention  No. 
4  providing  for  the  construction  of  • 
inch  salt-glazed,  vitrified  clay  sewer 
pipe  with  necessary  T's.  etc..  in  por- 
tions of  Pine.  North.  Gold  and  Mlaer 
streets. 


TUCSON.  Ariz. — Littlejohn.  Singleton 
&  Murphy  of  Tucson,  were  awarded  the 
contract  by  the  Pima  County  High- 
way Commission  at  $56,712  for  con- 
structing 14.5  miles  of  gravel  surfaced 
road  from  the  Papago  Indian  reserva- 
tion to  Twin  Buttes  to  a  connection 
with  the  Tucson-Nogales  highway.  S. 
T.  Faucett  was  awarded  the  contract 
at  $69,774  for  constructing  2M  miles  of 
gravel  surfaced  road  from  the  west 
end  of  Ihe  Ft.  Lowell  road  to  a  con- 
nection with  Tucson-Florence  high- 
way. 


SANTA  ROSA,  Sonoma  Co..  Cal. — The 
bids  of  A.  J.  Fairbanks  of  Willits.  for 
the  construction  of  Sections  A  and  B  of 
the  Petaluma-Valley  Ford  county  high- 
way and  the  Healdsburg-Napa  County 
line  road  have  been  rejected  by  the 
County  Supervisors  and  the  work 
ordered  done  by  day  labor  under  the 
supervision  of  the  County  Engineer. 
W.  W.  Felt  Jr..  County  Clerk. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — W. 
A.  Dontanville.  Acampo,  Cal.,  has  been 
awarded  a  contract  by  the  County  Su- 
pervisors for  the  construction  of  five 
miles  of  concrete  highway  on  the 
Petaluma-Sonoma  stretch.  Section  A  of 
the  County  highway  system. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — W. 
A.  Bechtel.  631  Market  St.,  the  only- 
bidder,  has  been  awarded  a  contract  by 
the  County  Supervisors  for  the  con- 
struction of  the  Healdsburg-ForestvlUe 
highway.  Section  B.  of  the  county 
highway  system.  The  bid  was  ac- 
cepted on  Item  No.  1.  at  95  cents  per 
cubic  yard  for  excavating. 

W.  W.  Felt  Jr..   is  County  Clerk. 


SONORA.  Tuolumne  Co..  Cal. — A  peti- 
tion has  been  received  by  the  Tuolumne 
County  Supervisors  asking  the  im- 
provement of  South  Carter  street  in  the 
town  of  Tuolumne,  for  a  distance  of  3 
blocks.  The  matter  was  deferred  until 
next  meeting. 

Ed.   L.   Gorgas  is  County  Clerk. 


KING  CUT.  Monterey  Co.,  Cal.— The 
application  of  Grant  Smith  Co..  to  pa»e 
gaps  in  Broadway,  at  21  cents  p^r 
loot,  is  being  considered  by  the  Board  ■ 
of  Trustees.  The  company  will  do  the 
work   under  private   contract. 


FRESNO.  Fresno  Co.,  Cal. — County 
Engineer  Chris.  P.  Jensen  Is  corapletiny 
plans  for  the  county  highway  unit 
north  of  KingBburg  to  connect  the 
Fowler-Reedley   highway. 

D.   M.  Barnwell   is  County  Clerk. 


SACRAMENTO.  Cai. — The  City  Coun- 
cil. M.  J.  Desmond.  Clerk,  has  passed 
resolution  of  intention  No.  1477  pro- 
viding for  the  improvement  of  Santa 
Barbara  Court  from  the  south  line  of 
J  street  to  the  north  line  of  L  street  by 
constructing  concrete  cement  eurbs  and  - 
gutters,  sidewalks,  placing  4  cast  Iron 
gutter  drains  with  6-inch  vitrified  Iron- 
stone sewer  pipe  elbows  attached  and 
connecting  "with  6-Ineh  sewer;  1  con- 
crete manhole  with  cast  Iron  curb  and  ■ 
cover;  grading  and  constructing  as- 
phaltic-concrete  pavement  5H  Inchea 
thick. 


OAKLAND.  Cal. — The  City  Council 
has  awarded  a  contract  to  Bates  4- 
Borland.  Oakland  Bank  of  Savings 
Bldg..  Oakland,  for  the  improvement 
of  Marion  avenue  from  the  northwest 
line  of  38th  avenue  to  the  northwest 
curb  line,  produced,  of  Star  avenue,  by 
grading;  constructing  concrete  curbs  ■ 
and  gutters;  cement  sidewalks  and 
paving  with  oil  macadam;  construction 
of  vitrified  pipe  conduit.  10  inches  In 
diameter,  and  2  brick  manholes  with- 
cast  iron  tops.  L.  W.  Cummings  is  City 
Clerk. 


STOCKTON.    San    Joaquin   Co.,    Cal. — 
Up  to  March  26th,  10  a.  m.,  bids  will  be . 
received    by    A.    L.    Banks,    City    C^lerk, 
for    the    construction    of    storm    water- 
sewers  in  Lake  Park. 

Certified    check     of    10%    payable    to 
City  C^erk  must  accompany  each  bid. 


HEMET.   Riverside     Co..     Cal. — Until 
7:30    p.    m.,    April    5,    bids    will    be    rer 
oeived    by   City   Clerk    C.    M.    Dietterlch., 
for   paving   about      two      miles   of   city. 
streets,    including    State.    Harvard    and  - 
Carmalita   streets,      and      Kimball,   La-t 
tham    and    Devonshire      avenues.      The.- 
work  will  be  done  under  the  Improve- 
ment Act   of   1911.     Concrete  pavement 
4    inches   thick    and    20    to   42    feet   wide 
will    be    laid.      There    will    be    approxi- 
mately   378.000    square    feet   of    payloK.- 
and    2400    linear    feet    of   cement   cuxb-i 
Frank  W.  Stetson,  City  Engineer. 


Wednesday,     March     24,     1920 
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TUCSON.  Ariz— Until  9  a.  m.,  April 
7,  bids  wtll  be  received  by  Pima  Coun- 
ty Highway  Commission  for  construct- 
Ingr  approximately  24  miles  of  gravel 
surfaced  road  extending  from  Tucson 
northwest  along  the  Southern  Pacific 
Railroad  to  the  Pinal  County  line,  in- 
volvlngr  78.000  cu.  yds.  earth  excava- 
tion and  borrow.  47.821  cu.  yds.  gravel 
surfacing:  3700  cu.  yds.  excavation: 
2460  cu.  yds  concrete:  60.800  lbs.  steel 
(placing)  and  1016  ft.  pipe  hand  rail 
for  bridges:  alho  3200  bbls.  cement  f.  o. 
b.  Tucson.  Jaynes  or  Rillito  and  60,800 
lbs.  reinforcing  steel  t.  o.  b.  Tucson, 
Jaynes  or  Rillito.  Bids  will  be  re- 
ceived separately  on  three  classes  of 
work,  grading,  surfacing  and  bridges 
and  culverts,  and  for  materials.  Cer- 
tifled  check  for  10%  required.  E.  G. 
Bush,  Secretary. 


HOLTVILLE,  Imperial  Co.,  Cal.— 
The  City  Trustees  have  adopted  a  res- 
Oilution  of  intention  to  improve  Palm 
avenue  between  Fifth  and  Fourth  Sts. 
and  a  portion  of  Fern  avenue  by  pav- 
ing w^ith  3-inch  bituminous  base  and 
H4-inch  Warrenite  surface;  also  Pine 
avenue  between  Fifth  and  a  point  4S8 
feet  south  by  constructing  cement  side- 
waJks.  Work  will  be  done  under  Imp. 
A«t  of  1911. 


County 
asking 


SALINAS,  Monterey  Co..  Cal.- 
tion  will  be  presented  to  the 
Supervisors  in  the  near  future, 
the  improvement  of  the  Bitterwater 
road,  the  work  to  be  financed  by  the 
counties  of  Monterey  and  San  Benito 
through  which   it   runs. 

Howard     F.      Cozzens      is     Monterey 
County   Engineer. 


RICHMOND.  Contra  Costsi  „u..  Cal.— 
City  Engineer  Chapman  has  been  in- 
structed by  the  City  Council  to  confer 
with  the  Ellis  Landing  &  Dock  Com- 
pany regarding  the  improvement  of 
Tenth  street  which  has  been  "in  the 
air"  for  the  past  four  years. 

A.  C.  Faris  is  City  Clerk. 


WOODLAND.  Yolo  Co..  Cal.— Bids  for 
the  construction  of  the  Woodland- 
Knights  Landing  unit  of  the  county 
highway  system  have  been  rejected 
by  the  County  Supervisors,  and  a  com- 
mittee appointed  to  confer  with  Asa  G. 
Proctor,  County  Highway  Engineer, 
to  decide  whether  or  not  the  work 
shall  be  done  under  the  day  labor  plan 
or  the  plans  revised  to  provide  for 
cheaper  construction.  Four  bids  were 
received   for  the  work. 


NAPA,  Napa  Co.,  Cal. — Galbriath  & 
Janes.  156  S-14th  St..  Richmond,  at 
194.945  were  awarded  a  contract  by 
the  County  Supervisors  for  the  con- 
struction of  that  portion  of  the 
County  Highway  from  the  north  City 
limits  of  Napa  to  the  Trubody  Station 
{S  miles).     Other  bidders  were: 

Ramon  J.   Blanco.  Vallejo.  $102,404.60 
F.    Rolandi.   San   Francisco.    $110. 2.10. 
Chas.  J.  Lindgren.  Burlingame.  $110.- 
741. 

P.  L.  Burr.  San  Francisco.  $1U,S,">6.70 
James  L.  Daley  is  County  Clerk. 


ith- 


SELMA.  Fresno  Co..  Cal.— T 
ern  Pacific  Company  have  recorded  a 
contract  with  Hugh  Crummy,  333 
Kearny  street.  San  Francisco,  for  pav- 
ing 26,600  square  feet  with  7  inch 
pavement    in    Selma    at    35c   per   sq.    ft. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
The  City  Council,  A.  C.  Faris.  City 
Clerk,  has  passed  a  resolution  of  in- 
tention (No.  368)  providing  for  the  im- 
I)rovement  of  Wall  street  between  the 
cast  line  of  41st  street,  and  the  east 
boundary  line  of  the  city  limits  by 
grading  and  paving  with  2  inches  of 
screenings  and  5  inches  of  cement  con- 
crete with  a  wearing  surface  of  as- 
phalt and  broken  rock:  construction  of 
cement  concrete  curbs,  gutters  and 
sidewalks,  curb  bars  of  galvanized 
steel,  corrugated  iron  or  steel  and  ce- 
ment concrete  culverts,  vitrified  sewer 
pipe.   etc. 


SACRAMENTO.  Cal.— The  City  (Coun- 
cil, M.  J.  Desmond,  City  Clerk,  has 
passed  a  resolution  of  intention  (No. 
13478)  providing  for  the  improvement 
of  the   following  streets: 

Thirty-seventh  avenue  from  the 
south  line  of  "J"  street  to  the  north 
line  of  Folsom  Boulevard,  by  construct- 
ing concrete  curbs  and  gutters  and 
sidewalks  and  placing  6  cast  iron  gut- 
ter drains  and  connecting  same  with  6- 
inch  vitrified,  ironstone  sewer  pipe: 
constructing  8-inch  vitrified,  ironstone 
pipe  sewef  connecting  with  manholes, 
4  concrete  manholes  with  cast  iron 
curbs  and  covers,  and  paving  with  an 
asphaltic  concrete  pavement  5^4  inches 
thick. 

Improving  the  alley  first  south  of  "J" 
street  west  of  37th  street,  by  con- 
structing 8-inch  vitrified.  ironstone 
pipe  sewer  with  one  6-inch  vitrified, 
ironstone  Y  and  one  concrete  manhole 
with  cast  iron  curb  and  cover. 

Improving  the  alley  first  south  of 
Folsom  Boulevard  west  of  37th  street. 
by  constructing  8-inch,  vitrified,  iron- 
stone pipe  sewer  with  one  6-inch  Y 
branch. 

Improving  the  alley  between  36th  and 
37th  streets,  fiom  the  north  line  of 
Folsom  Boulevard  to  the  alley  first 
north  of  Folsom  Boulevard,  by  con- 
structing 8-inch,  vitrified,  ironstone, 
pipe  sewer  with  17  6-inch,  vitrified, 
ironstone  T  branches  and  one  con- 
crete manhole  with  cast  iron  curb  and 
cover. 

Resolution  of  intentionNo.  1476  pro- 
vides for  the  improvement  of  Donney 
Way  from  the  west  line  of  24th  street 
to  the  west  line  of  Franklin  Boulevard. 
by  constructing  concrete  curbs  and  gut- 
ters, placing  9  cast  iron  gutter  drains, 
connecting  same  with  6-lnch,  vitrified, 
ironstone  sewer  pipe,  gracing  and  con- 
structing an  asphaltic  concrete  pave- 
mert_5'^    inches    thick. 


RED  BLUFF.  Tehama  Co..  Cal.— H. 
G.  Kuhn.  Cnouty  Clerk,  will  receive 
bids  up  to  April  5th.  10  a.  m..  for  grav- 
eling the  Tehama  Road  and  Samson 
avenue  in  Supervisor  District  No.  5. 

Certified  clieck  of  10%  payable  to 
Cliairman  of  ihe  Boa;"d  of  Supervisors 
required. 


COLUSA.  Colusa  Co.,  Cal. — In  re- 
sponse to  a  petition  the  County  Super- 
visors have  decided  to  hold  an  election 
early  in  May  to  decide  the  question  of 
making:  Williams  an  incorporated  city. 
Should  the  election  be  favorable  to- 
ward the  question  steps  will  be  taken 
for  a  bond  election  to  secure  funds 
with  which  to  construct  a  water  and 
sewer  system,  the  estimated  cost  of 
which   is  $4  5,000. 

T.  D.  Cain  is  County  Clerk. 


SAVES  YOU  MONEY 


New  and  re-newed  (crew  caaiog 
and  standard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  ISO  pounds  working  pressure; 
dipped  in  hot  aspkaltum  to  prevent 
corrosion.  Elxte  naively  used  lay 
orchardists  and  farmers,  water, 
works,  mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 


PACIFIC  PIPE  CO., 

231  Howard  St.  Su  FrsMisss 


s 


OROVILLE,  Butte  Co.,  Cal.— Bids 
will  be  received  by  J.  W.  Gibson,  City 
Clerk,  up  to  April  5th,  7:30  P.  M.,  for 
the  improvement  of  Robinson  street 
from  the  west  property  line  of  Lin- 
coln street  to  the  east  property  line 
of  the  Marysville  road,  including  cross- 
ings, by  grading  and  paving  with  War- 
renite-BituIithic.  I14  inches  thick  on  a 
2%  inch  asphaltic  concrete  base.  In- 
cluding the  construction  of  cement 
concrete  curbs  and  gutters,  manholes, 
etc. 

Certified  check  of  10%  payable  to  City 
of  Oroville  must  accompany  each  bid. 


LOS  Bancs.  Merced  Co..  Cal. — Bonds 
of  $95,000  have  been  voted  to  purchase 
the  present  water  system  from  Miller 
&  Lux  and  make  improvements  and  ex- 
tensions to  same. 


SAN  DIEGO.  Cal— City  Engineer 
Rhodes  announces  he  is  ready  to  pro- 
ceed with  the  paving  of  Tide  street, 
connecting  the  India  street  pavement 
with  Rosecrans  street,  for  which  $85,- 
ono  bonds  were  voted.  Plans  for  paving 
Rosecrans  street  from  Lytton  to  the 
military  reservation  have  been  filed 
with    Council. 


MODESTO,  Stanislaus  Co.,  Cal. — Up 
to  March  24th,  7:30  P.  M..  bids  will  be 
received  by  City  Clerk  W.  O.  Thomp- 
son for  furnishing  6,000  feet  (more  or 
less)  4-inch  standard  cast  iron  pipe: 
2,000  feet  (more  or  less)  8-inch  stand- 
ard cast  iron  pipe:  3.000  feet  (more  or 
less)  6-inch  standard  cast  iron  pipe: 
standard  cast  iron  pipe  special  and 
fittings,  6,918  lbs.  lead  for  calking  C. 
I.   pipe. 

Bids  will  be  received  for  both  Class 
"A"  and  Class  "B"  standard  cast  iron 
pipe  as  designated  in  the  American 
Water  Works  Association.  Pipe  will  be 
ordered  in  car  load  lots  only.  The  pipe 
shall  be  coated  both  inside  and  outside 
with   coal   tar   pitch   varnish. 
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RENO.  Nevada — The  following  bids 
were  received  by  the  Reno  City  Coun- 
cil at  its  last  meeting  for  street  im- 
provements: 

Bid  No.  1 — 400.000  sqfare  feet  of  cp- 
reent  concrete  pavement 

Bid  No.  2 — 635.000  square  feet  of  ce- 
ment concrete  pavement. 

Bid  No.  3 — 115.000  square  feet  of 
sheet   asphalt    pavement. 

Bid  No!  4 — 235,000  square  feet  of  Bl- 
tulithic  pavement  on  a  cement  concrete 
base. 

Bids  Xo.  5 — 145,000  square  feet  of  Bi- 
tulithic  pavement  on  a  rock  macadam 
base. 

Bid   No.    6 — 90,000   square   feet  Bituli- 
thic  pavement  on  a  concrete  base. 
rinrk  &  Henery  Constmctlon  Co.,  Sac- 
ramento, Cal.— Bid  (2)   25c  per  sq.  ft.; 

(4)  27V4C  per  sq.  ft.;  (5)  20>/4c  per  sq. 

ft. 
fileat  &  Gavin,  neno,  Nevada,  (1)    $1.62 

per  sq.  ft.;   (3)   $3.24  per  sq.  ft. 
Pacific     States     Construction     Co.,     San 

Francisco,    (1)    $.935    per    sq.    ft.;    (2) 

$.935   per   sq.    ft. 
Kolernl  Construction  Co.,  San  Francisco 

(1)  $1.70  per  sq.  ft.;  (2)  $1,70  per  sq. 
■     ft.;   (4)    $1.98  per  sq,  ft.;   (5)   $1.62  per 

sq.  ft.;  (6)  $1.98  per  sq.  ft. 

The    contract    was    awarded    to    tne 
:   Clark    &    Henery    Constr.    Co.,    Ochsner 
BIdg.,    Sacramento,  for  bitulithic   pave- 
ment bringing  the  contract  price  up  to 
$162,000. 

Separate  bids  were  received  by  the 
Council  for  the  construction  of  side- 
walks: 

Bid  No.  1 — 103,135  square  feet  cement 
concrete  walks;  7,440  lineal  feet  cement 
concrete  curb  and  gutter;  810  lineal 
feet  cement  concrete  gutter. 

Bid  No.   2 — 31,540  square  feet  cement 
concrete  walks;  13,121  lineal  feet  of  ce- 
ment concrete  curb  and  gutter. 
Reno  Concrete  Factory,  508  Qnlncy  St., 

Reno,  Nev.,  Bid  No.   1   $14,326. 
Duncan  &  Chrlstenscn,  841  N.  Virginia 

St..  Reno,  Nevada,   (1)    $15,081.35; 

$9,701.87. 


(2) 


NAPA,  Napa  Co.,  Cal. — A  petition  has 
been  presented  the  Couhty  Supervisors 
asking  the  repair  of  the  Soda  Springs 
Road.  The  matter  was  referred  to  the 
County   Rngineer  for   report. 

.Tames  Daly   is  County  Clerk. 


SAN  RAFAEL,  Marin  Co..  Cal. — The 
County  Supervisors.  Rob  E.  Graham, 
Clerk,  have  adopted  a  resolution  pro- 
viding for  the  laying  of  concrete  pave- 
ment and  curbs,  establishing  grade  and 
constructing  sub-grade,  drains,  catch- 
basins,  and  culverts  in  the  following 
thoroughfares:  Willow,  Live  Oak  and 
Laural  avenues  in  Road  Improvement 
District  No,   6. 


RENO,  Nevada — The  City  Council  is 
considering  the  improvement  of  Center 
street  from  Fourth  to  the  University. 
It  is  planned  to  lay  a  bitulithic  pave- 
ment. 


NAPA.  Napa  Co.,  Cal.— Bids  will  be 
icccived  by  .Tames  Daly.  County  Clerk, 
up  to  March  29th.  1  P.  M.,  for  the  con- 
struction of  the  county  highway  from 
St.  Helena  to  Calistoga. 

Plans  may  be  had  from  the  office  of 
the  County  Clerk  at  Napa. 


COLFAX,  Placer  Co.,  Cal.— City  Trus- 
tee .lames  Martin  has  been  instructed 
to  meet  with  the  State  Highway  Com- 
mission and  make  all  necessary  ar- 
rangements regarding  grades  and 
rights-of-way  for  the  highway  through 
this  city. 


SANTA  ROSA,  Sonoma  Co,,  Cal. — 
Bids  will  be  received  by  the  County 
Supervisors,  W.  W.  Felt  Jr.,  County 
Clerk,  up  to  March  26th,  12  M.,  for  the 
construction  of  "Sonoma  to  State 
Highway"  Highway,  in  First  Super- 
visorial District   (Specification  No.   11). 

ESTIMATED  QUANTITIES. 
Length    of   Highway    23.170.57    feet,    or 

4,388  miles. 
Grading,   Excavation  ,,,  ,27,312   cu,   yds. 
Waterbound  Macadam 

Paving    , 6.865    cu.    yds. 

Graveling   6,865  cu,  yds. 

ESTIMATED  COST: 
Highway  complete,  macadatn. .  .$74,200 
Highway  complete,  graveled.,,  51,900 
Separate  bids  will  be  opened  on  the 
same  date  for  the  construction  of 
Petaluma-Sonoma  Highway,  "Section 
B,"  in  First  Supervisorial  District. 
(Specification  No.   9.) 

ESTIMATED    QUANTITIES: 
Length  of  Highway  19,530»  feet,  or  3.70 

miles. 
Grading,   Excavation.  .,  ,32,720   cu,   yds. 
Waterbound    Macadam    Paving 
5,788  cu.  yds. 

Graveling    5,788    cu.    yds. 

ESTIMATED    COST: 
Highway   complete,   macadam. .  .$78,700 
Highway  complete,  graveled....   60,200 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
R.  R.  Arnold,  County  Engineer,  has 
completed  plans  and  specifications  for 
Division  No.  28,  of  the  county  highw,ay 
system,  known  as  the  Borden  road. 
which  connects  with  the  San  Joaquin 
County  highway.  The  road  will  be  four 
miles  long  ol  oil  macadam  pavement. 
The  estimated  cost   is  $27,000. 


FRESNO.  Fresno  Co,,  Cal, — Two  bids 
were  received  by  the  County  Supervi- 
sors, Chris  P.  Jensen.  County  Highway 
Engineer,  for  the  construction  of  the 
71/2  miles  unit  starting  at  Fowler,  run- 
ning south  four  miles,  thence  east  3% 
miles  to  the  Selma  city  limits. 

Under  specification  No.  1,  which  calls 
for  1:3:6  concrete  base  with  a  Jensen- 
ite  top,  Hugh  Crummey  bid  $1,70  per 
yard  for  grading,  for  concrete  work 
$13.50,  surfacing  IIM  cents  and  $88  for 
culverts.  Crummey's  figures  under 
specification  No.  2,  concrete  with  War- 
renite  top,  were  repeated  with  the  ex- 
ception of  the  surfacing  on  which  an 
offer  of  10.7  cents  was  made. 

The  Federal  Construction  Company's 
bid  under  the  same  specification  was 
$1.79  per  yard  for  grading,  $14  for  con- 
crete, 10  cents  for  the  surfacing  and 
$79  for  culvert  work. 

Crummey  was  the  lone  bidder  under 
Specification  No.  3,  black  base  with  a 
Topeka  top,  his  proffer  being  the  same 
as  given  above  except  the  base  which 
he  offers  to  install  for  29  cents  a  foot. 
Under  the  final  specification,  black  base 
with  a  Warrenite  surfacing,  his  base 
bid  Is  28  cents.  The  Federal  Com- 
pany's figures  for  this  same  item  was 
27.8  cents. 


CARSON  CITY,  Nevada — Bids  for  the 
construction  of  the  first  stretch  of  ce- 
ment highway  from  Washoe  summit  to 
Carson  will  be  called  for  about  April 
5th,  according  to  State  Highway  Engi- 
neer C.  C.  Cottrell.  The  first  stretch 
will  be  six  miles  long  running  from 
Washoe  summit  to  Bowers.  The  work 
will  consist  of  grading  and  concrete 
surfacing. 


SANTA  CRtrS,  Santa  Cruz  Co.,  Cal. — 
Marshall  &  Baker,  2967  Avalon  Ave., 
Berkeley,  at  $197,851.99  submitted  the 
lowest  bid  to  the  Santa  Cruz  Supervi- 
sors for  the  construction  of  7.09  miles 
of  county  highway  between  Watson- 
ville  and  Santa  Cruz,  approximately 
$28,000   per   mile.      Other  bidders   were: 

p.    L.     Burr     $216,277.74 

Eaton    &    Smith    199,106,00 

The  bids  were  taken  under  advise- 
ment.    H.   H.  Miller  is  County  Clerk. 


MODESTO,  Stanislaus  Co,,  Cal. — Bids 
will  be  received  up  to  April  6th.  7:30 
P.  M.,  by  Kathleen  G.  Prewett,  Secre- 
tary of  the  Modesto  City  Board  of  Ed- 
ucation for  the  improvemenut  of  that 
portion  of  Fifth  street  lying  northeast 
of  the  center  line  thereof  between  I 
and  J  streets. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
L.  L,  Page,  728  Bissell  Ave.,  Richmond, 
submitted  the  only  bid  to  the  City 
Council  for  the  improvement  of  Alva- 
rado.  Arizona  and  Nevada  avenues,  at 
$7,215.77.  The  bid  was  taken  under 
advisement. 

A.  C.  Faris  is  City  Clerk. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
.lames  T.  Sayles  submitted  the  only  bid 
to  the  City  Trustees  for  the  paving  of 
the  Smith  street  unit.  The  bid  was 
$145,404.  The  contract  for  this  work 
was  previously  awarded  to  Sayles,  but, 
owing  to  a  defect  in  the  proceedingB, 
ihe  contract  was  cancelled  and  new 
bids  called.  On  the  first  call  Sayles 
sulimitted   a   bid  of   $134,957, 

The  bid  has  been  taken  under  ad- 
visement. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Vp  to  March  26th,  10:30  a.  m.,  bids  will 
be  received  by  A.  L.  Banks,  City  Clerk, 
for  the  construction  of  a  72-inch  con- 
crete storm  water  sewer  and  wooden 
bulkhead  across  Miner  Channel  at  Bl 
Dorado  street.  Certified  check  for 
10%  payable  to  City  Clerk  required. 


LODI.  San  Joaquin  Co.,  Cal. — The 
Trustees  have  instructed  City  Engi- 
neer Barzellotti  to  prepare  plans  and 
specifications  for  paving  Main  street 
from  Lodi  avenue  to  Locketord  street. 
Between  Elm  and  Walnut  streets  the 
pavement  is  40  feet  wide  and  on  the 
balance  80  feet  wide. 

H.  S.  Clark   is  City  Clerk. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
The  City  Engineer,  at  the  last  meeting 
of  the  Council,  A.  C.  Faris.  City  Clerk, 
submitted  estimates  of  cost  for  widen- 
ing and  improving  the  Macdonald  ave- 
nue subway.  The  matter  was  laid  over 
for   further   consideration. 


RED  BLUFF,  Tehama  Co.,  Cal, — The 
Los  Molinas  road  matter  was  discussed 
at  the  last  meeting  of  the  County  Su- 
pervisors. The  County  Board  plans  to 
call  bids  for  the  construction  of  the 
missing  link  nortli  of  Los  Molinas  to 
Red  Bluff 
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PETALUMA.  Sonoma  Co..  Cal. — The 
City  Council  has  awarded  a  contract  to 
W.  S.  Wetenhall  Co.,  725  2nd  St.,  San 
Francisco,  for  furnishing  and  deliver- 
ing reinforcing  .steel  to  be  used  in  the 
improvement  of  Main  and  Third 
streets,  the  bid  being  J4.98  per  hundred 
pounds.  Appro.Kimately  30,600  pounds 
are  required. 

Specifications  were  prepared  by  Howe 
&  Peters.  Engineers,  24  California  St., 
San   Francisco. 


GLOBE.  Ariz. — Julius  Milton.  County 
Bnglneer  of  Gila  County,  has  started 
construction  by  force  account  on  30 
miles  of  road  between  Roosevelt  and 
Payaon. 


PETALUMA.  Sonoma  Co..  Cal. — Plans 
for  sewering  Main  and  Third  streets 
are  being  prepared  by  Engineers  Howe 
&  Peters.  24  California  St..  San  Fran- 
cisco, and  will  be  presented  to  the  City 
Council  In   the  near  future. 

RAILB0AD8 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
The  City  Council.  A.  L.  Banks,  Clerk, 
has  granted  a  permit  to  the  Hobbs- 
Parsons  Company,  represented  by  A. 
P.  Roberts,  to  lay  a  spur  track  in 
Weber  avenue  from  the  Southern  Paci- 
fic tracks  to  the  recently  acquired  lo- 
cation of  the  company's  property.  The 
permit  was  granted  on  recommenda- 
tion of  W.  B.  Hogan.  City  Engineer. 

F.  E.  Ferrell  &  Co..  were  granted  a 
permit  by  the  Council  to  extend  the 
present  spur  just  north  of  Taylor  street 
across  California  street  to  serve  the 
warehouses  and  yards  of  the  company 
in  the  block  between  California  and 
Sutter  streets. 


PASADENA.  Los  Angeles  Co.,  Cal. — 
The  Board  of  Engineers  appointed  by 
the  City  estimates  the  cost  of  the  pro- 
posed municipal  electric  railway  be- 
tween Pasadena  and  Los  Angeles  at 
?3,465.867,  exclusive  of  right  of  way. 
The  members  of  the  Board  are  F.  D. 
Howell.  T.  D.  Allin  and  Wm.  Mul- 
holland. 


SAN  LEANDRO.  Alameda  Co.,  Cal. — 
In  an  endeavor  to  have  the  Southern 
Pacific  Company  extend  its  Melrose 
electric  line  system  from  Dutton  ave- 
nue, across  San  Leandro  Creek  con- 
necting with  Santa  Clara  street,  the 
City  Trustees  have  named  the  follow- 
ing as  a  committee  to  confer  with  the 
railroad  officials:  City  Trustees  C.  Q. 
Rideout  and  Farley  B.  Granger:  City 
Attorney  Harris  P.  Jones  and  G.  E. 
Stiefvater. 


Official    Proposals. 


BIDS   WAXTED   FOR    CONSTRUCTIOlf 
OF  HIGH  SCHOOL. 


NOTICE  TO  BIDDERS. 


THE  BOARD  OF  TRUSTEES  of  the 
Lassen  Unlo:i  High  School  will  receive 
sealed  proposals  at  or  before  8  P.  M.. 
Wednendny.  April  7,  1920,  at  the  Lassen 
Union  High  School  at  Susanville,  Cali- 
fornia, at  which  time  and  place  bids 
will  be  opened  and  read  in  public  for 
furnishing  the  requirfd  labor  ani  ma- 
terial  for   erecting  and   completing   the 


proposed  Gymnasium  and  Classroom 
Building,  at  Susanville,  California,  In 
accordance  with  plans  and  specifica- 
tions prepared  by  John  Galen  Howard, 
Architect,  and  Ralph  D.  Taylor,  Asso- 
ciate. First  National  Bar.K  Building. 
San  Francisco,  California.  Bids  will  he 
.■eceiv;d    separately    for    the    following 

1.  GENERAL  CONTRACT  FOR  BUi.'.D- 
ING. 

2.  PLUMBING. 

3.  HEATING 

4.  ELECTRIC  WIRING. 

All  bids  must  be  accompanied  by  a 
certified  check  for  10%  or  more  of  the 
amount  of  proposal.  In  case  this  pro- 
posal is  accepted,  in  whole  or  in  part, 
and  the  bidder  fails  to  execute  a  con- 
tract for  the  performance  of  said  work, 
and  a  bond  with  sufficient  sureties  in 
50%  of  the  amount  of  the  contract  to 
secure  the  faithful  performance  there- 
of, within  15  days  after  such  accep- 
tance, then  this  certified  check  shall  be 
retained  by  the  Board  of  Trustees  of 
the  Lassen  Union  High  School  as  liqui- 
dated damages  for  the  failure  to  carry 
out  this  proposal.  Such  contract  and 
bond  shall  be  in  such  form  and  of  such 
contents  as  shall  be  satisfactory  to  the 
Board  of  Trustees  of  said  High  School. 

All  bids  to  be  made  out  on  form  fur- 
nished  by  Architect. 

Plans  and  specifications  may  be  ob- 
tained from  John  Galen  Howard,  Ar- 
chitect, First  National  Bank  Building. 
San  Francisco,  or  Ralph  D.  Taylor,  As- 
sociate, Gay  and  Court  Streets,  Susan- 
ville, California. 

A  deposit  of  $10  win  be  required 
from  all  contractors  receiving  plans — 
said  deposit  to  be  refunded  when  plans 
and  specifications  are  returned  in  good 
condition. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  or  all  bids  and  to 
waive  any  Informality  in  any  bid  re- 
ceived. 

By   order  of  Board   of  Trustees  Las- 

sen  Union  High  School,  Susanville,  Cal- 
ifornia. 

By  JULIA  A.  NORWOOD.  ' 
Dated  March  16,  1920. 


BIDS    CALLED    FOR    EXTENSION    TO 
BUILDINGS  AT  GUA»I. 


Drawings  and  SpeciflcatIo-»  No.  4141 
covering  Extensions  to  Power  Houses. 
Pump  House,  Blower  House  and  Quar- 
ters, Naval  Station,  Guam,  M.  I. 

Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  on  the  work 
mentioned  above  in  the  near  future. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington,  D.  C  or  to  the 
Commandant,  Navy  Yard,  Mare  Island. 
Calif.,  by  placing  a  deposit  of  twenty 
dollars  ($20.00)  as  security  for  their 
safe  return  within  five  days  after  the 
award   of   the   contract. 

The  power  house  extension  at  Agana 
will  have  concrete  foundations  and 
floor,  steel  frame,  exterior  ■walls  and 
roof  of  galvanized  corrugated  steel, 
steel  sash  and  metal  covered  doors. 
The  extension  to  the  power  house  at 
the  Radio  .Station  will  have  concrete 
frame,  concrete  walls.  composition 
rooting  and  steel  sash.  The  quarters 
will  have  concrete  frame,  metal  lath 
and  cement  mortar  walls,  composition 
roofing.'  wood  sash  and  doors,  wood 
floor^and  interior  finish.  The  pump 
houa*r  and  the  blower  house  will  be 
similar  to  the  extension  to  the  power 
house  at  the  Radio  Station. 

The   estimated    cost    is    $50,000.00. 
R.  'L.    MARTIN. 

Lieut.     Commander.     (CEC).     USN.. 
By   direction   of  Public   Works   Officer. 


NOTICE    TO     CONTRACTORS. 


THE  BOARD  OF  TRUSTEES  of  the 
Fowler  Union  High  School  District. 
Fowler,  Cal..  will  receive  sealed  pro- 
posals up  until  2  o'clock  P.  M.,  Mnrch 
a«Wh.  1020.  at  the  High  School  building. 
Fowler.  Cal..  at  which  time  and  place 
said  bids  will  be  opened  and  read  in 
public.  for  furnishing  the  required 
labor  and  materials  for.  and  erecting 
and  completing  the  proposed  new  high 
school  buildings  in  accordance  with 
plans  and  specifications  prepared 
therefor  by  Allison  &  Allison.  Archi- 
tects.     140',    Hibernian     Building.    Los 


Angeles.  Cal.  Bids  will  be  received 
separately  for  the  different  segregated 
contracts  as  follows: 

CONTRACT  No.   1 — For     the    Excavat- 
ing, Concrete,  Masonry,   Terra  Cot- 
to.    Iron    and   Carpenter   Work.    etc. 
Bids  Xos.    1   with  alternate   bids   A. 
B.  C  and  D.      (See  specifications.) 
CONTRACT  No.   2— For   the  Sheet  Met- 
al   Work.    etc.      Bid    No.    1    with   al- 
ternate bid  C.      (See  specifications.) 
CONTRACT  No.   3— For    the   Tile   Roof- 
ing,  etc.      Bid   No.    1    with   alternate 
bid   C.      (See   specifications.) 
CONTRACT  No.    4— For    the     Composi- 
tion Roofing.     Bid  No.  1  with  alter- 
nate  bid   C.      (See  specifications.) 
CONTRACT  No.    5— For   the   Plastering. 
Bid    No.     1     with    alternate    Bid    C. 
(See    specifications.) 
CONTRACT  No.    6 — For        the        Black- 
Doards.     Bid  No.  1.     (See  specifica- 
tions.) 
CONTRACT  No.   7— For    the      Painting, 
etc.     Bid  No.   1   with  alternate  Bids 
C  and   E.      (See   specifications.) 
CONTRACT  No.    8 — For      the       Electric 
Work.    etc.      Bid    No.    1    with    alter- 
nate Bid  C.      (See  specifications). 
CONTRACT  No.   9 — For    the    Plumbing. 
Gas  Filing,  Sewering,  etc.     Bid  No. 
1   with  alternate  bid  C.     See  speci- 
fications.) 
CONTRACT  No.    10 — For    the    Program 
Clocks.      Bid    No.    1    with    alternate 
bids  C  and  F.      (See  specifications.) 
CONTRACT  No.    11— For       the       Hard- 
ware.     Bid    No.      1      with    alternate 
bid  C.     (See  specifications.) 
CONTRACT  No.    12 — For     the      Heating 
and    Ventilating.      Bid    No.    1    with 
alternate    bid    C.       (See    specifica- 
tions.) 
Cashier's    or    certified    check    or    bid- 
der's bond  for  an  amount  not   less  than 
five    per    cent    (5%)    of    amount    of    bid 
shall   accompany   each   proposal,   drawn 
payable   to   the- order  of  EDWIN  GOW- 
ER.    Clerk    of    the    Board    of    Trustees. 
Fowler  LTnion   High  School    District,   as 
a  guarantee  that  the  bidder  will,  with- 
in   ten    (10)    days    after    being    notified 
of  the  acceptance  of  his  bid.  enter  into 
a      contract     with      said     High    School 
Trustee."!    in    accordance    therewith,   and 
shall    furnish    the    surety    bonds    as    re- 
quired by  the  specifications,  said  check 
or    bond    to    be    forfeited    to    the    said 
High  School  District  should   the  bidder 
fail    to    execute    contract    and    furnish 
bond  as  above  mentioned 

All  bids  to  be  made  out  on  forms 
furnished  by  the  Architects. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  at  the  office 
of  MORROW  &  GARREN.  Architects, 
Chronicle  Building,,  San  Francisco.  Cal. 
A  aeposit  of  $25.00  will  be  required 
from  all  contractors  receiving  plans, 
said  deposit  to  be  refunded  when  plans 
and  specifications  are  returned  in  good 
condition. 

The  said  High'  School  Board  re- 
serves the  right  to  reject  any  or  all 
bids,  and  to  waive  any  informality  in 
any  bid  received. 

By  order  of  the  Board  of  Trustees. 
Fowler  Union  High  School  District. 
Fowler,  California. 

By    EDWIN    GOWER.    Clerk, 
Board  of  "Trustees,   Fowler  Union  High 

School    District,    Fowler,    Cal. 
Dated.   February   12.    1920. 


STATE    OF    CALIFORNIA. 


DEP.^RTMKNT    OF     ENGINEERING. 
CALIFORNI.-V  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Californin 
HlghiTny  CominiMMion,  .%15  Forum 
BnlldinK,  Snernmento,  Cal.,  until  2 
o'clock  P.  M.,  on  April  12,  at  which  time 
they  will  be  publicly  opened  and  read 
for  construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Yolo  County,  between  Woodland  and 
Zamora  (III-Yol-7-B),  about  10.7  miles 
in  lencth  to  be  paved  with  Porlland 
cement   concrete. 

Shasta  County,  between  Southerly 
Boundary  and  Redding,  (II-Sha-.1-A). 
about  1.5.7  miles  in  length  to  be  paved 
with    Portland   cement  concrete. 

Fresno  '^ounty.  between  Oil  King 
School  and  Huron  Road,  ( VI-Fre-10-E). 
-xhout  twelve  (12)  miles  in  length  to  be 
paved   with   Portland  ct:ment  concrete. 

Santa  Cruz  and  Santa  Clara  Counties. 
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betwepn  Glenwood  and  Los  Gatos. 
(IV-S,Cr.-5-A  &  S.Cl  -5-E).  about  13.6 
miles  in  length,  to  be  paveii  with  I'oil- 
land   cement   concrete. 

Humboldt  County,  between  Dyerville 
and  Fortuna.  (I-Hum-1 -D.E  &  F).  about 
25.2  miles  in  length,  to  be  paved  with 
Portland    cement    concrete. 

San  Diegro  County,  between  Flinn 
Springs  and  Ogdcn  Ranch  (VII-S.D.-ia- 
('  &  D).  about  11.3  miles  in  length,  to 
be  paved  with  Portland  cement  con- 
crete. 

rian.s  may  be  seen,  and  forms  of  pro- 
po.sals.  bonds,  contract,  and  sp?ciHca- 
tions  may  be  obtained,  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  sitU'Ued 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo.  Fresno. 
and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best   interests  of   the  State. 

NEWELL  D.   DARLINGTON. 

CHARLES  A.   WHITMORB. 

GEO.   C.   M.\NSFIELD. 
California    Highway    Commission. 

AUSTIN  B.   FLETCHER. 

Highway   Engineer. 

AVILSON   R.   ^LLIS. 

Secretary 
Dated  March   l.S,   192n. 
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reau  of  Yards  and  Docks.  Navy  De- 
partment. Washington,  D.  C,  or  to  the 
Commandant.  Navy  Yard,  Mare  Island, 
California,  by  placing  a  deposit  of  ten 
dollars  ($10.00^  as  security  for  their 
safe  return  within  five  days  after  the 
award  of  the  contract. 

The  building  is  about  500  feet  long, 
including  the  two  wings  and  25  feet 
wide,  with  two  wings  about  44  feet 
deep  and  a  kitchen  extension  about  36 
feet  wide  and  54  feet  long.  The  re- 
modeling will  consist  of  the  general 
renovation  of  the  building  and  will  in- 
clude re-arrangement  of  partitions;  re- 
moval of  certain  walls  and  chimneys; 
replacing  damaged  stone  work  with 
concrete;  new  concrete  floors  In  certain 
other  rooms  and  repairs  to  others;  new 
wood  floors  in  certain  other  rooms;  new 
plastering;  repairs  to  roof;  new  steel 
stairs  on  veranda;  new  wood  trim; 
screens  for  all  exterior  openings;  new 
doors  and  windows,  including  frames 
and  glass;  painting  of  the  building; 
new  hardware;  re-arrangement  of  and 
additions  to  the  plumbing  system;  new 
electric  lighting  system  and  other  inci- 
dental work.  . 

The  estimated  cost  is  J35,000.00. 
R.  L.   MARTIN, 
Lieutenant   Ccmmander,   C.    E.    C,   U.   S. 

By  direction  of  Public  Works  Officer. 
(.13740)      1st   report   March   9.   1920. 


.NOTICE  TO   COXTRACTORo. 


Pursuant  to  an  order  of  the  Board  of 
Education  of  the  Fresno  City  High 
School  District,  duly  passed  and  en- 
tered in  its  minutes  of  February  six- 
teenth. Nineteen  Hundred  Twenty,  no- 
tice is  hereby  given  that  said  board  will 
receive  sealed  proposals  for  the  follow- 
ing branches  of  work: 
1.     Carpentry  work 

1.  (a)  Alternate  bid  on  No.  1  clear 
maiJle  flooring  where  pine  is  specified. 

2.  Concrete   and  cement   work. 

3.  Reinforced  steel   \vork. 

4.  Structiiriil  steel  work  and  miscel- 
laneous iron. 

r..     Ornamerital   iron   work. 

6.  Biickwork. 

7.  Lathing. 

5.  PlFstering. 
9.     Modelling. 

10.  Millwork. 

11.  Roofing    (composition). 

12.  Roofing   (tile). 

13.  Plumbing. 

14.  Heating  and  ventilating. 

15.  Electrical   work. 

16.  Ceramic  tile  work. 

17.  Patent    toilet    partition    work. 

18.  Patent  sash  hardware. 

19.  Time  clocks. 

20.  Telephone. 
.l^.     Blackboards. 

22.  Sheet  metal  work. 

23.  Painting. 

24.  I'atent  folding  partitions. 

In  connection  with  the  followins 
l>iiildings.  which  comprise  the  Fresno 
City   High   School   Group: 

(a)  Academic  Building,  including  Au- 
ditorium and  connecting  arcades  and 
Power  house. 

(b)  Arts  Building. 

(c)  Science    P.uildirg. 

(d)  Gymnasium  Building 

(e)  Shops  Building. 
(t)    Jlusic   Building. 

<g)    Agricultural   Building. 

Plans  and  specifications  are  on  file 
with  secretary  of  said  board.  Copies 
may  be  obtained  at  the  office  of  R.  p. 
Felchlin  Company.  300  Bank  of  Italy 
Building.  Fresno.  Calif. 

All  bids  must  be  in  the  hands  of  J.  R. 
Fontaine.  Secretary.  Board  of  Educa- 
tion. Fresno  City  High  School  District. 
at  his  office  in  the  High  School  Build- 
ing, Fresno.  California,  before  five  (ol 
p.  m.  on  April  eighth.  Nineteen  Hundred 
Twenty. 

A  certified  check  equal  to  ten  per 
cent  of  the  total  amount  of  bid  sulmiit- 
ted,    must    accompany    the    proposal. 


No  bids  will  be  considered  unless  sub- 
mitted on  uniform  proposal  blank  pro- 
vided for  that  purpose. 

The  board  reserves  the  right  to  award 
any  branch  of  the  work,  either  as  a 
whole  for  all  buildings  of  the  group,  or 
as  a  whole  for  as  many  buildings  of  the 
group  as  may  be  built,  or  for  each  buildi 
ing  of  the  group,   separately.. 

The  board  further  reserves  the  righ' 
to  reject  any  or  all  bids. 

All  bids  must  be  sealed  and  name  of 
bidder  and  branch  of  work  must  be 
marked  on  outside  of  envelope. 

BOARD  OF   EDUCATION. 
Fresno  City  High  .School   District. 
J.    R.    Fontaine.    Secretary. 


VOTICE    TO    COXTR.\CTOKS. 


SA\    GABRIBLi    R0.4D. 


SEALED  PROPOSALS  for  construct- 
ing or  improving  the  Kan  Gabriel  Na- 
tional Forest  Road  Project,  located 
within  or  partly  within  the  Angeles 
National  Forest.  State  of  California. 
Countv  of  Los  Angeles,  will  be  received 
by  the  District  Engineer.  Bureau  ot 
Public  Roads.  U.  S.  Department  of  Ag- 
riculture, at  886  Mills  Building.  San 
Francisco.  California,  until  2  oVIork 
P.  M..  on  the  ."th  day  of  .\iiril,  11)20.  at 
which  time  and  place  they  will  be 
publicly  opened  and  rea.l.  The  right  is 
reserved  to  reject  any  and  all  bids,  and 
none  will  be  considered  except  those 
from  contractors  ascertained  to  be  ex- 
lierienced  and  responsible. 

The  length  of  the  project  to  be  con- 
:<tructed  or  improved  is  approxir.i.-.tel v 
1.4  miles,  and  the  principal  items  of 
^vork     are     approximately     as     follows: 

Clearing  and    Grubbing.   69   stations. 

Excavation  (".>iolassip»d)  63.751  cu. 
yds. 

Finishing  earth    road.    1.39   miles. 

Concrete.   97  cu.   yds. 

Reinforcing  steel.    5.340    IWs. 

Cement    rubble  masonry.   763  cu.   vds. 

Corrugated    metal    pipe.    314    lin.   ft 

The   work    embraced    in    this  contract 

shiill  be  ompletec'  withir.   160  weather- 

,  working  day.s.    (Page   6.  Snecifications), 

The  contract  form  and  the  maps 
plans,  specifications  and  estimate  of 
nuantities  may  be  examined  by  re- 
.•■-ponsiblc  contractors  at  the  following 
addresses: 

886  Mills  Building.  San  Francisco. 
California. 

After  March  20.  1920.  Forest  Super- 
visor. 625  Federal  BIdg..  Los  Angeles. 
California, 

All  tiroposals  must  be  made  on  forms 
furnished  by  the  District  Engineer. 
Bureau  of  Public  Tloads.  in  accordance 
with  instructions  forming  a  part  of 
the  specifications  above  referred  to. 
C.    H.    SWEETSKR. 

District    Engineer. 


NOTICE  TO   CONTRACTORS. 


NOTICE   TO    CO>TR-\CTORS. 


SEM.ED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock  P.  Itl..  April  .'i,  l!>"<t.  for  the  con- 
struction of  a  State  Highway  from 
Washoe  Summit  to  0.6,t  miles  south  of 
Steamboat.  Construction  will  con- 
sist of  the  iireparation  of  subgrade  and 
laying  of  concrete  p.avement. 

Plans  may  be  examined  and  forms 
of  pro)iosal.  contract  and  snecifications 
secured  at  office  of  undersigned.  May 
also  be  examined  at  the  County  Clerk's 
office  in  Reno.  Cash  deposit  of  $1.'>.00 
with  undersigned  required  for  copy  of 
plans  which  will  be  refunded  on  their 
return  in  good  condition.  Bids  must 
be  on  iiroposal  form  of  Highway  De- 
partment and  accompanied  by  certified 
check  in  the  emiount  of  r><7r  of  the  bid. 
Right  is  reserved  to  reject  any  or  all 
bids. 
Carson  City,  Nevada. 

C.    C.    COTTRELL. 
State  Highway  Engineer. 


Bins      \V.\XTED     FOR     REMODELING 
BARRACKS. 

YOITR  attention  is  invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  futurfe  for  drawings  and  specifica- 
tion No.  4147.  covering  remodeling 
Barracks  Building  No.  53.  Marine  Res- 
ervaticn,  Navj'  Yard,  Mare  Island,  Cali- 
fornia. 

The  drawings  and  specifications  .may 
lie    ob;-.:ned    on    application    to    the   Bu- 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento.  California,  up  to 
and  including  12  M.,  Tuesday,  AprU  1.1, 
1020,  said  bids  to  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  complete  furnishing 
.■\nd  irstalling  of  Two  Gearless  Trac- 
tion Passenger  Elevators  in  the  San 
Francisco  State  Building,  Civic  Center, 
San  Francisco.  California.  in  accor- 
dance with  the  plans  and  specifications 
therefor,  copies  of  which  specifications 
may  be  obtained  on  application  to  the 
State  Department  of  Engii;eering.  Sac- 
ramento. California;  full  detailed  plans 
of  this  building  may  be  seen  at  the  of- 
fices of  Bliss  and  Faville.  Architect-s. 
Balboa  Building.  San  Francisco.  Cali- 
fornia 

Said  bids  must  be  submitted  on  fomi« 
furnished  by  'he  State  Department  of 
Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each   bid. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

(SIGNED)  W.  F.  McCLURE. 

State  Engineer. 


NOTICE   TO    CONTRACTORS. 

SEALED  PROPOSALS  for  construct- 
ing the  Somes  Bar  Bridge  across  the 
Salmon  River  in  the  Klamath  National 
Forest.  Siskiyou  County.  California, 
will  be  received  by  the  District  Engi- 
neer. Bureau  of  Public  Roads.  U.  S.  De- 
partment of  Agriculture,  at  886  Mills 
BIdg..  San  Francisco.  Cal..  until  2KIO 
P.  M.  o'clock  on  the  2flth  d»r  of  March 
1920.  at  whiclf  time  and  place  they  will 
be  publicly  opened  and  read.  The  right 
is  reserved  to  reject  any  and  all  bids, 
and  none  will  he  considered  except 
those  from  contractors  ascertained  to 
be  experienced  and  responsible. 

The  location  is  about  V2  mile  below 
Somes  Bar  and  8  miles  above  Orleans. 
on  the  Klamath  River  Road.  It  is 
about  77  miles  froiri  Trinidad.  the 
terminus  of  the  N.  W.   P.  Ry. 

The  work  consists  of  erecting  a 
steel  truss  on  concrete  pier  and  abut- 
ment, with  70  ft.  of  timber  trestle  ap- 
proach. The  principal  items  are  1-16'r 
steel  truss:  77  cu.  yds.  Class  A  Con- 
crete: 70  cu.  yds.  of  Class  B  Concrete; 
3  0  M.   B.   M.  lumber. 

A  road  was  constructed  last  year 
f'-om  Orleans  to  a  point  %  mile  from 
the  bridge  and  a  contract  has  been 
let  for  the  section  extending  from  this 
poini  to  the  Salmon  River  and  on  up 
Iho'  Klamath.  Work  has  been  started 
on  this  contract  and  instructions  given 
the  contractor  to  begin  at  this  end  so 
a:-;  to  open  the  road  up  to  the  bridge 
site  as  soon  as  possible.  This  will 
open    up    the    loud    to    the    bridge    site 
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jrobably  hv  May  I.  l!'2n,  and  the  road 
will  be  kept  open  during  the  con- 
struction .season.  »     „,  • 

The  work  embraced  in  this  contract 
shall  be  completed  within  200  weather 
working  days.  

The  contract  form  and  the  maps, 
plans,  specifications,  and  estimates  ol 
[luantities  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses  „  „„, 

886  Mills  Bldg..  San  Francisco.  Cal. 
Forest    Supervisor.    Orleans.    Cal. 

All  proposals  must  be  made  on  form. 
and  in  accordance  with  instructions. 
forming  a  part  of  the  specifica.ions 
above  referred  to.^     ^     SWEBTSEU. 

District   Engineer. 


plumbing  system:  new  electric  lighting- 
system,  and  other  incidental  work. 
Drawings  and  specification  No.  4147 
may  be  obtained  on  aplication  to  the 
bureau  or  to  the  commandant,  navy 
yard.  Mare  Island.  California.  Deposit 
of  a  check  or  postal  monev  order  for 
$10.00.  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  is  required 
as  security  for  the  safe  return  of  the 
drawings  and  specification  within  five 
days  after  the  award  of  contract.  C. 
W.  PARKS,  Chief  of  Bureau.  February 
20,    1920.  (tf) 


HETCH  HETCHY  TUNNEL 
BIDS  WANTED. 

■«'orU.s    Board     Approves    Spcciflcatioil« 

niKl  Bids  Ordered     Received     up  to 

April   21,  1920.      Street  Work 

Contracts  Awarded. 


DEPAHTMEBfT   OF   HIGHWAYS. 

MATERI.4^LS    FOB     STATE    HIGHWAY 
CONSTBl  t'TION. 


•BlILDl^G       OPER,\TIONS    FOR       192« 

ARE    ESTIMATED    AT    THREE 

BILLIONS. 


NOTICE    TO    BIDDERS. 

SE.\LED  PROPOSALS  will  be  re- 
ceived by  undersigned  until  2:00  o'clock 
P.  M.;  ApHl  5,  1920.  for  the  f"rnish.ng 
of  the  following  materials  for  State 
Highway  construction: 

70  000  barrels  Portland  Cement  in 
cloth  bags.  f.  o.  b.  cement  mills 

Specifications  may  be  obtained  at  ot- 
fice  of  undersigned. 

Right  is  reserved  to  rejert  any  oi   an 

'''''*'•  C     C.    COTTRELL. 

State   Highway   Engineer. 
Carson  City.  Nevada. 
(33672)         B      

RIDS    W^^NTED    FOR    B.4RBACKS 
"  BUILDINGS 

ATTENTION  is  invited  to  the  fact 
that  proposals  will  be  opened  m  the 
near  future  for  Drawing  and  Specifica- 
Uon  No.  40S6.  covering  Barracks  Build- 
ing   Naval  Ammunition  Depot,  Kuahua, 

"r^'Af^.'In^-^^.  specification    may 

?lau°'>lS'"^?as°h"in|?or^I^:°C..'°or^YV^/ 
commandants  Navy  Yard,  Mare  Island, 

Calif.,  and  Naval  Station.  Pearl  Harbor 
T  H,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00),  as  security  for  their  saie 
rt"rn  within  five  days  after  the  award 

"'A'^rameTullding  is  to  be  constructed 
for  use  as  barracks  for  20  marines  The 
building  will  rest  on  concrete  footings 
and  will  have  drop  siding  on  the  exte- 
Hor  walls,  sheathed  ^5'"'°^  Pfft'tions 
»n.d  ceilings,  wood  shingle  rooi 
screened  porches  and  exterior  open- 
ings and  plumbing  and  electric  light- 
irll  svstems  The  barracks  will  be  U 
shipYd 'in  Plan  and  will  have  aPProxi- 
mately  2700  square  feet  o£  fioor  area 
not  including  porche^.  ^  j^^j^^IN, 
Lieutenant  Commander,  C.  E.  C,  U.  S. 
Brdirection  of  Public  Works  Officer. 
NOTICE   TO    CONTR.-VCTOBS. 

SEALED  PROPOSALS,  ("horsed 
"Proposals  for  Remodeling  Bai  racks 
Bu^Ming.  Mare  I>^l<^"a..,V"''f°:'''eivfd  a't 
flcation  No.  4147."  will  ''Vo  ^.TNavv 
the  Bureau  of  Yards  and  Docks.  Navy 
Department.  Washington,  D.  t..  »ntn 
tno  o'clock  P.  M.,  March  31,  l»-0,  ana 
IrVePublic  works  Office  Navy  Yard^ 
Mare  Island.  California  until  "  » <-'»^^ 
A  M..  of  the  same  date,  and  tnen  anu 
there  publicly  opened,  for  remodeling 
he  two-story  barracks  building^  No.  53, 
at  the  Marine  Reservation  navy  yard 
Mare  Island,  California.  The  Ijuilding 
is  about  500  feet  long,  including  the 
two  wings  and  26  feet  wide,  with  two 
wings  about  44  feet  deep  and  a  kitchen 
extension  about  33  feet  wide  and  54 
feet  long.  The  remodeling  will  cons'lt 
of  the  general  renovation  of  the  buua- 
Ing  and  will  include  rearrangement  of 
nartitions:  removal  of  certain  walls 
and  chimneys;  replacing  damaged 
stonework  with  concrete;  new  concrete 
fioors  in  certain  rooms  and  repairs  to 
others;  new  wood  floors  in  certain 
other  rooms;  new  plastering;  repairs  to 
roof;  new  steel  stairs  on  veranda;  new 
wood  trim:  screens  for  all  exterior 
openings:  new  doors  and  windows,  in- 
cluding frames  and  glass;  painting  of 
the  building;  new  hardware;  rear- 
rangement    of,    and    additions     to,     the 


The  total  value  of  building  permits 
tor  January,  1920,  is  $117,747,298  for 
193  cities,  as  against  a  total  of  $21,732,- 
529  for  the  ^ame  cities  in  January, 
1919,  or  a  gain  of  over  440  per  cent,  ac- 
cording to  "The  American  Contractor" 
of  February  14th.  Last  year's  January 
figures  showed  a  12  per  cent  falling  olf 
from  the  January  activities  of  1918.  so 
that  the  gain  of  440  per  cent  of  this 
year  is  not  as  enormous  as  would  at 
first  appear.  Yet  the  record  is  high, 
considering  especially  the  obstacles 
which  are  to  be  faced  this  year,  as  well 
as  in  the  beginning  of  1919.  "The 
American  Contractor"  says:  "In  spite 
of  lack  of  investment  money,  adequate 
supply  of  labor,  and  a  serious  dearth 
of  materials,  there  seems  to  be  an  early 
bucking  into  the  problems  of  1920.  it 
ofl^cial  figures  for  permits  and  statistics 
for  contracts  awarded  are  any  cri- 
terion." 

January  building  operations  as  a  rule 
out-distance  1919  averages,  especially 
in  the  territory  east  of  the  Missouri 
and  north  jt  the  Ohio  river,  in  the  New 
York  district,  and  in  the  Northwest. 
New  England  falls  somewhat  behind 
the  1919  average  and  the  Central  West 
(comprising-  Illinois,  Indiana,  Iowa, 
Wisconsin,  Michigan,  etc.)  shows  a 
slight  recession  from  the  monthly 
average  for  1919.  Ordinarily  the  month 
of  January  shows  but  little  activity  in 
comparison  with  months  later  in  the 
year,  the  amount  of  building  con- 
tracts in  that  month  running  normally 
to  only  5  or  6  per  cent  of  the  year's 
total.  With  so  large  a  figure  for  Jan- 
uary the  estimate  of  $3,000,000,000  for 
the  year's  total  of  contracts  seems 
likely  to  be  fulfilled. 


.*    MILLION    DOLL.^RS   IN    AMERICAN 
DRUGS. 


The  American  Red  Cross  gave  out- 
right $1,000,000  to  purchase  drugs  and 
other  medical  supplies  for  French  sol- 
diers, during  the  dark  days  of  the  war, 
when  the  French  Red  Cross  found  it- 
self unable  to  provide  for  the  780,000 
wounded  men  lying  ill  in  the  hospitals. 
This  is  only  part  of  the  assistance  ren- 
dered the  French  women  war  workers 
by  the  American  organization,  accord- 
ing to  Countess  d'Haussonville,  a 
prominent  French  woman. 

On  the  occasion  of  the  closing  of  the 
war  time  co-operative  arrangement  be- 
tween the  Fiench  and  the  American 
organizations  the  Countess  declared 
that  the  work  of  the  ten  thousand 
French  women  who  cared  for  France's 
three-quarters  of  a  million  wounded 
men  would  have  been  impossible  save 
for  American   aid. 


San  Francisco.  March  20.  1920. 
April  21st  is  the  date  set  by  the 
Board  of  Public  Works  to  consider  bids 
for  the  construction  of  acqueduct  tun- 
nels in  the  Mountain  Di'-'islon  of  the 
Heteh  Hetchy  project,  under  Contract 
No.  77.  specifications  for  the  work 
having  been  completed  by  M.  M. 
O'Shaughnessy.   City   Engineer. 

The  contract  covers  the  portion  of 
the  acqueduct  between  Early  Intake 
and  Priest  Portal,  a  distnace  of  18.3 
miles. 

The  tunnels  already  excavated  by  the 
city  in  this  division  aggregate  about 
2.5  miles.  The  balance  of  the  tunnels 
is  to  be  excavated  by  the  contractor 
and  all  of  the  tunnels  excavated  by 
him.  as  well  as  those  already  exca- 
vated by  the  city,  are  to  be  lined  with 
concrete  by  the  contractor,  except  as 
provided  under  the  alternative  proposi- 
tion, under  which  portions  of  the  tun- 
nels may  be   left   unlined. 

Provision  is  made  in  the  specifica- 
tions and  proposal  for  a  division  of 
the  work  into  two  sections,  if  such  di- 
vision be  found  to  be  the  best  financial 
interests  of  the  city.  The  divisions  are 
as  follows: 

Contract  77-A — Covering  the  acque- 
duct between  Early  Intake  and  the 
south  fork  of  the  Tuolumne  River,  4.5 
miles. 

Contract  77-B — Covering  the  acque- 
dnuct  between  the  south  fork  of  the 
Tuolumne  River  and  Priest  Portal.  13.8 
miles. 

Bonds  for  the  work  have  been  fixed 
as  follows: 

Contract   No.    77.    $800,000. 
Contract  No.  77-A.  $200,000. 
Contract  No.   77-B.    $600,000. 
In  accordance  with  the  requirements 
of  the  City  Charter,  an  additional  bond 
in  the  sum  of  not  less  than  one-half  of 
the  total  amount  payable  by  the  terms 
of  the  contract  is  required. 

The  Board  at  its  session  yesterday 
awarded  contracts  for  street  improve- 
ments as  follows: 

G.  E.  McHugh,  at  $1,512.53  for  the 
construction  of  sidewalks  in  Taraval 
street  between  16th  and  20th  avenues. 

Eaton  &  Smith,  at  $23,075.98.  for  the 
improvement  of  Quesada  street  be- 
tween Railroad  and  Newhall. 

State  Improvement  Co..  at  $8,655.50, 
for  improvement  of  Ramsell  street  be- 
tween Holloway  and  Garfield;  also  for 
improvement  of  Corbett  avenue  be- 
tween Hattie  and  Ord  at  $1,816.96. 

The  bid  of  the  State  Improvement 
Company  at  $206  fo'i-  the  construction 
of  25  lineal  feet  of  concrete  curbing 
and  450  square  feet  of  asphalt  pave- 
ment was  rejected  by  the  Board. 


REDDING,  Shasta  Co..  Cal. — The  elec- 
tion held  to  vote  bonds  of  $93,000  to 
finance  construction  of  a  new  grammar 
school   building   failed   to   carry. 

Architect  Geo.  C.  Sellon  of  Sacra- 
mento was  selected  to  prepare  the 
plans. 
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BUILDING   CONTRACTS 


San  Francisco  County 

Ko. 

Onner 

Coiitrnotor 

Amt. 

640 

Blaek 

Owner 

900 

690 

Johnson 

Owner 

500 

691 

Allred 

Owner 

7000 

692 

Cazneaux 

Owner 

500 

693 

Hamburger 

Owner 

500 

694 

Har\'ey 

Crothers 

500 

695 

Hind 

Pasqualetti 

4707 

696 

Fist    Xafl 

Holland 

5790 

697 

Skelly 

Owner 

5000 

698 

Western    Pipe 

Matthies 

3395 

699 

Johnson 

Owner 

3000 

700 

Montenegro 

Owner 

700 

701 

Berkshire 

Owner 

40000 

702 

Home   Ldy. 

Fennoll 

25184 

703 

Same 

Same 

10700 

704 

Balfour          S. 

P.   Comp.   Air 

4420 

705 

Balfour 

Elec.  Sup. 

5307 

706 

Balfour 

\mer  ("on   Co 

4296 

70Y 

Bohls 

Steiger 

1600 

708 

Anderson 

Anderson 

2500 

709 

Bertrand 

Fulton 

500 

710 

Broderick 

Owner 

900 

711 

Nelson 

Nelson 

8000 

712 

Pac.    State  Contr          Owner 

2000 

713 

Jap.    M.    Msn 

Cuthbertson 

500 

714 

Bologna 

Owner 

800 

715 

Bartlett 

Merritt 

6000 

716 

Castagne 

Bourdieu 

7140 

717 

Moran 

Smith 

2000 

718 

Steiger 

Pattinson 

500 

719 

Olsen 

Olsen 

2000U 

720 

Johnson 

Johnson 

2800 

721 

Gensler 

Branch 

7000 

722 

Brown 

Owner 

10000 

723 

Get 

Watson 

769 

724 

Labory 

Watson 

1000 

725 

Ham 

Savage 

3000 

726 

Ham 

Savage 

6000 

727 

McCormick 

Smith 

1788 

7  2S 

Vignola 

Smith 

1303 

729 

Presb.   Bk.   St 

ore    Leonhart 

500 

730 

Romey 

Steiger 

731 

Bercovich 

Home 

6690 

732 

Western    Pipe 

Matthies 

3395 

733 

Newman 

Owner 

940 

734 

Moehrle 

Owner 

500 

735 

Cohn 

Glahn 

1944 

736 

Cowell 

Vogt 

35488 

PERMITS. 

(690)      NO.     516     BERUN.       Add     four 

rooms   for  dwelling. 
Owner — C.   L.   Johnson,   516   Berlin,   San 

Francisco. 
Architect — None. 

COST,    $500 


DWELLING 

(691)  NW  MERCED  250  NE  Kensing- 
ton. Two-story  and  basement  frame 
dwelling. 

Owner — C.  S.  Allred.  150  Onondaga 
Ave.,  San  Francisco. 

Architect — None. 

Day's   work.  COST,    J7,000 


ALTERATION 

(692)      SW      POLK        AND      JACKSON. 
Changes  on  front  for  auto  salesroom. 
Owner — W.   C.   Cazneaux,   1315  Jackson, 
San   Francisco. 

COST,    $500 


ADDITION 

(693)      NO.   135   TWENTY-THIRD   AVE. 

Add   one   room  for  pantry. 
Owner — H.    Hamburger,    135    23rd   Ave., 

San  Francisco. 
Architect — None. 

COST,  $500 


Add 


ADDITION 

(694)      NO.    1378      THIRD      AVE. 

sleeping  porch  to  dwelling. 
Owner— W.  K.   Harvey,   1378  23rd   Ave., 

San  Francisco. 
Architect — None. 

Contractor — F.  Crothers,  1426  10th  Ave., 
San  Francisco. 

COST,   $500 


Architect — ^None. 

Contractor — L.   H.  Stevenson,  45  Worth 
St.,   San   Francisco. 

COST,    $2670 
NOTE:      Recorded    contract    reported 
March  15,   1920.     No.  688. 


RKCORDKD. 

FOUNDATIONS,   ETC. 

(695)        COM.    306-2   S  I.slais  and   690   E 
Third    S    lOOxE    50.      Reinforced    con- 
crete   foundations,      concrete     sumps 
and    concrete    flooring   for   vegetable 
oil  plant. 
Owner — Hind    Rolph    &    Co.,    230    Cali- 
fornia St.,  San  Francisco. 
Engineer — C.    A.    Watts,    24    California 

St..  San  Francisco. 
Contractor — Jos.  Pasqualetti  (as  Ameri- 
can Concrete  Co.),  Humboldt  BanR 
Bldg.,  San  Francisco. 
Filed  Mar.  15,  '20.     Dated  Mar.  13,  '20. 

On   10th   of  each  month 75'^, 

Usual    35   days 25^,: 

TOTAL  COST,  $4707 
Bond.  $4707.  Surety,  Maryland  Casu- 
alty Co.  Limit.  45  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


GRADING,   ETC, 

(696)  W  MONTGOMERY  75  N  Post  W 
160xN  100.  Grading,  excavating, 
bulkheading,  shoring  up,  etc.,  for  ad- 
dition to  building. 

Owner — The     First    National     Bank     of 
San    Francisco. 

Architect — C.     E.      Gottschalk.      Phelan 
Bldg.,    San   Francisco. 

Contractor — J.    P.     Holland,    550    Third 
St.,  San  Francisco. 

Filed  Mar.  15,  '20.     Dated  Mar.  15,  '20. 

Grading    done    $2500 

On  acceptance 184U 

Usual    35    days,    25% 1450 

TOTAL  COST,   $5790 

Bond,    $2895.       Surety,    Fidelity    &    De- 
posit Co.   of  Maryland.     Limit,  20  days. 

Forfeit,    $50.      Plans   and    specifications 

nled. 


OFFICE 

(697)      N  MISSION  77-6  B  Third.     One- 
story  Class  "&'   transfer  ofi[ice. 
Owner — Skelly   Estate   Co,    68   Post   St., 

San  Francisco. 
Architect — Matthew   O'Brien,     68     Post 
St.,   San   Francisco, 

COST,    $5000 


ALTERATIONS 

(698)      NO.    444   MARKET  ST.      Remove 
present     and     erect    new     partitions; 
other  changes   for  offices. 
Owner — Western    Pipe   &    Steel   Co.,    444 

Montgomery   St.,   San   Francisco. 
Architect — J.   R.   Miller,   213  Lick  Bldg., 

San  Francisco. 
Contractor — H.    Matthies,      180      Jessie 
St.,  San   Francisco. 

COST,    $3395 


DWELLING 

(699)      W    PLYMOUTH      AVE.      275      N 

Grafton.     One  and  one-halt  story  and 

basement  frame   dwelling. 
Owner. — Nels     P.     Johnson,     223    Louis- 
burg  St.,  San  Francisco. 
Architect. — None. 
Day's    work.  COST,    $3000 


DWELLING 

W    NEWHALL   75    S    McKinnon.      One- 
story   and   basement   frame   dwelling. 
Owner — A.   J.   Widman,   1701   McKinnon 
Ave.,  San  Francisco. 


ALTERATIONS 

(700)  NO.  93  THIRD  ST.  New  store 
windows  for  store. 

Owner — A.  C.  Montenegro,  1001  Winsor 
St.,  Oakland. 

Architect — None.  „    .„„^ 

Day's  work.  COST.   $700 

ALTERATIONS  .    „    „    „ 

(701)  W  JONES  122-6  S  Sutter.  Re- 
pairs and  alterations  to  flve-story 
and  basement  Class  "C"  apartment 
house.  „ 

Owner — Berkshire  Apartment  Co., 
Stanford  Court  Apts.,  S.  P. 

Architect — Lewis  M.   Gardner,   942  Pine 

St.,   San   Francisco.  .,„„„„ 

COST,  $40,000 


ALTERATIONS 

SE    POLK    AND    SACRAMENTO.      New 

store  front;  Klingstone  floor. 
Owner — S.    Haber,    119   Montgomery   St., 

San   Francisco. 
.Architect — C.   S.   McNally,   23  Woodland 

Ave.,  .San  Franci.sco. 
Contractor — J.    J.    Heaphy,    51      Trinity 
St.,   San   Francisco. 

COST,  $2850 
NOTE: — Recorded    contract    reported 
March  15.  1920,  No.  689. 

RECORDED. 

BRICK  BUILDING 

(702)      W   HOFF    158    N   17th    67-6x88-4. 

E.\cavation,  brick  work,  concrete  and 

carpenter    work    for    two-story    brick 

building. 

Owner — Home    Laundry    Co.,    3338    17lh 

St..   San   Francisco. 
Architect — Theo.   W.   Lenzen.  Humboldt 

Bank  Bldg.,  San  Francisco. 
Contractor — Fennell      &    Persson,       180 

Jessie  St.,  San  Francisco. 
Filed  Mar.  16,  '20.     Dated  Mar.  15,  '20. 
E.xcavation    completed    and    first 
story    walls    ready    for    2nd    fioor 

Joists    $5500 

Brick    walls    up,    2nd    floor    joists 

set  and   roof  trusses  set 6500 

Completed    and    accepted 6888 

36    dnyB   after 6296 

TOTAL  COST,  $25,184 
Bond,  $12,600.  Surety,  Fidelity  &  De- 
posit Co.,  Limit,  60  days.  Forfeit,  none. 
Plans  and  specifloations  filed. 


EXCAVATION.    ETC 

(703)  N  SEVENTEENTH  172-6  E  Val- 
encia 25"110.  Excavation,  concrete, 
brick,  carpenter  work.  etc..  for  part 
one-story  and  part  two-story  build- 
ing. 

Owner — Home    Laundry    Co..    3338    17th 

St.,  San  Francisco. 
Architect — Theo.   W.   Lenzen.   Humboldt 

Bank  Bldg..  San  Francisco. 
Contractor — Fennell      &      Persson,    180 

Jessie  St.,  San  Francisco. 
Piled  Mar.   16,  '20.     Dated  Mar.   15.  '20. 
Excavation    completed    and    brick 
wall.s    readv    for    2nd    floor    joists 
&   roof  Joists  of  1st   story  part. $2800 
Enclosed   and   roofs  completed..    2500 

Completed  and  accepted 2725 

."16   days    after 2675 

TOTAL  COST,  $10,700 
Bond.  $5350.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  60  days.  Forfeit,  none. 
Plans  and  specifications  filed. 

OFFICE    BUILDING 

(704)  SE  CALIFORNIA  &  SANSOMK 
S  89xE  129-9%.  Vacuum  cleaning 
system  for  12-story  Class  "A"  office 
building'.  I 

Owner^The    Balfour    Guthrie    Invest- 
ment Co.  by  P.  J.  Walker  Co..  Agt.. 
Monadnock  Bldg..  San  Francisco. 
Architect — Geo.      W.    Kelham.      Sharon 

Bldg.,  San  Francisco. 
Contractor — San   Francisco  Compressed 
Air    Cleaning    Co.,    397    Sutter    St., 
San   Francisco. 
Filed  Mar.  16,  '20.     Dated  Feb.  27,  '20. 

Piping  system  installed 50% 

Completed  ■  and    accepted 25% 

Usual    35    days 25% 

TOTAL  COST,  $442u 
Bond,  $2210.  Surety,  The  Fidelity  & 
Casualty  Co.  Limit,  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 

(705)  FURNISH  &  INSTALL  OPERAT- 
ing  checking  and  interlocking  de- 
vices on  4  passenger  and  49  E  S 
hangers    on    above. 

Contractor — Elevator  Supplies  Co.,  Inc., 

184  Fifth  St.,  San  Francisco. 
Filed  Mar.   16.  '20.     Dated  Mar.  11,  '20. 

Completed   and   accepted 75% 

Usual    35    days 26"% 

TOT.\L  COST,  $5307 
Bond,  $2654.  Surety,  The  Fidelity  & 
Casualty  Co.  of  New  York.  Limit,  as 
rapidly  as  possible.  Forfeit,  none. 
Plans  and  speciScations  filed. 
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CONCRETE  FOUNDATION,  ETC. 

(706)  COM.  306.2  S  ISLAIS  and  640  E 
Third  S  lOnxE  50.  Reinforced  con- 
crete foundations,  retaining  walls, 
pipe  trenches,  sumps  and  concrete 
yard  flooring.  „   , 

Owner— BaHour  Guthrie  &  Co..  350  Cal- 
ifornia St..  San  Francisco. 
Engineer— C.   A.  Watts,     24     California 

St..  San  Francisco. 
Contractor — James        Pasqualetti        (as 
American  Concrete  Co.),  Humboldt 
Bank  BIdg.,  San  Francisco. 
Filed  Mar.  16,  '20.     Dated  Mar.  16,    20 

On    5th    of    each    month 25% 

Usual   35   days ."5% 

TOTAL  COST,  $4296 
Bond,    »4296.      Surety,    Maryland    Casu- 
alty   Co.      Limit.    45   days    after    noti- 
fication   to    start    work.      Forfeit,    none. 
Plans  and  specifications  filed. 

ALTER  AND  ADD  _    ^^ 

(707)  NO  1543  HAIGHT  bet.  Ashbury 
and  Clayton.  Alterations  and  addi- 
tions of  building  into  a  market. 

Owner — H.  Bohls,  290  Fremont  St..  San 

Francisco. 
Architect— None.       , 

Contractor— H.    Steiger,    331      27th    St,. 
San  Francisco.  ^  ,e   .oa 

Piled  March  16,  '20.  Dated  March  15.   20. 
Concrete        wall        finished      a,nd 
woodwork    in    front    ready    for 

plaster    ♦"" 

Plaster  on  and  tile  set *«" 

Plate    glass    installed    ««« 

work  finished  •  •  ^o;!,-^^  cOSTVJieOO 
Bond,  Sureties,  Forfeit,  Limit,  none.  No 
plans  or  specifications  filed. 

PERMITS. 

FRAME  DWELLING       „,    „  „ 

(708)  W  ANDERSON  25  N  Tompkins. 
One  and  one-half-story  and  basement 
frame  dwelling.- 

Owner— Axel    Anderson,    478      Anderson 
St.,  San  Francisco. 

^ry^J^rT.^^"'; COST,  ,2500 

ALTERATIONS 

(709)  NO.  602  FRONT  ST.     Alter  store 

Owner— Bertrand    Seed    Co.,    600    Front 

St.,  San  Francisco. 
Architect — None.  „       „„,  x-, 

Contractor— G.  H.  Fulton  Co..  301  Front 

St.,  San  Francisco.  

COST,  $500 

ALTERATIONS  ^„  ^ 

(710)  NO.  1041  LEAVENWORTH.  Cut 
in  entrance  doors:  add  3  baths  and 
kitchens  for  apartments. 

Owner — Broderick,    Premises. 

^IX'-^IV^'"''- COST,    $900 

FRAME  DWELLING              ^,  „      . 

(711)  B  MIRAMAR  331  N  Eastwood 
Drive.  One-story  and  basement 
frame  dwelling. 

Owner Nelson     Bros.,     1375     Plymouth 

Ave..  San  Francisco. 
Architect— Chas.  K.  Strothoft,  227C  15th 

St..   San  Francisco.  ,„„„„ 

Day's  work.  COST,   $8000 


Arrchitect — Geo.   M.   Merritt.   3015   Geary 

St.,  San  Francisco. 
Contractor — Geo.  M.  Merritt.  3016  Geary 

St.,  San  Fr?-icisco. 

COST,  $6000 


ALTERATIONS 

NO.    1543    HAIGHT    ST.      Change    store 
front  and  construct  retaining  wall  in 
rear. 
Owner — H.    Bohls,      1738    Fell   St..      San 

Francis'o. 
Architect — None. 

Contractor — H.  Steiger,  1564  Haight  St., 
San  Francisco. 

COST.   $1600 
NOTE: — Recorded  contract     reported 
March  17.  1920,  No.   707. 


ALTERATION 

(723)     NO.    614    BROADWAY.      Change 
restaurant   front;  cement  floor;  ereot 

T.  &   G.   partitions,  etc. 
Owner — Lew  Get,   Premises. 
Architect — None. 

Contractor — Daniel      Watson.      39      St. 
Anne   St.,   San   Francisco. 

COST,    $769 


FRAME    BUILDING 

(716)  N  EIGHTEENTH  125  E  Mission 
E  24xN  92.  All  work  for  a  two-story 
frame   building   (store  and  flat). 

Owner — Jos    Castagne,    3146      18th      St., 
San  Francisco. 

Architect— Gustave   Stahlberg.   Flatiron 
Bldg..  San  Francisco. 

Contractor — Bourdieu  &  Lauchere,     807 
Potrero  Ave.,  San  Francisco. 

Filed  March  17,  '20.  Dated  March  9,  '20. 

2nd   story   Joists   in   place    $1428 

Brown    coated    1428 

Sash    and    millwork    set    1428 

Completed  and  accepted   1428 

Usual  35  days   1*28 

TOTAL  COST.   $7140 

Bond,  $3570.     Sureties.  J.  Collins  and  M. 

Mazeris.        Forfeit,      none.      Limit,      90 

days.     Plans  and  specifications  filed. 
NOTE:      Permit    reported    March    11, 

1920,  No.   639. 


ASPHALT  PLANT  .„.^^ 

(712)  SW  PAULDING  AND  ARAGO 
Aves.     Construct  asphalt  plant. 

Owner — Pacific    States    Constr.    Co.,    306 

Call  Bldg.,  San  Francisco. 
Architect — None. 
Day's   work.  COST,    $2000 

ADDITION 

(713)  NO.  1371  PINE  ST.  Add  sleep- 
ing porch  to  dwelling. 

Owner — Japanese      Methodist      Mission, 
1359   Pine   St.,  San   Francisco. 

Architect — None. 

Contractor — Thos.  A.  Cuthbertson,   1766 
12th  Ave..  San  Francisco. 

COST,    $500 

UNDERPIN  DWELLING 

(714)  NO.  2741  TAYLOR.  Move  store 
and  dwellings;  underpinning,  con- 
crete floor,  etc. 

Owner — U.  Bologna.  Premises. 
Architect — Paul      F.    De      Martini.    2123 

Powell  St..  San  i'rancisco. 
Day's    work.  COST.    $800 


FRAME  FLATS 

(715)      E    TENTH      AVE    150    S      Geary. 

Two-story    and    basement    frame    (2) 

flats. 
Owner — Florence       C.       Bartlett,       4002 
Geary  St.,  San  Francisco. 


FRAME  DWELLING 

(717)      SW   AVALON      AND      MADRID. 
One-Story  and  basement  frame  dwig. 

Owner — "William  Moran,  402  Avalon  St  , 
San   Francisco. 

Architect — Grant    E.    Smith,    2697    Mis- 
sion St.,  San  Francisco. 

Contractor — Grant    E.    Smith,    2697   Mis- 
sion St.,  San  Francisco. 

COST,    $2000 


ADDITION  „^,, 

(718)    SE  EIGHTEENTH  AND  FOLSOM 

One-story  addition  to  foundry. 
Owner— Steiger  &      Kerr,   2201      Folsom 

St.,   San   Francisco. 
Architect — None. 

Contractor — J.   Pattinson,  925   The  Ala- 
meda, Berkeley. 

COST,  $500 


DWELLINGS 

(719)      W  FAXON   AVE   122.   158.   195   & 
227  S  Wildwood.     Four  one-story  and 
basement  frame  dwellings. 
Owner — Amanda      A.    Olsen.    68      Santa 

Ynez  Ave.,  San  Franol80». 
Architect — H.  C.   Baumann.   251   Kearny 

St..  San  Francisco. 
Contractor — O.     Olsen,     68     Santa    Ynez 
Ave.,  San  Francisco. 

COST,   $5000  each 


ALTERATION 

(724)     NO.      1656      CALIFORNIA.      Re- 
move   wood    floor    and    replace    with 
tile. 
Owner — F.   Labory.  Premises. 
Architect — None. 
Contractor — Daniel      Watson.      39      St. 

Anne  St..  San  Francisco. .,„„» 

COST.  $1000 


FRAME  DWELLING  ^.„,, 

(720)  NE  HOWTH  AND  MT.  VERNON 
One-story       and       basement       frame 

Owner — Louis  Johnson,   2260   19th  Ave., 

San    Francisco. 
Architect — None.  .„„„„ 

Day's    work.  COST,    $2800 

PERMITS, 
CLASS  "C"  BUILDING  ^„ 

(721)  SW  HOWARD  AND  CAROLINE 
41.4  on  Howard  by  100  on  Caroline. 
All  work  for  one-story  Class  "B" 
building. 

Owner — J.   Gensler.  • 

Architect — None. 

Contractor — Branch       &      Coffer.      Mills 

Bldg.,  San  Franci-sco. 
Filed  Mar.  18.  '20.     Dated  Mar.  — ,  '20. 

Payments    as    work    progresses.. 
TOTAL  COST  not  to  exceed   $7000;  con 

tractor  lo  receive  $300. 
Bond.   $3500.     Surety,  American  Indem- 
nity Co.     Limit,  40  days.     Forfeit,  none. 
Plans   and   specifications   filed. 

NOTE — Permit  also  applied  for  today 


DWELLING  ,     . 

(725)      SW  GEARY  AND  35th  Ave.  One- 
story  and   basement   frame   dwelling. 
Owner — C.   E.  Ham,   1053   Bush  St.,   San 

Francisco.  „         ^  .„,j 

Architect — C.  O.  Clausen.  Hearst  Bldg., 

San  Francisco. 
Contractor— W.    A.    Savage,      346      23rd 

Ave.,  San  Francisco.  .„  „„» 

COST,   $3,000 


me?^  w'^THIRTY-FIFTH   AVE,    31    & 

65-6    S    Geary.      Two    one-story    ana 

basement   frame  dwellings. 

Owner— C.   E.   Ham.   1053  Bush  St.,  San 

Francisco.  „  ti  -_t 

Architect — C.      O.        Clausen,        Hearst 

Bldg.,  San  Francisco. 
Contractor— W.    A.    Savage,      346      23rd 
Ave.,  San  Francisco. 

COST,  $3,000  each 


'^,%^  ^O^'st'-I^S  70  SHORT  ST. 
Move  two  dwellings;  construct  con- 
crete  foundations,   etc. 

Owner— Genevieve        F.  McCorraick, 

ArchitI™— u'  M.  Gardner,  942  Pine  St., 

San  Francisco. 
Contractor— H.  W.  Smith,     632     Falcon 

Ave.,  San  Francisco.        ^^^^    ^^^^^ 


ALTERATIONS  .        ^       „.    _ 

(728)  NO.  76  SHORT.  Raise  dwelling 
9'  7";  build  new  basement  and  foun- 
dation  walls.  .       „         .   „„ 

Owner— Frank    Vigno.a,    Premises. 
Architect— L.  M    Gardner,  £42  Pine  St.. 

San  Francisco.  „    „   , 

Contractor— H.    W.    Smith.    632    Falcon 

Ave..   San   Francisco.      ^^^^    ^^^^^ 

ALTERATIONS 

(729)  NO.  278  POST  ST.  Construct 
walls,  install  doors  and  move  ana 
reset  shelving. 

Lessee — Presbyterian    Book    Store,    ilS 

Post  St..  San  Francisco. 
Architect — None.       .  ,„,„„ 

Cont^aclor-B.  Leonhart,  San^Anselmo. 


PEHMITS. 

(722)  S%v'  ALABAMA  AND  ARMY. 
Two-story  and  basement  frame  (4) 
flats.  „„,,     „ 

Owner — Ward   C.   Brown.      2945    Harri- 
son St..  San  Francisco. 

Architect- None,  ,,„„„« 

COST,  $10,000 


MARKING    ROOM  „    ^    ,,    ,         ,„ 

N    SEVENTEENTH    172-6    B    Valenc  a. 
Part  one  and  two-story  brick  mark- 
ing room   for  laundry. 
Owner— Home    Laundry    Co.,    3333    17th 

St..  San  Francisio. 
Architect— Theo.   W.   Lenzen.  Humboldt 

Bank   Bldg.,    San    Francisco. 
Contractor— Ft  nnell  &  Persson,  Balboa 
Bldg..  San  Francisco.  ^^^^     $10,000 
NOTE- — Recorded    contract    reported 
March    17,    1920,   No.    703 

W  HOFP  AVE   158  N   17th.     Two-story 
brick  Class  "C"  washing  and  ironing 
department    for   laundry. 
Owner — Home   Laundry   Co.,    3335    I7tn 

St.,  San  J'rancisco. 
Architect — Theo.   W.  Lepzen,  Humboldt 

Bank    Bldg.,   San   Francisco. 
Contractor — Fennell  &  Persson.  Balboa 
Bldg.,  San  Francisco. 

^  COST,    $25,000 

NOTE: — Recorded    contract    reported 
March    17,    1920,   No.    702. 

RECORU.ED. 

FIXTURES.   ETC.  „,    , 

(730)  NO.  1543  HAIGHT.  Fixturos 
counters,  stalls,  fioors  and  walls  for 
interior  of  market  building. 

Owner — A.  J.  Romey,  1543  Haight  St.. 
San    FrancUsco. 

Plans  by  Owner. 

contraolor— H.     Steiger,    .131     2(th    St.. 


18 

Filed  Mar.   19.  '20.     Dateid  Mar.  16.  'SO. 

As    work    progresses '•■;.■      ''^''° 

As   work    progresses .........  Balance 

TOTAL.  COST.  Contractor  to  receive 
cost   plus   10% 

r.onrl.    timit,    forfeit,    none.       flans    and 

specifications,   none. 

ALTERATIONS  „,c.o,-^vt 

\731)      NW    TWENTIETH    &•     MISSION 

12    feel    On    Mission    and    60    feet    on 

Sftlh.      All    work    for    alterations    for 

store.  ,^  rn» 

Owner— H.    BercoVich      Cigar   Co..,    SOT 

Montgomery  St..  San  Francisco. 
Xrcliitect— Alfred    Henry      Jacobs,      110 

Sutter   St..   San   Francisco, 
contractor— Home   Mfg.    Co.,    543    Bran- 
nan  St..  San  Francisco. 
Piled  Mar.  19,  '20.     Dated  Mar.  li,    20. 

On    completion     75  A 

usual   35   -Jays... ^^.^^.j..^^.^^.  ^11% 

feond,  none.     Limit,  April  29,  1920.   For; 
teit,  none.  Flans  and  specifications  filea 

ALTERATIONS  „^        .,, 

(732)  NO.  444  MARKET  ST.  All  work 
except  painting,  electric  fixtures  and 
shades  for  alterations  and  additions 
to   store   building. 

Owner— Western    Pipe   &    Steel   Co.,    444 
Montgomery   St.,   San   Francisco. 

Architect — J.    H.    Miller.       Lick      Bldg.. 
San   Francisco. 

Contractor— H.      Matthies.      180      Jessie 
St..   San   Francisco. 

Filed  Mar.  19.  '20.     Dated  Mar.  17.  '20. 
Fartitions    removed    and   mill    work 

delivered     »1273.0n 

Completed    and    accepted 1273.2" 

Usual    35   days S4R.7,, 

TOTAL  COST.    $3393.00 

Bond.    $1697.50.         Sureties.      James      S. 

Fennell    and    D.    J.    Sullivan.      Limit,    as 

fas  as   required.      Forfeit,    none.      Plans 

and    specifications   filed. 

NOTE: — Permit     reported     March     17. 

1920.    No.    698. 


I'KRMITS 

ALTERATIONS 

(733)  NO.  704  ASHBURY.     Alter  base- 
ment for  garage;  cement  floor,  etc. 

Owner — M.  Newman.  Premises. 

Architect — None. 

Day's  work.  COST.   $940 

ALTERATIONS 

(734)  NO.     731     CLEMENT    ST.       Alter 
store  front. 

Owner — C.  E.  Moelirle.  733  Clement  St.. 

San  Francisco 
Architect — None. 
Day's  work.  COST,   $300 


BUILDING     AND     ENGINEERING     NEWS  Wednesday,     March     24,     1920 


CLASS   "C"   BLDG. 

(736)  N  CLAY  89-1  W  Sansome  W 
44-3  N  122  E  25-4  S  31-2  E  18-11  S 
90-10.  All  work  except  elevator  for 
two-story  and  basement  Class  "C" 
building. 
Owner — Isabella    M.    Cowell,    2    Market 

St.,  San  Francisco. 
Architect — Henry      H.      Meyers.       Kohi 

Bldg..  San  Francisco. 
Contractor — Alfred    H.    Vogt,    185    Stev- 
enson St..  San  Francisco. 
Filed  Mar.  20,  '20.     Dated  Mar.  19.  '20. 

On   1st  of  each  month 757r 

;«(  dayu  after 25% 

TOTAL  COST.  $35.48» 
Bond.  none.  Limit.  100  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


RESIDENCES 

\V  FORTIETH  AVE  30  and  55  N  Geary 
and  NW  Corner.      Three  two-story  & 
basement  franii'  residences. 
Owner^ — Geo.  A.  Bertram.  3628  Anza  St.. 

San   Francisco. 
Architect — None. 

Contractor — Meyer  Bros..  2628  Anza  St.. 
San  Francisco. 

COST.  $6000  each 
NOTE: — Recorded    contract    reported 
March    11.   1920.   No.   654. 


DWELLING 

NE  MIRAMAR  AVE.  AND  EASTWOOD 
Drive.         One-story      and       basement 
frame    dwelling. 
Owner- — H.  R    I.ipman.  1360  Washington 

St.,  San  Francisco. 
Architect — Chas.  F.  Strathoff,  2275   15th 

St..   San   Francisco. 
Contractor — Nelson      Bros..      1375      Ply- 
mouth Ave.,  San  Francisco. 

COST,   $12,500 
NOTE: — Recorded    contract    reported 
March   8,    1920,  No.   600. 


RECORDED. 

ALTERATIONS 

(735)      NO.  691  MARKET.   All  work  for 

alterations   to  store 'front. 
Owner — M.   Cohn,   110   Sutter'     St.,     San 

Francisco. 
Architect — Fabre   &   Thayer.    110   Sutter 

St..   San   Francisco. 
Contractor — Hother    Glahn.     180    Jessie 

St..  San  Francisco. 
Filed  Mar.  20.    20.     Dated  Mar.  19.  '20. 

Work   65%  completed '.  $  860 

Completed  and  accepted 1094 

TOTAL  COST.  $194  4 
Bond.  none.  Limit.  15  days.  Forfeit, 
nont.      Plana   and    specifications    filed. 

NOTE: — PermU    also    api>lied    for    to- 
(laj  . 


Snn  Franeisco   County. 


Mar 


1920 — NW  HOWARD  175  NE 
2nd  NE  75xNW  100.  Annie  M.  Jans- 
sen  to  General  Paper  Co.  March  1, 
1920  to  Feb.  1.  1930;  $56,785. 
March  19,  1920— N  POST  80  E  Stockton 
E  20xN  70.  Walter  H.  Sullivan  to 
Albert  E.  Coburn  and  Sidney  Schen- 
kel;   10   years;  $950  per  month. 

March  19,  1920— W  THIRD.  82  3rd  St. 
C  Frederick  Kohl  to  Leon  Jacobs;  3 
years.    $10,800. 

March  19.  1920— S  SUTTER  bet.  Leav- 
enworth and  Hyde.  975  Sutter.  Dan- 
iel Rosenblum  to  Leon  Jacobs;  1 
year;  $900. 

.March  19.  1920 — NW  THIRD  and  Town- 
send  N  33xW  57-6.  Nellie  L.  and 
Daniel  Williamson  to  W.  R.  and  R. 
F.    Dreisbach;    5   years;    $27,000. 

Mar.  18.  1920— E  MISSION  155  S  20th 
S  60xE  122-6.  Blanchard  Brown  Co. 
to  Henry  J.  Behlmer.  Jr.,  and  Jack  C. 
Rapp.      5  years.      $19,200. 

March  18.  1920— N  ELLIS  136-6  E  Van 
Ness  Ave.  Grace  Perego  to  Paul 
Hackley,  Arnot  D.  Murphy  and  H.  B. 
Grandee;   5  years;   $200  per  month. 

JIarch  16.  1920— N  FULTON  bet.  Scott 
and  Divisadero  No.  1268  Fulton  St. 
William  V.  and  Carrie  Mac  Nevin  to 
H.  S.  Adelstein;  2  years.   $1200. 

Mar.  16.  1920— SE  O'FARRELL  AND 
Lark  in;  No.  799  O'Farrell  and  754 
Larkin.  Ella  H  Day  to  Milton  K 
Lepetich.      7   years.    $5,365. 

Mar.  15.  1920— E  i/^  SECOND  FLOOR 
No.  2211  Broderick  St..  Apa.  4  and 
garage.  10  R  Young  and  M  M  Roney 
to  Sidney  G.  Herzog.  1  year.  $960. 

Mar.  17.  19  20— SW  O'FARRELL  AND 
Carlos  Place.  Levy  Real  Estate  Co 
to  Nick  Doulos.     3  vears.     $3120. 

Mar.  17.  1920 — NO.  134  BARTLETT  ST. 
Coloman  Race  to  Chas  Perry.  i 
years.      $20    per   month. 

Mar.  17,  1920 — COR.  SACRAMENTO  & 
Embarcaderro.  H  B^'r.'ovich  Cigar 
Co  to  G  Rogers,  A  Coribelli,  P  Ca- 
parelli  and  L  Arielto,  5  years.  $225 
per   month. 


NOTICE    OF    NON-RESPONSIBILITY. 


Sa 


Couiity. 


Mar.  17,  1920— NO.  1543  HAIGHT  ST. 
Henry  Bohls  as  to  improvements 
on    leased    property 

Mar.  15,  1920 N  TURK  105  W  Ma- 
son W  32-6xN  137-6.  Emily  C  Mc- 
Enery  as  to  improvements  on 
leased    property    

March  20,  1920— W  MISSION  80  S  22nd. 
Charles  F'.  Gibbons  as  to  improve- 
ment^ nn   leased   property. 


COMPLETION   NOTICES 


San  Francisco  Countj 


Mar 


1920- 


and  Bay,     Simmon  Co  to  Frank  B 

Peake Mar.   9,   1920 

Mai^.  10.  1920— SW  CLEMENT  AND 
24th  Ave  W  32-6xS  100.  Peter  W 
Butt  to  Oliver  Capell  and  Henry  C 

Rogers Feb.     26,     1920 

Mar.  10,  1920— N  FULTON  192-6  W 
Lag-una     W   55x.N     120.        National 

Dairy  Co  to  Jean  Salanave 

•.    ,  ,: Mar.    10.    1929 

Mar.  11.  1920— LOT  3  BLK  'N"  Mis- 
sion  Terrace.      Mission   Terrace   Co 

to  H  C  Lewis Mar.   10,   1920 

Mar.  11,  1920— S  NIAGARA  389,68; 
"423.58;  457.58;  491.58  W  Mission  W 
34xS  80.  James  J  Donnelly  to  Henry 

Ahnefeld    Nov    Id.    19H» 

Mar.  12,  1920— N  BUSH  137-8  W 
Taylor  W  82-6xN  137-6.  Pauline 
Schoenberg  to  Barett  &  Hilp...... 

Mar.    10.     i920 

Mar.' 13.  1920— SW  SIXTEENTH  AVE 
and  Anza  S  25xW  97-10.  Johnson 
&  Johnson  to  whom  it  may  con- 
cern   i'ar.    13.    1920 

March  IB.  1920— E  THIRTY-THIRD 
Ave.  200  N  Ulloa  N  50xE  120.  Park- 
side   Realty  Co.   to  H.   C.   Keenan.. 

March   16,    1B20 

March"  15.  1920.— NW  FELL  AND 
Franklin  N  120xW  137-6.  De  La- 
veaga  Estate  Co  to  A  D  CoUman.. 

March   15,    1920 

March"i5."l'92b— E  SPRUCE  35  S  Clay 
S   25xE   120.     Henry   Hamburger  to 

Schultz   Const.   Co March   10.   1920 

March  15.  1920— N  CALIFORNIA 
137-6  E  Hvde  E  lOOxN  137-6.  John 
J.  and  Richard  Kingston.  Norman 
W  Potter,  as  the  Dock  Motor  Com- 
pany, to  Joseph  Pasqualetti,  as 
American    Concrete   ComP^ny •  l' •  ii,. 

March   11,    1920 

Mar.'  15.'  'l'920— NO.    51    GEARY    AND 
722   Market.     The   Bankers  Invest- 
ment Co  to  J  S  Malloch.  .Mar.  5.  1920 
Mar.   16.  1920— SE  HARRISON  To  SW 
Langton.     James  Madison  to  Alfred 

H   Vogt  Mar.    16.    1920 

Mar.  16.  1920— SE  HOWARD  45-10 
NE   Main.      Paynes   Bolt   Works   to 

Alfred  H  Vogt Mar.  16.  1920 

Mar.   17.   1920 — NO.   3654  SACRAMEN- 

to.     L  Loustau  to  A  Loustau 

Mar.   1,  1920 

Mar.  17.  1920— S  GEARY  82-6  E  12th 
Ave  E  25xS  100.  Jacob  Weisabeln 
to  Theodore  G  and  Rollin  E  Meyer. 

Mar.   15.   1920 

March  18.  1920— NO.  51  GEARY  ST. 
and  No.  722  Market  St.  Western 
Union  Telegraph  Co.  to  J.  S.  Mal- 
loch         March.  8.   1920 

Mar.  18.  1920— NE  TWENTY-THIRD 
pnd  Treat  Ave.     J  H  Kruse  to  Lud- 

wig   &   Masow Mar.    17.    1920 

March  19.  1920— NO.  695  MARKET  ST. 
J.   T    Pechner  to   Braas   &   Kuhn.. 

March    15,    1920 

March  19.  1920 — NW  LAUREL  and 
Washington    W    82-6xN    100.      C.    J. 

Hillard    to    Conlin    &    Roberts .. 

March     9.     1920 

March  "  19.  1920— NE  FIFTEENTH 
Ave.  and  Anza.  35x72-6.  Blanche 
Siebrecht    to    Alton    R.    Lapham.... 

March    17,    1920 

March  19.  1920 — SE  MARKET  and 
6th  S  90xE  53.  Western  States  Life 
Ins  Co.  to  Fink  &  Schindler  Co.  and 
American  Marble   Mosaic  Co 


-NE  POST  AND  HY'DE 
N   l:U-6xE  77-6.  Gerard   Investment 

Co   to   whom    it   may   concern 

Mar.    10.   1920 

Mar.  10.  1920— PTN  LOTS  8  AND  9 
BIk  3163.  Westwood   Park.     John  J 

Kingwell    to  Jvingwell   Bros 

Mar.    4.    19211 

Mar.  10.  1920— PTN  LOTS  6  AND  7 
Blk  3163.  Westwood  Park.     John  J 

Kingwell    to   Kingwell   Bros 

M.ir     4.    1920 

Mar.  10.  1920— E  H  BLK  BOUNDED 
by    Powell.    North    Point.    Stockton 


LIENS  FILED. 


San   Francisco   County. 


Mr.-  10.  1920— S  BROADWAY  127  W 
LagUna  W  44-lOH  S  137-6  E  34-4H 
N  9-9%  E  7-6  N  27-81,4  E  3  N  100. 
R  J  Bvington  vs  Lillie  H  McCor- 
mick  and  Mrs.  E  W  Goodrich .  .$54.15 

Mar  8.  1920— E  STOCKTON  49-6  N 
Sutter  N  24xE  56-9.  The  Turner  Co 
Vs     Heine    Fiona    Co $963.45 

Mar  6.  192', — LOT  7  BL  K34.  Forest 
Hill  Extn.  William  Bernstein  vs 
F  M  and  wife.  Mrs.  F  M  Neher.  .  .  .$71 

Mar.  17.  1920— N  UNION  137-6  W 
Steiner  W  55xN  137-6.  M  P  Killian 
vs    Anna    Hladik $950 

March  19.  1920 — N  UNION  137-6  W 
Steiner  W  55xN  137-6.  Frank  J. 
Klimm  vs.  J    C.  and  Anna  Hladik.. 

1545 

Mar  18.  1920 — W  FAXON  S  3  from  N 
line  Lot  8  S  56  W  78  deg.  35  min.  28 
sec.  W  100.829  N  0  deg.  24  min.  W 
61.382  S  76  deg.  31  min.  39  sec.  E 
114.057  Ptn.  Lots  9  and  10  Blk  3106. 
Westwood  Park.  Uhl  Bros  vs  P  A 
and    G    Brinkmaii $146.83 
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604  Taylor                                 Clark          500  GARAGE 

605  Rlenecker                           Kopf          964  (590)      'NO.    3051    RK'HMOXD      BLVD.. 

606  Woolworth                      Owner        2200  Oakland.      One-.story    lirick   sarage. 

607  Everly              ...    Amer.   Toy       7000  Owner — W.    C.   Radke.   Premises. 
—      —    ^^^                           ^^  60S      Hillen                       .  .       Owner       3500  Architect — None. 

^^^•r^P      lAIM^PVI^  S09     Hotel    Claremont      Dawson       1000  Contractor — C.   Christenson   &   Son,   565 

%"■■■       I          ■■■  II     I    I     II  610     Brown                             Stenbro        4000  16th   St..  Oakland. 

m|||a    I          mill    i    hH  Sll      Spears                                Owner          500  COST.    {SOU 

our    I           TlnlLll  el^      Su^h-                             R^oTl-^n^^        lll\  DWELLINGS--- 

^^            ■            ■■■■■    ^B*  gj^      Danforth                            Jones          800  (591)      NSUTER   365   and   400  W  High. 

615     Blankenship                .lohnson        3500  Oakland.        Two      one-story       5-room 

^1^                                                    _  616      Moire                               Thaxter        3000  ^  dwellings. 

■   B                                             ■         ■  61'?     Werner                           Werner        2500  Owner — Waterfront    Sash    &    Door    Co  , 

■■^^VlbSV^^  1 '■'^V^  618      Same                                     Same        2500  .       2nd   and   Alice   Sts.,   Oakland. 

I        C*  ■llliiili  619      Rosenberg                         Smith          460        Archiitect—None.             

JL       K^M.    RRR\A^R%,  620     Coveir                               Oovelr          450  Day's  work.                       COST.   $3000  each 

621      Brandi  Brand!        1400        ADDITION 

Waf<»f     ^/^ffAm'nrr  ii'ingW                              ingllr       .3oSS  (592)      no.   456   van  BUREN  ST.,  Oak- 

W  aier-OOlieninff  624      Enller                               Enller        6000  ^  ''^"d-      Addition. 

«.w    r.,^.^^            *  625     Marquis                         Marquis       3000  Owner— R.  M.  Fitzgerald,  Premises. 

PII    X17PQ  626      Schroeder                  Schroeder          500  A^^       .'"^^V"-        t^         ,    p     = 

r  iJLl  1  IliIxO  627      Standard  Oil                   Owner        lOOTI  Contractor— Oliver    Duval    &    Son.    Dal- 

M628     Spotswood  Schuessler       4000  ^'«'  Bld^.,  Oakland.           _^„_    ,.._ 

„1    „    il  629     Burman                       Peterson       8000                                       CObT,  JdOTI 

aKe    tne  630      wmiams                      Williams       4000  ALTFHATTONq 

H631     Churchill  Quigley         450  7,9,f    ^O    fiS9Z  whitp-t  ttr    «t     n=i, 

J       J.    \kT     1  632      Pizzola                              Pizzola         400  '^,"1^      Yi,!.,  fiJ^.        h      i?-.'^     •   °'^^' 

ardRSt     WatPrS  633     Solarlo                              Perona       1000  ,,j^"^-     Alterations  and  addition-;. 

aiUCdl     TTdlCXS  53^     Bruzzone                        Perona       5000  ^"I'i':^-;^'';^^  K'"<^^'^«''  I^'''*""«<>'^- 

A  1         1      .    1         C     r.       r  635     Demmer                           Owner       3(U)0  {\ri^liV'}~^^"^^,    =*          on.nr., 

Absolutely  Soft  for  ir,  -|l?f,3tein Lo^g^ifS    'To  '"""iu'S^^:  ''-■  '''^ZZZ 

the  Modern    Home.  2/j^%^,uo      arch      ST.,      Berkley.  %^fri^^'%l^H.U      OAK      STS. 

AfewPermUtitUserSintheSan  Ow-n^'^r^-^F.    W.    Wallace.    Premises.  ^il-age^an^^s'to^e.-      ""-^"^'"^      ''"<='' 

r>            •            n         »%•.•.  A'''^.''**;'~^S"®;,r.,,-              .„.     T      ,  Owner— Georgia      McClurg,       17      Pros- 

rranCISCO  Bay   District*  contractor— G.    WUhams,    806    Jackson  pect  Drive.  Oakland. 

•>  St.,   Albany.  Architect — None. 

„.  COST,   J50U  Contractor— Oliver   Duval    &    Son,    Dal- 

Piedmont.                                       ^„,„ ^         ziel    Bldg.,   Oakland. 

Gen    Oscar  F    Lone    HaypI  T  anp  DWELLING  Filed   March   16,    20.   Dated  Feb.   25,   '20 

W    M     Altvanrft^    tt'^-  t        i^i?  (582)NE   CEDAR    AND   WALNUT   STS..            Brickwalls    up    10    feet $4500 

W.  M.  Alexander.  Union  and  King.  Berkeley.      Two-story   6-room    dwig.  Root    trusses    set                                    4500 

W.  C.  Dalla.s,  92  Sea  View.  Owner — Julia  C.  slack.  2235^4  Haste  St..            Roof   boarding  on    3500 

Berkeley.  Berkeley.                                                                    Exterior   frames   set    1500 

r    A     <3m;tVi    r'io.-o,v,,^r,f  r'^i,..f  Architect — None.                                                         Interior   finish  completed    1500 

U  A.  bmith,  Claremont  Court.  Day's  work.                               COST,  JSOOo          Completed   1600 

A.  Mereen,  Claremont  Court.  Usual  35  days  5690 

Kedwood  City.  garages  total  cost.  $22,790 

V    ft    ni!imr,nH    T>^,-tnio   D.no/1  (583)      NO.    1522  GROVE  ST..   Berkeley.  Bond.   Sureties,    Forfeit,   none.-  Limit.   90 

t^.  K.  Diamona,  rortoia  Koau.  Two  garages.  days.     Plans  and  specifications  filed. 

Burlingame.  Owner- a.    T.      Huxley,      2324      Dwight  NOTE:     Permit  reported  March  6.   1920. 

E.  A.  Christenson,  Hillsborough.  Way.  Berkeley.  No.  509. 

Geo.  A.  Newhall,  Hillsborough.  Architect— None.                                                  bdt^t.-  tstut  t,!!:^ 

■Kt        r^    -ar    r,                  ttu   i,             i.  Days  work,                                    COST,   $50"  BRICK  BUILDING 

Mrs.  C.  W.  Penoyer,  Hillsborough.  (595)     lot   34.   blk.     l,     SHATTUCK 

Oakland.  alterations  Tract,   No.   2041   Center  St.,   Berkeley. 

Geo    C   Jensen  '584)      NO.  2954  MAGNOLIA  AVE  .  Bcr-  One-story  brick  building. 

keley.     Alterations.  Owner — George  Guthrie,  San  Francisco. 

-viCTAT     T>DnniTr"ra     m\rT>\K!V     nw  Owner — Mr.  McKinnon,  Premises.  Architect — A.    W.    Smith,    1010      Broad- 

AlJiTAL    FKODUClb     CUMi'AINY      UH  Architect— None.  way,    Oakland. 

CALIFORNIA  Davs  work.                                  COST.  $50u  Contraetor — Harry  Ahnefeid,  3100  Har- 

per  St.,  Berkeley. 

Agents   for  ALTERATIONS  Filed  March  15,  '20.  Dated  March  10,  '20. 

_,  (585)      XO.   1909  EIGHTY-SIXTH  AVE.,            Foundations   laid    Vt 

Tlio  •  Pormiilil    rnmnQTiv  Oakland.     Alterations.                                            Roof    completed Ji 

1  lie    1  cllllUlll   V^Ullipaliy  Owner M.  Bridgewater,  Premises,  Completed  and  accepted   % 

^f  xT„„^  v^T-v  Architect None  '  ^  L'sual   35   days    % 

of  New  York.  Arcmte^t^^  None.                          COST.    $500  „      ,    ,        ,.         ^ TOTAL  COST,.  $10,300 

Sheldon    Bldnr.             401    Market    Street.  Bond.  Sureties.  Forfeit,   none.  Limit,   60 

Telenhone   Donelas    1539.  ALTERATIONS  days.      No    plans   or   rpecifications   filed. 

(586)      NO.    783    FORTY-SEVENTH   ST..  

PBRMUTIT  SOFT  WATER.  Owne^-Wm  "^GruTs'ih""  J^A"    Slst'^T'  ADDITION 

\7ch1tPct— Nnn/  (596)      B  ELEVENTH  ST.  AND  THIRD 
Day's  work                                    COST.  $40o  t^J^lc'tovy^''^'     °'^^-^'^°''^  *'"^"'*  ^^^ 

APARTMENTS  °^"^''77^^!"S'"^"l^'^J^^'"'^^     ^°-     ^" 

. ^ (587)      W   GRAND  AVE   222   S   Elwood.  Architppt— None 

BUILDING    CONTRACTS  ZMM""-     ^wo-story   12-room  apart-  contractor-Jas.    H.    Pedgrift,    565    16th 

Owner— Louise    E.    McTeer,    5961    Can-  ''''   Oakland.                      Pn<?T     s=;noo 

*i„-,^«    Pn„nH,  ni"8-  St.,  Oakland.                                                                         ^'^^^'    ^^^°" 

Alameda  Connty  Architect— None.                                          ADDITION        

No        Ow-ner                     Contractor      4n.t.  Contractor— John  D.  McTeer.  5961  Can-  (597,      ^   FIFTH   ST.    100   E   Broadway, 

58l"    Wallace                      Williams         500  ning  bt,  Oakland.                       i^,  nn,'  Oakland.       One-story    brick    add     to 

582     Slack                                Owner       5000  cusi,   »i.i.ouo  garage. 

Ill     S"^'-"^                              nZ^ll         ioo  ALTERATIONS  °"'"A[iriand'"'^"    *    '^""'    "'    ^"^    ^'•' 

584     McKinnon                        Owner          500  (ggg^      gj^    NINTH    AND    BROADWAY.  Archifect— None 

III     Wr'uMtr''"                   oZTel         t?S  Oakiand^      Alter    office    building    into       ^l%'}l'''^},rl°"'- COST.     $6000 

587     McTeer                              Owner     1200fl  Owner— Pow   Sang  Co                                            S„ED                      

.5I9      Davenporet              N^c'klr'son      iooS  ^^"^'^^L^e'toT-^r^T     Kennedy     954    Rose  (598)      N    THIRD    ST.    120    W    Jefferson. 

590      Radke                     ChrLstenson          SOS  <-ontracior— ±1 .     1.    ivenneay.    nai    Kose  Oakland.      Shed. 

I9?     Waterfront          ^^'     Owner       600?)  Ave..   Piedmont.               ™„„    .,,„,.  Owner-Standard    Brass       CastinfirCo.. 

592  Fritzgerald                       Duval          SOU  I.U&1.  »15.^&u  Oakland 

593  Kincade                               Starr          660  attfrattomc  Architect— None 

^Oi      Mr-C1iirir                             Diiv3l      '>'>79fl  ALTERATIONS  Contractor — S.   A.    Greene.    510    28th  St.. 

595     Guthrie                        Ahfnflfd     10300  (589)      NO.    329      SIXTY-SECOND      ST..  ^       Oakland. 

598     Arumin'um                    Pedgrift       6000  P„^,^'^"?„      ^"<='-    t^°-«t'"-y    dwelling                                         COST.    $700 

598  St°andar"d                          GrTJne        'uO  Owner-^%.   Davenporet,   348  63rd  St..  ADDITION 

599  ilndard  Greene  2?00  .,,S'f^\^"%  (598)  NW  THIRD  AND  JEFFERSON 
eOOHaler  Owner  13009  Architect— None.  Oakland.  One-story  brick  add  to 
601      Mc«?ehlan                            Hoerl        3500  Contractor — Geo.  Nickerson.  1901  Buena  factory. 

611'      Bischoff                             Owner       4000  Vista    Ave..   Alameda.  Owner — Standard    Brass      Casting      Co., 

603     Glauhrr                             Wendl        580U  '"OST.    $:10.10  Oakland. 
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Architect — None.  DWEl.I^lXG  Owner— -Louis     Engler,      2435      College 

Contractor — S.    A.    Greene,    510    28th  St.,  (612)    N  imiNTETON  13C  W  Cole.  Oak-  Ave..   Berkeley. 

Oakland.  I.ind.      One-story    6-room    dwelling.  Architect — None. 

COST,   $2000  Owner— R.    C.    Hillcn.    5364    Trask    St..  Day's  work.                                  COST.   $3000 

Oakland.  

ACAP.TMENTS  Arohiteol— Nope.  DWELLINGS 

(600)  NO.    724    WESLEY    AVE..    Oak-  Days  wofk.                                 COST.  $.-i900  (624)      S  ROSE  41  and  77  E  Howell  Sts . 

land.        Two-story,      18-room     apart-  _  Oakland.        Two      one-story      5-room 

ments.  DWELLING   AND  GARAGE  dwellings. 

Owner— H.  W.  Haler.  559  16th  St..  Oak-  (6I3)      E  LAKE  SHORE     BLVD     200  N  Owner— Loui,>:      Engler.      2435      CoUese 

land.  Brooklyn.     Oakland.       All     work     for  Ave..  Berkeley. 

.Architect — None.                                     ,,,  nnn  two-story  frame  dwelling  and  garage  Architect — None. 

Days    work.                              COST.    113.000  owner — Charles  C.  Hughes.  348  Chicago  Day's  work.                       COST.   $3000  each 

Ave..  Oakland.  

ALTERATION                           „       „     ,     ,  Architect— L.    F.    Hyde.   2745    26th   Ave. 

(601)  NO.     2102     VINE    ST.,     Berkeley.  Oakland  DWELLING 

Alter   2nd   floor    to   apartments.  Contractor— E.    E.    Rollins,      357      Athol  (625)      W     SEMINARY       AVE     200       N 

Owner— R.     D.     McSehlan,    1427     Spruce  j^^.^     Oakland.  Seminary  Court.  Oakland.     One-story 

St..   Berkeley.  Filed  Mar.   18.  '20.     Dated  Mar.   15.  '20.  5-room  dwelling. 

Architect — None                                   ^„„,,„  Rough  flooring  laid  on  1st  story.  $2000  Owner — E.      M.   Marquis.    2827      Russell 

Contractor— J.     F.     HoerV     1921  Castro  Ready   for  plaster 200(^  St..   Berkeley. 

St..  Oaklaid.                       /^ncT    fi-inn  Plastered    WOO  Architect— None. 

CO^l,   »-J»uw  Finish   on    Ki  Day  s  work.                                   COST    $3000 

~  Hardwood   floors    laid Balance  

fal^;)     ¥*RTJSSELL    ST..    190    E   (^oUege  ^^^^     ,^^,^^       Limit.''?o''''day^s°^FoffeU.  ADDITION 

Ave..    Berkeley.      One-storj,       b-room  ^^^^       p^^^^   ^^^   speciflcations   filed.  (626)      NO.    3226    STAR    .WE..    Oakland. 

dwelling.                                                           ,,  Addition. 

Owner— John   A.   BischofT,    -d'    Kusaeu  ^^pdition  Owner— W.   H.   Schroeder.  Premises. 

St.    Berkeley.  (gj4)      ^^q     jjjo    ARCH    ST..    Berkeley.  Architect — None. 

Architect— None.  Addition.  J^ay's  work.                                    COST.  $500 

Days    work. CObi,    »iuuy  owner— Roy  H.  Danforth,  Premises.  

^rSh^^Z^^Z^  ""^.^l^r  ^nSHSerk^^llT.'   ''''  ^"^  -'"■  (B^^™!    TWELFTH    AND    MARKET 

De^igh?s^  Oakland. 'Alfw^ork^for  one-  •             COST,   $80n  Sts.  ^Oakland.      One-story    steel    ser- 

stnry  C-room  dwelling.  DWELLING  Owner— Standard  Oil   Co..   200   Bush  St.. 

owner-August  Glauber.  Id-  11th  Ave.,  {^"^r^^^^j^^^  CARLTON  AND  DANA  STS..  ^       San   Francisco. 

Oakland              vVilu-in>ion     4130    Ma-  Berkeley.      One-story    5-room    dwlg.  Architect— None. 

Architect— W.. I     \Vilkinson.    4130    Ma  owner— GF.    Blankenship,    2619    Ells-  Day  s  work.                                   COST.  $1000 

Con,'raeto^r-G.  h"  We^ndt.  Oakland.  ^       --.th  St..   Berkeley.  

Filed  Mar.  17.  '20.     Dated  Mar.  8.  -20.  ^rn'j^Lc'ioT-^aM.    Johnson.    2317    Carl-  ?,\^'^\l?'%  ,^,^r..     ...      v.      e, 

Frame  up    -1  ,        „,      Rorkolev  (628)      ^\     ALAMED.\    120      N      Solona. 

r.rown  coated Ji  ton  St..   Berkeley.  Berkeley.      One-story,    6-room   dwell- 

Conipleted  and  accepted '4  ______        ivjoi.   »iouu  j^^. 

I'sual  35  days ■^A^ir;'i-oA  DWFT  r  TVG  Owner — H.  G.  Spottswood,  Berkeley. 

TOTAL  COST.   $=800  "A\'^^y-^UR  .^r^^rn     ■>.(,    w    aTcCp^  Architect— None. 

Bond.    none.      Limit,    90    days.      Forfeit,  <616)      N     FRANCISCO     240    W    Mc(5ee  Contractor-H.  H.  Schuessler,  2436  Tel- 

none.     Plans  and  specifications  filed.  dwelling                    One-stoiy      b-room  egraph  Ave.,  Berkeley. 

Owner P*    F      IMoire      5443     Miles     Ave  COST,    $4000 

ALTERATIONS                                                      ,  (^aklanrl         -"O"^*^-     ""■'     •^1"'^''    ^^^-  

(604)      NO.    2521   CENTRAL   AVE..   Ala-  ...^hi.J^t     ir,„„ 

ri          Alteration*!  Architect — None.  DWELT  ING 

0«^,fer-Mrs    S.    M.   Taylor.    Premises.  '"°"lT,fi'°'«r^p>„'^L,I!;'''''"-    ^'"^    ^'"-  <629)      S   CALMAR  AVE..  250   W  Carls- 

Architeet— None.  ^'"'*  '''■•  t^erkeiej.  ton.      Oakland.      Two-story.      7-room 

•ontractor— R.    P.    Clark.    2214  V-.    Santa  CObl.  fiuvu  dwelling. 

(.■lara  Ave.,  Alameda.  Owner — Chas.   H.    Burman.    3074   Broad- 

COST.    $500  ,^„.„.  .  ,^.„  ■>^ay.    Oakland. 

DWELLING  Architect — None 

IT  rTTT^iTinv^  (617)      E  MATEHWS  107    -;    Russell  St..  Contractor- Alfred  Peterson,   3918  Lyn- 

mW^o'Toto    PARK   ST.,      Alameda.  Berkeley.      One-story    o-room    dwell-  ,vood    Ave.,    Oakland. 

Alterations.                     „    ,„   „      ,       .  Owner— Chas.  A.  Werner.  2tl6   ^Oth  St..  ^^'^'-    """"' 

Owner— N.   Rienecker.   3418  Eagle  Ave.,  Berkeley.  nwFr  t  rvr- 

-•\iaineari.  Architect — None.  (C-jiii      x*    Tr-v-i^TTT  cirix-       \ -v-tt-        ooo      ttt 

Contractor-^Een    F.      Kopf.    1015      82na  - 'a>  s  wofk.         k.j^l.   ?-,.  Chatham    Road.    Oakland.      One-story. 

Ave.,   Oakland.                 ^^^^    ^^^^^^  FRAMl^D^^LING    ^^^  ^^^^  ^^^  Owng°:!j||g1^- Williams,    4338  View 

ALTERATIONS  Berkeley.      One -story    5-room     frame  Architect— None.' 

(606)      NO.    1*429    PARK    ST..      Alameda.  owne'r-cla..  A.  Werner,  2.16  10th  St..  *^''"  cTt"  BW-"  Oak'Tand'"'""""'    ^''"^'" 

Ow'iJer-RW.  VVoo-worMi,  Rialto  BIdg.,  ,,eh'?tm-None  "'  '        COST,    $4000 

San    Francisco.  Day's  work.                                   COST.  $2500  mnKr-x.- 

Architect — Non.'.  (^i.ARAGh, 

Dav's    work                                  COST,    S22UO  \LTERATIONS  '^^'>      ^"O-       ^'"'       EXCELSIOR      AVE., 

FACTCRY            '%l\u:\^-    l^t'erl.'ri'n'^f '^'^^    ^'■^-  0.^e^,^^^I^;  C^'ofu^r^chill.  Premises. 

<«?.4V.o^:^^-    '""    ^-^^'^    "''■■    ■''''""''''  0-"^;H,'^i,^--^-^'  ''''  ^-•'-"  ''^  •  Co^n^i-Ll=fo7-^^"hls.   E.   Quig.ey,  464   Van 

Owner— b.  A.   Everly.   Park   St  ,  Ala.  A.rohitect— None  Buren   Ave.,  Oakland. 

Architect— Noi.e.                                   „, .    .   ,  Contractor— Harry  C.  Smith.  2011  Fran-  COST,    $450 

(  ontractor— American  Toy  to.,   21.    uth  Cisco  St..  Berkeley.  .VDDTTTOV           

St..  Oakland.                        ^,^^^    ^..^^.^  COST.    $46o  fj^,?l^l^^,       59,       FORTY-SIXTH    ST.. 

Oakland.      Additioa. 

(608)      N  BOND  53  W  Vicksburg.  Oak-  ,^4^<'     4r>?T\'n  P  t'l.-^Tyi  'iT    O-.'Han-l  Owner— Louie    Pizzola,    4601    Telegraph 

land.     One-story  5-room  dwelling,  '  *'.  ,,p„,?„i'„'''"  ^"^ ''^^"  ^^  '  °-"''''"^'  ,       Ave.    Oakland, 

nwnor     p     (^     Hi'iion     ^1B4    TrasU-    tjt  A  uerat  :onr..  Architect — None. 

(^Ikland  Owner— M.   Goveir.   Premises.  Contractor— S.     A.    Pizzola.     4601    Tele- 

Ai-fhiir.^t      iv-,>.,u  .Archill  CI  —  .Vone  graph   .\ve.,   Oakland. 

DlysVoT^""'-                        CO.ST.    $3500  ^^^'^    ""■■•'- ^^T.    $450  ^ COST,    $400 

llWF'TIV-  DWELLING  ALTERATION 

(Klft>"'p    K'TTAivTnv     \\u-    iJrt    «   M,.ss  '^^^'      ^  HAYES  100  E  Seminary  Avf..  (633)      SW    FORTY-EIGHTH  and  Tele- 

\\L       r.o^in.^7       n'^„^.,^lt      fi   ^  Tr,^  oaklind.   One-story   4-10..T,    l-vellng  graph.    Oakland.      Alteration. 

^.y.iVi-  Oakland.        One-s.ory      b-room  Owner— Mr.s.   .1.    B.    Brandi.    6121    Hayes  Owner— E.    Solario,    4529    Shatter    Ave,, 

uWeilllig.  o*       f  j3  L(laii*'l  nivlnnrl 

Owner— Chas.    F     Brown.    1707    Broad-  Architect-    None;  Architect— None. 

a.-^kT.^'Z'.      X     '"  Day's  work                                    COST.  $1400  Contractor— John    Perona.    570    7th    St., 

Architect — Nopr.  Oakland 

Contractor— A    SIrnlMO.  2122  Vicksburg  ADDITION  COST    $1000 

Ave.,  Oakland.                                   ^  (b22)      NO.   .125  PARK  BLVD.,  Oakland 

'^C.->r    MOOC  Addition.  AT-TERATION 

,,,..,.,,,..,, Owner— A.  J.   Peters.  (634)      SE  FOURTH  AND  BR0.4.DWAY, 

ci  I  1      <i-   T   MUM-i      iv-i--^o,-  Architect— None.  Oakland.     Alter  to  rooming  house. 

/>    1  .  "  .''^L'"''-'-  .VM;-  '>1  S  Georgia.  Day's  work.                                    CO-ST,   $400  Owner — L.    Bruzzone    Estate.    721    Paci- 

OHklam.       Ono-siorv    3-tooin    dwlg  fie  St.,  Alameda. 

Own-.r--.\.   W,  Spears.  1413  Madison  St.,  DWELLING  Architect— None. 

Oakland.                       •  (633)      SE    ROSE    AND    HOWELL   STS..  Contractor— John    Perona.    570    7th    St, 

Arciiitcct— None.  Oakland.     One-story     5-room     frame  Oakland. 

Daysworii.                                     C(XST.   $500  dwelling.  COST,    $5000 


\\'f(lll 


Klav 


JJarch 


1920 


DWELLING 

(635)      N   HOPKINS    105      W     Maybelle, 

Oakland.     One-story,    5-rooin  dwlg. 
Owner — Capt.  M.   Demmer. 
Architect — None. 
Day's   work.  COST,    ?3000 
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DWELLING 

(636)      N    LA    VERNE    35    E    55th    Ave., 

Oakland.     One-story.   5-roora  dwlg. 
Owner — A.    M.   Allen,   1615      SSrd     Ave., 

Oakland. 
Architect — None. 

Contractor — H.    Allen,    1615    83rd    Ave., 
Oakland. 

COST,   J3000 


ALTERATION 

(637)     NO.  691  SEVENTH  ST.,  Oakland. 

Alteration. 
Owner — Maiden.      Rittingstein     &     Co., 

1310   Broadway,   Oakland. 
Architect — None. 

Contractor— B.    LogulU,    591      7th      St., 
Oakland. 

COST,   $450 


COMPLETION  NOTICES 


Alameda  Connty 


Mar.  10.  1920 — LOT  28  BLK  8,  4th 
Ave  Heights.  Okd.  Katherine 
Houck  to  H  L  Houck.  .  .  .Mar.  9.  1920 

March   8,    1920 — LOT   14,   BLK   6   Map 

March  11,  1920— NW  PIEDMONT 
Ave.  162  SW  Mather  St.  SW  84xNW 
125,  Oakland.  Daniel  Dwyer  to 
whom    it   may  concern.  .Mar.   11,    1920 

Mar.  12,  1920 — LOT  2  Vernon  Park, 
Okd.  Annabel  Bannan  to  Solomon 
Morris    Mar.    8.    192D 

Mar.  13,  1920— PTN  LOTS  23  AND  24 
Blk  12,  Map  No.  4.  Shattuck  Tract: 
Ptn  Lots  24.  25  and  26  Blk  11,  Map 
No.  4.  Shattuck  Tract;  Lo?  tO  Blk  9. 
Map  No.  4,  Shattuck  Tct.  Berkeley. 
Fidelity  Mortgage  Securities  Co  of 
California  to  whom  it  may  concern 
Mar.    6.    192'J 

Mar.  13,  1920— NOS.  1634,  1634A,  J636. 
1636A  Alcatraz  Ave.  Bkly.  R  L 
Lenz  to  Henrv  iM'Chard .  .Mar.    t    192U 

March  16,  1920 — LOT  O,  BLK.  8,  Map 
Re-Sub.  Blks.  5.  6,  7  8.  Northlands 
Tract,       Berkeley.         Ernestine       J. 

Cromwell  to  H.  H.  Schuessler 

March    12,    1920 

March  16.  1920 — PORT  LOT  9.  BLK. 
G.  Map  East  Piedmont  Heights, 
Oakland.  Joseph  Coward  to  whom 
it    may    concern March    16,    1920 

March  17,  1920 — SEVENTH  ST.  BAT 
to  Broadway,  7th  St.  Broadway  to 
Fallon,  Webster  St.  2nd  to  13th  Sts, 
Oakland.  S.  P.  Co.  to  Ransoma- 
Randle    Co Feb.    28,    1920 

March  17.  1920 — FIRST  ST  from  Web- 
ster  to   Broadway,   Oakland.     S.   P. 

Co.    to    Ransorae-Randle    Co 

Feb.    25,    1920 

March  17,  1920— SEVENTH  ST.  Bay 
to  Alice,  AVebster  St..  2nd  to  13th 
Sts.,  Oakland.  S.  P.  Co.  to  Ran- 
some-Randle  Co March  6,   1920 

Mar.  17.  1920 — LOT  10  BLK  3  Map 
East  Piedmont  Heights  Ext,  Okd. 
Augusta  Corum  to  whom  it  may 
concern Mar.    11,    1920 

Mar.  18,  1920— S  PALA  AVE  opp. 
Monte    50x110,    Piedmont.         F      W 

Glazier    to    Alfred    Peterson 

March    IS.    1020 

Mar.  18,  1920 — LOTS  17  AND  18  BLK 

2,    Key   Route   Terrace   No.    2.   . 

Fred  D  Bullock  to  R  H  Cooley... 
Feb.    20,    1920 

Mar.  19,  1920 — SE  FORTY-THIRD  & 
Market  30x90,  Okd.  Louis  Valpreda 
to  whom  it  may  concern. Mar.  17,  1920 

Mar.  19,  1920 — LOT  4  BLK  8  Map 
Thousand  Oaks  Station  Tract. 
Berkeley.  H  C  Reid  to  George  C 
Anderson Mar.    18.    1920 


LIENS  FII<BI>. 


Alameda  Connty 

Mar.  10,  1920 — SW  AUSEON  AVE  & 
Dowling,  Okd.  D  S  Childers  V3  Wm 
L  and  Marie  F  Newtay ,.$13B 


SERVICE   BLDO. 

FIFTH   AND  MARTH.A.  STS.,   San   .l0sc>. 

Concrete  .service   building. 
Owner — American  Can  Co.,   Premises. 
Architect — Owner. 
Day's  work.  COST.   $4000 


ALTERATIONS 

XO.   256  R-PIRST  ST..  San  .lose.     Alter- 
ations. 
Owner— T.  E    Baker  &  Sons  Co.,  101  E- 

Santa  Clara  St..  San  Jose. 
Architect — Binder     &     Curtiss,     257     S- 

First  St.,  San  Jose. 
Contractor — E.    L.    Wolfe,    131    Coe    St., 

San  Jose. 

COST,   $300u 

COTTAGE 

EMPIRE    A.VD    FIFTEE.XTH    ST.,    San 

Jose.     Five-room  cottage. 
Owner — Wm.   H.   O'Neil.   455  N-12th   St., 

San  Jose. 
Architect — None. 
Day's  work.  COST,  $4000 


Alter- 


ALTERATIONS 

NO.   31   S-NINTH  ST,.  San  Jose. 

ations. 

Owner — Mrs    O.  P.  Mist,  Premises. 
Architect — None. 
Contractor— A.  Maleck.  San   Jose. 

COST.   $2o0t! 


ALTERATIONS 

NO.     350     S-TENTH       ST..       S:i.:i       Jose. 

Alterations. 
Owner — Martha    M.    Wilsey,    Premises. 
Architect — None. 
Day's  work.  COST,  $1200 


RESIDENCE 

NO.    236    S-FIFTEENTH    ST., 

Six-room  residence. 
Owner — Rees    Williams,    88 

San  Jose 
.\rchitect  None. — 
Day's  work.  .■; 


San   Jose. 
J-15th    St., 


-ALTERATIONS 

XO.  25S  S  FIRST,  San  Jose.  Alterations. 

Owner — Gold     Nugget     Creamery     (les- 
see). 42  E  San  Fernando,  San  Jose. 

Architect — None. 

Contractor— Wallace   &   Bush,   Bank   of 
San  Jose  Bldg.,  San  Jose. 

COST,    $1000 


HOUSE 

PALM   ST.    NR.   HUMBOLDT,    San    Jose. 

House. 
Owner,  F.  Paoli,  San  Pose. 
Architect — None. 

Contractor — M.    Solomine,    714    Orchard 
St.,  San  Jose. 

COST,   $800 


-ADDITION 

XO.  39 S  S  FOURTEENTH  ST.,  San  Jose. 

-Addition. 
Owner — C.    Bronson,    398    S    14th,    San 

Jose. 
Architect — None. 

Contractor — Howard    Waltz,     132     Bal- 
bach,  San  Jose. 

COST,    $750 


ALTERATIONS 

S    FIRST    ST.    NR.    SAN    CARLOS,    San 

Jose.     Alterations. 
Lessee — Robinson  &  Son,  227  S  1st,  San 

Jose. 
Architect — None. 

Contractor — Wallace   &   Bush,   Bank   of 
San  Jose  Bldg.,   San   Jose. 

COST,   $2000 

BiriLDING   fOXTRArT.S. 
Fretino  County. 


FRAME   DWELLING 

LOTS    20    AND    21    BLK    13.    Arlington 

Heiglits.  Fresno.     Frame  dwelling. 
Owner — M.  M.  Dearing,  2875  Fresno  St.. 

Fresno. 
Architect — None. 
Day's  work.  COST,  $2000 


ADDITION 

SO-SANTA  FE  AVE.,  Fresro.     Addition 

Owner — E.    Y.   Foley,   201   Rowell   Bldg., 

Fresno. 
Architect — None. 
Day's   work.  COST,    $5000 


■I'WELLI.VC    *    GAKAGK 
''^    LOTS    6    AND    7    BLK    16.    Arlington 

Heights.  Fresno.   Frame  dwelling  .ind 

garage. 
Owner- D.  M.  Fenton.  3^23  Washington 

Ave..  Fresno. 
Architect — None. 
Day's  work.  COST,  $3000 

FRAME  DWELLING 

L(5TS    64    AND    65,    Earlhurst.      Frame 

dwelling. 
Owner — J.    A.    Whitaker,    Fresno 
.Architect — None 
Day'.s  work.  COST,  $4000 

FRAME    DWELLING 

LOTS   35   AND   37    BLK    1.    Droge    Park 
Fresnc^    Frame  dwelling  and  garage 
Owner— Geo.    Schneider,    Fresno 
.Architect — None. 
Day's  work.  COST.  $3005 

ALTERATIONS 

LOT   17  BLK   32.  Fresno.     Alteration.s 
Owner — Mrs.   Ball.  Fresno. 
-Architect — None. 

Contractor—E.      Riggins.      317      Mason 
Blvd.,  Fresno. 

COST,  $100:? 

ALTERATIONS 

BUTLER   AND  SANTA   FE  AVES 

Fresno.      Alterations. 
Owner— C.   A.    R.    Co.,    2131   Fresno    St., 

Fresno. 
Architect — None. 
Day's   work.  COST,   $1200 


REPAIRS 

XO.    510    FRESNO    AVE.,    Fresnb.      Re- 
pairs. 
Owner — G.   C.   Cannon,   2039   Fresno   St., 

Fresno. 
Architect — None. 
Day's    work.  COST,    $1000 

DWELLING  AND  GARAGE 

LOTS    19,    20,    21.   LA    SIERitA    TRACT, 
Fresno.     Frame  dwelling  and  garage 

Owner — Central  California  Land  &  Im- 
provement Co..  201  Trust  Co.  Bldg., 
Fresno. 

Architect — None. 

Contractor — R.  C.  Blackwell.  202  Trust 
Co.    Bldg.,    Fresno. 

COST,    $10,000 

DWELLING   AND   GARAGE 

LOTS  1,  2,  BLK.   13,  NO.  PARK  TRACT, 

Fresno.      Dwelling  and   garage. 
Owner — O.     S.     Hecox,     848     Devisadero 

St.,    Fresno. 
Architect — None. 

Contractor — S.  L.  Allen,  530  Forthcamp 
St.,  Fresno. 

COST,    $6,000 


DWELLINGS  AND  GARAGES 

LOTS   3  TO   20,   BLK.   5,   NORTH  PARK 

Tract,  Fresno.     Eleven  dwellings  and 

garages. 
Owner — Stivers    &     Brashear,    1209     "I" 

St.,  Fresno. 
Architect — None. 
aDy's   work.  COST,    $5,000    each 


DWELLING 

LOTS    1    &    2,    BLK.    2,    DROGE    PARK, 

Fresno.     Dwelling. 
Owner — A.   Rudolph.   Fresno. 
Architect — None. 
Day's    work.  COST,    $3500 


DWELLING  AND  GARAGE 

LOTS  15,  16,  BLK.  4,  ALLEN  &  BIN- 

ford    Tract,     Fresno.       Dwelling    and 

garage. 
Owner — C.   E.   Orwig,   Fresno. 
.Architect — None. 
Day's   work.  COST,   $3800 


ADDITION 

LOTS  14.   15,  BLK.  65,  Fresno.  Addition 

to   building. 
Owner — O.   M.  Thompson,   2543   Madison 

St.,  Fresno. 
-Architect — None. 

Contractor — E.     Riggins,     Mason    Bldg., 
Fresno. 

COST,  $10,000 


Arlington     Heights, 
ro,    3430   Madison   St., 


STORE 
.LOT     2,     ELK.     9, 
Fresno.      Store. 
Owner — Joe   Garne 

Fresno. 
Architect — None. 

Contractor — F.     C.    Wilson,     2321    Hills 
St.,  Fresno. 

COST,     $3000 
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OARAGE 

LOTS   1   AND   2.  BLK.   14,  Central   Add, 

Fresno.     Garage. 
Owner— C.    W.   Winther,    640   N.    4th   St., 

Fresno. 
Architect — None. 

Contractor — S.  L.  Allen,  530  Forthcamp 
St..   Fresno. 

COST,    $6500 


DWELI.IXG  AND  GARAGE 

NO.  14119  GLENN  AVE.,  Fresno.     Frame 

dwelling  and  garage. 
Owner— John     VVilhoit,      1271      College. 

Fresno. 
Architect — None. 

Contractor — C.   E.   Millhollen.  363  Trea- 
ta,  Fresno. 

COST,    $3700 


DWELLING  AND  GARAGE 

NO.      3207         WASHINGTON,         Fresno. 

Frame   dwelling  and   garage. 
Owner — Frank   Sisson,    3024    Illinois  St.. 

Fresno. 
Architect — None. 

Contractor — F.      J.     Stone,      304     Mason 
Bldg.,   Fresno 

COST,    $4800 


DWELLING  AND  GARAGE 

N   50    FT.,   LOT   5,   ELMHURST,   Fresno. 

Frame   dwelling  and   garage. 
Owner — Mrs.    M.      I-'artlow.      1244      Col- 
lege,  Fresno. 
Architect — None. 

Contractor — J.    R.   Church,   221   No.   "U" 
St.,   Fresno. 

COST.    $3500 


DWELLING   ANI>   GARAGE 
ALLEN    &    BINFORD   TRACT.    LOTS    7 
and   S.    Blk.    2.   Fresno.   Frame   dwell- 
ing and  garage. 
Owner — A.  Segel.  Fresno. 
Architect — None. 

Contractor — Al    McNair,    207    Echo    St., 
Fresno. 

COST.    $3000 


DWELLING   AND   GARAGE 
LOT    3,    BLK.      11.      WILSON      TRACT, 
Fresno.     Frame  dwelling  and  garage. 
Owner — J.   M.   Miller,   Fresno. 
Architect — None. 

Contractor — Yarnell    &    Garges,    1026    S 
4th  St.,  Fresno. 

COST,    $4000 


DWELLINGS    AND    GARAGES 
LOTS    33,    34.    35,    BLK.    3,    ORCHARD 
Hill,   Fresno.     Three  frame  dwellings 
and   three   garages. 
Owner — Pearl    Investment    Co..    Fresno. 
Architect — None. 

Contractor — Yarnell    &    Garges.    1026    S 
4th  St.,  Fresno. 

COST.  $3000  each 


DWELLING  AND  GARAGE 

CENTER    50    FT.    OF    LOTS    25    TO    28. 

Blk.    1,    Hills     Add,      Fresno.     Frame 

dwelling   and    garage. 
Owner — Kelly   &   Neil.   Fresno. 

Architect — None.  „    ^ „ 

Day's  work.  COST,  $3500 

DWELLING 

LOT   3,   BLK.  32.  ALTA  VISTA.  Fresno. 

Frame    dwelling. 
Owner — E.   M.   Miller,  Fresno. 
Architect — None.  „     .„„„„ 

Days    work.  COST.    $3600 


DWELLINGS    AND    GARAGES 

LOTS    16    TO    20.    BLK.    34.    BELMONT 

Add.  Fresno.     Three  frame  dwellings 

and   three   garages. 
Owner — W.   F.  Grounds,  700  San  Pablo. 

Fresno. 
Architect — None.  «     „„ 

Day's  work.  COST,   $4000  each 

DWELLING  AND  GARAGE 

LOT   7.    BLK    27,    ALTA   VISTA,   Fresno. 

Frame   dwelling  and  garage. 
Owner — Harry    Erickson,    2019    Los   An- 
geles St.,   Fresno. 

Architect — None.  „„     .r^A/v 

Day's    work.  COST,    $5000 

DWELLING  AND  GARAGE 

LOTS    11.    12,    BLK.    — ,    PALM    VILLA 

Tract,    Fresno.     Frame   dwelling  and 

garage. 
Owner— Fresno    Home      Builders.      1231 
"1"  St.,  Fresno. 

Architect — None.  ^„„     ,-„,,„ 

Day's    work.  COST,    $5000 

-Si 


COMPLETIOiV    NOTICES. 


Fresno  County. 


Recorded  Accepted 

March  12,  1920 — LOTS  11,  12  BLK. 
4,  Alhambra  Tract.  Fresno.  W.  A. 
Mosgrove,  Jr.,  and  F.  L.  Pettey  to 
whom   it   may   concern. March  9,    1920 


.NOTICE      OP      NOSI-RESPON8IBIL.ITY. 


Fresno  County. 


March  13,  1920— STORE  ROOM  AT 
1161-63  Broadway.  Fresno.  H.  Ra- 
din  and  A.  Kamp  as  to  improve- 
ments on   leased   property. 

March  13.  1920 — LOTS  23.  24.  BLK.  59. 
K.  B.  Helglits.  Fresno.  Thos.  and 
Mary  Cavanaugh  to  whom  it  may 
concern    March    13.    1920 

Mar.  16.  1920— LOTS  5  AND  6  BLK  1 
and  Lots  7  and  8  Blk  4,  Belridge 
Park,  Fresno.  Guy  Stockton  to 
whom    it   may  concern .  .Mar.    13,    1920 

Mar,  16,  1920 — MUNICIPAL  Dis- 
trict No.  1  (sewers  under  Contract 
No.  2).  Fre.sno.  City  of  Fresno  to 
whom  it  may  concern.  .  .  .Mar.  1,  1920 

Mar.  16,  1920— LOTS  17  AND  18  BLK 
12,  College  Addition,  Fresno.  Anna 
B  Lowrey  to  whom  it  may  concern 
March    16.    1920 

Mar.  18,  1920— LOTS  42  AND  43  BLK 
4,  Belridge  Park,  Fresno.  C  F 
Cutting  to  whom  it  may  concern.. 
March    8,    1920 


BlULUING    CONTRACTS. 


Sa 


nniento  County. 


ADDITION 

NO.    820-24    "L"    ST.,    Sacramento.      Add 

to  garage. 
Owner— S.     W.     McKim,     2015     "11"     St.. 

Sacramento. 
Architect — None. 
Contractor — Herndon   &   Finnigan,   1714 

IGth   St.,    Sacramento. 
Filed  Mar.  13,  '20.     Dated  Mar.  — ,  '20. 

COST.    $4860 


DWELLING   &   GARAGE 
NO.    1060    FORTY-FIRST      ST.,      Sacra- 
menlo.        One-siory      5-i'Oo:n      frame 
dwelling  and   garage. 
Owner — J.   M.   Welsh,   814   9th   St.,   Sac- 
ramento. 
Architect — None. 

Contractor — C.     Valine,     2417     15th     St., 
Sacramento. 

COST,    $3800 


RESIDENCE  &  GARAGE 

NO.     2146     PERKINS    ST.,     Sacramento. 

One-story     five-room     residence     and 

garage. 
Owner — O.    Stpinbreu'-.er,    2184    Perkins 

Way,   Sacramento. 
Architect — None. 
Day's  work.  COST,  $330TJ 


DWELLING  &  GARAGE 
NO.    1515    FOURTEENTH      ST..      Sacra- 
mento.     One-story    five-room    frame 
dwelling  and  garage. 
Owner — I.   Morris. 
Architect — None. 

Contractor — R.   M.   Smith,  2633   30th  St., 
Sacramento. 

COST.    $4Rlt7 


FRAME  DWELLING 

NO.    1058    FORTIETH   ST..    Sacramento. 

One-story   6-room   frame   dwelling. 
Owner — E.      W"eisman,      1720    16th      St., 

Sacramento. 
Architect — None. 

Contractor — R.   M.  Smith.  2633   30th  St.. 
Sacramento. 

COST,  $4  60P 


ALTERATIONS 

(609)      HOTEL  CLAREMONT.  Oakland. 

Alterations. 
Owner — Hotel   Claremont.   Premises. 
Architect — None. 

Contractor — J.      Dawson.   2121      Durant 
Ave..  Oakland. 

COST,  $1000 


GARAGE 

NO.    1410  ELEVENTH  ST.,   Sacramento. 
Private  frame  garagre  for  5  machines 
Owner — W.   Boedefeld,   1024   N  St.,   Sac- 
ramento. 
Architect — None. 

Contractor — W.  P.  Cippa.  2560   27th  St., 
Sacramento. 

COST,   $1800 


NO.    1109    FORTY-SECOND   ST.,   Sacra- 
mento.      One-story       6-room      frame 
dwelling. 
Owner — D.     A.     Civltello,     2620     O    St,. 

Sacramento. 
Architect — None. 

Contractor — J.    A.    Saunders.   2810   I   St.. 
Sacramento. 

COST.   $5400 


FRAME  DWELLING 

NO.   3600   SECOND   AVE..     Sacramento. 

One-story   5-room   frame  dwelling:. 
Owner — Dr.    J.    Culver.    3500    2nd    Ave., 
Sacramento. 


A  rchitect — None 

Contractor — R. 

Saoramentf 


Staht.   1310   30th  St., 
COST.   $4000 


DWELLING 

NO.    1006    FORTIETH   ST..   Sacramento. 

One-story    five-room   frame   dwelling:. 

Owner — E.   D,   Leipsic.   926   "J"   St..  Sao- 

ramento. 
Architect— None. 

Contractor— A.    W.  Norris,   3012  "G"  St., 
Sacrament*. 

(X)ST,   I46E0 


DWELLING   AND    GARAGE 
No.     1200     FORTY'-THIRD    ST.,    Sacra- 
mento.      Two-story      8-rooin      frame 
dwelling   and   garage. 
Owner — P.    B.    Reardon,    Thayer  Apart- 
ments. Sacramento. 
Architect — None. 

Contractor — W.    R.    Saunders.    2614    "I" 
St..  Sacramento. 

COST.    $8175 


DWELLING  AND   GARAGE 

NO.  1919  TWENTY'-FIFTH  ST.,  Sacra- 
mento. One-story  5-room  frame 
dwelling   and   garage. 

Owner — H.  M.  Earle,  2618  "M"  St..  Sac- 
rament*. 

A  rchitect — None. 

Day's   work.  COST,   $3500 


STORE 

NO.   1116  FIFTH  ST.,  Sacrmento.     One- 
story   and   basement  brick   store. 
Owner — Max  Smith,  500  "U"  St.,  Sacra- 
mento. 
Architect — None. 
Day's  work.  COST,   $6800 


ALTER  AND  ADD 

NO.    1904    "J"    ST..    Sacramento.      Alter 

and  add  to  building. 
Owner — Western   Pacific  Railroad     Co., 

1900   "J"  St.,   Sacramento. 
Architect — None. 
Contractor — Herndon    &    Finnigan,    914 

"T"    St..   Sacramento. 
Filed  March  16,  '20.  Dated  March  15,  '20. 
COST,   $9315 


COMPLETIOIV   NOTICES. 


Sacramento   County. 

Completed  Accepted 

Mar.  13,  1920— STATION  PLATFORM, 
Sacramento.  S.  P.  Co.  to  CTlark  & 
Henerv    Construction    Co.. Mar.    6,    "20 

March  13.  1920—  W30  FT.  LOT  7,  "J" 
"K"  13th  and  14th.  Sacramento. 
Ferguson  Burns  Est.,  Inc..  to 
whom    it    may    concern.. Jan  — .    1920 

March  11,  1920— LOT  5  AND  B  % 
lot  6.  I-J-11-12.  Sacramento.  Ma- 
sonic Temple  Association  to  whom 
it   may  concern    March  3,  1929 

BriLDING   CONTRACTS. 

San  Jonquin  County. 

REMODEL  BLDG. 

WEBER   AVE.   AND   EL   DORADO   ST., 

Stockton.     Remodel  building. 
Owner — Vignolo    &    Piccardo,    1326    N- 

Van  Buren   St..   Stockton. 
Architect — None. 
Day's  work.  COST.  $4000 

RESIDENCE  AND  GARAGE 

FIRST    AND    AURORA    STS..    Stockton. 

Frame  residence  and  garage. 
Owner — Ramsey-Emerson    Co..    540    E- 

Market  St.,  Stockton. 
Architect — None. 
Day's    work.  COST,    $2160 


GALVANIZED     IRON     BLDG. 
S-UNION    ST.,    bet.      Scotts    Ave.      and 

Taylor    St.,    Stockton.       Galvanized 
iron   building. 
Owner — Joseph    E.    Gelger,    Scotts    Ave. 

Cor  Union  St.,  Stockton. 
Architect — None. 
Day's   work.  COST.   $2200 
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MARKET^  BET.     SUTTER     AND    SAN 

Joaquin.   Stockton.     Refno^^l- M.,,tot 

Owner— E.    Fontana,     322       E      Market. 

Stockton, 
^^y's' wo7I?'°"'; COST.   $1000 

RESIDENCE  AND  GARAGE 
SONOMA      AVE.      AND     NORTH      SAN 
Joaquin.      Stockton.      Residence     arid 
o4nef—Julius  Risso.  3135  N  California 

St..   Stockton. 
Architect— None.  nn<iT    S';600 

Day's  work.         COST,    *ibuu 

^a^Pi^ioi^l^T.    STANISLAUS    AND 

Grant,    Stockton.      Apartments. 
Owner— C.  C.  Henderson,   621  E  Ander- 
son  St.,   Stockton. 
Architect — None.  ... 

Day'd  work.        Cost,   $7,000 

M^RKET^ST.  BET.   EL  DORADO  AND 

Hunter,   Stockton.     Remodel. 
Owner— P.   Muzio,    317      E     Market   St., 

Stockton. 
Architect—None.  ^^ 

Day's  work.        CObl.  »^ouu 

BUILDING^^^^     SUTTER.      Stockton. 

Owner— Florence   and   Eva  Brooks.    838 
N   San  Joaquin,   Stockton. 

ilTs'ToT^'"""- COST,  $5000 

W    MAGNOLIA    BET.    STOCKTON   AND 

Baker.  Stockton.     Fmme  residence. 
Owner— Bert    Riba,    705      B      North    St. 

Stockton. 
Architect — None.  rrvoT     tlCiCIO 

Day's   work.        COST,   $JOUU 

n'e^AST^ST.   bet.  ACACIA  AND  MAG- 

nolia.    Stockton.      Garage. 
Owner — B.   Baciocco,   Stockton. 
Architect— None.  r'ntjT    S7fi60 

Day's   wcrk^ COST,   ?7bbu 

COMPLETION    NOTICES. 
San    Joaquin    County. 


was  engaged  as  one  of  the  engineers 
during  the  construction  of  the  Panama 
canal. 


BXTTE      COINTY      HIGHWAY      I'NIT 
Sl'BVKY   completed; 

CHICO.  Butte  Co..  Cal.— Martin  C. 
Polk.  County  Hiehway  Engineer,  has 
rompleted  surveys  for  the  first  unit  of 
highway  under  the  $1,800,000  bond  is- 
sue. The  stretch  will  run  from  Biggs 
to  East  Biggs. 

Surveys  will  be  completed  within  the 
next  few  days  for  a  stretch  leading 
from  Oroville  into  Thermalito. 

C.  F.  Belding  is  County  Clerk. 


..00  feet  square  at  the  top.  partly  ex- 
cavated and  partly  embankment  and 
will  be  lined  with  concrete  reinforced 
with  wire  mesh.  There  will  also  be 
a  timber  roof.  Other  bids  received  were 
Mercereau  Bridge  &  Construction  Co., 
$24,550;  Geo.  Napier,  San  Fernando, 
$24,696:  Bent  Bros.  Construction  Co., 
$28!o00;  Prendergast  Construction  Co., 
$29,950.  A.  L.  Sonderegger.  Central 
Bldg.,  Los  Angeles,  consulting  engi- 
neer. The  bids  were  taken  under  ad- 
visement. 


^         1   *..:i  Accepted 

^.^S^'\%^  1920-LOT   1,  BLK.   1    Ci?y 

of   Lodi.     Henry   C.   Rmn   to   W.  D. 

Voorhies  and  May  ^^---l^\v  ■  ^.o 
Mar.  Ve;   1920— LOTS  36  AND  37  BLK 

Ros^^''^:.■'°^"  .^.  .'!^Ma'"r.'l2"li20 
JESSUP  MAY  BB  ENGINEER  OP  LOS 
ANGELES. 

LOS  ANGELES,  Cal.— Opposition  of 
Mayor  Snyder  was  said  to  have  delayed 
the  appointment  of  J.  J.  Jessup  as  city 
engineer  of  Los  Angeles.  It  was  de- 
clared that  Jessup  had  been  selected  by 
the  Board  of  Public  Works,  but  that 
Mayor  Snyder  recommended  further  in- 
vestigation. Jessup  was  formerly  city 
engineer  for  Berkeley  and  is  now 
working  in  the  Imperial  Valley. 

J  J  Jessup  was  appointed  city  en- 
gineer of  Berkeley  in  1909.  succeed- 
ing Wilbur  F.  McClure,  who  at  the 
time  the  city  charter  was  adopted  be- 
came one  of  the  commissioners.  He 
was  assistant  city  engineer  previous  to 
that  time. 

After  holding  the  position  of  city 
engineer  for  eight  years.  Jessup  re- 
signed to  resume  private  practice  as 
construction  engineer.  A'  ^^'^  ^t^'Il' 
ning  of  the  war  he  enlisted  in  Y.  M. 
C  A  work  and  was  sent  to  France, 
where  he  served  during  the  war  and 
for  some  time  after  the  armistice  was 
signed. 

After  returning  he  went  to  the  Im- 
perial Valley,  where  he  has  been  lo- 
cated at  Brawley  as  construction  en- 
•  gineer  for  the  Imperial  Valley^  H« 
left  here  in  December,  and  his  family 
followed  in  January. 

Before    coming    to    this    city    Jessup 


CRUSHED   ROCK  BIDS   WANTED. 

RENO.  Nevada— Bids  will  be  received 
by  the  Ormsby  County  Commissioners, 
Daniel  B.  Morton.  Clerk,  up  to  March 
20th.  10  A.  M..  for  furnishing  approxi- 
mately 7000  tons  of  Crushed  Rock  in  a 
Stock  Pile  at  its  rock  crushing  plant 
near  the  north  city  limits  of  Carson 
City.  Nevada,  according  to  the  require- 
ments and  specifications  of  the  Nevada 
State  Highway  Department. 

Certified  check  of  5%  required. 

TO  VOTE  BONDS  FOR  STREET  AND 
SEWER  IMPROVEMENTS. 

SONOMA,  Sonoma  Co.,  Cal. — The  City 
Trustees  have  decided  to  call  an  elec- 
tion to  decide  the  question  of  issuing 
and  selling  bonds  of  $75,000  with  which 
to  finance  the  improvement  of  Broad- 
way: also  Napa  street  and  for  an  ex- 
tension of  present  sanitary  sewer  sys- 
tem. 

The  election  will  be  held  the  latter 
part   of  April. 

Plans  for  the  improvements  are  in 
charge  of  Howe  &  Peters,  Engineers. 
24  California  St..  San  Francisco. 


ROAD    GRADING    BIDS    WANTED. 

RED  BLUFF,  Tehama  Co.,  Cal.— Up 
to  10  A.  M.,  April  5th,  bids  will  be  re- 
ceived by  County  Clerk  H.  G.  Kuhn  for 
grading  Road  No.  374  over  the  lands  of 
Somers  C  Co.  and  G.  M.  Shattuck,  in 
Supervisor  District  No.  5.  Certified 
check  of  5%  payable  to  Chairman  of  the 
Board  of  Supervisors  required. 


SOUTHERN  PACIFIC  WANTS  PAVING 
BIDS. 

SAN  FRANCISCO.— Bids  will  be  re- 
ceived by  the  Engineering  Department 
of  the  Southern  Pacific  Company,  Mr. 
J.  Ahern.  S.  P.  Bldg.,  for  the  improve- 
ment of  Townsend  street  between 
Fourth  and  Seventh  streets.  The  esti- 
mate quantities  of  the  work  follow: 

24,300  cu.  yds.  fill. 

1,775  lin.  ft.  12"  sewer. 

1.220  lin.  ft.  10"  culverts. 

6.846  Un.   ft.   curbing. 

1,775  lin.  ft.  15"  sewer. 

31  storm  inlets. 

15  manholes  and  287,307  sq.  ft.  of  as- 
phalt pavement. 

Bids  close  March  22nd,  2  P.  M. 


FIRE    ENGINE    BIDS    ACCEPTED. 

SANT.\  ROSA,  Sonoma  Co.,  Cal. — The 
City  Council  has  accepted  the  bid  of 
the  American  La  France  Company  for 
furnishing  and  delivering  one  750-gal- 
lon  combination  pumping  engine  and 
hose  cart  at  $12,500. 

The  machine  is  a  six-cylinder  type  of 
120  horsepower,  and  is  to  be  delivered 
in  120  days  from  the  signing  of  the 
contract    f.   o.    b.    Santa   Rosa. 


RENO   A-*VARDS    CEMENT   SIDEWALK 
CONTRACT. 

RENO.  Nevada.— The  City  Council 
has  awarded  a  contract  to  P.  M. 
Prandsen  and  T.  S.  Jensen.  Reno,  Ne- 
vada, to  construct  cement  sidewalks, 
curbs  and  gutters.  The  work  in  the 
first  district,  north  of  the  Truckee 
River,  was  10  cents  per  square  foot  for 
sidewalks,  44  cents  per  lineal  foot  for 
curbs  and  gutters,  and  22  cents  per 
linear  foot  for  gutters.  In  district  No. 
2,  south  of  the  river,  the  bid  was  11% 
cents  per  square  foot  for  siedwalks 
and  45  cents  per  linear  foot  for  curbs 
and   gutters. 

Bids  were  also  submitted  by  Neidt 
&  Gavin,  Duncan  &  Christiansen,  and 
A.  Bevilaqua. 


BIDS   WANTED    FOR    SEWER   WORK. 

GRIDLET,  Butte  Co.,  Cal. — No  pro- 
tests being  received  at  the  last  meet- 
ing the  City  Trustees  have  instructed 
the  Clerk  to  advertise  for  bids  for  the 
construction  of  Unit  C  of  the  Sanitary 
Sewer  System. 

James  Ownby  is  City  Clerk 

PROPOSED    PIER   EXTENSION    PLAN 
LIKELY   TO    BE   TURNED   DOWN. 

OAKLAND.  Cal.— The  application  of 
the  Moore  Shipbuilding  Company  of 
Oakland  to  extend  its  wharves  and 
piers  seventv-five  feet  beyond  the  pres- 
ent pier  head  line  is  being  fought  by 
Commissioner  of  Public  Works  Fred- 
erick Soderberg.  who  states  that  the 
work  would  operate  against  the  inner 
harbor  development. 

Application  has  also  been  made  to 
the  U.  S.  Engineer's  office  for  permis- 
sion to  do  the  work  and  a  report  from 
this  source  is  awaited  by  the  Council. 

ONE  BID  FOR  PLASTER  MODELS  ON 
HONOLULU  FEDERAL   BUILDING 

WASHINGTON.  D.  C. — Menconi  Bros.. 
New  York  City,  at  $1,880.  submitted  the 
only  bid  to  the  Supervising  Architect. 
Treasury  Department,  for  furnishing 
plaster  models  for  the  new  Federal 
building  at  Honolulu.  Hawaii,  and  will 
probably   be   awarded   the   contract. 


BIDS    OPENED    FOR    CONSTRUCTION 
OF    RESERVOIR. 

SAN    FERNANDO.    Los    Angeles    Co.. 

Cal. E.   E.   East,    121   Lexington   Drive, 

Glendale,  Los  Angeles  County,  Cal., 
submitted  the  lowest  bid  at  $20.- 
050  for  constructing  a  3,000,000  gal- 
lon lined  reservoir  for  the  municipal 
water    system.      The    reservoir   will   bs 


RADIO     BUILDING     CONTRACT 
AW^.^RDED. 

WASHINGTON,  D.  C— The  Bureau  of 
Yards  and  Docks.  Navy  Department, 
has  awarded  a  contract  to  Geo.  W. 
Tamada,  205  McCandless  Bldg.,  Hono- 
lulu T.  H.,  at  $23,207.80  for  the  con- 
struction of  raido  buildings  at  Heeia, 
Hawaii,  under  Specification  No.  4122. 
The  time  for  computing  Is  140  days. 


u 
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HBARING  OIV  INTEHMKDIATK   HATK 
ASSOCIATION    CASE. 


Secretary  George  B.  McGinty  of  the 
Interstate  Commerce  Commission  has 
informed  the  TrafBc  Bureau  of  the 
Chamber  of  Commerce  that  the  Com- 
mission will  conduct  a  further  hearing 
in  San  Francisco  on  May  24th  in  con- 
nection with  the  Intermediate  Rate  As- 
sociation case.  This  is  the  case  in 
which  it  was  proposed  to  generally  ad- 
vance all  rates,  both  class  and  com- 
modity, from  Eastern  defined  territory 
to  Pacific  Coast  cities. 


BITSINESS  OPPORTUNITIES. 


Royal  Export  &  Trading  Co..  350 
broadway.  New  York  City,  is  in  the 
market  for  mahogany  veneered  panels. 

V.  W.  Long  Lumber  Co.,  American 
Trust  Bldg.,  Birmingham,  Ala.,  is  In 
the  market  to  dispose  of  a  timber  tract 
and  sawmill  property. 


■WOrLD    DROP    CONTRACT. 


KLAMATH  FALLS.  Ore.— The  Cali- 
fornia-Oregon Power  Company  is  ready 
to  relinquish  Its  contract  with  the 
United  States  Government  for  the 
building  of  the  Link  river  dam,  which 
includes  provisions  for  the  storage 
and  distribution  of  power  and  irriga- 
tion water  supply  in  the  Upper 
Klamath  lake,  on  assurance  that  the 
government  will  build  the  dam  at 
once.  This  is  according  to  a  statement 
of  George  J.  Walton,  local  superinten- 
dent of  the  company,  at  a  conference 
with  water  users  and  American  Legion 
representatives  here. 


STREET     AND       SEVl'ER       WORK 
PLANNED. 

SANTA  ROSA.  Sonoma  Co.,  Cal. — The 
City  Council  has  passed  a  resolution 
providing  for  the  guttering,  curbing 
and  paving  of  Wallace  street  from 
Washington   to  Davis  street. 

A  resolution  of  intention  was  adopt- 
ed to  reduce  Humboldt  street  from 
Benton  to  Spencer  streets  to  the  sub- 
grade  and  pave  it  similar  to  the  work 
ordered  from  Johnson  to  Benton  re- 
cently, the  paving  to  be  3  inches  thick. 

The  City  Engineer  has  been  in- 
structed to  prepare  plans  for  the  im- 
provement of  Nason  street  from  Or- 
chard to  Humboldt.  Work  will  con- 
sist of  concrete'  gutters  and  curbs  and 
a  3-inch  asphalt  concrete  pavement. 

Vida  McL.  Doggett  is  City  Clerk. 
(33447)      1st    report    Feb.    19,    1920,    and 


ENGINEER  FOR  DELHI   COLONY  AP- 
POINTED. 

TURLOCK,  Stanislaus  Co..  Cal. — 
Ernest  C.  Fortier,  recently  with  the 
Department  of  Agriculture  and  station- 
ed at  Los  Angeles,  has  been  appointed 
engineer  in  charge  of  the  concrete  pipe 
manufacturing  plant  in  Delhi  Colony, 
near  Turlock.  The  plant  will  manu- 
facture pipe  for  use  of  the  colony.  Ap- 
proximately 100  miles  of  pipe  will  be 
laid,  ranging  in  size  from  6  to  30 
inches. 


FRESNO      COUNTY      HIGHWAY     BIDS 
WANTED. 

FRESNO,  Fresno  Co.,  Cal. — Until 
2.  p.  m..  April  5,  bids  will  be  received 
by  Supervisors  of  Fresno  County  for 
paving  route  18,  Sec.  A,  7.7B  miles, 
through  the  towntite  of  Del  Rey.    Bids 


will  be  taken  under  four  specifications 
providing  for  concrete  base  with  as- 
phaltic  concrete  or  Warrenite  top  and 
bituminous  base  with  Topeka  or  War- 
renite top.  The  contract  involves  S,- 
200  cu.  yds.  excavation,  3624  cu.  yds. 
concrete,  234.826  sq.  ft.  surfacing,  234,- 
826  sq.  ft.  asphalt  concrete  pavement 
and  6  culverts.  Plans  and  specifica- 
tions may  be  obtained  from  Chris  Jen- 
sen, County  Engineer,  Cory  Bldg.  Cer- 
tified check  for  10%  required.  D.  M. 
Barnwell,  Clerk. 


BIDS  WANTED  FOR  DRILLING  W^ELL 

MODESTO.  Stanislaus  Co.,  Cal. — W. 
O.  Thompson,  City  Clerk,  will  receive 
bids  up  to  March  24th,  7;30  P.  M.,  for 
the  boring  of  a  well. 

Location:  To  be  determined  by  the 
City  of  Modesto.     Size  and  Depth. 

The  inside  diameter  of  well  will  be 
18"  and  the  depth  approximately  200 
feet.  The  depth  to  which  the  well  shall 
be  put  down  may  vary,  and  will  de- 
pend upon  the  formation  encountered. 

casing:  A  double  well  casing  shall 
be  used  of  the  ordinary  type  of  hard 
red  riveted  steel.  Both  the  inside  and 
outside  casing  shall  be  of  No.  12  wire 
gauge  with  a  weight  per  lineal  foot  for 
the  double  casing  of  7H4  lbs.,  and  a 
variation  below  this  weight  of  not  ex- 
ceeding 2%  per  cent  below  these 
weights. 

Certified  check  of  10%  payable  to 
Mayor  of  City  required. 


WOODLAND         PLANS         EXTENSIVE 
STREET  IMPROVEMENTS. 

WOODLAND,  Yolo  Co.,  Cal.— The  City 
Council  has  adopted  resolutions  of  in- 
tention providing  for  the  paving  of 
Bush  street'  and  for  gutters  and  curbs 
in  seven  other  thoroughfares. 

Curbs  and  gutters  are  to  be  installed 
i"  Clover  street,  between  Walnut  and 
Fourth  streets;  Locust  street,  between 
Clover  and  Elliot  streets;  Elliot  street, 
between  Eli.i  and  College  streets;  Elm 
street,  between  Court  and  Clover 
streets;  North  street,  between  Walnut 
and  Elm  streets;  Fourth  street,  be- 
tween Main  and  North  streets;  Walnut 
street,  bet'ween  Oak  avenue  and  Crows 
street,  and  between  Clover  and  Court 
streets. 

J.  H.  Laugenour  is  City  Clerk. 


BID    RE./ECTED    FOR    35C    MILES    OF 
HIGHW^AY. 

PHOENIX,  Ariz. — The  bid  of  Warren 
Bros,  for  constructing  highways  under 
the  $4,000,000  bond  issae  of  Maricopa 
County  received  March  6,  was  rejectde 
and  a  new  call  for  bids  will  be  issued 
in  a  few  days,  the  highway  commission 
announces,  in  the  hope  of  securing 
competition.  All  bids  received  for  road 
materials  were  also  rejected.  South- 
western Portland  Cement  Co.  bid  $2.1,'); 
Riverside  Portland  Cement  Co..  $2.40, 
and  California  Portland  Cement  Co., 
$2.45  per  bbl.  for  cement,  all  prices  f.  o. 
b.  mills.  Warren  Bros,  bid  for  as- 
phalt in  tank  cars  $13  ton  and  in  bar- 
rels $19  ton  f.  o.  b.  San  Francisco,  and 
$13.75  and  $19.75  for  bituminous  ce- 
ment. Standard  Oil  Co.  bid  $13  and  $19 
for  asphalt  f.  o.  b.  San  Francisco  and 
Texas  Co.  $43.21  to  $45.79  f.  o.  b.  Ari- 
zona points  in  barrels,  and  $2  per  ton 
leas  In  taoks. 


WATER    SYSTK-M      BO.ND     ELECTION. 

EL  CENTRO,  Imperial  Co.,  Cal. — An 
election  will  be  held  April  12  to  vote 
on  issuing  $194,000  bonds  to  construct 
settling  basins  and  a  concrete  aqueduct 
to  supply  domestic  water  from  the  New 
River.  There  will  be  three  settling 
basins  each  1000  feet  long  and  60  feet 
wide.  Bonds  for  a  new  fire  alarm  sys- 
tem and  a  new  lighting  system  will 
be  submitted  at  the  election. 

SCHOOL   BONDS   VOTED. 

SAN  JUSTO,  San  Benito  Co.,  Cal. — 
Bonds  of  $22,000  have  been  voted  for  a 
new  grammar  school  building  to  con- 
tain two  classrooms  and  assembly  hall 
seating  JOO. 


PLAN    TO    ERECT    HOME. 

RIVERSIDE,  Riverside  Co..  Cal. — 
The  Pacific  Division,  Neighbors  of 
Woodcraft,  have  purchased  the  prop- 
erty at  342  Magnolia  avenue.  Riverside, 
as  a  site  for  a  home  for  children  and 
aged  people.  The  tract  contains  15 
acres  and  there  is  a  22-room  house  and 
a  6-room  bungalow  on  it.  The  new 
owners  contemplate  the  erection  of 
new  buildings  to  cost  $250,000.  Mrs. 
C.  C.  Ordsall  is  Grand  Guardian  of  the 
order.  Mrs.  Grace  Tyler  of  Los  An- 
geles is  chairman  of  the  Woodcraft 
Home  Council. 


SEWKR  CONTRACT  AWARDED. 

PITTSBURG,  Contra  Costa  Co.,  Cal. — 
The  City  Trustees  have  awarded  a  con- 
tract to  Hutchinson  &  Co.,  444  17th  St.. 
Oakland,  for  the  construction  of  the 
storm  and  sanitary  system  on  a  bid  of 
$30,904.30. 


STREET  WORK  BIDS  WANTED. 

OAKLAND.  Cal.— Bids  will  be  re- 
ceived by  W.  L.  Cummings.  City  Clerk, 
up  to  12  M.,  April  1st,  for  the  improve- 
ment of  Fifth  street  from  Clay  to  Jef- 
ferson by  grading,  constructing  con- 
crete curbs  and  brick  gutters  and  pav- 
ing with  asphalt  macadam. 

SANITARY   SEWER  BIOS  WANTED. 

FRESNO.  Fresno  Co.,  Cal. — Up  to  8  P. 
M..  April  4th,  bids  will  be  received  by 
Chas.  Dillon,  City  Clerk,  for  the  con- 
struction of  sanitary  sewers  for  Muni- 
cipal Improvement  District  No.  1. 

Certified  check  for  10%  payable  to 
Mayor  of  City  required. 


TO    REBUILD    BRIDGES. 

PHOENIX,  Ariz.— The  Governor  is 
expected  to  issue  a  proclamation  in  a 
few  days  providing  funds  from  the 
$350,000  State  emergency  fund  for  re- 
pairs to  the  Tempe  and  Agua  Fria 
bridges  on  the  State  highway.  Seven- 
teen spans  of  the  latter  bridge  will  be 
replaced  by  a  wood  pile  structure  and 
costly  repairs  must  be  made  to  the 
Tempe  bridge. 


BIDS    WANTED     FOR    FRESNO 
SCHOOL    BONDS. 

FRESNO,  Fresno  Co.,  Cal. — April  8 
is  the  date  set  by  the  Board  of  Supervl- 
sosr  for  opening  bids  for  the  purchase 
of  the  balance  of  the  Fresno  city  high 
school  bonds,  aggregating  $920,000. 

March  26th  is  the  date  set  to  open 
bids  for  the  purchase  of  the  balance  of 
the  Vlementary  school  bonds  of  tke 
Fresno  city  grammar  school  dietrlct. 

D.  M.  Barnwell  is  County  Clerk, 
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CITY      ENGINEER        O'SHAVGHNESSY 

PL,*Y.S    KNOCKERS    OF    HETCH 

HETCHY   PROJECT. 


At  a  recent  luncheon  of  the  Down- 
town Association  of  San  Francisco. 
City  Engineer  M.  M.  O'Shaughnessy 
termed  as  traitors  to  the  city  "the  in- 
terests that  have  been  maliciously  try- 
ing to  injure  the  city  by  misreprestn- 
tatlon  of  facts."  He  classified  the 
Hetch  Hetchy  project  as  the  greatest 
asset  possessed  by  any  city  in  the 
United  States. 

O'Shaughnessy  said  the  present 
financial  condition  makes  it  necessary 
to  let  the  work  by  contract  at  a  cost 
greater  than  could  be  done  by  day 
labor,  but  believes  it  would  be  poor 
business  to  sacrifice  the  $2,000,000 
yearly  income  by  a  dilatory  construc- 
tion   program. 

Moving  pictures  illustrated  what  had 
been    accomplished    on    the    project: 

First:  A  railroad  68  miles  long  has 
been  built  from  Hetch  Hetchy  Junc- 
tion, 26  miles  northeast  of  Oakdale,  to 
Hetch  Hetchy  Damsite,  at  a  cost  of  ap- 
proximately $2,000,000.  This  is  capable 
of  handling  all  freight  on  the  work 
and  bringing  return  freight  of  nearly 
2,000,000  tons  of  lumber,  which  is  trib- 
utary  to  the  road. 

Second:  A  4,000  horse  power  hydro- 
electric power  plant  has  been  complet- 
ed at  Early  Intake,  12  miles  below 
Hetch  Hetchy,  which  provides  electric- 
ity for  all  the  construction  operations 
of   the   mountains. 

Third:  A  power  line  has  been  built 
from  Early  Intake  to  Priest,  a  length 
of  30  miles. 

Fourth:  A  buttressed  arch  dam  at 
Lake  Eleanor,  64  feet  high  and  1200 
feet  long,  has  been  constructed  across 
the  gorge  one  mile  below  the  lake, 
which  now  has  a  capacity  of  double 
the  size  of  Lake  Chabot. 

Fifth:  A  power  canal  in  tunnel 
aqueduct  and  in  flume  3  miles  long, 
has  been  built  from  Cherry  River  to 
the  power  plant.  This  canal  is  fed  in 
low  period  of  water  flow  by  the  re- 
leased   water   from   Lake    Eleanor. 

Sixth:  The  main  tunnel  aqueduct 
has  been  started  from  Early  Intake  to 
Priest.  This  will  be  10  feet  6  inches  in 
diameter,  capable  of  carrying  400,000,- 
000   gallons  of  water  per  day. 

Seventh:  The  construction  on  Hetch 
Hetchy  dam  is  progressing  satisfacto- 
rily. This  dam  will  be  320  feet  above 
the  water  surface  of  the  stream,  and 
an  average  of  65  feet  below. 


REPORT    TO    CHIEF    OF    ENGINEERS 

OF  UNITED  STATES  ENDORSES 

PROPOSED      NAPA      RIVER 

IMPROVEMENTS 

WASHINGTON.  (D.  C).  The  Board 
of  Engineers  find  it  advisable  to  im- 
prove the  mouth  of  the  Napa  River. 
California. 

In  a  letter  to  Representative  Clar- 
ence F.  Lea.  the  Assistant  Engineer 
and    Secretary   of  the   board   writes: 

"The  board  concurred  In  the  recom- 
mendatio  nof  the  District  and  Division 
Engineers  that  it  is  advisable  for  the 
United  States  to  undertake  the  im- 
provement of  the  Napa  River  in  ac- 
cordance witii  plans  presented,  which 
pi  ovided  for  the  construction  of  two 
small  jetties  .and  the  blasting  of  a 
few  boulders,  with  a  view  to  obtaining 
a  channel  having  a  minimum 
depth  at  low  water  of  about 
three  feet,  at  a  total  estimated  cost  of 
$24,000.  of  which  local  interests  are 
to  contribute  $8,000.  Annual  main- 
tenance is  estimated  to  cost  $2,000  for 
the  first  few  years,  and  $1,000  an- 
nually  thereafter. 

"The  evidence  before  the  board 
showed  that  the  local  interests  were 
willing  to  make  this  contribution.  The 
board's  report  was  forwarded  from 
this  office  to  the  Chief  of  Engineers 
under  date  of  January  27  1920.  and  is 
in  that  office,  unless  it  has  been  for- 
warded  to  Congress." 

The  improvement  in  the  river  is  to 
be  made  near  Napa,  at  Jack's  Bend. 
Spreckles'  Bend.  Car  Bend  and  Horse- 
shoe  Bend. 

Land  for  the  cut-offs  and  dumping 
grounds  was  donated  by  interests  at 
Napa. 

The  improvements  are  designed  as 
an   aid  to  shipping  on  the  Napa  River. 


COLLECTION     OF     ARMY    ENGINEER 
Eat'IPMRNT     TO      SMITHSONIAN. 


The  Secretary  of  War  has  authorized 
the  transfer  of  certain  Army  Engineer 
equipment  to  the  Smithsonian  Institu- 
tion for  exhibition.  The  collection, 
which  includes  equipment  Instruments, 
papers,  photographs,  charts,  etc.,  tends 
to  display  the  part  played  by  the  Corps 
of  Engineers  during  the  World  War. 

The  exhibit  includes  a  collection 
of  instruments  used  in  sound  and  flash 
ranging  apparatus,  including  micro- 
phone and  geophone  sets  and  an  air- 
craft finder  known  as  a  Paraboloid 
mounted  on  a  chasis.  The  search  light 
apparatus  includes  a  60-Inch  open  type 
search  light,  24-inch  mounted  search 
light  and  a   36-inch   barrel-type  search 


light  together  with  power  unit,  trailer 
and  railway  tower  equipment,  as  well 
as  other  smaller  lights  and  mirrors. 
Camouflage  material  comprising  draw- 
ings, photographs  and  models  illus- 
trate the  use  of  camouflage  in  the 
field.  Another  exhibit  will  include 
tools  and  equipment  used  by  Sapper 
regiments.  Under  miscellaneous  col- 
lections there  are  a  full  size  collap- 
sible pontoon  equipment  used  in  the 
A.  E.  F.,  a  gasoline  locomotive  and 
models  of  bridges,  dugouts  and  barbed 
wire  entanglements.  Some  fifty  pho- 
tographs and  relief  maps  show  opera- 
tions conducted  by  the  Engineers  or 
with  engineering  equipment  in  the  A. 
E.   P. 

Some  of  this  equipment  has  already 
l>een  installed  at  the  Smithsonian  In- 
stitution and  the  remainder  is  in  the 
cjurse  of  completion.  It  all  forms 
part  of  the  exhibits  now  being  assem- 
bled for  permanent  display  in  the  Na- 
tional Museum  which  is  a  part  of  the 
Smithsonian    Institution. 


PROGRESS    OF    \VORK    0.\    SWEDISH 
RAIl,\VAYS. 

The  State  Railways  of  Sweden  show- 
ed a  profit  in  September.  191E'.  of  2,700,- 
000  crowns  and  in  October  of  4.206.000 
crowns,  thus  seeming  to  indicate  that 
the  high  freight  and  passanger  rates 
will  not  be  further  increased,  reports 
the  American  consul  at  Stockholm. 
The  State  Railways'  Administration 
has  asked  the  Government  for  44.687.- 
000  crowns  for  construction  work  and 
new  buildings  in  1920.  included  in 
the  work  contemplated  are:  Electrifi- 
cation of  the  road  from  Kiruna  to 
Svarton  at  a  cost  of  22.200,000  crowns; 
relaying  the  line  Kallered-Llndome, 
and  construction  of  hou.ses  for  em- 
ployees. The  Administration  expects 
to  spend  2.600.000  crowns  in  equipping 
cars  with   airbrakes. 

For  the  construction  of  new  lines  in 
1920  and  to  enable  work  to  he  started 
o'l  a  new  bridge  over  the  tJme  rive^. 
the  directors  of  the  Inland  Railway 
have  asked  the  Government  for  8.900.- 
000  crowns:  1,900,000  crowns  to  be  used 
in  1920  and  7.000.000  crowns  to  ht, 
available  in  1921.  fThe  normal  value 
of  the  crown  is  $0,268). 


E.  E.  Kelly  calls  John  M.  Palmer  of 
Ihe  Manhattan.  Kan..  "Mercury"  the 
champion  pessimist,  on  account  of  the 
view  exiTT^ssed  as  follows:  "We  sup- 
po-jp  when  they  get  theso  new  wireless 
ii>lenhonf  s.  and  rvrira!  isn't  able  to 
get  the  number  you  want,  she  will 
tell  you  that  the  air  is  busy." — Ex- 
change. 
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The  second  annual  railroad  confer- 
ence of  the  American  Association  of 
Engineers,  held  in  Chicago  on  March 
15.  transacted  the  following  business: 
After  the  necessity  for  the  retention 
of  a  permanent  railroad  organization, 
consisting  of  an  assistant  secretary  and 
other  personnel,  the  conference  was 
asked  by  J.  R.  Leighty  chief  engineer 
of  the  Missouri  Pacific  Railroad,  who 
was  chairman  of  the  afternoon  meet- 
ing, to  express  its  opinion  on  the  ques- 
tion. There  was  a  decided  majority  in 
favor  of  an  assessment  of  $2.00  for  each 
railroad  member  to  meet  the  expense 
of  a  national  railroad  secretary  and  a 
railroad  department.  No  negative 
votes  were  reported  and  it  is  probable 
that  the  national  executive  committee 
will  soon  authol-ize  the  employment  of 
a  national   railroad   secretary. 

A  few  minor  changes  in  the  railroad 
schedule  were  adopted. 

The  meeting  favored  the  maintenance 
of  a  national  railroad  department  un- 
der a  paid  railroad  secretary. 

A  telegram  was  sent  to  the  Inter- 
state Commerce  Commission  asking 
that  C.  E.  Lindsey,  a  professional  en- 
gineer and  a  member  of  the  Board  on 
Wages  and  Railway  Working  Condi- 
tions of  the  U.  S.  Railroad  Administra- 
tion, be  placed  in  nomination  for  ap- 
pointment to  the  Railroad  Labor  Board 
provided  for  by  the  Cummins-Esch 
Bill.  This  board  will  consist  of  three 
representatives  of  the  public,  three  of 
the  railroads,  and  three  of  subordi- 
nate officials  and  other  employees.  TJie 
commission  is  selecting  six  nominees 
for  each  of  the  two  last  named  groups. 
A  resolution  was  adopted  requesting 
the  Alaskan  Engineering  Commission 
to  "give  full  consideration  and  favor- 
able action  to  the  petition"  for  salary 
increases  submitted  to  the  chairman 
of  the  commission  by  employees. 

The  conference  adopted  resolutions 
expressing  "hearty  appreciation  of  the 
action  of  Engineering  Council"  in 
sending  a  committee  to  address  the 
conference,  thanking  the  committees 
and  members  "who  have  given  much  of 
their  time  and  energy  to  the  prepara- 
tion of  material  for  presentation,"  ex- 
tending the  thanks  of  the  association 
to  Mr.  D.  A.  Tomlinson  for  his  untir- 
ing efforts,  and  inviting  railroad  mem- 
bers of  the  A.  A.  E.  to  chart  present 
and  ten  year  past  ratios  of  living  costs, 
wages,  passenger  miles  and  freight  ton 
miles  and  other  items  for  the  purpose 
of  making  such  data  available  for  use 
by  the  association  in  its  investigations 
wherein  the  same  may  be  pertinent  or 
of   useful   application." 

Among  the  addresses  were  those  of 
Samuel  M.  Felton.  president  of  the  Chi- 
cago Great  Western  Railroad,  who 
spoke  on  the  problems  of  the  railroads 
since  their  return  to  private  manage- 
ment; George  W.  Hand,  assistant  to  the 
president  of  the  Chicago  and  North- 
western Railway,  who  advocated  sec- 
tion   activities    which    will    train    engi- 


neers for  executive  positions;  W.  C. 
Bolin.  chairman  of  the  A.  A.  E.  sub- 
committee on  salaries;  F.  H.  Newell, 
president  of  the  American  Association 
of  Engineers;  J.  B.  Jenkins,  valuation 
engineer  of  the  Baltimore  and  Ohio; 
and  F.  B.  Morrow,  chief  engineer  of  the 
Chicago  and  Western   Indiana. 

William  H.  Hoyt,  chief  engineer  of 
the  Duluth,  Missabe  and  JJorthern,  and 
J.  R.  Leighty.  chief  engineer  of  the 
Missouri  and  Pacific,  presided  at  the 
sessions. 

A  committee  representing  Engineer- 
ing Council  discussed  the  Council's 
compensation  report.  This  committee 
consisted  of  Arthur  S.  Tuttle,  chief  en- 
gineer. Board  of  Estimate  and  Appor- 
tionment, New  York  City;  Colonel  Bion 
J.  Arnold,  consulting  engineer.  Chicago, 
and  Oscar  C.  Merrill,  chief  engineer.  U. 
S.    Foiest    Service.   Washington.   D.   C. 


The  *wenty  thousand  railroad  pro- 
fession",' engineers  of  the  United  States 
were  represented  at  the  hearing  of  the 
Interstate  Commerce  Commission  on 
March  16  by  a  committee  of  the  Amer- 
ican Association  of  Engineers,  consist- 
ing of  L.  K.  Sherman,  president  of  the 
United  States  Housing  Corporation; 
District  Secretary  R.  C.  Bailey,  and  C. 
H.  Wisewell.  The  hearing  was  called 
in  compliance  with  the  terms  of  the 
Transportation  Act  to  determine  which 
employees  are  to  be  classed  as  "sub- 
ordinate officials  and  other  employees." 
and  for  promulgating  other  rules  gov- 
erning nominations  for  appointment 
to  the  Labor  Board. 

The  American  Association  of  Engi- 
neers was  the  only  organization  of  pro- 
fessional engineers  which  had  dele- 
gates  at   this   meeting. 

The  representatives  of  the  Railway 
Executives  conteniied  that  all  engi- 
neers should  be  included  in  the  "of- 
ficial" group.  The  hearing  was  not 
concluded  on  the  15th.  On  the  follow- 
ing day  Mr.  Sherman  requested  that  A. 
A.  E.  be  recognized  as  representing 
twenty  thousand  engineers,  architects, 
draftsmen,  etc.,  employed  on  railroads 
and  that  the  association  be  permitted 
to   make   a   separate   nomination. 


The  Michigan  Engineering  Society 
has  voted  in  favor  of  the  amalgamation 
of  the  society  with  the  American  Asso- 
ciation of  Engineers  by  a  letter  ballot 
just  completed.  The  official  vote  has 
not  yet  been  announced,  but  it  is  un- 
derstood that  more  than  75  per  cent  of 
the  members  are  in  favor  of  the  amal- 
gamation. The  new  organization  will 
be  known  as  the  Michigan  Engineering 
Society,  Michigan  State  Assembly  of 
the  American  Association  of  Engineers. 
The  Michigan  Engineering  Society  is 
reputed  to  be  the  oldest  engineering 
society  in  the  United  States.  It  was 
organized  about  60  years  ago  and  has 
a  membership  of  325.  The  board  of 
directors  includes  Wm.  A.  Cox.  engi- 
neer managger.  St.  Claire  County  Road 
Commission,    president;    Otto    E.    Eok- 


ert,  city  engineer,  Lansing,  Michigan, 
vice-president;  A.  J.  Decker,  professor 
of  sanitary  engineering.  University  of 
Michigan,  treasurer;  L.  C.  Smith,  engi- 
neer manager.  Wayne  County  Road 
Commission.  Detroit;  and  R.  W.  Rob- 
ers.  civil  engineer,  Saginaw.  J.  H. 
Bateman  is  secretary. 


G.  C.  G.  Gray,  mechanical  engineer 
with  the  Automatic  Fuel  Saving  Com- 
pany, Pittsburgh,  addressed  the  Chi- 
cago Chapter  of  the  American  Associa- 
tion of  Engineers  on  March  19  on  Auto- 
matic Control  of  Combustion  in  Steam 
Boiler  Furnaces.  Other  addresses  were 
on  Zoning,  by  Alderman  Kostner. 
chairman  of  the  committee  on  build- 
ings of  the  Chicago  city  council;  on 
Stabilizing  the  Dollar,  and  Universal 
Military  Training. 


The  St.  Joseph  Chapter  of  the  Amer- 
ican Association  of  Engineers  has 
elected  J.  C.  Holland,  chief  engineer  of 
the  St.  Joseph  Structural  Steel  Com- 
pany, as  president.  George  S.  Tant. 
valuation  engineer  of  the  St.  Joseph 
and  Grand  Island  Railway  and  Glen  B. 
Riddle  of  the  St.  Joseph  Structural 
Steel  Company  are  vice-presidents, 
Clayton  O.  Judson.  city  engineer  of  St. 
Joseph,  is  secretary,  and  W.  B.  Hazen. 
consulting  engineer,   is  treasurer. 


Dr.  F.  H.  Newell,  president  of  the 
American  Association  of  Engineers,  ad- 
dressed the  University  of  Wisconsin 
Chapter  of  the  A.  A.  E.  at  Madison  on 
March  12.  The  chapter  was  formally 
installed  by  Dr.  Newell  and  Dean  F.  E. 
Turneaure. 


Dr.  F.  H.  Newell,  president  of  the 
American  Association  of  Engineers,  ap- 
peared before  the  St.  Paul  City  Council 
on  March  13  in  favor  of  an  increase  in 
compensation  for  the  municipal  engi- 
neers of  that  city.  The  Twin  City 
Chapter  of  A.  A.  E.  had  previously  pre- 
sented a  request  to  council  for  the  in- 
crease. 


Doctor  Newell  addressed  the  Univer- 
sity of  Minnesota  Chapter  of  A.  A.  E. 
at  a  meeting  on  the  same  evening  at 
the  University,  which  was  attended  by 
many  engineers  of  the   Twin   Cities. 


The  Tacoma  Chapter  of  A.  A.  E.  ha; 
officially  approved  the  adoption  of  the 
Metric  System  in  this  country.  The 
national  board  of  directors  has  referred 
the  matter  to  the  chapters  for  their  In- 
formation   and   consideration. 


A.  A.  E.  charters  have  been  grante 
members  petitioning  from  Flint,  Mich- 
igan; Corvallis,  Washington;  Minot 
N.  B.  and  club  certificates  to  member! 
petitioning  from  Atchison.  Kansas 
Boise  and  Idaho  Falls,  Idaho. 


A  committee  of  A.  A.  E.  will  be  ap> 
pointed  to  study  and  report  condition! 
in  the  field  of  the  consulting  engineej 
and  to  draft  recommendations  for  i 
schedule  of  consulting  engineers. 
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The  membership  ot  (he  American 
Association  of  Engineers  on  March  16 
was  14,100  with  6,143  applications  for 
membership  pending-. 


S.4X    PBA\CISCO    CHAPTER. 


March    22,    1920. 
Building   &    Engineering   News, 

San    Francisco,    California, 

Gentlemen: — My  attention  has  been 
called  to  the  letter  in  your  issue  of 
March  17,  addressed  by  Mr.  V.  D, 
Cousins  to  the  Board  of  Directors  of 
the  San  Francisco  Chapter,  American 
Association  of  Engineers,  dealing  with 
the  manner  in  which  the  meetings  of 
the  Chapter  have  been  conducted  since 
the  present  group  of  officers  were 
elected.  This  letter  has  not  been  pre- 
sented to  the  Board  of  Directors  of  the 
Chapter  as  they  have  not  held  a  meet- 
ing since  the  date  it  was  filed  with  our 
secretary.  I  feel,  however,  that  as  the 
meetings  to  which  Mr.  Cousins  refers 
were  not  only  presided  over  by  me.  but 
were  the  result  of  my  planning,  that 
I  should  have  the  privilege  of  replying 
to  it  as  president  of  the  Chapter,  but 
not  as  the  representative  of  the  Board 
of    Directors    or    other    officers. 

The  keynote  of  the  discussion  at 
Chapter  meetings  prior  to  the  incum- 
bency of  the  present  officers,  was  that 
while  the  engineer  as  such  might  be 
a  very  efficient  individual,  that  he  was 
not  sufficiently  well  prepared  to  take 
his  place  in  the  world  of  men  who  are 
up  and  doing.  While  a  structural  en- 
gineer w.is  fully  competent  to  deter- 
mine strains  and  stresses,  he  did  not 
approach  a  discussion  of  the  common- 
places of  contemporary  progress  with 
the  same  assurance  that  he  did  his 
drafting  hoard.  I  do  not  wish  to  pose 
as  either  the  judge  of  my  fe/low  en- 
gineers or  as  their  preceptor,  but  real- 
izing the  honor  that  had  been  done  me 
by  my  election  as  president  of  the 
Chapter,  I  felt  that  I  could  do  not  less 
than  reciprocate  the  kindness  of  the 
members  by  furnishing  them  with  pro- 
grams that  would  prove  both  enter- 
taining and  educating.  It  has  not 
been  my  intention  to  serve  the  bitter 
pill  of  education  coated  with  the  sugar 
of  entertainment  in  the  belief  that  it 
was  necessary  to  force  the  professional 
engineer  to  a  knowledge  of  the  world's 
world's   doings. 

Reviewing  the  programs,  beginning 
with  the  first  of  this  year:  In  Janu- 
ary, we  had  as  our  topic,  "America's 
Greatest  Crime,"  our  speaker  being 
Mr.  .lay  W.  Stevens,  manager  of  the 
Fire  Prevention  Bureau  of  the  Pacific. 
It  may  be  said  that  as  the  officer  in 
charge  of  flre  prevention  and  protec- 
tion of  property  valued  at  upward  of 
thirty-seven  millions  of  dollars  and  as 
chairman  of  a  section  of  the  Railway 
Fire  Protection  Association,  that  I  had 
a  selfish  interest  in  arranging  this  pro- 
gram, T  will  readily  agree  to  this  ver- 
dict for  I  most  certainly  did  have  a 
selfish  reason,  but  it  was  not  the  one 
that  might  be  attributed  to  me  as  in- 
timated above.  As  an  American  citi- 
zen, I  am  anxious  to  see  the  tremen- 
dous fire  losses  reduced,  and  as  an  en- 
gineer, I  am  even  more  anxious  to  see 
my  fellow  engineers  play  the  leading 
role  in  this  reduction.  At  our  Febru- 
ary meeting,  the  plat  de  jour  was  a 
talk  on  "The  Psychology  of  Engineer- 
ing," by  Mrs.  Craig.  Whether  the  en- 
thusiastically flattering  comment  made 
by   the   members   of  this   meeting   were 


occasioned  by  Mrs.  Craig's  personality 
or  by  the  facts  she  introduced,  I  am 
unable  to  say,  but  the  general  com- 
ment cculd  be  interpreted  as  a  request 
for  more  programs  of  the  same  kind. 

Assuming  that  the  critical  engineer 
unused  to  adjusting  his  habit  of 
thought  to  the  rapid  changing  orders 
of  the  age  had  reason  to  criticise  the 
January  and  February  meetings,  it  is 
hard  to  believe  that  even  the  most 
jaded  engineering  mind  could  fail  to 
respond  to  the  inspiring  address  of 
Miner  Chapman  at  the  March  meeting. 
If  It  is  possible  that  some  of  our  own 
members  were  unable  to  appreciate 
the  verbal  masterpiece  that  was  placed 
before  them,  this  cannot  be  said  of  the 
"scouts"  of  the  Founder  Societies  for 
they  immediately,  following  our  meet- 
ing, inveigled  him  into  delivering  an 
address  before  their  meeting  the  fol- 
lowing   Thursday    evening. 

Why  is  it  that  prominent  members 
of  the  Founder  Societies  who  have  not 
attended  meetings  of  their  own  chap- 
ter for  years,  have  attended  those  of 
the  A.  A,  E.  during  the  past  three 
months?  Is  it  because  they  like  to 
hear  us  discuss  matters  pertaining  to 
"wages  and  working  conditions."  or 
is  it  because  they  feel  that  they  can 
broaden  their  outlook  through  visiting 
with  us?  I  will  admit  freely  that  an 
open  forum,  or  a  safety  valve  if  you 
wish  to  term  it  that,  is  an  excellent 
thing,  but  possibly  some  of  our  me- 
chanical engineers  would  tell  us  If  we 
were  to  turn  our  meetings  into  such  a 
forum,  that  we  had  failed  to  set  the 
"pop"  before  running  up  the  steam. 
One  of  our  own  members  informed  me 
over  the  telephone  the  other  day  that 
we  were  the  "Bolshevists  of  the  en- 
gineering profession."  I  do  not  agree 
with  him  one  iota,  but  it  seems  to  me 
that  if  we  throw  our  meetings  open  to 
a  discussion  of  everything  and  any- 
thing that  any  member  wishes  to  dis- 
cuss, and  it,  of  course,  must  be  under- 
stood that  neither  the  Chapter  nor  the 
Association  can  be  responsible  for  the 
views  of  individual  members,  that  we 
might  possibly  with  some  slight  rea- 
son be  accused  of  setting  up  a  soviet. 
Yours    sincerely, 

WILLIAM    S.    WOLLNER, 

President      San        Francisco      Chapter, 
American    Association    of    Engineers. 


No<ie«    of    April    Meeting. 

Date — Thursday,   April   1,    1920. 

Time — 7:30  p.  m.  Note  change  in 
hour. 

Place — Engineer's  Club,  57  Post 
Street,   San   Francisco. 

The  April  meeting  will  be  a  busi- 
ness session  exclusively,  no  special 
speaker   being  provided. 

This  is  done  to  test  the  drawing 
power  of  a  strictly  business  meeting 
as  against  one  which  includes  a  talk 
on  some  general  subject  of  interest  to 
us  all,  and  also  to  bring  before  the 
membership  for  discussion  a  number 
of  important  matters,  among  which 
may  be  mentioned  the  following: 

1.  The  amendment  of  our  Constitu- 
tion to  provide  that  Chairmen  of  Chap- 
ter Sections  be  members  of  the  Chap- 
ter's Board   of   Directors. 

2.  The  policy  of  having  a  special 
speaker  at  the  meetings  and  the  prop- 
er division  of  time  between  the  pro- 
gram and  business  portions  of  the 
meetings. 


3.  A  discus.sion  of  the  tenta..lva  pro- 
gram for  oocial  meetings  outlined  else- 
where by  the  Program  and  Fellow- 
ship Committees. 

4.  The  matter  of  sending  a  delega- 
tion to  the  St.  Louis  Convention  in 
May. 

Plens!-  note  that  the  hour  lias  been 
changed  from  8:00  lo  7:30  p.  m.  sharp, 
in  order  that  the  meeting  may  adjourn 
in  time  for  our  trans-bay  members  to 
catch    the    10:40    boat. 

The   Mnrcli    Meetini;. 

The  address  made  by  Mr.  Miner 
Chipman  to  the  San  Francisco  Chap- 
ter of  the  American  Association  of  En- 
gineers, at  the  meeting  on  March  4th, 
was  pronounced  by  many  to  be  the 
most  valuable  address  they  ever  heard, 
and  numbers  have  unqualifiedly  de- 
clared that  the  meeting  was  the  best 
the  Chapter  has  ever  held.  Mr.  Chip- 
man  spoke  on  "The  Engineer  as  an 
Executive,"  and  clearly  showed  that 
the  reason  engineers  were  so  seldom 
executives  was  because  they  are  usual- 
ly "staff  officers,"  and  as  such  are  men 
who  advise  what  should  be  done — and 
some  one  else  acted  on  the  "advice"  or 
not,  as  they  pleased.  He  pointed  out 
how  the  legal  and  medical  professions 
are  also  "staff  officers,"  but  have  ob- 
tained such  recognition  of  their  pro- 
fessions, both  legally  and  in  public 
esteem,  tliat  their  "advice"  is  usually 
taken   as   orders. 

We  understand  that  Mr.  Chipman 
has  consented  to  write  an  article  on 
this  same  subject  for  the  "Professional 
Engineer,"  in  which  case  the  Associa- 
tion membership  generally  will  have 
the  benefit  of  his  clear-cut  analysis  of 
the  status  of  the  engineering  profes- 
sion. 

Mr.  M.  M.  O'Shaughnessy,  president 
of  the  local  section  of  the  American 
Society  of  Civil  Engineers,  was  pres- 
ent as  the  guest  of  Mr,  Phelps  and  ad- 
dressed  the    Chapter   informally. 

The  Chapter  unanimously  passed  a 
resolution  supporting  the  position  of 
the  City  Engineer  and  Mayor  in  the 
present  controversy  on  the  Hetch- 
Hetchy  project,  which  was  threatening 
to  interrupt  the  prosecution  of  the 
work. 

Objection  to  Proposed  Amendment. 
Some  objection  has  been  raised  to 
the  adoption  of  the  proposed  amend- 
ment to  the  Constitution  which  pro- 
vides that  presidents  of  Sections  be 
members  of  the  hoard  of  directors. 

It  is  pointed  out  that  the  board  of 
directors  should  be  a  truly  representa- 
tive and  democratic  body,  and  that 
each  director  should  be  elected  by  a 
majority  vote  of  the  entire  member- 
ship of  the  Chapter.  The  proposed 
amendment  would  make  it  possible 
that  a  director  represent  the  choice  of 
as  few  as  ten  members  of  the  Chap- 
ter, yet  this  director  would  have  equal 
voice  on  the  Board  to  that  of  the  other 
directors.  In  effect,  it  grants  a  spe- 
rial  privilege  to  members  of  Sections 
not  possessed  by  other  members  of  the 
Chapter  in  that  it  gives  the  Section 
member  two  votes  to  the  ordinary 
member's  one. 

Opportunity  for  a  free  discussion  ot 
this  amendment  will  be  provided  at 
the  April  meeting  of  the  Chapter,  at 
the  close  of  which  the  ballot  will  be 
clnsed.  Any  who  desire  to  change 
their  vote  already  cast  have  that  priv- 
ilege  until   that   time. 
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An    Announoement. 

In  accordance  with  a  plan  to  pro- 
mote professional  unity,  the  National 
Executive  Committee  has  ordered  that 
up  to  May  11.  1920.  a  special  entrance 
fee  of  five  dollars  will  be  in  effect  for 
applicants  who  are  members  in  good 
standing  of  any  recognized  engineer- 
ing organization.  This  news  should 
result  in  a  considerable  increase  in  the 
number  of  applications  received.  In 
order  to  avoid  possible  confusion,  it  is 
suggested  that  any  such  applicants 
note  on  their  appylication  what  engi- 
neering societies  they  are  members  of. 
This  information  must  of  course  be 
supported  by  data  on  their  qualifica- 
tion records. 

Committee  Notes. 

The  Program  and  Fellowship  Com- 
mittees announce  the  following  events 
as  part  of  our  Chapter  activities  dur- 
ing this  year:  a  social  dance  in  May,  a 
swoker  in  October,  and  the  annual 
meeting  and  banquet  in  December. 

The  dance  will  be  held  on  Thursday, 
May  6.  instead  of  our  usual  meeting. 
It  Is  planned  to  give  our  members  an 
opportunity  to  become  acquainted  in  a 
manner  not  afforded  by  our  bus'iness 
meetings,  and  also  to  prove  the  quality 
of  our  new  organization  to  our  wives 
and  sweethearts,  which  is  even  more 
important  than  proving  it  to  our  busi- 
ness associates.  Good  musi,c  and  a 
good  fioor  should  be  a  common  meet- 
ing ground  tor  all.  Arrangements  are 
now  under  way  to  hold  this  dance  in 
Oakland  or  Berkeley,  thus  compensat- 
ing our  trans-bay  brethren  for  their 
usual  sacrifice  in  being  with  us.  Keep 
this  date  in  mind  and  arrange  to  have 
Aunt  Jennie  stay  with  the  "kids"  so 
that  you  and  your  wife  can  "trip  the 
light  fantastic." 


The  Fellowship  Committee  appeals 
to  all  members  to  assist  in  its  work  by 
wearing  a  name  tag  at  each  meeting. 
This  helps  us  greatly  in  getting  ac- 
quainted. Keep  the  tag  in  your  card 
case  so  you  will  have  it  at  next  meet- 
ing. 

Announcement  is  made  of  the  fol- 
lowing   standing    committee     for    1920: 

Program  Committee — Geo.  D.  Whit- 
tle, Chairman:  J.  E.  Estes,  F.  M.  Purdy. 
A.  T.  Howe.  E.  B.  Rhine,  John  F. 
Johnston,  T.  R.  Mini,  S.  C.  Whipple. 


Building  and   Engineering  News. 
San    Francisco,    Cal. 

Gentlemen:  Having  read  with  much 
interest  the  letter  of  Mr.  Cousins  In 
your  number  of  March  17th,  I  cannot 
refrain  from  voicing  a  few  ideas  along 
somewhat    similar    lines. 

With  the  highest  respect  for  the  of- 
ficers and  directors  of  San  Francisco 
Chapter,  and  appreciation  of  their  ef- 
forts, I  nevertheless  agree  with  Mr. 
Cousins  that  the  present  rules  of  pro- 
cedure at  Chapter  meetings  should  be 
modified  materially  if  the  maximum 
good  is  to  be  accomplished  either  for 
the  members  individually  or  for  the 
engineering    profession    collectively. 

The  American  Association  of  Engi- 
neers was  organized  for  the  accom- 
plishment of  certain  definite  objects 
which  are  set  forth  in  article  II  of  its 
Constitution.  I  believe  that  it  was  in 
the  hope  that  these  objects  could  be 
attained  to  a  substantial  degree  by 
collective  effort  that  most  of  its  mem- 
bers have  become  members.  If  the  As- 


sociation will  face  the  issues  squarely 
and  actively  and  positively,  much  un- 
doubtedly can  be  accomplished.  United 
and  aggressive  effort  is  bound  to  pro- 
duce results.  But  if  the  main  objects 
are  to  lie  left  in  the  background  or 
made  incidental  or  subordinate  to 
other  activities,  the  objects  for  which 
the  Association  was  organized  are  not 
going  to  be  realized  in  any  large  meas- 
ure,   if  at   all. 

San  Francisco  Chapter  meets  but 
twelve  times  a  year.  Three  meetings, 
or  one-fourth  of  all  the  meetings  of 
the  year  1920  have  already  taken 
place.  Excellent  lectures  have  been 
delivered  on  three  highly  Interesting 
subjects:  but  the  objects  of  the  Asso- 
ciation, which  are  "to  raise  the  stand- 
ards of  ethics  of  engineering  and  to 
promote  the  economic  and  social  wel- 
fare of  engineers"  have,  to  my  mind, 
languished.  During  the  nine  remain- 
ing meetings  of  the  year,  it  is  proposed 
to  have  a  dance,  a  smoker,  some  ad- 
ditional lectures  and  some  informal 
programs.  When,  then,  are  we  to 
transact   business. 

1  think  it  will  be  agreed  that  it  is 
not  necessary  to  attend  A.  A.  E.  meet- 
ings to  hear  addresses  and  indulge  in 
social  diversions.  All  of  us  can  at- 
tend public  lectures  and  functions  of 
all  sorts  at  times  other  than  on  the 
first  Thursday  of  each  month.  When 
the  membership  of  San  Francisco 
Chapter  gets  together  it  ought  to  take 
advantage  of  that  great  opportunity 
to  face  with  all  the  ability  and  means 
at  its  disposal  and  in  the  spirit  of 
article  II  of  its  Constitution  the  pecu- 
liar problems  that  confront  engineers. 
All  other  matters  should  be  subordi- 
nate. 

There  is  no  need  to  name  in  detail 
the  subjects  which  might  well  be 
taken  up  at  meetings.  Compensation 
surely  is  one  of  them.  The  inadequacy 
of  the  pay  of  engineers  is  certainly 
well  enough  appreciated  by  us  all.  If 
anything  is  to  be  done  toward  gaining 
recognition  and  salary  readjustment  it 
would  behoove  us  to  get  behind  the 
movement    actively. 

Progress  in  securing  adoption  of  en- 
gineering  license  laws  has  been  made 
in  other  States,  Probably  such  laws 
are  advantageous  to  engineers — let  us 
investigate  them,  and  having  investi- 
gated them.  act.  Other  legislation  is 
coming  up  at  Sacramento  and  at 
Washington.  Insofar  as  such  legisla- 
tion affects  engineers,  let  us  deliberate 
and  then  take  appropriate  action,  so 
far  as  our  influence  will  permit. 

Engineers  need  publicity.  Our  pub- 
licity committee  is  working  valiantly, 
but  could  accomplish  much  more  if  the 
Chapter  would  adopt  a  more  aggres- 
sive policy  and  do  things  possessing 
news  value,  and  which  the  papers 
would  print. 

From  time  to  time  engineers  are  out 
of  employment.  An  effective  clearing 
house  for  employment  may  be  main- 
tained which  will  be  of  great  benefit  to 
individual    members. 

More  effective  liason  should  be  main- 
tained with  other  chapters,  so  that  we 
may  profit  by  their  experience  and 
have  their  co-operation  in  obtain  ng 
our  objects. 

The  above  are  only  a  few  matters 
which  in  my  opinion  mi.ght  better 
claim  the  attention  of  the  Chapter 
than  the  more  general  subjects  here- 
tofore    introduced.       Mr.     Cousins       has 


named   several   others   which   may   well 
be  taken  up  in  order  of  importance. 

I  believe  that  the  social  side  of  mem- 
bership should  not  be  entirely  over- 
looked— In  fact  "fostering  a  brotherly 
spirit  among  engineers"  is  one  of  thi- 
objects  named  in  the  Constitution.  But 
in  my  mind  the  transaction  of  busines.s 
is  our  prime  object  and  other  consid- 
erations should  be  kept  properly  sub- 
ordinated. If  the  membership  so  de- 
sires, a  dance,  a  smoker,  lectures  and 
other  programs  of  a  social  or  educa- 
tional nature  may  very  take  place  at 
special  meetings  from  time  to  time,  so 
as  not  to  interfere  with  the  more  es- 
sential things.  Let  us  keep  in  mind 
the  objects  for  which  the  A.  A.  E,  was 
organized.  Let  us  "work  while  we 
work   and   play   while   we   play." 

S.   C.    WHIPPLE, 
Irrigation    Engineer. 


OAKDALR        IRRIGATION        DI.STRICT 
SELECTS     CONSIILTIXG       EXGIXEER. 


H.  H.  Wadsworth.  United  States 
army  engineer,  was  employed  by  the 
Oakdale  Irrigation  District  at  a  spe- 
cial meeting  Saturday  to  go  over  the 
plans  submitted  by  Chief  Engineer 
Burton  Smith  on  the  Melones  reser- 
voir, and  to  prepare  alternative  plans. 
He  is  to  be  consulting  engineer  on  res- 
ervoir construction,  and  is  to  offer 
criticism  and  suggestions  both  to  the 
Oakdale   board  and   the  State  Engineer. 


S.AX     JOAQVIN      VALLEY     PROTESTS 

AGAINST    THE    TAKING    OF    ANY 

MORE    AVATER. 

A  strong  resolution  against  taking 
any  more  water  from  the  Hetch 
Hetchy  Valley  for  the  use  of  the  bay 
cities  was  passed  at  a  meeting  of  of- 
ficers of  the  San  Joaquin  Valley  Water 
Conservation  and  Development  Asso- 
ciation, held  in  the  city  of  Merced.  This 
action  was  taken  because  members  of 
the  association  had  been  "informed 
that  the  city  of  Berkeley,  througgh  the 
Mayor,  City  Council  and  representa- 
tives of  various  community  clubs,  are 
making  an  investigation  and  consider- 
ing the  Hetch  Hetchy  project"  as  a 
source  of  water  supply. 


GREAT       IRON  INTEiXESTS  AT 

MANILA       COMBINE     IN       TEN 
MILLION  PESO  CORPORATION 

One  of  the  biggest  business  trans- 
actions that  has  taken  place  in  Manila 
for  many  years  is  the  union  of  the  ' 
Honolulu  Iron  Works  with  the  Earn- 
shaws.  according  to  information  just 
received  in  the  Bureau  of  Insular  Af- 
fairs.    War     Department.     Washington. 

The  Honolulu  Iron  Works  Company 
has  just  paid  3,500,000  pesos  for  a  half 
interest  In  the  Earnshaw  Shipways  and 
Engineering  Company.  Later  the  two 
are  to  be  made  into  one  corporation 
with  a  capital  of  10.000.000  pesos  ($5,- 
000,000.)  They  will  go  into  marine  en- 
gineering and  the  manufacture  of  ma- 
chinery  for   sugar  centrals. 


THE      PHILIPPINES         TIMBER       IN- 
DUSTRY' 

The  Japanese  in  Mindoro  are  inter- 
ested in  the  timber  industry  in  the 
barrio  of  Puerto  Galera.  They  have 
found  that  the  best  timber  grows 
there  and  are  now  .spending  large  sums 
for  the  development  of  the  industry. 
according  to  Information  received  by 
the    Bureau. 
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ADVANCE     NEWS 


Official  Rroposals,  Etc. 


BUILDING. 


APABTMENT  HOUSES. 

Plans   Being   Figured. 

APARTMENTS.   ETC.  < 'ost,   i 

HUNTINGTON      BEACH,    Orange      Co., 

Cal..     NE  Main  St.  and  Ocean  Ave. 

Avenue. 
Two-story   brick   store    and    apartment 

building.   50x117. 
Owner — Messrs.      R.    L.      Obarr.    D.      W. 

Huston  and  John  A.  Baxter. 
Architect — G.  A.  Howard  Jr.,   821   Story 

Bldg.,  Los  Angeles. 


Contract  Awarded. 

APARTMENTS  Cost.   $50,000 

SAN    FRANCISCO,      NE    Franklin    and 

Olive  Streets. 
Four-story    and    basement    brick     (23) 

apartments. 
Owner — Ralph  Pincus.   7  7  O'Farrell  St., 

San  Francisco. 
Architect — "Wm.     Beasley.    77    O'Farrell 

St.,  San  Francisco. 
Contractor — E.  K.   Nelson,   77   O'Farrell 

St.,  San  Francisco. 


Segregated  Figures  Being  Taken, 
ALTERATIONS  Cost,    $14,000 

OAKLAND,  Alameda  Co.,  Cal.     14th  St. 

near  Market. 
Alter      two      and      three-story      frame 
buildings  into   12  apts.   of  3  rooms. 
Owner — Name   Withheld. 
Architects— Chester     Miller   and      Carl 
Warnecke.     Call  Bldg.,     San  Fran- 
cisco, and  Perry  Bldg.,  Oakland. 


Segregated  Figures  Being  Taken. 

APARTMENTS  Cost,    $70,000 

OAKLAND.  Alameda  Co..  Cal.  Bellvue 
Avenue. 

Three-story  frame  apartments  (21  3 
and  4-room  apts.) 

Owner — Withheld. 

Architects — C.  W.  McCall  and  W.  J. 
Wythe.  Central  Bank  Bldg.,  Oak- 
land. 


Brick   Work  Contract   Awarded. 

ADDITION  Cost,    $60,000 

SAN  FRANCISCO.  N  McAllister  Street 
Bet.  Leavenworth  and  Hyde  Sts. 

Five-story  and  basement  steel  and  con- 
crete addition  to  apartment  house 
(35  2-room  apts).  Argyle  Apart- 
ments. 

Owner — Edw.    Rolkin. 

Architect— W.  H.  Crim  Jr..  42.'i  Kearn.v 
St..  San  Francisco. 

Brick  work  awarded  to  A.  G.  Reed.  180 
Jessie  St.,  for  $10,828. 


General  Contract  Awarded. 

APARTMENTS  Cost.   $ 

SAN  FRANCISCO.     W  Hyde  87  N  Geary 

Three-story  reinforced  concrete  apart- 
ment house    (6   3-room   apts.) 

"wner — N.  Rouda. 

Architect — J.  F.  Dunn.  Phelan  Bldg., 
San  Francisco. 

Contractor — Richard  Forbes.  Monad- 
nock  Bldg..  San  Franci.=!co 


Sketches   Being   Prepared. 

APARTMENTS  Cost.    $ 

OAKLAND.    Cal.       -Eighteenth      Street 

near  Kirkham. 
Three-story  frame  apartment  house   (6 

3-room  apts.) 
Owner — Withheld. 
Architect — Chas.    W.      McCall.      Central 

Bank  Bldg..  Oakland. 

BOJTDS.  ~ 

ANDERSOX,  Shasta  Co..  Cal. — May 
8tb  is  the  date  set  by  the  Directors  of 
the  Anderson-Cottonwood  Irrigation 
District  to  vote  bonds  of  $200,000  with 
which  to  finance  the  completion  of  the 
irrigation  district  and  to  adequately 
drain    the    system. 

The  amount  in  the  estimate  to  be 
spent  for  drainage  is  near  $38,000.  and 
will  include  work  along  the  ditch  from 
Redding  to  Cottonwood.  In  the  vicin- 
ity of  Anderson  close  to  $10,000  will 
be  used.  Fron  Anderson  to  Cotton- 
wood $8,000  will  be  required  to  ade- 
quately drain   the   system. 


MARTINEZ.  Contra  Costa  Co..  Cal.-^ 
Bids  will  be  received  by  J.  H.  Wells. 
County  Clerk,  up  to  April  5th  for  the 
purchase  of  the  $20,000  bond  issue  of 
the  Lafayette  School  District,  pro- 
ceeds of  which  will  finance  construc- 
tion of  a  new  school  building. 


SAN  ANDREAS,  Calaveras  Co.,  Cal — 
Steps  are  being  taken  to  call  an  elec- 
tion to  finance  construction  of  a  new 
grammar  school,  costing  $6,000,  and  a 
new  high  school,  estimated  at  $20,000. 


BAKERSFIELD.  Kern  Co..  Cal. — A 
bond  issue  of  $860,000  will  be  submitted 
at  the  election  on  May  4  for  the  erec- 
tion of  a  central  memorial  auditorium 
in  Bakersfleld  and  service  halls  in  the 
towns  of  Maricopa.  McKittrick.  Kern- 
ville.  Delano.  Tehachapi.  Taft  and  Fel- 
lows. The  supervisors  have  alloted 
$750,000  for  the  central  county  audi- 
torium and  $15,000  each  for  the  service 
halls.  Tentative  plans  for  the  central 
auditorium,  prepared  by  .'Architect  Chas. 
H.  Bigg'a'r  of  Bakersfleld,  provide  for 
a  building  200  feet  square,  to  cost  $560.- 
000.  an  allowance  of  $170,000  being 
made    for    furnishings   and    equipment. 


OERBER.  Tehama  Co  .  Cat. — Siep.^  to 
make  this  town  an  incorporate.!  city 
are  t.eing  taken  by  the  'Boost  Body." 
After  incorporatlo,!  it  is  phinne.l  to  call 
a  bond  election  to  fininc?  street  anri 
lighting  improvements,  purchas?  of  (ire 
apparatus  and  public  buildinar;-, 

Chas.  Nickels  is  Sec-  ;ary  of  t'c 
Boost  Body. 


PACIFIC  GROVE.  Monterey  Co.,  Cal. 
— Bonds  of  $10,000  with  which  to  pur- 
chase a  motor  fire  engine  were  voted 
al   a  recent  election. 


SANGER,  Fresno  Co.,  Cal.— The  $42.- 
000  bond  issue  of  the  Sanger  School 
District  has  been  declared  invalid  ana 
the  Trustees  will  set  a  date  for  a  new 
election  in  the  near  future. 

Proceeds  of  the  sale  of  the  bonds  will 
finance  construction  of  a  new  school 
building. 


SACRAMENTO.  Cal. — State  Forester 
G.  M.  Homans.  at  a  recent  meeting  of 
the  Roads  Committee  of  the  Chamber 
of  Commerce,  urged  the  calling  of  a 
bond  election  to  secure  $1,000,000  with 
which  to  finance  a  systum  of  good 
roads  throughout  the  county. 

Homans  advocated  the  appointment 
of  a  committee  to  prepare  an  estimate 
to  bo  presented  to  the  County  Super- 
visors, providing  a  list  of  roads  need- 
ing immediate  attention  In  Sacramento 
County  and  asking  for  a  bond  issue  to 
provide    funds. 

Harry  W.  Hall  is  County  Clerk. 


MODESTO.  Stanislaus  Co..  Cal. — The 
Anglo-London-Paris  National  Bank  of 
San  Francisco  has  agreed  to  purchase 
the  entire  $6,000,000  bond  issue  of  the 
Modesto  and  Turlock  Irrigation  Dis- 
tricts. 

The  offer  has  been  taken  under  con- 
sideration until  the  directors  of  both 
boards  attend  a  Joint  meeting. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — ^Up 
to  April  19th  bids  will  be  received  by 
the  County  Supervisors.  Henry  A. 
Pfister.  County  Clerk,  for  the  pur- 
chase of  the  $700,000  school  bond  issue 
of  the  San  Jose  City  School  District. 

Proceeds  of  the  sale  will  finance  con- 
struction of  new  and  alterations  to  ex- 
isting schools. 


.XEVADA  CITY.  Nevada  Co.,  Cal.— 
The  Chamber  of  Commerce  has  pre- 
sented a  petition  to  the  City  Trustee*, 
urging  that  an  election  be  called  to 
vote  bonds  of  approximately  $30,500 
to   finance   the  following  improvements: 

Concrete  highway  from  the  city  lim- 
its to  Broad  street,  to  connect  with  the 
State  Highway  leading  to  Auburn,  $7,- 
500; 

Highway  connection  from  the  State 
lateral    leading    to    Downieville.    $5,000. 

Construction   of  bridges.   $3,000. 

Erection    of   new    city    hall.    $10,000. 

Purchase  by  the  city  of  the  Idaho 
ditch   for  cit.v  water  system.  $5,000. 

.■Vction  on  the  petition  will  be  taken 
at    the   next   meeting. 

Geo.   H.   Calanan   is  City  Clerk. 


NAPA,  Napa  Co.,  Cal. — The  City 
Council  is  considering  the  proposition 
of  submitting  the  question,  at  the  May 
election,  of  levying  a  direct  tax  for 
street  improvements.  A  bond  election 
held  some  time  ago  for  $150,000  to  fi- 
nance  the   work   was   defeated. 

H.    H.   Thompson    is   City  Clerk. 
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TULiARE.  Tulare  Co.,  Oal. — April 
29th  is  the  date  set  to  decide  the  ques- 
tion of  issuing  and  selling  bonds  of 
1125,000  with  which  to  finance  con- 
struction of  a  Soldiers'  and  Sailors 
Memorial  Auditorium.  Petitions  were 
presented  the  City  Trustees  asking 
that  the  election  be  called. 
F.  M.  Eldridge  is  City  Clerlr 
Architects  W.  C.  Perry  and  G.  B. 
Sturgeon.  Newhall  Bldg.,  San  Fran- 
cisco, have  prepared  the  plans. 


of 


OAKLAND.  Cal.— Construction 
memorial  building  and  museum,  of 
library  extensions  and  natatorium.  the 
dredging  of  Lake  Merritt  and  filling  in 
of  flfty-five  acres  for  an  airdrome  and 
athletic  field  south  of  the  Auditorium, 
installation  of  a  high-pressure  pipe 
line  carrying  clean  salt  water  to  Lake 
Merritt  and  the  purchase  of  additional 
parks  for  the  city  of  Oakland  will  re- 
quire a  bond  issue  of  $3,981,000.  ac- 
cording to  an  estimate  made  by  Mayor 
John  L.  Davie's  committee. 

For  the  Adams  Point  Art  Center. 
including  a  natural  history  museum 
and  African  Mammal  Hall,  a  memorial 
hall  and  an  art  building.  $1,900,000:  for 
library  extensions  and  improvements 
and  the  extension  of  the  residential 
neighborhood  parks.  $.100,000:  for  the 
dredging  of  Lake  Merritt  and  the  fill- 
ing in  of  the  land  south  of  the  audi- 
torium, $168,000:  for  a  high  pressure 
salt  water  system  from  the  Key  Route 
pier,  to  be  used  for  filling  Lake  Mer- 
rit  and  for  an  emergency  fire  main. 
$453,000:  for  a  recreation  center,  in- 
cluding a  natatorium,  a  school  ground 
athletic  field  and  a  stadium,  $175,000: 
for  improvements  to  the  present  city 
parks  system,  $98!;. 000. 


PALO  ALTO.  Santa  Clara  Co..  Cal.— 
A  site  has  been  selected  and  steps  will 
be  taken  by  the  City  School  Trustees  to 
provide  funds,  under  a  boud  issue,  with 
which  to  erect  a  new  elementary  school 
building. 


MARTSVILLB.  Tuba  Co.,  Cal.— April 
17th  Is  the  date  set  by  the  Cordua  Ir- 
rigation District  to  decide  the  question 
of  issuing  and  selling  bonds  of  $192.- 
000  with  which  to  finance  improve- 
ments in  the  District,  work  on  ->.  por- 
tion of  which  has  already  been  »*arted. 

Warren  Steel.  Ellis  Block,  ^'arys- 
vllle.    is    Secretary    of    the    District. 

CHUKCBTES. 


$175,000 


Contract  Awarded. 

TEMPLE 

SPOKANE.  Washingaon. 

Three-story  brick,  stone  and  terra 
cotta  Jewish  Temple,  125x175. 

Owner — Jewish   Temple    Congregation. 

Architects — Whitehouse  &  Price,  Hut- 
ton  Bldg.,   Spokane,  Wash. 

Contractor — Alloway  &  Georg,  Hutton 
Bldg.,  Spokane,  V.'ash. 


Contract  Awarded. 

CHURCH  Cost.   $6,090 

CHOWCHILLA.  Madera  Co..  Cal. 

First   unit   of   brick     church     building 

(seating   200). 
Owner — Chowchilla     Catholic     Church. 

Rev.      J.    J.      Prendiville,      Pastor, 

Chowchilla.  Cal. 
Architect — None  Given. 
Contractor — R.    W.    Brown,   Madera. 


Completing   Plans.     Ready  for  Figures 

in  a  Few  Days. 
CHURCH  Cost,    $8,000 

ESCALON,  San  Joaquin  Co..  Cal. 
One-story  frame  and  plaster  church. 
Owner — Methodist    Church    Society    of 

Escalon. 
Architect — W.   J.    Wythe.   Central   Bank 

Bldg.,   Oakland. 

FACTORIES     AJm     WAREHOUSJS. 

Plans   Being   Prepared. 
FOUNDRY,   FACTORY,   ETC. 

Cost.  $100,000  or  more. 
SACRAMENTO,  Cal. 
Frame  and  galvanized     iron     buildings 

(brass  foundry,  spring  factory  and 

sawmill). 
Owner — Southern  Pacific  Company. 
Architect — Eng.  Dept.  of  Owners.  S.  P. 

Bldg..  San  Francisco. 


PAINT    SHOP  Cost,     $60,000 

LOS    ANGELES,    Cal.      S.    P.    Railroad 

Yards. 
One-story   brick   building    (Coast   paint 

shop). 
Owner — Southern   Pacific  Company. 
Architect — Eng.    Dept.    of   Owner,    S.    P. 

Bldg.,  San  Francisco. 
Bids      are   being   taken      by   the      San 
Francisco    office    for    brick,    steel,    etc. 
Work   Is  being  done  by  the  company's 
force-s. 


Plans    Being   Prepared. 

FREIGHT    HOUSE  Cost.    $35,000 

NOGALES,  Arizona. 

One-story    reinforced    concrete    freight 

house,  50x200. 
Owner — Southern  Pacific  Company. 
Architect — Eng.   Dept.    of  Owner,   S.    P. 

Bldg.,   San   Francisco. 
Figures    will    be    taken    in    about    a 
month  for  a  general  contract. 


Contract    Awarded. 

BUILDINGS  Cost,   $ 

SANTA   ROSA,   Sonoma  Co.,  Cal. 

Two     one    and     three-story    reinforced 

concrete    buildings. 
Owner — California    Packing    Cptn..    101 

California  St..  San  Francisco. 
Architect — Philip    Bush.    101    California 

St..   San    Francisco. 
Contractor — C.    Christenser    &    Son.   565 

16th    St.,   Oakland. 

Contractors  Ready  for  Grading  Bids. 

ADDITION  Cost,    $362,500 

SAN  FRANCISCO.  Eighth  and  Brannan 
Streets. 

One  and  four-story  and  basement  re- 
inforced concrete  addition  to  pres- 
ent plant,  175x275. 

Owner — National  Carbon  Co..  Premises. 

Engineer — Maurice  Couchot.  110  Sutter 
St.,  San  Francisco, 

Contractor— Hannah  Bros..  142  San- 
Some  St.,  San  Francisco. 


DURHAM,  Butte  Co.,  Cal. — More 
than  $60,000  has  been  subscribed  for 
the  erection  of  an  ice  and  cold  storage 
plant. 

All  details  of  incorporation  and  con- 
struction are  in  the  hands  of  a  com- 
mittee composed  of  George  C.  Kreut- 
zer,  Carl  C.  Nielsen  and  Frank  E. 
Baxter,  representing  the  Durham  State 
Land  Settlement;  and  Charles  A. 
Cooley,  George  W.  Jones  and  Edward 
A.  Servi-ss.  representing  Durham. 


Plans  Being  Prepared. 

FREIGHT  BLDGS.  Cost.   $3,000  each 

IMPERIAL  VALLEY.     Calexico.  Braw- 

ley  and  El  Centro. 
Three   frame  freight   buildings. 
owner — Southern  Pacific  Company. 
Architect — Eng.    Dept.   of  Owner,   S.    P. 

Bldg..  San  Francisco. 
Plans  will  be  ready  for  figures  shortly. 


Cost.    $5,000 
N  Natoma  308-6  W 


Contract  Awarded. 

SHOP 

SAN  FRANCISCO. 
First   Street. 

One-story  brick  shop,  75x102. 

Owner — L.  C.  Dibert,  35  Minna  St..  San 
Francisco. 

Architect — None. 

Contractor — Thos.  F.  Mulcahy,  180  Jes- 
sie St..  San  Francisco. 


Construction  May  Start  in  About  Three 

Weeks. 
FACTORY  Co-'it.  $225,000  approxImVely 
SACRAMENTO,  Cal.      Northern   Part  of 

Sacramento  on  12th  Street  Road. 
One    and    three-story    reinforced    con- 
crete   factory      building.      160x508: 
three-story  portion.  160x40. 
Owner — Pacific  Auto  Rail   Car  Co..    (A. 
Melster  &  Sons.  403   9th  St.,  Sacra- 
mento). 
Architect — E.     C.   Hemmings.     Ochsner 
Bldg..   Sacramento. 
While  plans  have  been  completed  for 
sometime    and    the    owners    state    that 
construction    will   start   in   about   three 
weeks.  Mr.  Hemmings  has  not  received 
word    to    take   figures.      Mr.    Westerfeld 
of  Los  Angeles  is  the   Manager  of  the 
new  incorporated  company,  which  will 
be  known  as  the  "Pacific  Auto  Rail  Car 
Company." 


SHOP  Cost.  $13,300 

SAN  FRANCISCO.  N  Broadway  bet. 
Sansome  and  Battery. 

One-story  and  basement  concrete 
painting  shop. 

Owner — Higgins  Estate  (P.  J.  Fay,  1531 
Unton  St.,  San  Francisco.) 

Architect — L.  M.  Weismann,  1958  Mar- 
ket St.,  San  Francisco. 

Contractor — Adam  Arras,  110  Jessie  St., 
San  Francisco. 


Plans  to  be  Prepared. 

ENGINE    HOUSE  Cost,    $40,000 

INDIO.  Riverside  Co..  Cal. 

One-story    reinforced    concrete    engine 

house. 
Owner — Southern    Pacific    Company. 
Archtiect — Engineering  Dept.  of  Owner 

0,  P.  Bldg..  San  Francisco. 
Bids    Wanted  for  Materials. 

GARAGES. 


Plans  Prepared. 
ALTERATIONS 
SAN    FRANCISCO.         SW 

Larkin   Streets. 
Alter  for  garage. 
Trustee — Isabel      Sprague. 

Lange,  422  Montgomery  St.,  Agent) 
Architect — Frank    Holland,    Call    Bldg.. 

San  Francisco. 


Cost.  $8,000 
Eddy      and 


(Wm. 


VISALIA.  Tulare  Co.,  Cal.— A.  E. 
Brooks  will  erect  a  reinforced  concrete 
garage.  66x124  feet,  on  South  Locust 
street,  which  will  he  leased  to  O.  E. 
Embree  and  Raymond  Brooker.  agents 
for  Hudson  and  Essex  cars. 
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Contract  Awarded. 

GARAGE  Cost,  $30,000 

BAKERSFIfiLD.  Kern  Co.,  Cal.  24th 
and    Chester  Streets. 

One-stc-y  reinforced  concrete  garage, 
82x122. 

Owner — He' bcrt  G.  Hoherts.  Bakers- 
field,    Cal. 

Architect  and  Contrarior — C.  n.  Brown. 
Bakersfleld.  Cal. 

GOYERjrmENT  WORK  &  SUPPLIES. 

The  following  bids  were  received  at 
the  bureau  of  yards  and  docks.  Navy 
Department,  Washington,  D.  C,  March 
3.  under  specification  4129,  for  lighting 
fixtures  at  the  marine  corps  base,  San 
Diego,   Calif.: 

Crocker  Electric  Co..  1270  Broadway. 
New    Tork    City,    $11,800,    120    days. 

Kayline  Co.,  312  High  street,  Cleve- 
land, Ohio.  $13,751.15,  time  specified, 

Reading  Chandelier  Works,  503  Penn 
street,  Reading,  Pa.,  $9,876. 

The  following  was  the  lowest  of  four 
bids  received  by  the  public  works  office, 
San  Diego,  for  the  same  work: 

Southern  Electric  Co.,  San  Diego, 
Calif..  $11,948,  250  days,  alternate  $9,- 
994.  250  days. 


WASHINGTON.  D.  C— Bids  will  he 
received  by  the  Purchasing  Officer,  The 
Panama  Canal,  up  to  April  15th,  10:30 
A.  M.,  for  furnishing  and  delivering 
f.  o.  b.  Balboa.  Pacific  Port,  the  follow- 
ing supplies   under  Circular  No.   1355: 

Valve  oil.  marine  engine  oil.  station- 
ary engine  oil.  locomotive  engine  oil. 
car  oil,  air-compressor  cylinder  oil. 
nonliquid  oil  or  grease,  yellow  cup 
grease,  black  gear  grease,  and  cotton 
waste. 


WASHIXGTOX.  D.  C. — The  following 
bids  were  received  at  the  Panama 
Canal.  Washington.  D.  C,  March  17. 
under  classes  26,  27  and  28,  postponed 
from   March   11. 

Class  26,  S.OOO  ft.  redwood:  27,  190,- 
000  ft.  lumber  decking:  28.  20,000  ft. 
margin  pieces  lumber. 

Bid  43.  Acme  Lumber  Co..  San  Fran- 
cisco, Calif.,  class  26.  $1,118,  shipment 
March  20,  or  April  6. 

44.  G.  Ellas  &  Bro.,  Buffalo,  N.  Y.. 
class  26.  $1,400.  90  days:  27,  $36,100,  150 
days:  28,  $3,800,  150  days. 

45.  .T.  G.  Rainwater.  New  Orleans. 
La.,  class  27,   $205  M,    120   days. 

46.  Van  Arsdale-Harris  Lumber  Co.. 
San  Francisco,  Calif.,  class  26.  ^1,392; 
90  days:  27,  $34,010.  90  days:  28,  $3,- 
580,  90  days:  f.  o.  b.  San  Francisco,  de- 
duct  $35   M. 

W.  R.  Grace  &  Co..  Washington,  D. 
C.  class  27.  $23,845.  90  days:  28.  $2.- 
72U  '90  days. 


ing   bids   at   end   of  each   paragraph). 

Schedule  5781,  f.  o.  b.  works,  50  para- 
chute  harnesses,   opening  April   2. 

Schedule  57S4.  Mare  Island,  1  rubber 
manufacturing  machine,  opening  April 
9. 

Schedule  5785,  for  Puget  Sound,  1,500 
lbs.   cotton   twine,   opening  April  9, 

Schedule  5823,  f.  o.  b.  vrorks,  3,000 
cellular  copper    grids,    opening  April    6. 

Schedule  5835,  f.  o.  b.  works,  3  bor- 
ing bars,   opening  April   6. 

Schedule  5836,  for  Puget  Sound,  1,800 
gallons  damar  varnish.  openi.ig  April 
13. 

SAX  FRANCISCO  —  The  following 
bids  were  received  by  the  Engineer 
Office.  U.  S.  Army,  240  l^ontgomery 
street,  for  dredging  off  part  of  point 
Dos  Rios  Island  and  vicinity  near  the 
mouth  of  the  Sacramento  River: 

San  Francisco  Bridge  Co.,  Nevada 
Bank  Building,  San  Francisco:  Per 
cu.  yd.  with  U.  S.  oil  transportation. 
$6.45.  For  6.000.000  cu.  yds.,  $387,000. 
Per  cu.  yd.  without  U.  S.  oil  transpor- 
tation. $6.47:  without  U.  S.  oil  trans- 
portation for  6.000.000  cu.  yds.,  $388,200. 

Vnlted  Dredging  Co.,  414  13th  St.. 
Oakland.  Bids  submitted  on  the  latter 
two  propositions,  per  cu.  yd.  without 
U.  S.  oil  transportation,  $6.68;  for  6.- 
000,000  cu.  yds.  without  U.  S.  oil  trans- 
portation.   $400,800. 

Pred  C.  Franks  Contracting  Co., 
American  National  Bank  Bldg.,  San 
Francisco.  Bids  submitted  on  first 
two  propositions:  Per  cu.  yd.  with  U. 
S.  oil  transportation.  $9.89  for  6,000,000 
cu.  yds..  $593,400:  with  U.  S.  oil  trans- 
portation; with  an  alternative  bid  of 
$8.19  per  cu.  yd  with  oil  transportation 
and  $491,400  for  6.000,000  cu.  yds.  with 
oil  transportation,  contingent  on 
building    electric    dredge. 


WASHINGTON.  D.  C. — The  Bureau  of 
Yards  and  Docks.  Navy  Department, 
Washington.  D.  C,  has  a'warded  a.  con- 
tract to  the  Crocker  Electric  Co.,  1270 
Broad-nay,  New  York  City,  for  fur- 
nishing and  installing  lighting  fixtures 
in  six  barrack  buildings  at  the  San 
Diego  Naval  base,  as  provided  under 
Specification  No,  4129.  The  bid  was 
$11,800.     Time  for  completion  120  days. 

WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
.\ccountB.  Navy  Department,  for  fur- 
nishing and  delivering  supplies  under 
the    following   schedules    (date   of  open- 


SEATTLE,  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission,  422  Bell  Street  Terminal. 
Seattle,  up  to  April  19th.  11  A.  M..  for 
furnishing  and  delivering  under  Cir- 
cular No.  414:  Oxygen  and  acetylene 
gas  and  welding  supplies:  car  brasses, 
car  wheels  and  axles,  and  coil  springs. 
manila  rope,  stoves  and  parts,  dripping 
pans,  etc.;  wrenches,  files,  bolts,  nuts 
and  screws,  rubber  hose:  brooms: 
babbitt  metal:  packing:  mild  and  tool 
steel;  black  pipe;  and  air  brake  equip- 
ment. 


WASHINGTON.  D.  C. — Bids  will  be 
received  by  the  General  Purchasing  Of- 
ficer. The  Panama  Canal,  up  to  April 
7th.  10:30  A.  M..  for  furnishing  and  de- 
livering the  following  materials  under 
Circular  No.   1356: 

Panel  boards,  motor-generator  set. 
switchboards.  transformers.  copper 
cable,  lamp  cord,  copper  wire,  steel 
wire,  steel  conduit,  marine  boxes,  pipe 
clamps.  condulets.  cut-outs.  fuses, 
sockets,  switches.  portable  fixtures. 
electric  drills,  canvas  folding  rets,  steel 
lockers.  mica,  fiber  bushings  and 
washers,  railway  signal  equipment  and 
white  lead. 


WASHINGTON.  D.  C. — Following  is  a 
list  of  prospective  bidders  for  kitchen 
equipment  for  six  barrack  buildings  at 
the  San  Diego  Naval  Base,  bids  to  be 
opened  April  7th,  under  Specification 
No.    4097: 

J.  L.  Shroger,  5660  W.  Taylor  street. 
Chicago.  111. 


Wrough  Iron  Range  Co.,  St.  Louis, 
Mo. 

S.  B.  Sexton  Stove  Mfg.  Co.,  501  W. 
Conway  street.  Baltimore.  Md. 

Mansfield  &  Savage,  135  William  St., 
New   York    City. 

Lawrence  Ellerhrook,  Inc.,  29  S. 
Frederick  St..  Baltimore,  Md. 

L.  Barth  &  Son.  32  Coper  Square, 
New  York  City. 

John  Hoos  Co..  306  Hanover  Street, 
Baltimore,  Md. 

The  estimated  cost  is  placed  at  $22.- 
000. 

Crane  Co..  W^ashington,  D.  C,  is  a 
prospective  bidder  for  remodeling  the 
old  barracks  building  No.  53,  at  the 
Mare  Island  Navy  Yard,  bids  for  which 
will  be  opened  March  31st,  under  Speci- 
fication No|  4147.  The  estimated  cost  of 
the  improvements  is  placed  at  $35,000. 


WASHINGTON.  D.  C. — Among  naval 
ai)propriations  approved  for  the  Pacific 
Coast  is  one  of  $175,000  for  improve- 
ments at  the  Mare  Island  Navy  Yard. 


HALLS  AND  SOCITiTT  BTTTLDETeg. 

Plans  to  be  Prepared. 

ADDITION  Cost,  $25,000 

MODESTO,  Stanislaus  Co.,  Cal,  Tenth 
and  F  Streets 

Two  or  three-story  brick  and  steel  ad- 
dition to  present  labor  temple,  80x 
50. 

Owner — Modesto  Labor  Temple  Ass'n.. 
W.  F.  Hammersley,  Business  Agent 
Modesto. 

Architect — Not  Yet  Selected. 


ROSEVILLE,  Placer  Co.,  Cal.— With 
the  sale  of  two  lots  at  the  corner  of 
Vernon  and  Washington  streets,  to  the 
local  lodge  of  Masons,  announcement 
was  made  by  T.  McCracken.  Master  of 
the  local  lodge,  that  a  new  Masonic 
Temple  is  to  be  erected  at  a  cost  of 
$75,000.  Construction  is  to  be  started 
this  Summer. 

The  lots  are  to  be  covered  by  a  two- 
story  fireproof  structure.  The  lower 
floo-  will  be  designed  for  use  as  stores 
and  the  upper  floor  for  lodge  rooms  and 
a   banquet   hall. 

Plans  Being  Prepared. 

r-LUB   BLDG.  Cost.    $60,000 

SAN  FRANCISCO.     Stockton  Street  bet. 

AVashingtoii  and  Jackson  Sts. 
Four-story  brick  or  reinforced  concrete 

club  building. 
Owner — Chinese    Na'^ve      Sons    of      the 

Golden   West. 
Architect — Chas.    E.    J.    Rogers.    Phelan 

Bldg.,  San  Francisco. 

HOSPITALS. 

Completing  Plans.  Figures  to  be  Called 
For  in  About  a  Month. 

HOSPITAL  Cost,    $200,000 

RENO,  Nevada.     Near  Reno. 

Two-story  reinforced  concrete  hospital 
building. 

Owner — State  of  Nevada. 

Architect — F.  J.  De  Longchamps,  Ga- 
zette Bldg..  Reno,  Nevada. 


Plans  Being  Figured.     Bids  Close  April 

6.    1920. 
HOSPITAL  Cost.    $60,000 

ELKO,  Nevada. 

Two-story  brick  Class  "C"  hospital. 
Owner — Elko  County. 
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Architect — F.    J.    De    Longchamps.    Ga- 
zette  Bldg.,    Reno.    N'evada. 
Plans  may  be  obtained   from   the  ar- 
chitect's   office    or    the    County    Clerk's 
office  on  a  deposit  of  Jlfl.OO. 

HOTELS. 

Contract    Awarded. 

HOTEL  Cost.    JSO.OOO 

VACAVILLE.   Solano   Co..   Cal. 

Hotel  building,  40  rooms. 

Owner — Vacaville  Hotel   Co..  A'acaville. 

Calif. 
Architect — None. 
Contractor — S.  E.   Esti;?.  Vallejo.  Cal. 


Plans  Being  Prepared. 

ADDITIONS  Cost.   $ 

PASADENA.  Los  Angeles  Co..  Cal. 
Huntington  Hotel. 

Hollow  tile  additions  to  hotel  (addi- 
tion of  annex.  60  rooms  and  baths 
and  addition  of  50  rooms  to  service 
•building.) 

Owner — Huntington   Hotel  Co. 

Architect — Jlyron  Hunt,  1107  Hibernian 
.Bldg..  Los  Angeles. 

POMEB  PLAIN'TS. 

Plans  Being  Figured.  Bids  Close  Apr. 
19.  1920.  10  A.  M. 

POWER  HOUSE  Cost.  $2,500 

LIVERMORE.  Alameda  Co..  Cal.  Ar- 
royo Sanitarium  near  Livermore. 

One-story  frame  and  stucco  power 
house. 

Owner — Alameda  County. 

Architect — Henry  H.  Meyers.  Kohl 
Bldg..  San  Francisco. 


PHOENIX.  Ariz. — Louis  Melczer,  H. 
AV.  Hellman  Bid..  Los  Angeles,  former- 
ly of  Phoenix,  is  at  the  head  of  a  pow- 
er project  whicli  is  designed  to  furnish 
electric  current  to  Casa  Grande  and  to 
operate  pumps  that  will  eventually  ir- 
rigate 120.000  acres.  The  first  unit  of 
the  plant  will  be  located  at  Casa 
Grande  and  will  have  5.000  h.  p.  ca- 
pacity steam-generated  with  fuel  oil. 
The  project  also  contemplates  absorp- 
ti6n  of  the  present  Casa  Grande  munic- 
ipal  lighting  plant. 

PUBLIC    BUILDINOS         ' 


I'lans  Preparea. 

AUDITORIUM.  Cost,   $ 

REEDLEY.   Fresno   Co.,   Cal. 

Fireproof    Memorial    Auditorium. 

Owner — Reedley  Post  of  American 
Legion. 

Architect — Glass  &  Butner,  Cory  Bldg., 
Fresno.  Hearst  Bldg,'..  San  Fran- 
cisco. 


HOLLISTER.  San  Benito  Co..  Cal. — 
District  Attorney  Moore  of  San  Benito 
County  has  been  advised  by  U.  S.  'Webb, 
Attorney  General,  that  the  county  of 
San  Eenito  can  appropriate  $40,000  of 
county  funds  to  purchase  a  site  and 
erect  a  memorial  building  for  service 
men. 

Elmer  Dowdy  is  County  Clerk. 


OAKLAND.  Cal. — Mayor  .John  L. 
Davie  is  advocating  a  campaign  to 
secure  an  appropriation  from  the  Leg- 
islature next  year  to  provide  for  a 
State   Exposition    Building   In   Oakland. 

Letters  are  being  sent  to  every 
county  Board  of  Supervisors  in  the 
Slate   asking   support. 


'VALLEJO,  Solano  Co.,  Cal. — The 
construction  of  a  new  City  Hall  to  be 
erected  from  plans  prepared  by  C.  E. 
Perry  Jr..  Architect  of  Vallejo.  will  not 
be  considered  until  an  adequate  water 
supply  system  has  been  instailed.  ac- 
cording to  a  decision  reached  at  the 
last  meeting  of  the  City  Council. 

Preparations  are  now  being  made  to 
call  an  election  to  secure  funds  with 
which  to  finance  the  proposed  water 
system. 


Plans   Being  Figured.      Bids  Close   May 
5.   1920.   2  P.  M. 

COURT  HOUSE  Cost.   $75.00U 

LOVELOCK.  Nevada. 

Two-story  brick  Class    'C"  Court  House 

Owner — Pershing  County. 

Architect — F.    J.    De    Longchamps.    Ga- 
zette Bldg.,  Reno,  Nevada. 
Plans  may  be  obtained  from   the  ar- 
chitect's   office      or    from      the     County 

Clerk  on  a  deposit  of  $10.00. 

RESIPEXCES. 

Being  Done  by  Days  'Work. 
ADDITION  Cost,    $15,000 

ROSS,  Marin  Co.,  Cal. 
Addition  to  two-story  frame  residence. 
Owner — M.  A.  Palmer. 
Architect —  C.  A.     Muessdorffer.     Hum- 
moldt  Bank  Bldg.,   San  Francisco. 


Contract  Awarded. 
DWELLING  &   GARAGE 

Cost,  Dwelling,  $8,000;  garage.  $400 
SAN  FRANCISCO.     N  Urbano  Drive  360 

W  Victoria  Street. 
One   and   one-half-story   and   basement 

frame   dwelling  and   1-story  frame 

garage. 
Owner — Urban      Realty      Improvement 

Co.,  85  Cerritos  Ave..  San  Francisco 
Architect — Harold   G.   Stoner. 
Contractor — W.   C.   Duncan     &  Co.,     85 

Cerritos  Ave..  San  Francisco. 


Sub-Figures  Being  Taken.     To  be  Done 

by  Days  Work. 
RESIDENCE  Cost.    $20,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Two-story     frame  residence      (8   rooms 

and    two    bathrooms    and    separate 

garage  with  living  rooms.) 
Owner — Withheld. 
Architect — Arthur     G.    Scholz,      Phelan 

Bldg.,  San  Francisco. 


Contract    Awarded. 

RESIDENCE  Cost.   $3,500 

PACIFIC  GROVE.  Monterey  Co.,  Cal. 
Pacific  Grove   Acres. 

One-story  and  basement  frame  resi- 
dence   (5    rooms). 

Owner— Mrs.  Snell.  575  East  Julian 
St ,  San  Jose.  Calif. 

Architect — Paul  V.  Tuttle  and  Arthur 
W.  Angel,  associated,  565  Light- 
house Ave.,   Pacific   Grove,  Cal. 

Contractor — Del    Monte    Properties   Co.. 
Pacific   Grove.    Cal. 
Foundation       concrete.       composition 

roof,   Tay   plumbing  fixtures. 


Plans   Being   Prepared. 

RESIDENCE.  Cost,    $3508 

PACIFIC  GROVE,  Monterey  Co.,  Cal. 

One-story    frame    residence    (5    rooms). 

Owner — C.  E.  Baker,  Pacific  Grove.  Cal. 

Architect — Arthur   W.    Angel    and    Paul 
V.    Tuttle,    associated.    565      Light- 
house  Ave.,   Pacific   Grove. 
Concrete       floundation.       composition 

roof,  rustic  exterior.  Tay  plumbing  fix- 

t  u  re». 


Plans    Being    Prepared. 
RESIDENCE  Cost.    $12,000 

PACIFIC    GROVE,    Monterey    Co.,    Cal. 
Two-story    frame   residence    (10   rooms. 

2    baths.) 
Owner — Mrs.    Kays.    Pacific   Grove,   Cal. 
Architect — Paul    V.    Tuttle   and    Arthur 
W.     Angel,     associated,     565     Light- 
house  Ave.,   Pacific  Grove,   Cal. 
Concrete      foundations,       composition 
roof.   Klingstone  exterior,   hot  air  (fur- 
nace)  heat,   Tay  plumbing  fixtures. 


Plans  Being  Figured. 

RESIDENCE  Cost,    $15,000 

BERKELEY,  Alameda  Co..  Cal.     Spruce 

Street  N  of  Los  Angeles. 
Two-story    and     basement    frame    and 

plaster   residence    (10   rooms  and   2 

bathrooms). 
Owner — Wm.  Jackson  Eardley. 
Architect — Jas.   W.  Plachek,  2014  Shat- 

tuck  Ave.,  Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost.  $65,000 

LOS  ANGELES.  Cal.     Windsor  Square. 

Two-story  and  attic  brick  and  frame 
residence  (12  rooms  and  4  bath- 
rooms). 

Owner — Mrs.   Grace  E.   Pattlson. 

Architect  &  Contractor — The  Milwau- 
kee Bldg.  Co..  317  "Wright  &  Callen<. 
der  Bldg.,  Los  Angeles. 


Contract   Awarded. 

RESIDENCE   &   GARAGE   Cost.   $30,000 

SANTA  MONIC.i,  Los  Angeles  Co..  Cat 

Two-story  frame  residepce  and  garage. 

Owner — E.  C.  Harwood. 

Architect       &      Contractor — Milwaukee 

Bldg.   Co..   317   Wright  &   Callender 

Bldg..  Los   Angeles. 


Plans  Being  Figured. 

RESIDENCE  Cost.     $10,000 

PIEDMONT.    Alameda    Co..    Cal.      Nova 

Drive.  Piedmont. 
One   and    two-story   frame   and    plaster 

residence  (8  rooms). 
Owner — Rossiter    Mikel,    40    Fairvlew, 

Oakland, 
Architect — W.      E.      Milwain.       Albany 

Bldg..  Oakland. 


Plans  Being  Prepared.     Ready  for  Fig- 
ures in  About  Ten  Days. 
BUNGALOWS  Cost.    $2,500    each 

OAKLAND.      Alameda    Co.      Cal.      East 

Oakland. 
Forty-six  one-story  frame  bungalows. 
Owner — East   Oakland    Securities   Co. 
Architect — John   Hudson      Thomas,     1st 

National  Bk.  Bldg.,  San   Francisco. 


Plans     Being    Figured. 

RESIDENCE  Cost.   $15,000 

S.4N   FRANCISCO.      Filbert    Street    Bet. 

Divisadero  and  Broderlck  Streets. 
Three-story    and    basement    frame    and 

plaster  residence   (9  rooms). 
Owner — Geo.  Habenicht. 
Archotect^Earle      B.    Bertz.      Foxcroft 

Bldg..  San  Francisco. 
Figures  are   being   taken   for  a  gen- 
eral contract. 


Contract  Awarded. 

RESIDENCE  Cost.    $22,000 

LOS  ANGELES.  Cal.  Lorriane  Blvd.. 
Bet.  Third  and  Fourth  Streets. 

Two-story  hollow  tile  residence  and 
garage  (11  rooms  and  5  bathrooms) 

Owner — Mrs.  Warner. 

Architect  &  Contractor — H.  H.  White- 
ley,    129   Story  Bldg..  Los   Angeles. 
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Contract  Awarded. 

RESIDENCE  Cost.    $15,000 

SAN  FRANCISCO.  S  Jackson  St.  70  E 
Locust  St. 

Two-story  and  basement  frame  rssi- 
dence. 

Owner — Mrs.  Sophie  Grannis.  2450  Stei- 
ner  St..  San  Francisco. 

Architect — Edward  E.  Young.  251  Kear- 
ny St..  San   Francisco. 

Contractor — Fred  R.  Grannis,  2450  Stei- 
ner  St..  San  Francisco. 

SCHOOLS.  ~ 

SEBASTOPOL,  Sonoma  Co.,  Cal.— The 
following"  bids  "were  received  March 
26th  by  the  Trustees  of  the  Sebastopol 
Union  High  School  District  for  the  con- 
struction of  a  one-stor.v  frame  and 
plaster  Memorial  gymnasium  and  audi- 
torium building  from  plans  prepared  by 
Architect  W.  H.  Weeks,  75  Post  street, 
San  Francisco. 

Bids    were    taken    under    advisement 
unutil  March  31st. 
ExcavattngTf  Concrete,  Carpenter  Work, 

Etc. 

R.  W.  Moller,  Call  BIdg..   S.  F.  ..$32,542 

RoofinK. 

Flbrestone  &  Roofing  Co..  S.  F $775 

J.  W.  Bender  Roofing  Co..  S.  F 784 

Plumbing. 

Hugh   Long.   Sacramento $2,424 

Carl  T.  Doell,  Oakland 2,105 

Rlectrlpnl    ■«'ork. 

Watts  Electric   Co..   S.   F $2,628 

Plaaterints. 

A.    Knowles.    San    Francisco $5,740 

Pnintlnic;. 

R.   Zelinsky,   San   Francisco $2,885 

Sebastopol  Painting  Co..  Sebasto- 
pol       1.250 

Bripk    \i'ork. 
R.  W.  Moller.  San  Francisc-        $495 


Completing  Plans.  Ready  for  Figures 
Shortly. 

ADDITION  Cost.    $ 

SANTA  ANA.  Orange  Co.,  Cal. 

Reinforced  concrete  addition  to  ad- 
ministration building,  hollow  tile 
gymnasium  and  frame  shop  bidg. 

Owner — Santa  Ana  High  School  Dis- 
trict. 

Architect — Norman  F.  Marsh.  210 
Broadway  Central  BIdg.,  Los  An- 
geles. 

Plans  Being  Figured.  Bids  Close  April 
12th,    7   P.   M. 

SCHOOL  Cost.    $ 

HUGHSON.  Stanislaus  Co..   Cal. 
Two-story  brick  high  school. 
Owner — Hughson     Union   High      School 
District.        C.    H.      Edison.      Clerk, 
Hughson,   Cal. 
Architects — Davis,    Heller,    Pierce    Co.. 
Belding  BIdg..  Stockton. 

Segregated  bids  will  be  taken  as  fol- 
lows: 

1.  Excavating  and  grading:  2.  con- 
crete work:  3.  brick  work:  4.  plaster- 
ing: 5.  carpentry:  6.  roofing;  7.  plumb- 
ing and  sheet  metal:  8.  heating:  9. 
electric  wiring:  10.  painting:  11.  elec- 
tric clock  system. 

Any  contractor,  if  he  so  desires,  may. 
combine  into  a  single  lump  sum  bid,  the 
following  branches  of  the  construction: 

A,  Concrete  work,  brick  work,  plas- 
tering and  carpentry. 

B.  Plumbing  and  sheet  metal,  and 
heating. 

Certified  check  of  10%  payable  to 
Clerk  of  Board  of  Trustees  required. 


Plans  Being  Figured.     Bids  Close  .\iir. 

12th,  2  I'.  M 

SCHOOL  Cos:,    $ 

FLORIN,  Sacramento  ''o.,  Cal.     .\boiit  ."j 

miles  southeast   of  Florin. 
One-story  frame  school. 
Owner — Reese    School    DistriiM.      11     M 

Adams.  Clerk. 
Architect — R.   A.   Herol.i,  Forum   IJIdg, 

Sacramento. 
Certified    check    for    10%    payable    to 
Clerk   of  the   District  npss'    accompany 
each  bid. 


Plans  Complete.  Ready  for  Figures 
Shortly. 

GYMNASIUM  Cost.   $50,000 

LOS  ANGELES.  Cal.  Jefferson  School 
Site. 

Two-story  brick  gymnasium  building. 
126x100. 

Owner — City  of  Los  Angeles. 

Architects — Norman  F.  Marsh  and  Her- 
bet  C.  Howard.  Associated,  Broad- 
way Central  BIdg.,  Los  Angeles. 


Planse  Being  Figured.  Bids  Close  April 

13,  1920,  at  4  P.  M. 

SCHOOL  Cost,    $200,000 

BERKELEY.  Alameda  Co..  Cal.  Prince, 

King,   Ashby     and   Ellis      (Lincoln 

School), 

Two-story    brick    and    concrete    school 

(23  rooms  and  auditorium). 
Owner— City  of  Berkeley. 
Architects— W.    H.    Ratcliff   Jr..    1st    Na- 

tionaV  Bank  BIdg.,  Berkeley. 
Supervising  Architect — W.  C.  Hays.  1st 
National   Bk.  BIdg.,  San  Francisco 

Plans  may  be  obtained  from  the  of- 
fice of  Mr.  Hays.  First  National  Bank 
BIdg.,  San  Francisco,  or  from  the  Clerk 
of  the  School  Board  at  Berkeley  on  a 
deposit  of  $10.00. 

Segregated  bids  are  being  taken  as 
follows: 

Excavation  and  concrete. 

Carpentor  woi'k. 

Structural  iron. 

Masonry. 

Lathing  and  plastering. 

Roofing  and  sheet  metal. 

Plumbing. 

Electric  work. 

Painting. 

Shades. 

Linoleum. 

Heating. 


SALINAS,  Monterey  Co.,  Cal. — Mo- 
Leran  &  Peterson.  Sharon  BIdg..  San 
Francisco,  were  awarded  the  contract 
for  the  construction  of  the  one  and 
two-story  reinforced  concrete  high 
school  building  to  be  erected  for  Sa- 
linas Union  High  School  District  from 
plans  prepared  by  Architect  Ralph 
Wyckoff  of  Salinas.  The  bid  was  $235.- 
400.  Owing  to  lack  of  funds  the  audi- 
torium and  gymnasium  will  be  omitted. 
However,  in  order  to  carry  out  the 
original  plans  the  Trustees  will  call 
an  election  to  vote  bonds  of  $150,000  to 
finance  this  section  of  the  structure. 

Bids  for  the  plumbing,  heating  and 
ventilating  have  been  taken  under  ad- 
visement. Awards  on  this  portion  of 
the  work  will  be  made  in  the  near 
future. 

Following  is  a  complete  list  of  the 
bids  received: 

GenernI    Contrnot. 

Clinton       ConHtr.      Co.,    140      Tonrnfiend 

St.,  .«ian  FranclKoo.  (a)  $241,500;  (b) 

$239,600;    (c)    $116,400;    (d)    $38,700; 

(e)    $5,400. 

Mclieran  &  Peterson,  Hearst  BIdg.,  San 


Francisco    (low)     (a)    $236,600:    (b) 

$235,400;    (c)    $110,000;    (d)    $36,900; 

(e)   $4,000. 
K.  E.  Parker,  S.Tn  Francisco   (a)    $247,- 

000;    (b)    $246,200;    fc)    $113,000;    (d) 

$39,800;   (e)   $5,100. 

Plumbing 
Anderson   *    Dougherty,    Salinas    (low) 

(1)   $12,415:   (3)   $9,210;  (4)   $5,590. 
Carl  T.  Doell,  Oakland    (1)    $13,773;    (2) 

$10,402;    (4)    $5,925.  ' 
.lames    .fc    Drucker,    San    Francisco    (1) 

$12,400:    (3)    $9,450:    (4)    $10,500. 
A.    I.ettirh.    San    Francisco    (1)    $17,333; 

(3)  $13,721;  (4)   $13,550, 
Scott  Co.,  San  Francisco  (1)   $12,989;  (3) 

$9,689;    (4)    $9,757. 

Heatins  and  Ventilating. 
Anderson    *    Dougherty.      Salinas      (a) 
$27,356;     (b)     $27,869:     (c)     $27,146:     (d) 

$25,353;    (e)    $19,731;    (f)    $18,282. 
A.    I.ettieb,    San    Francisco    (a)    $27,896; 

(b1    $28,096:    (c)    $26,886:    (d)    $26.- 

376;    (e)    $17,264;    (f)    $14,073. 
'W.   K.    Nottingham,   Oakland    (a)    $26,- 

833;    (b)    $26,999:    (c)    $25,867;    (dV 

$25,167;    (e)    $17,333;    (f)    $15,666. 
Seott   Co.,   San   Francisco      (a)      $26,040; 

(b>    $26,420:    (c)    $25,120;    (d)    $24,- 

460;   (e)   $17,560;   (f)   $13,260. 
C.  Drucker,  San  Francisco   (a)    $27,800; 

(h>    $28,050;    (c)    $26,800:    (d)    $26,- 

300;   (e)   $17,200;   (f)   $11,880. 
Carl  T.  Doell,  Oakland    (a)    $26,820;   (b) 

$27,109:   (c)   $27,757:   (d)   $25,225;  (e) 

$16,686;  (f)   $12,589. 
.1.    Nelson,    San    Francisco    (a)    ^8,383; 

(b)    $29,583:    (c)    $27,493;    (d)    $26,- 

858:   (e)   $19,183;   (f)   $12,500. 

MODESTO,  Stanislaus  Co.,  Cal, — Mc- 
Leran  &  Peterson.  Hearst  BIdg..  San 
Francisco,  submitted  the  lowest  bid  to 
the  Modesto  City  School  Board  and  Will 
Ijrobably  be  awarded  the  contract  for 
the  additions  and  alterations  to  the  De- 
partmental School  On  12th.  L.  13th  and 
M  streets.     The  bid  was  $112,995. 

The  Turner  Hardware  &  Implement 
Co,  of  Modesto  submitted  the  low  bid 
for  electric  work.  $i 0.249;  heating  and 
ventilating  by  Hoffman  &  Rhien.  Mo- 
desto. $12,970.  .and  plumbing  by  W.  H. 
Graham  of  Oakland  at  $6,250. 

Plans  for  the  work  were  prepared  by 
Architect  John  J.  Donovan.  414  13th  St., 
Oakland. 


Plans  Being  Prepared. 
SCHOOL  Cost,  $60,000 

COMPTON.  Los  Angeles  Co.,  Cal. 
One-story     S-room     hollow     tile    grade 

school.   228x100. 
Owner — Compton  School  District. 
Architect — Arthur      W.       Angel,        3339 

Princeton    Ave.,   Los   Angeles. 


Contract   Awarded. 

ADDITION  Cost.  $131,943 

LONG  BEACH.  Lns  Angeles  Co.,  Cal. 
Two-story     brick      addition      to      high 

school. 
Owner — City  of  L<sng  Beach. 
Architects — John        C.       Austin,        1125 
Baker-Detwiler      BIdg..       and      W. 
Horace  Austin.   Long  Beach.  Asso- 
ciate. 
Contractor — J.  W.  Davison,  361  Walnut 
St.,  Long  Beach. 
The  plumbing  contract  was  awarded 
to  J.   Hokom  at  $5,176  for  roughing-ln 
only:   electric  wiring  to  F.  E.  Newbery 
Co.    at    $2,279.    and    program    clocks    to 
Standard  Electric  Time  Co.     The  bid  of 
Cole  Manufacturing  Co.  on  heating  was 
hejd   under  advisement. 

All  painting  bids  were  rejected. 
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I'lans  Being  Prepared. 

ADDITION  Cost.  $75,000 

OLIG.  Kern  Co.,  Cal.  Oligr  School  Dis- 
trict. 

Addition  to  school  new  classrooms,  an 
auditorium  and  teacherage. 

Owner — Olig  School  District. 

Architect — Thos.  B.  Wiseman.  Bakers- 
neld,  Cal. 


Plans  Being  Prepared. 

SCHOOL  Cost.   $175,000 

ANAHEIM.  Orange  Co..  Cal. 

Three  hollow  tile  school  buildings  (au- 
ditorium, 90x120;  gymnasium  and 
domestic    science   buildings.) 

Owner — Anaheim  High  School  District. 

Architects — Jeffery  &  Schaefer,  1106 
.  Kerckhoft  BIdg..  Los  Angeles. 


Plans  Being  Prepared. 

'ADDITION  Cost,    $100,000 

FELLOWS.  Kern  Co..  Cal. 

Addition  to  school  (4  classrooms,  man- 
ual training  and  domestic  science 
buildings). 

Owner — Midway  School  Di.strict. 

Architect — Thos.  B.  Wiseman,  Bakers- 
fleld,  Cal. 


Plans  Being  Prepared.  Ready  for  Fig- 
urea  in  about  two  weeks. 

SCHOOL  Cost,  $25,000 

ROSS,    Marin   Co.,    Cal. 

One-story   frame   school,   six   rooms. 

Owner — Ross  School  District. 

Architect — C.  A.  Muessdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 


Plans  Being  />"igured.     Bids  Close  Apr. 

8.  1920,  at  2  P.  M. 

SCHOOL  Cost,  $ 

TEaHPLETON.  San  Luis  Obispo  Co..  Cal. 

Templeton  School  District. 
Oae-story   frame   and    stucco   grammar 

school. 
Owner — Templeton    School    District. 
Architect — None. 

Plans  may  be  obtained  from  M.  F. 
Gates.  Clerk  of  the  Board,  at  Temple- 
ton on  a  deposit  of  $3.00. 


Plans  Being  Figured.     Bids  Close  Apr. 

7,  1920.  at  3  P.  M. 
SCHOOL  Cost,   $80,000 

SAN    FRANCISCO.      Harrison    St.    Bet. 

10th  and   11th   Streets. 
Two-story    brick      and    concrete       (10 

room)  school. 
Owner — CMty      and      County      of      San 

Francisco. 
Architect — John  Reid  Jr..  1st  Nafl.  Bk. 

Bldg.,   San   Francisco. 


Plans  Being  Figured.     Bids  Clase  Apr. 
5,  1929.  at  11  A.  M. 

SCHOOL  Cost,    $ 

OILDALE,  Kern  Co.,  Cal. 
Fireproof  high  school   buildings. 
Owner — Standard    School    District.     (C. 
Bahrenburg  and  Geo.  Brown.  Trus- 
tees). 
Architect — OrvUle    Clark,     415    Brower 
,Bldg.,  Bakersfleld. 
Bids  will  be  taken  at  the  same  time 
for  opera  seats  for  auditorium,  furnish- 
ings     and      equipment      for      domestic 
science    and    manual    training    depart- 
ments,   windows    and    stage    draperies 
and   Venetian   blinds. 


Cohtract   Awarded. 

SCTHOOL  BLDG.  Cost,   $235,400 

SALINAS,  Monterey  Co..  Cal. 
One  and  two-story  reinforced  concrete 
school  building. 


Owner — Salinas     Union     High      School 

District. 
Architects — Ralph    Wyckoft   and    H.    C. 

White.  328%    Main   St.,  Sallna.s. 
Contractor — McLeran         &         Peterson. 
Hearst    Bldg.,  San   Francisco. 
NOTE: — The    contract    was    awarded 
on   proposition   "B"   omitting   the   gym- 
nasium and  auditorium. 

A   bond   election    for   $160,000    will    be 
voted  to  complete  the  building. 

The  plumbing,  heating  and  ventilat- 
ing bids  are  still  under  advisement. 


Plans  Being  Prepared. 

ALTERATIONS.    ETC.  Cost.    $ ■ 

OAKLAND,  Alameda  Co.,  Cal.  Pied- 
month,  Frultvale,  Manzanita,  La- 
fayette, Melrose,  Dewey,  Highland. 
Santa  Fe.  Hawthorne,  Prescott, 
Tompkins.  Lazear,  Garfield  and 
various  other  schools. 
Extensive  alterations  and   additions   to 

aproxlmately   40   schools. 
Owner — City  of  Oakland. 
Architect — Building  Construction   Dept. 
of  Oakland  Board  of  Education  (C. 
W.  Dickey,   Supervising     Architect, 
and  Martin  Campbell.  Chief  of  Con- 
struction),  357    12th  St..  Oakland. 
The  Board  of  Education  has  ordered 
plans    prepared    for    these    alterations 
and  additions  in  the  ofllce  of  the  Build- 
ing   Construction    Dept..    so    that    work 
may  be  completed  during  the  vacation 
period. 

Architects  will  be  selected  within  a 
month  or  two  to  prepare  plans  for  the 
new  school  building,  which  will  be 
erected  under  the  recent  $5,000,000  bond 
issue. 


Plans  Being  Figured.     Bids  Close  April 

12.  1920. 

SCHOOL  Cost,     $ 

CASA  GRANDE,  Pinal  Co.,  Arizona. 
Brick,  concrete  and  frame  school. 
Owner — Casa      Grande      Union       High 

School  District. 
Architects — Lyman    &    Place.    Room    4, 

Goldbaum   Bldg..   Tuscon.   Ariz. 
Plans  may  be  obtained  from   the  ar- 
chitects  on   a  deposit   of   $10. 

Bids  will  be  taken  separately  for  the 
general  contract  and  for  plumbing, 
heating  and   electrical   ■work. 

STORES  Aim  OFFICES. 

SAN  FRANCISCO,  Cal.  —  Arnold 
Davidow.  110  Sutter  street,  has  pur- 
chased the  property  at  the  northeast 
comer  of  Market  and  Front  streets 
and  will  erect  a  large  office  building 
when  the  price  of  building  materials 
drop.  The  present  two-story  building 
on   the  site  will  be  remodeled. 


Plans  Being  Prepared. 

AUTO  SALES  BLDG.  Cost.    $ 

SAN  FRANCISCO.     E  Van  Ness  Avenue 

about  90  feet  N  of  Eddy  Street. 
One-story     and     basement     reinforced 

concrete  auto  sales  building.  Zl'^x 

109. 
Owner — Withheld. 
Architect — August     G.   Headman.     Call 

Bldg..  San  Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost.   $ 

Alterations  and  additions  to  two-story 

brick  garage,  auto  sales  rooms  and 

apartments. 
Owner — Klemmer  Bros.,  Willows,  Cal. 
Architect — Not  Given. 
Contractor — W.  R.   Zumwalt,  Willows. 


I'lans  to  be  Prepared. 
TELEPHONE  EXCHANGE 

Cost.  $250,000  or  more. 
MODESTO.  Stanislaus  Co..  Cal. 
Class  "A"  telephone  exchange  building. 
Owner — Parifir  Tel.  Ik  Tel.  Co.  ; 

Engineer — E.  V.  Cobby,  333  Grant  Ave.; 

San  Francisco. 
NOTE — Mr.    Cobby    slated    that    plans 
have   not   been   started   as   yet  and   how 
soon  the  liuikling  would  be  erected  has 
not   been  decided. 


Plans  Being  Figured. 

AUTO    SALES   BLDG.  Cost.    $ 

SAN  FRANCISCO.  E  Van  Ness  Ave  67-6 
N  Eddy  Street. 

One-story,  basement  and  mezzanine  re- 
inforced concrete  auto  sales- build-* 
Ing.    25x109. 

Owner — Jacob    Macowsky. 

Architect — August  Headman.  Call  Bldg. 
San   Francisco. 


Sub-Figures  Being  Taken. 

STORES  Cost.    $30,000 

SAN  FRANCISCO.     NW  Post  and  Ophir 

Streets. 
One-story  and  basement  and  mo/.<.anin« 

Class  "C"  stores. 
Owner — A.  F.  Rousseau,  110  Sutter  St. 

San    Francisco. 
Architects — Rousseau   &   Rousseau,    111 

Sutter  St..  San  Francisco. 


Ready    for    Segregated    Figures    March 

29th. 

AUTO  SALES  BLDG.  Cost.  $ 

SAN  FRANCISCO.     W  Van  Ness  Ave  40 

N  Eddy  Street. 
One-story   and      mezzanine      reinforced 

concrete  auto  sales  building.  40x109 
Owner — Mary  A.  Ruggles. 
Architect — August  Headman.  Call  Bldg. 

San  Francisco. 


Preliminary  Plans  Being  Prepared. 
STORE  AND  LOFT  BUILDING 

Cost.  $300,000  approximately. 
SAN  FRANCISCO.     NE  First  and  Mis- 
sion  Street. 
Five-story     and     basement     reinforced 

concrete  store  and  loft  building. 
Owner — C.    C.    Moore      &    Co..      Sheldon 

Bldg..  San  Francisco. 
Architect— Frederick  H.  Meyer,  742 
Market  St.,  San  Francisco. 
The  construction  of  the  building  de- 
pends on  the  signing  of  leases,  which 
is  expected  to  be  decided  In  about  two 
weeks. 


Plans  Approved.  Figures  to  be  Taken 
in  Two  Weeks. 

OFFICE    BLDG.  Cost.    $700,000 

SAN  FRANCISCO.  SW  Bush  and  Mont- 
gomery Streets. 

Fifteen-story  Class  "A"  office  building. 

Owner — Crocker  Estate. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,  San  Francisco. 


Contract  Awarded. 

AUTO  SALES  BLDG.  Cost,  $20,000 

WILLOWS,  Glenn  Co  .  Cal.  West  Syca- 
more Street. 

One-storj'  reinforced  concrete  auto 
sales  building. 

Owner — Mr.  Crone. 

Architect — O.  A.  Deichmann.  Barceloux 
Bldg.,   Willows.   Cal. 

Contractor — A.  Lynch,  Willows,  Cal. 
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THEATRES. 


I'lans  to   he  Prepared. 

ALTERATIONS  Cost,    J18.000 

DUNSMUIR.   Siskiyou   Co..   Cal. 
Alterations  and  additions  and  changres 

in  Wagoner  Building  for  theatre. 
Otvner — The    Webster    Amusement    Co.. 

Dunsmuir.  Cal. 
Architect — Not  Yet  Selected. 


THEATRE  Cost,    $100. OOn 

SAX  FRANCISCO.  NW  Eighth  Avenue 
and    Irving    Street. 

Reinforced  concrete  store  and  motion 
picture  theatre  building  (1500 
seats). 

Owner— Patricl<  Biggins.  2165  San 
Bruno  Ave.,  San  Francisco. 

Architect — Reid  Bros..  105  Montgom- 
ery St.,   San   Francisco. 


Segregated  Figures  Being  Taken. 

THEATRE.   OFFICE    AND   STORES 
Cost.   $100,000. 

SALINAS.  Monterey  Co.,  Cal. 

Two-story  reinforced   concrete   theatre, 
offices  and   (2)  stores. 

Owner — Brown   Bros..  Salinas. 

Lessee — Turner  &  Dahnken,  San  Fran- 
cisco. 

Architect — A.   W.   Cornelius,   Merchants 
National  Ek.  BIdg..  San  Francisco. 


ENGINEERING 

bridges]    dams    Aia>    harbor 

WORK. 

SAN  FRANCOSCO. — The  Board  of 
State  Harbor  Commis.sioners  opened 
bids  O'l  March  22nd  for  dredging  Islais 
Street  Channel  in  San  Francisco  and 
received  the  following  two  bids.  The 
contract  was  awarded  to  the  San  Fran- 
cisco Bridge  Co..  N  ?vada  Bank  Bldg.. 
at    approximately    $22,000. 

American  Dredging  Co..  .0898  per  cu. 
yd. 

San  Francisco  Er  dg.;  Co..  .072  per 
cu.  yd. 


VISALIA.  Tulare  Co..  Cal. — E.  G. 
Noble.  Visalia.  has  been  awarded  a 
contract  by  the  County  Supervisors 
for  the  construction  of  the  KIngsburg 
bridge,  located  between  Dinuba  and 
Kingsburg.  The  cost  of  construction  Is 
approximately  $60,000.  Unit  prices  fol- 
low: 

Class  A  concrete.  $16.70  per  cu.  yd.; 
class  B  concrete,  including  all  exca- 
vating. $16.70  per  cu.  yd.;  driving  piles 
(34  to  42  inclusive)  $12  per  pile;  driv- 
ing piles  (1  to  33  inclusive)  $10  per 
pile;  wrecking  of  present  structure. 
$4«5. 


TUL\RE.  Tulare  Co.,  ''a!. — George  B. 
Sturgeon.  Engineer.  260  California  St.. 
San  Francisco,  has  completed  plans  for 
the  South  Tule,  Inudependent  Ditch 
Company  of  Tulare  for  a  dam  across 
the  South  Tule  Independent  Ditch 
reservoir  for  the  imjiounding  of  waters*. 
The  dam  will  be  of  the  cyclopean  type, 
of  concrete  construction,  about  450  feet 
in  length  at  the  top  and  200  feet  on  the 
bottom  and  from  40  to  50  feet  high. 

It  i.s  expected  that  work  will  be 
started  .\pril  1st. 


MODESTO,  Stanislaus  Co.,  Cal.— The 
Modesto  Irrigation  District  has  voted 
to  employ  John  Francis  Neylan  of  San 
Francisco  to  represent  the  district  in 
an  attempt  to  get  together  with  the 
Turlock  Irrigation  District  on  the  ar- 
rangements for  building  Don  Pedro 
dam. 

It  is  expected  with  the  assistance  of 
Neylan  a  plan  will  be  laid  out  which 
will  enable  the  districts  to  proceed 
without  delay  in  having  the  work  un- 
der  construction. 

Percy  Jones  is  Chief  Engineer  of  the 
Modesto  District. 


&.\N  DIEGO,  San  Diego  Co.,  Cal. — 
Gust  Breeland  has  been  awarded  the 
contract  for  the  completion  of  the  La 
Costa  and  Agua  Hedionda  bridges  at 
the  same  prices,  $25,925  for  the  former, 
and  $19,496  for  the  latter,  at  which 
contracts  were  originally  awarded  to 
deWaard  Bros.  Differences  of  opinion 
between  the  Supervisors  and  contrac- 
tors led  to  the  cancellation  of  the  orig- 
inal contracts. 


SAN  BARBARA,  Cal. — Residents  of 
Montecito  are  now  considering  a  proj- 
ect to  organize  the  entire  Montecito 
Valley  and  develop  an  independent 
water  supply.  This  would  necessitate 
driving  a  tunnel  through  the  moun- 
tains to  the  Santa  Ynez  River  where 
an  impounding  dam  would  be  con- 
structed. 


MONTEREY,  Monterey  Co.,  Cal.-~ 
Fred  H.  Tibbitts.  Engineer,  Alaska 
Commercial  Bldg.,  San  Francisco,  has 
p'-esenter  plans  and  specifications  to 
the  Monterey  City  Council  for  the  im- 
provement of  the  inner  harbor.  From 
present  indications  the  plans  are  sat- 
isfactory and  it  is  expected  that  a 
bond  election  will  he  called  in  the  near 
future. 

Archie  Kay  is  City  Clerk  of  Monterey 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
The  Supervisors  have  instructed  the 
County  Engineer  to  prepare  plans  and 
specifications  for  a  reinforced  concrete 
bridge  over  Campbell  Creek  on  the 
Agnew  Poad. 

Henry  >-   Pfister   is  County  Clerk. 


OAKLAND.  Cal. — The  Merchants'  Ex- 
change of  Oakland  has  adopted  resolu- 
tions urging  the  City  Council  to  pro 
vide  for  the  opening  of  Twelfth  ave- 
nue to  the  waterfront  and  the  con- 
struction of  a  big  wharf  at  the  foot  of 
the  avenue. 


QUINCY,  Plumas  Co..  Cal.— Bids  sub- 
mitted to  the  Board  of  Supervisors  of 
Plumas  County  for  the  construction  of 
concrete  bridges  in  Jesky  Lane  have 
been  rejected.  But  two  bids  were  sub- 
mitted. 

Forrest  R.  Young  is  County  Clari:. 


RED  BLUFF,  Tehama  Co..  Cal— Up 
to  April  19th.  10  A.  M..  bids  will  be  re- 
ceived by  H.  G.  Kuhn.  County  Clerk, 
for  remodeling  the  bridge  across 
Coyote  creek,  on  the  route  of  the  west 
side  state  highway,  in  Supervisor  Dis- 
trict No.  2. 

Bids  will  be  opened  on  the  same  date 
for  the  construction  of  a  concrete 
bridge  on  the  Henleyville  Paskenta 
road. 

Ccntified  check  of  10%  payable  to 
Chairman  of  the  Board  of  Supervisors 
required. 


SAVES  YOU  MONEY 


New  and  re-newed  (crew  caatnc 
and  standard  pipe  for  crery  r«> 
quirement;  tefted  and  gtiatanteed 
for  150  pounda  working  preMura; 
dipped  in  hot  asphaltum  to  prerant 
corroaion.  Elxte  naively  uaed  by 
orchardiata  and  farmera,  water- 
worka,  minea,  etc. 

Pacific  Screw  Caaing  ia  aeamlaaa 
•teel  pipe,  light  weight,  fine  thread. 
Savea  you  from  one-half  to  two- 
thirda  in  coat;  freight  ia  half  ■• 
much  aa  on  standard  pipe. 

Fittinga  and  valvea  for  avary 
purpoae;  apecial  fittings  made  to 
order.  Tell  ua  today  what  your 
requirementa  arei  let  ua  aava 
you  money. 


Qs 


PACIFIC  PIPE  CO., 
231  Howard  St.  Sm  Fra«ltaa  1 


EUREKA.  Humboldt  Co.,  Cal.— Plans 
and  specifications  for  the  concr&te 
bridge  to  be  constructed  across  the 
Elk  Ri\er  have  been  forwarded  to  the 
State  Highway  Commission  for  .ap- 
proval  by   the   County   Supervisors, 

Fred  M.  Kay   is  County  Clerk. 


SAFFORD,  Ariz.— H.  F.  Olmsted  ;9f 
Phoenix,  consulting  engineer,  has  been 
retained  by  the  water  users  of  the 
Upper  Gila  Volley  in  the  SafTord  Dis- 
trict to  make  surveys  and  estimates  of 
cost  for  constructing  a  concrete  dam 
in  the  box  canyon  above  Solomonyille. 
A  site  above  the  Brown  dam  has  been 
tentatively  selected.  The  proposed 
dam  according  to  tentative  estimates 
will  cost  about  $1,250,000.  The  con- 
struction of  canal  to  irrigate  all  avail- 
able lands  and  a  power  plant  near  the 
head  of  the  San  Jose  canal  would 
bring  the  total  cost  of  the  project  up 
to   approximately   $5,000,000. 


CARSON  CITY.  N-evada — The  "Nevada 
State   Highway  Commission,   C.   C.   Cot- 
trell  Engineer,  has  awarded  a  contract 
to  the  Missouri  Bridge  &  Iron  Company 
for    furnishing    and    delivering    struc- 
tural steel  for  the  Virgin  River  bridge 
in  Clark  County,  Route  6,  Section  G,  of 
the  Nevada  State  Highway  System,  the 
bid    being    $13,528,    delivery    f.    o.    b.    St. 
Thomas    on    or   before   June    30th.      Ap- 
proximately   190.000    lbs.    of    steel    will 
be    required.      The    engineer's    estimate 
was  $14,250.     Other  bids  were; 
Clinton    Bridge   Wnrkii,    $15,960   f.   a.    b. 
St     Thomas   on    or   before   July   16th: 
$15,010  f.    o.   b.    St.   Thomas  on  or, he- 
fore  Sept.   20th.  ■  ■       ,-,-• 
rnllfomln   Sterl  Co.,   $20,900  f,   o.  'ti..-St, 
Thomas  on   or  before  July  1st,-  ■  ,;•• 
Jnmes  J.  Burk  &  -Son,  $13,775  on  or  be- 
fore 6  weeks  from  date  of  order  and 
$13,062    with    no    promise,    based    on 
mill  delivery  of  material. 
Minneapolis   Steel      &     Machinery     Co.. 
$14,592  to  ship  on   or  before  9  weeke 
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XCQIU  date  of  cpjitrect.  and  $13,167  to 
ship  on  or  before  17  weeks  from  date 
of  contract. 


RED  BLUFF.  Tehama  Co..  Cal. — It  is 
probable  that  at  the  April  session  of 
the  County  Supervisors  plans  for  the 
construction  of  a  bridge  over  Thomas 
Cpcek  near  Richfield  will  be  approved 
and  bids  ordered  received.  It  is  esti- 
mated the  structure  will  cost   $87.nnn. 

H.  G.'Kuhn    is  County  Clerk, 


nUEUaATION    PROJECTS 


OROVILLE,  Butte  Co..  Cal.— Surveys 
have  been  completed  in  the  newly 
formed  Drainage  District  No.  2.  oper- 
ating over  8,000  acres  in  southern 
Butte  County,  and  a  report  compiled  by 
J.  J.  McLain  and  E.  Grell,  acting  for 
the  district,  will  be  presented  the 
County  Supervisors  at  their  next  meet- 
ing. It  is  estimated  that  the  system 
planned   will    cost    $36,663.76. 

Attorney  J.  D.  Peters.  Bank  of  Butte 
County  Bldg.,  Chico,  is  handling  the 
affairs  of  the  district. 


VALLEJO,  Solano  Co.,  Cal. — John 
Dani'"',  of  the  Daniel  Construction  Co., 
503  Market  street.  San  Francisco,  has 
purchased  from  the  Vallejo  L,and  and 
Improvement  C6.  Tideland  Survey  No. 
25.  comprising  63.42  acres.  Henry 
Nicholas  Lange.  also  a  San  Francisco 
contractor,   is  interested  in   the  deal. 

The  company  plans  extensive  im- 
provements on  the  property,  but  re- 
fuse to  divulge  information  at  this 
time. 


WILLIAMS,  Colusa  Co.,  Cal — Con- 
struction of  an  irrigation  ditch  six 
miles  long  that  will  furnish  water  to 
7,000  acres  of  rice  land  being  farmed 
by  the  Esperanza  Land  Company  and 
I.  G.  Zumwalt.  lying  between  Williams 
and  Colusa,  has  begun.  The  work, 
which  is  in  charge  of  Bert  Anderson, 
will  involve  an  outlay  of  $40,000. 


OROVILLE,  Butte  Co.,  Cal. — John  C. 
Fales,  now  with  the  State  Reclamation 
Board,  has  been  appointed  District  En- 
gineer of  the  Oroville-Wyandotte  Irri- 
gation District,  by  Chief  Engineer  S. 
J.  Norris.  who  announces  that  work  on 
the  project  will  be  started  in  the  near 
future. 

LIQHTINQ    SYSTEMS 

SA.N  BERNARDINO.  Cal.— Until  7:30 
P.  M.,  April  5.  bids  will  be  received  by 
City  Clerk  J.  H.  Osborn.  for  construct- 
ing an  ornamental  lighting  system  on 
Third  street,  between  Arrowhead  and 
Vernon  avenues.  The  work  will  re- 
quire 118  Marbelite  posts  and  2%  miles 
of  wiring.  Work  will  be  done  under 
Improvement  Act  of  1911. 


BURLINGAMK,  San  Mateo  Co.,  Cal. 
^The  Roberts  Manufacturing  Co.,  663 
Mission  street,  San  Francisco,  submit- 
ted the  only  bid  to  the  City  Trustees 
for  the  intallation  of  electroliers  in 
Main  street.  The  bid  was  $100  per 
standard  for  single  light — two  styles 
with  3  lights  each  for  $146.25  and  $151 
respectively.  Action  was  laid,  over 
until  the  sentiment  of  properly  owners 
was  considered. 
■  J    V.  Murphy  is  City  Clerk. 


WOODLAND.  Tolo  Co..  Cal.— The  City 
Council  has  instructed  J.  H.  Laugenour, 
City  Clerk,  to  call  bids  for  the  install- 
ation of  electroliers  the  full  length  of 
Main  street,  from  the  west  side  of  East 
street  to  the  east  side  of  West  street. 
It  is  probable  that  bids  will  be  opened 
April  19th. 

PETALUMA.  Sonoma  Co..  Cal.— The 
City  Council  has  approved  plans  and 
specifications  for  the  installation  of  an 
electrolier  system  in  Main  street  from 
C  to  Prospect. 

Lymaii   Green    is  City  Clerk. 


MANTECA,  San  Joaquin  Co..  Cal. — 
Specifications  for  the  proposed  lighting 
system  have  been  presented  to  the 
City  Trustees  for  approval. 

It  is  probable  that  a  call  for  bids  will 
be  issued  within  the  next  few  weeks. 

MACHiyEBY. 

SAUSALITO.  Marin  Co..  Cal— F.  D. 
Linsley,  Clerk  of  the  Tamalpais  High 
School  Eoai^f.  Sausallto,  will  receive 
bids  up  to  April  5th.  8  P.  M..  for  fur- 
nishing and  delivering  to  the  high 
school  certain  machinery,  a  list  of 
wiiich  ma'.'  be  had   upon  aplication. 


SA.N'  DIEGO,  Cal. — City  Purchasing 
.Agent  E.  D.  Williams  has  asked  the 
Council  for  authority  to  purchase 
without  advertising  drilling  machine, 
concrete  spouting  equipment,  skip 
carts,  conveyor  parts,  rock  screen, 
cableway  repair  parts,  wire  rope  and 
miscellaneous  machinery  to  cost  $14,- 
778   for  use  on   the  Barrett  dam. 


MADERA,  Madera  Co..  Cal —Up  to  8 
P.  M..  April  5th.  bids  will  be  received 
by  Geo.  M.  Shedd.  Clerk  of  the  Madera 
X'nion  High  School  District  for  furnish- 
ing and  delivering  two  Wayne  school 
cars,  catalogue  No.  000068.  equipped  with 
Pierce  speed  governor,  painted  Brew- 
ster Green  with  the  words  Madera 
Union  High  School  painted  on  the  side. 
equipped  with  pneumatic  tires  5x35 
inches.  Price  f.  o.  b.  Madera.  Deliver- 
ed  not   'a'er  than   September  1.  1920. 

One  Wayne  school  car  body  only, 
sp  — e  as  on  car  No.  000068.  painted 
B  '  rster  Green  with  the  words  Madera 
'"  -"i  High  School  painted  on  the  side. 
T'l      "  f.  o.  b.  Madera. 

One  Ford  touring  car  without  self 
.-i.irter. 


FRESNO.  Fresno  Co..  Cal. — The  Su- 
pervisors of  Fresno  County  have  in- 
structed County  Engineer  Chris.  Jen- 
sen to  secure  prices  on  necessary 
equipment  and  to  submit  estimates  on 
the  cost  of  constructing  county  high- 
ways by  force  account.  The  county  en- 
gineer stated  he  believed  sufficient 
equipment  could  be  secured  for  about 
$30,000. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — A 
petition  to  the  Board  of  Supervisors 
for  the  formation  of  the  San  Luis  Rey 
Irrigation  District  is  being  circulated. 
About  40.000  acres  extending  from  the 
head  waters  of  the  San  Luis  Rey  River 
to  Ocean^ide  will  be  included  in  the 
district.  It  is  proposed  to  purchase 
the  water  system  of  the  Volcan  Water 
Co.  and  the  Henshaw-Fletcher  system 
;ind   to   place   the  water  on   these  lands. 


ONTARIO,  San  Bernardino  Co..  Cal. 
— jBonds  to  amount  of  $40,000  to  sink 
another  wSll  and  install  pumping 
equipment  at  the  Fourth  Street  pump- 
ing plant,  carried  at  a  special  election. 
A  bond  issue  of  $16,000  to  purchase  a 
90-acre  tract  for  water  development 
was  also  vo»^d. 


OAKLAND,  Cal— The  City  Council 
has  passed  an  ordinance  authorizing 
the  expenditure  of  $1,690.68  with  which 
to  purchase  for  the  Department  of 
Streets  three  wheels  for  a  steam  roller. 

L.  W.  Cummings  is  City  Clerk. 

SEWBRS,    8TSEET    WOEK    * 
WATiat   8TSTEBn 

REDWOOD  CITY.  San  Mateo  Co.,  Cal. 
— The  Redwood  Highlands  Company 
has  awarded  a  contract  to  Hutchinson 
Co.,  Inc..  444  17th  St..  Oakland,  for  the 
paving  of  streets  in  the  Redwood 
Highlands  District.  The  bid  was  $54,- 
000  and  includes  the  paving  of  Arch. 
Birch.  Clinton.  Fulton,  Grand,  Hudson 
and  Iris  streets.  Oil  macadam  pave- 
ment with  curbs  and  gutters  is  pro- 
vided for.  The  work  will  be  done  un- 
der the  Supervision  of  City  Engineer 
C.  L.  Dimitt  and  Superintendent  of 
Streets  Ed  Dearborn   of  Redwood  City. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Bids  will  be  received  by  A.  L.  Banks, 
City  Clerk,  up  to  April  6th.  10:30  A.  M.. 
for  placing  a  two  inch  asphaltic  wear- 
ing surface  upon  concrete  floor  space 
under  steel  shed  on  the  north  s|de  of 
Stockton  channel  between  El  Dorado 
and  Center  streets. 

Certified  check  of  10<?,  payable  to  City 
Clerk  required. 


SACRAMENTO.  Cal. — The  City  Com- 
missioners. M.  J.  Desmond.  Clerk,  has 
passed  resolution  of  intention  No.  1480 
providing  for  the  improvement  of  the 
alley  between  L  and  M  street,  between 
5th  and  6th  streets,  by  the  construction 
of  a  concrete  catehbasin  with  cast  iron 
curb  and  cover  and  connecting  same 
with  6-inch  vitrified  ironstone  sewer, 
grading  and  construtlon  of  an  asphaltic 
concrete  pavement  5%    inches  thick. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
The  City  Council.  A.  L.  Banks,  City 
Clerk,  has  passed  resolution  of  inten- 
tion No.  642  providing  for  the  improve- 
ment of  Rose  street  from  Edison  street 
to  Tosemite  street,  and  Edison  street 
from  North  street  to  the  south  bound- 
ary of  Lomita  Park,  by  grading,  con- 
structing concrete  curbs  and  gutters, 
sidewalks  and  paving  with  oil  ma- 
cadam with  a  4"  cement  gravel  base 
and  a  wearing  surface  of  crushed  rpck 
and  asphaltic  road  oil  2"  thick. 


SACRAMENTO,  Cal. — Commissioner 
of  Streets  D.  W.  Carmichael  at  the  next 
meeting  of  the  City  Commissioners 
will  report  on  the  proposed  improve- 
ment of  13th  street  betweel  R  and  X 
streets. 

M.   J.   Desmond  is  City  Clerk. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
Before  awarding  the  contract  to  Jamea 
T.  Sayles,  of  Martinez,  the  only  bidder 
for  the  improvement  of  Smilh  street, 
the  City  Trustees  have  decided   to  take 
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the  matter  up  with  property  owners 
in  that  thoroughfare  who  will  be  as- 
sessed for  the  work.  Sayles'  bid  was 
$1(5,404. 

Definite    action    will    be    taken    April 
5  th. 


RED  BLUFF.  Tehama  Co.,  Cal. — Bids 
will  be  received  by  the  County  Super- 
visors. H.  G.  Kuhn.  County  Clerk,  up  to 
April  19th!  10  A.  M..  for  fills  on  the 
south  fork  of  the  Cottonwood  Creek 
bridge  and  for  a  fill  for  the  Eliza  Creek 
bridge. 


RED  BLUFF,  Tehama  Co..  Cal. — Up 
to  April  19th,  10  A.  M..  bids  will  be  re- 
ceived by  H.  G.  Kuhn.  County  Clerk, 
for  macadamizing  and  graveling  that 
portion  of  the  Manton  road  from  the 
Dale  place  to  Manton. 

All  bids  must  specify  that  amount 
charged  per  cubic  yard  in  placing 
crushed  rock  or  macadam. 

Rock  crusher  to  be  used  for  crush- 
ing rock  or  macadam  is  to  be  furnished 
by  the  County  of  Tehama. 

Certified  check  of  10%  payable  to 
Chairman  of  Board  of  Supervisors  must 
accompany  each  bid. 


OAKLAND,  Cal. — The  City  Council, 
L.  W.  Cummings,  City  Cleik,  has  ap- 
propriated $9,300  for  the  replacement 
of  the  fresh  water  connections  of  the 
High  Pressure  Fire  System  in  Oak 
street,  from  Twelfth  street  northerly 
to    the   pumping   station. 


SAN  FRANCISCO — The  Board  of  Su- 
pervisors has  requested  City  Engineer 
M.  M.  O'Shaughnessy  to  prepare  esti- 
mates of  cost  for  the  improvement  of 
Post  street  from  Hyde  to  Larkin; 
Twenty-third  street  from  Chattanooga 
to  Church  and  Minna  street  between 
Fifth   and   Sixth    streets. 


VISALIA,  Tulare  Co..  Cal.  —The 
County  Supervisors  have  awarded  a 
contract  to  Thomas  Haverty.  517  South 
Los  Angeles  St..  Los  Angeles,  for  the 
construction  of  a  water  plant  in  the 
Tulare  County  water  works  district  No. 
1.  located  at  Alpaugh.  The  cost  of  con- 
struction  is    $17,938.85. 


SAN  FARN'^TSCO— The  Board  of 
Public  Works  has  awarded  a  contract 
to  Wm.  Cramp  &  Son  at  $173,100  for 
furnishing  5-foot  balance  valves  for 
the  Hetch  Hetchy  project. 

SAN  FRANCISCO — City  Engineer  M. 
M.  O'Shaughnessy  has  been  directed  by 
the  Board  of  Public  Works  to  prepare 
proceedings  providing  for  the  con- 
struction of  sidewalks  in  Twenty- 
second  avenue  between  Geary  and 
Anza  streets. 


BERKELEY.  Alameda  Co..  Cal. — The 
City  Council,  A.  G.  Briggs.  City  Clerk, 
has  passed  a  resolution  of  intention 
providing  for  the  improvement  of  Page 
street  from  Third  to  San  Pablo  avenue; 
Ninth  street  from  Virginia  street  to 
Cedar  and  Tenth  street  from  Jones  to 
Camelia  by  grading;  constructing  con- 
crete curbs  and  gutters,  macadam- 
ized and  surfaced  with  asphaltic  ma- 
cadam: contraction  of  concrete  and 
corrugated  iron  culverts,  valley  gutters 
and  sidewalk.*?. 


SAN  RAFAEL,  Marin  Co..  Cal.— 
Plans  for  the  improvement  of  Sixth 
street  will  be  presented  to  the  City 
Council  at  the  next  meeting  by  City 
Engineer  H.   H.   Jones. 

The  Council  at  its  last  meeting 
agreed  to  proceed  with  the  proposed 
improvement  of  the  Toll  road. 

Eugene  W.  Smith  is  City  Clerk. 


SAN  FRANCISCO — J.  D.  Hannah,  142 
Sansome  St.,  San  Francisco,  has  been 
awarded  a  contract  by  the  Board  of 
Public  Works  for  the  construction  of 
the  boardwalk  along  the  Ocean  Beach. 
A  request  has  been  made  of  the  Su- 
pervisors to  appropriate  $13,505  to 
cover  the  cost  of  the  contract. 


TAFT,  Kern  Co.,  Cal. — Rogers  Bros. 
Co.,  350  Merrick  street,  Los  Angeles, 
submitted  the  only  bid  at  about  $29,700 
for  paving  Fourth  street  between  Main 
and  Kern  streets,  their  unit  prices  be- 
ing 17c  sq.  ft.  for  grading,  39c  sq.  ft  for 
5-in.  concrete  paving,  73c  for  Class  B 
concrete  curb.  34c  sq.  ft.  for  cement 
sidewalk,  $1.50  tor  1-in.  conduit,  $2  ft. 
for  lV4-in.  conduit,  $10  each  for  Junc- 
tion boxes  and  46c  sq.  ft.  for  concrete 
gutter.  B.  M.  Lyi\ch.  Los  Angeles,  en- 
gineer 


FRESNO.  Fresno  Co..  Cal. — Until  2 
p.  m.,  April  16,  new  bid"  will  be  re- 
ceived by  the  Supervisors  of  Fresno 
County  for  paving  routes  22  and  23, 
Sec.  A,  of  the  county  highway.  All 
bids  received  for  this  work  on  March 
15  were  rejected.  The  bids  were  as 
follows:  Hugh  Crummey.  San  Fran- 
cisco— Spec.  No.  1,  concrete  base  with 
asphalt  top,  $223,551;  Spec.  No.  2,  con- 
crete base  with  Warrenite  top,  $218. 
461:  Spec.  No.  3.  asphaltic  concrete  base 
with  Topeka  top.  $202,336:  Spec.  No.  4, 
asphaltic  concrete  base  with  Warrenite 
top,  $195,974.40.  The  unit  bids  were: 
(a)  10,448  cu.  yds.  excavation  at 
$1.70  yd.:  (b)  9.818  cu.  yds.  concrete 
paving  at  $13.50  yd.:  (c)  636.160  sq.  ft. 
asphalt  surfacing  at  11.5c  sq.  ft.;  (d)  80 
ft.  railing  at  $88;  (e)  Warrenite  sur- 
facing, 10.7c  sq.  ft.;  (f)  asphalt  con- 
crete with  Topeka  top  29c  sq.  ft.;  (g) 
asphalt  concrete  with  Warrenite  top 
2Sc   sq.    ft. 

Federal  Construction  Co.,  Fresno — 
Spec.  2.  $219,848.92;  Spec.  4,  $195,633.40. 
Unit  bids,  (a)  $1.79.  (b)  $14.00,  (d)  $79; 
fe)    10c  sq.  ft.;    (g)   27.8c  sq.  ft. 

Engineer's  estimate — Spec.  1,  $201,- 
0SS.40;  Spec.  2,  $201,085.40;  Spec.  3, 
$154,662.40;  Spec.  4,  $161,024.  Unit 
prices,  (a)  $1.40,  (b)  $1,"  80,  (c)  Sc.  (d) 
$80,   (e)  -Sc,   (f)  22c.  Ik)  23c. 


LOS  ANGELES,  Cal. — S.  V.  Landt,  130 
Stimson  Bldg.,  Los  Angeles,  is  receiv- 
ing bids  for  the  construction  of  a 
tunnel  in  Davis  canyon,  just  above 
Sierra  Madre  Villa.  The  present  water 
tunnel  210  feet  in  length,  is  to  be 
extended  200  feet  into  the  rock.  The 
tunnel  is  about  7  feet  high.  4  feet  wide 
at  the  bottom  and  3  feet  wide  at  the 
top.  Possibly  another  tunnel  will  have 
to  be  constructed.  One-fourth  the  cost 
will  be  borne  by  the  Vosburg  Water 
Co.  and  the  remainder  by  clients  of  Mr. 
Landt.  Plans  and  specifications  may  be 
seen  at  Mr.  Landt's  office. 


Warrenite  paving  on  Poll,  Santa  Clara, 
Meta,  Spruce  and  Front  streets.  Peti- 
tions for  paving  Buena  Vista  and 
Crimea  streets  are  also  expected. 


VENTURA,  Ventura  Co..  Cal. — E  M. 
Lynch,  Central  Bldg.,  Los  Angeles,  has 
been  retained  by  the  City  Trustees  to 
prepare     plans     and     specifications     for 


PRESCOTT,  Ar./..--  The  Yavapai 
County  highway  comi'iission  has  com- 
pleted its  report  on  roads  to  be  built 
under  the  proposed  $1,600,000  highway 
bond  issue  and  it  will  be  submitted 
shortly  to  the  Board  of  Supervisors. 


EL  CENTRO,  Imperial  Co.,  Cal. — Ex- 
cavation and  embankment  work  on 
county  highways  to  be  constructed  un- 
der the  $1,500,000  bond  issue  will  be 
done  by  Imperial  County  by  day  labor. 
Equipment  will  be  leased  by  the  county. 
The  Supervisors  will  again  advertise 
for  bids  for  paving  with  bitulithic  and 
one  course  concrete,  other  types  being 
eliminated.  The  roads  to  be  paved  ex- 
tend from  Calipatria  to  Brawley  and 
Brawley  toward  Holtville  for  10  miles; 
Imperial  toward  Holtville  for  10  miles; 
Calexico  to  Mt.  Signal.  and  from 
Heber  to  El  Centro.  approximately  45 
miles.  The  supervisors  estimate  these 
projects  will  practically  exhaust  the 
bond  issue.  An  additional  bond  issue 
will  be  asked  to  complete  t'Ae  highway 
program. 


SANTA  ANA.  Orange  Co.,  Cal.— 
Wells  &  Bressler  have  signed  a  con- 
tract for  paving  Grand  avenue  for  a 
distance  of  1.64  miles  beyond  the  city 
limits.  They  were  awarded  the  work 
some  time  ago  by  the  Supervisors  at 
their  bid  of  $13,080. 


EL  SEGUNDO,  Los  Angeles  Co..  Cal. 
— The  El  Segundo  Water  Company  has 
petitioned  the  Railroad  Commission  for 
authority  to  issue  $15,000  worth  of  its 
capital  stock,  the  money  to  finance  the 
installation  of  additional  water  mains 
and    -'rill   new  wells. 


HANl^ORD,  Kingr  ^o.,  Cal. — The 
matter  of  widening  and  otherwise  im- 
proving Ninth  street  was  discussed  at 
the  last  meeting  of  the  City  Council, 
but  no  action  was  taken. 

D.    C.    Williams    is   City   Clerk. 


HANFORD,  Kings  Co.,  Cal.— The 
contract  for  the  paving  of  five  streets, 
Harris.  Elm,  Myrtle,  Katherine  and 
South  Douty.  totaling  $161,616.83,  has 
been  awarded  by  the  City  Council  to  C. 
E.  Blanchard.  58  2nd  street,  San  Fran- 
cisco. The  Federal  Construction  Co.. 
of  San  Francisco,  was  low  bidder  on  all 
improvements  with  the  exception  of 
Douty  street,  but  on  recommendation 
of  F.  E.  Kilpatrick  the  contract  was 
awarded  Blanchard,  the  next  low  bid- 
der. 

Bids  were  also  submitted  hj-  Hugh 
Crummey.  D.  C.  Williams  is  City  Clerk. 


RICHMOND.  Co:.tra  Costa  Co.,  Cal. — 
The  City  Council.  A.  C.  Farls.  City 
Clerk,  has  accepted  Proposition  No.  2. 
presented  by  H.  D.  Chapman,  City  En- 
gineer, for  the  formation  of  assess- 
ment districts  to  bear  the  cost  of  im- 
proving the  subway  unde.-  the  S.  P. 
tracks  in  Macdonald  a'-enue.  The 
work  is  eslimated  to  cost  $19,000,  not 
including  $9,000  for  the  purchase  of 
property  required  to  conipletp  th» 
work. 


u 
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EL  MONTE.  Los  Aniyeles  To..  Cal. — 
C.  McNeill  and  Pernal  Barnett,  234  S. 
("enter  St..  Orangre.  submitted  the  low- 
est bid  at  $41,813  for  constructing  a 
sewer  system  and  septic  tank  for  the 
City  of  Kl  Monte.  This  bid  is  based  on 
cement  pipe;  bids  were  also  taken  fcr 
clay  pipe.  The  septic  tank  will  be  of 
the  Imhoff  type,  circular,  about  20  ft 
diameter,  and  constructed  of  reinforced 
concrete.  Olmsted  &  Giilelen.  Hol- 
linpsworth  Rldgr..  are  the  engineers. 
The  bids  were  taken  under  advisement. 

Followine:  are   the  bids  in  detail: 

C.  McNeill  and  Pernal  Harnett  —  (a> 
14.700  ft.  8-in.  cement  pipe.  e7c  ft.:  (b) 
clay  pipe.  TOc:  (c)  3200  ft.  10-in.  cement 
pipe.  95c  ft.:  (d)  clay  pipe.  98c  ft.:  (e) 
2075  ft.  12-in.  cement  pipe.  $1.07  ft.:  (f) 
clay  pipe.  $1.10  ft.;  (e)  5980  ft.  18-in. 
cement  pipe.  $1.55  ft.:  fh)  clay  pipe. 
$1.60  ft.:  (i)  52  manholes.  $65  each:  (j). 
17  flushtanks.  $75  each;  (k)  septic 
tank.   $12,240;  total.   $41,813. 

Mla?enovich  &  Oillespie — (a)  91c; 
(b)  94c;  <c)  $1.02;  (d)  $1.05;  (e)  $1.14; 
(f)  $1.17;  (e)  $1.72:  (h)  $1.75;  (i)  $60; 
(j)    $100;    (k)    $8000;   total.   $42,112. 

Nicksevich      &      Budinivich — fa)    85c; 

(b)  88c:   (c)    $1.01;   (d)   $1,05:   (e)   $1.19: 

(f)  -$1.23;   (g)    $2.02;    (h)    $2.17;   (i)    $72: 
(j)   $105;  fk)   $6200:  total.  $42,004.85: 

Leo  Miletich — fa)  80c;  (b)  88c:  (c) 
$1.00;  fd)  $1.00:  fe)  $1.10;  (f)  $1.10;  (gr) 
$1.85;  (h)  $1.85;  (i)  $58.30:  (j)  $94.60; 
(k)    $9245:   total.    $42,190.30. 

Geo.  Benson  &  Sons — (a)  95c:  (b)  95c 
fc)  $1.10:  fd)  $1.10;  fe)  $1.40:  (f)  $1.35: 
(el  $1.85;  fh)  $1.80;  (i)  $100:  fj)  $130: 
(k)    $14,260;   total.   $52,720. 

B.  r>.  Zaich— (a)  95c;  (b)  $1.00;  (c) 
$1.40:  (d)  $1.45:  (e)  $1.50:  (f)  $1.60;  (g) 
$2.00:  (h)  $2.15:  (i)  $60;  (,1)  $90;  (k) 
$11,000;  total  $49,167.50. 

.1.    Kavanaugrh — (a)    $1.10;    (h)    $1.10; 

(c)  $1.20:   (d)   $1.20;   (e)   $1.35(   (f)   $1.35; 

(g)  $1.60;    (h)    $1.60;    (i)    $70;    (j)    $85; 
(k)    $11,955;  total.  $49,419. 


SAN  BERNARDINO.  Cal. — A  resolu- 
tion of  intention  has  been  adopted  for 
the  Seventh  street  and  A  street  sewer, 
requiring  about  a  mile  of  8-in.  vitrified 
pipe.  Blue  prints.  $1.50.  Will  L.  Brown, 
City  Engineer. 


SACRAMENTO.  Cal.— Property  own- 
ers in  K  street  have  been  asked  by  the 
City  Council  to  defray  the  cost  of  in- 
stalling now  gutters.  Commissioner  of 
Streets  rarmichael  plans  to  re-surface 
the  street  at  a  cost  of  approximately 
$14,000. 

M.  J.  Desmond  is  rity  Clerk. 


EUREKA.  Humboldt  Co..  Cal. — Up  to 
April  20th.  2  P.  M..  bids  will  be  re- 
ceived by  F'l-ed  M.  Kay.  County  Clerk, 
for  the  co'istruction  of  2,8  miles  of 
wagon  road  in  Road  District  No.  3.  the 
same  being  the  north  end.  or  section  4 
o'  <he  t,ord-Kllis  Road. 

Certified  check  of  5%  required.  , 


VALLEJO.  Solano  Co.,  Cal. — The  City 
Council  has  granted  a  permit  to  M.  H. 
Cilley  to  construct  a  sewer  in  Indiana 
street  to  the  intersection  of  the  Or- 
phan's Home  road  and  Tennessee 
street,  and  It  Mr.  Gardelli  for  a  sewer 
from  the  east  side  of  the  Orphan's 
Home  road  down  Illinois  street  to 
Napa    road. 

Alf.    E.    Kdgecumbe    is    City   Clerk. 


MARYSVILLE.  Yuba  Co.,  Cal.— The 
City  Council,  Geo.  W-  Richards,  City 
Clerk,  has  apt)roved  the  diagram  of  As- 
sessment District  No.  8.  drawn  in  con- 
nection with  the  paving  of  Twelfth 
street  from  B  street  to  the  Browns 
Valley  grade. 


PHOENIX.  Ariz. — The  Maricopa 
County  highway  commission  will  call 
for  new  bids  for  constructing  the 
county  highway  system  under  the  $4.- 
000.000  bond  issue,  on  eight  specifica- 
tions. These  specifications  will  in- 
clude both  concrete  and  bitulithic 
roads  of  6.  5  and  4  in.  in  thickness  and 
also  roads  with  crushed  rock  base. 
Specifications  will  be  drawn  to  take 
into  account  the  traffic  requirements 
for  the  various  communities. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
The  County  Supervisors,  on  recommen- 
dation of  Highway  Engineer  Lloyd  C. 
Bowman,  has  awarded  the  contract  for 
the  construction  of  the  7.09  miles  of 
highway  between  Sequel  and  a  junc- 
tion with  the  Pleasant  Valley  road,  to 
Marshall  &  Baker,  2967  Avalon  Ave.. 
Berkeley,    at    $197,851.99. 

H.  H.  Miller  is  County  CHerk. 


SAN  BERNARDINO.  Cal. — Resolu- 
tions ordering  work  have  been  read  for 
?ru  titreet  paving,  about  110.000  sq.  ft. 
5 -in.  Warrenite  surface;  2nd  street 
laving.  20.000  sq.  ft.  2H-ln.  concrete 
base  and  IH-in.  Warrenite  surface  and 
,\rrowliead  avenue  paving.  220,000  sq. 
It.  4-in.  concrete  base  with  %-in.  oil  ■ 
and  rock  screenings.  Plans  have  been 
adopted  for  6th  street  paving,  about 
114,000  sq.  ft.  4-in.  concrete  base  with 
%-in.  oil  and  rock  screenings  surface. 
Plans  are  being  prepared  for  Highland 
avenue  paving,  about  100.000  sq.  ft.  6- 
'n.  rock  and  oil.  8.000  yds.  of  grading 
and  72.000  sq.  ft  4-in.  concrete  paving. 
vVill    L.    Brown,    City    Engineer.      1/ <"• 


OllLAND.  Glenn  Co..  Cal. — In  addi- 
tion to  the  paving  of  several  other 
streets  the  Trustees.  R.  V,'.  Camper, 
City  Clerk,  are  planning  the  improve- 
ment of  Third  street  between  Colusa 
and   Walker. 

Petitions  for  the  paving  of  Third 
street  north  of  Yolo  to  Colusa.  Second 
street  from  Walker  to  Shasta  ana 
Fourth  street  from  Swift  to  Tehama 
are  being  circulated  and  will  be  pre- 
sented to  the  Trustees  at  the  April 
session.  , 


HOLLISTER.  San  Benito  Co..  Cal.— 
Preliminaries  for  the  paving  of  West 
street  and  Sixth  and  Seventh  streets 
have  been  completed  by  the  City  Trus- 
tees. It  is  planned  to  have  the  work 
under  way  this  Spring. 

Alvin  D.  Ebi  is  City  Clerk. 


ALAMEDA.  Alameda  Co..  Cal. — The 
City  Council.  R.  E.  Bosshard,  C;ity 
Clerk,  has  passed  resolution  of  inten- 
tion No.  52.  N.  S..  providing  for  the 
improvement  of  Crist  street  from 
Broadway  to  Regent  street,  by  graling 
and  paving  with  6-inch  oil  macaiam. 
constructing  concrete  curbs.  gutters, 
sidewalks  and  corrugated  metal  cul- 
verts   with   concrete    gutter    bridges. 

Bids  for  this  work  will  be  called  for 
shortly. 


MONTEREY.  Monterey  Co..  Cal — 
Bids  will  be  received  by  Archie  Kay, 
City  Clerk,  up  to  April  6th,  7  P.  M..  for 
the  improvement  of  Reeside  Ave.  from 
the  northeast  line  of  Lighthouse  Ave. 
to  the  southwest  line  of  Wave  St.  artd 
from  the  northeast  line  of  Wave  St.  to 
the  east  limit  of  the  gradient  on  Ree- 
side Ave.,  at  the  shore  line  of  Monterey 
bay. 

Spence  St.  from  the  northeast  line  or 
Lighthouse  Ave.  to  the  south  line  of 
Foam  St.  and  from  the  north  line  ot 
Foam  St.,  to  the  northeast  limlth  of 
the  gradient  of  Spence  St.  at  the  shore 
line  of  Monterey   bay. 

Ocean  View  Ave.  fformtrly  Ocean 
Ave.),  from  the  northwest  line  of  David 
Ave.  to  the  northeast  line  of  Wave  St. 

Wave  St.  from  Reeside  Ave.  to  a 
point  125  feet  northwest  to  the  north 
line  of  Spence  St..  by  grading,  con- 
structing concrete  curbs  and  gutters, 
gravel  sidewalks,  oil-macadam  pave- 
ment together  with  bulkheads,  returns, 
culverts,   etc. 

Separate  bids  will  be  received  for 
each  improvement.  Certified  check  for 
10%  payable  to  City  of  Monterey  re- 
quired. 


SACRAMENTO.  Cal.— A  petieion  has 
been  received  by  the  County  Super- 
visors asking  the  improvement  of  the 
Lower  Stockton  road  in  the  Franklin 
District. 

The  Supervisors  have  directed  Coun- 
ty Engineer  Drury  Butler  to  make  a 
report  of  the  petition  at  the  next 
meeting.     * 


SAN  LEANDRO.  Alameda  Co..  Cal.— 
The  City  Trustees  have  granted  per- 
mission to  property  owners  in  Alva- 
rado  street  to  have  that  thoroughfare 
improved  by  private  contract.  Work 
will  consist  of  grading,  macadamizing 
and   curbing. 

.1.  .1.  Gill  is  City  Clerk. 


TURLOCK.  Stanislaus  Co..  Cal. — Up 
to  April  6th.  8  p.  m..  bids  will  be  re- 
ceived by  A.  P.  Ferguson.  City  Clerk, 
for  the  improvement  of  Line  street, 
from  the  southeast  line  of  West  Main 
street  to  the  southwest  line  of  South 
Broadway,  by  grading  and  paving  with 
a  cement  concrete  base.  4  inches  thick, 
and  a  Warrenite-Bitulithic  wearing 
surface  l^  inches  thick  and  the  con- 
struction of  concrete  curbs  and  gut- 
ters. 

Certified  check  for  10%  payable  to 
City   of   Turlock    required. 


SAN  PwRNANDO.  Los  Angeles  Co., 
Cal. — Until  April  5  bids  will  be  re- 
ceived by  the  City  Clerk  for  tne  con- 
struction of  the  Soutn  Mt.  Vernon  ave- 
nue sewer,  involving  about  four  miles 
of  vitrified  pipe,  including  one  mile  of 
12-inch  pipe.  Blue  prints.  $1.50.  Will 
L,   Brown.   City  Engineer. 


FRESNO.  Fresno  Co..  Cal. — The  City 
Council  has  passed  resolutions  of  in- 
tention providing  for  the  improvement 
of  F  street  from  the  northwest  line  of 
Mono  street  to  the  north  line  of 
California  avenue,  under  Resolution  of 
Intention  No.  1205  and  Under  Resolu- 
tion of  Intention  No,  li06  for  similar 
improvements  in  Belmont  avenue  from 
the  east  line  of  Van  Ness  avenue  to  the 
east  line   of  Fresno  avenue. 

Chas,  DiKon   is  City  Clerk. 
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FRESNO.  Fresno.  Co..  Cal. — The  City 
Council.  Chas.  Dillon.  City  Clerk,  has 
passed  a  resolution  of  intention  pro- 
viding: for  the  improvement  of  "O"  St., 
from  the  .■southeast  line  of  Fresno 
street   to   the   north   line  of  Butler  Ave. 

Butler  Ave.  from  the  west  line  of 
"O"  street  to  the  east  line  of  Parallel 
Avenue. 

East  Avenue  from  the  south  line  of 
Butler  Ave.  to  the  north  line  of  Cali- 
fornia Avenue. 

Pearl  St,,  from  the  south  line  of 
Hamilton  Ave.  to  the  north  line  of  Cal- 
ifornia Ave. 

Hamilton  Ave.  from  the  east  line  of 
Van  Ness  Ave.  to  the  east  line  of 
Parallel  Ave.,  by  grading,  constructing 
concrete  curbs  and  gutters,  metal  cul- 
verts and  paving  with  a  cement  con- 
crete base  of  various  thicknesses  and  a 
wearing  surface  of  Warrenite-Bituli- 
thic  1%  inches  thick:  all  provided  un- 
der Resolution  of  Intention  No.  1207. 


TURLOCK,  Stanislaus  Co..  Cal. — The 
City  Trustees.  A.  P.  Ferguson,  City 
Clerk,  has  approved  plans  and  specifi- 
cations for  the  improvement  of  Mar- 
shall street  for  its  entire  length.  West 
Florence,  Sycamore.  Myrtle  and  Mer- 
ritt  streets  and  the  alley  running  in 
back  of  the  Union  block. 

MARYSVILLE,  Yuba  Co.,  Cal. — L.  B. 
Crook.  County  Engineer,  is  completing 
ilans  tor  the  proposed  new  road  to  be 
.constructed  through  District  Ten 
'vhieh  will  be  built  by  the  county  un- 
der the  $60,000  a  year  direct  tax  voted 
by  the  Supervisors  for  permanent 
1  ighways.  It  is  probable  that  plans 
v'ill  be  completed  for  presentation  at 
the    next    meeting    of    the    Supervisors. 

Wm.  M.  Strief  is  County  Clerk. 


•  LOS  GATOS,  Santa  Clara  Co..  Cal. — 
Bids  will  be  received  by  Donna  M. 
■Winning.  City  Clerk,  up  to  April  5th, 
5  p.  m.,  for  the  construction  of  a  vit- 
rified pipe  sewer,  with  manholes,  T 
branches  and  appurtenances  in  portions 
of  Santa  Cruz  avenue,  Tait,  Wilder, 
Thurston  streets.  Ashlar  avenue,  and 
Williams  street. 

Separate  bids  will  also  be  received 
for  the  construction  of  sewers  and  ap- 
purtenances, a  concrete  dam  and  a  re- 
inforced concrete  sump  covered  by  a 
wooden  building  according  to  plans  of 
the  Town  Engineer. 

Further  information  may  be  had 
from  the  City  Clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
The  City  Council,  A.  L.  Banks,  City 
Clerk,  has  passed  a  resolution  of  in- 
tention No.  639.  providing  for  the  im- 
provement of  Walnut  street  from  a 
line  27  feet  east  of  the  west  line  of 
Lower  Sacramento  road  west  to  the 
east  line  of  Edison  street:  Edison  street 
from  the  south  line  of  Lomita  Park 
west  to  the  north  line  of  Lomita  Park: 
Lomita  avenue,  from  the  north  line  of 
Walnut  street  north  to  Lomita  Park: 
Carmel  avenue  from  the  north  line  of 
Walnut  street,  north  to  Lomita  Park: 
Allston  Way  from  the  south  line  of 
Lomita  Park  north  to  the  north  line  of 
Lomita  Park:  Ramona  avenue  from  the 
north  line  of  Walnut  street,  north  to 
Lomita  Park:  Elizabeth  avenue,  from 
the  south  line  of  Lomita  Park  to  the 
north  boundary  of  Lomita  Park:  Lex- 
ington avenue,  from  the  north  line  of 
Walnut  street,  to  Lomita  Park  by  grad- 
ing, constructing  concrete  sidewalks, 
curbs  and  gutters  and  paving  with  an 
oil  macadam,  construction  of  a  founda- 
tion course  of  cementing  gravel  4" 
thick  and  a  wearing  surface  of  crush- 
ed rock  and  asphaltic  oil  2"  thick. 

Also  that  portion  of  the  Lower  Sac- 
ramento road  lying  between  the  west 
line  and  a  line  18  ft.  distant  east  from 
and  parallel  to  the  west  line  from  the 
south  line  of  Lomita  Park  extended 
easterly  across  said  road  north  for  a 
distance  of  633  feet  be  Improved  by 
grading  and  constructing  concrete 
sidewalks,   curbs   and   gutters. 

The  City  Council  has  approved  plans 
for  the  improvement  of  East  Market 
street  in  that  portion  recently  cut 
through  the  Crawford  lots  in  order  to 
extend  that  thoroughfare  to  Fair  Oaks 
avenue.  A  call  for  bids  for  this  work 
will  be  issued  within  the  next  few 
days. 

The  request  of  E.  B.  Condy.  who  is 
constructing  a  sanitary  sewer  in  Mc- 
Kinley  avenue,  to  land  he  owns  in  the 
Moss  Villa  Tract,  that  the  Council  pay 
for  86  feet  of  6-inch  pipe  and  a  man- 
hole, has  been  taken  under  advisement. 


ALAMEDA,  Alameda  Co.,  Cal.— Up  to 
March  30th.  8:30  P.  M..  bids  will  be  re- 
ceived by  Charles  E.  Hewes.  City  Man- 
ager, for  the  construction  of  a  fence  at 
Washington  Park. 

Plans  may  be  seen  at  the  office  of 
the  City  Clerk.  R.  E.  Bosshard. 


OAKLAND.  Alameda  Co..  Cal.— The 
following  bids  were  received  on  March 
22,  1920,  by  the  Alameda  County  Su- 
pervisors and  a  contract  awarded  to 
Bates  &  Borland.  Oakland  Bank  of 
Savings  Bldg.  Oakland,  for  paving  the 
Mt.  Kden  road  from  San  Lorenzo  junc- 
tion at  E-14th  street  through  the  town 
of  Mt.  Eden  to  connect  with  the  AV- 
varado  and  Centerville  road  at  Wash- 
ington <ownshIp: 

Bates   &   Borland.   Oakland $206,380 

Ransome-Randall   Co.  Oakland.    208.887 

Healy-Tibbitts    Co.,    S.    F 264.695 

Hugh  Crummey.  S.  F 282.775 


TRACY.  San  Joaquin  Co..  Cal. — The 
City  Trustees  have  notified  the  Tracy 
Grammar  School  District  that  steps 
will  be  taken  in  the  immediate  future 
for  the  installation  of  water  and 
sewer  main  extensions  in  Tenth  street 
to  the  site   of  the  new  school  building. 

Geo.  L.  Frerichs  is  City  Clerk. 


EUREKA.  Humboldt  Co..  Cal. — A  pe- 
tition urging  the  construction  of  a 
sewer  in  the  territory  bounded  by 
Myrtle  avenue.  Sixth.  Seventli  and  1^ 
streets  has  been  referred  by  the  City 
Council  to  the  Sewer  Committe  for  re- 
port. 

J.  P.   Wunderlich  isjtity  Clerk. 


It) 


SAN  Fn.\N('lSro  — The  following 
bids  were  received  by  the  Board  of 
Public  Works  for  33"x42"  gate  valves 
for  use  in  the  Ketch  Hetchy  project, 
under  Contract  No.  67: 

Pacific  Rolling  Mills,  $2r,9.000.  paying 
foreman  $20  per  day. 

Moore  Shipbuilding  Co..  $210,000, 
paying    foreman    $25   per   day. 

Coffin  Valve  Co.,  $185,000,  paying 
foreman.   $8.50   per  day. 

Joshua  Hendy  Co.,  $197,398,  paying 
foreman    $12   per  day. 


PRESCOTT.  Ariz. — The  Yavapai  Coun- 
ty Highway  Commission  in  its  report 
on  highways  planned  under  the  pro- 
posed $1,500,000  bond  issue  outlines  the 
following  program:  Prescott  to  Ash 
Fork  road,  to  be  surfaced  with  gravel, 
crushed  rock  or  volcanic  cinders,  cost 
$430,590:  Ash  Fork  to  Nelson,  to  be 
surfaced  with  gravel,  rock  or  volcanic 
cinders,  $105,000;  Prescott  via  Canyon 
to  Maricopa  County  line,  loose  rock 
foundation  and  crushed  rock  surface. 
$308,760;  Prescott  to  Maricopa  County 
line  via  Iron  Springs  and  Congress 
Junction,  to  be  surfaced  with  disin- 
tegrated granite  or  gravel,  $102,300; 
Camp  Verde  to  Fossil  creek,  Gila  Co. 
line,  cemented  gravel  or  crushed  rock 
surface.  $232,500:  Camp  Verde  to  Cot- 
tonwood, loose  or  crushed  rock  foun- 
dation with  cemented  gravel  or  crush- 
ed rock  surface.  $83,700:  Cottonwood  to 
point  opposite  Sedonia  on  Coconino 
County  line,  to  be  constructed  and  re- 
paired, $153,450;  Cottonwood  via  Clark- 
dale  to  Jerome,  to  be  repaired  and  sur- 
faced, $83,700.  The  program  includes 
necessary  drainage  structures  on  all  ' 
roads. 


DIXON,  Solano  W|  Cal. — Protests 
against  the  paving  of  peveral  streets  in 
this  city  have  been  withdrawn  and  the 
trustees  will  issue  a  call  tor  bids  for 
construction    in  the   near  future. 

Stuart  Grady  is  City  Clerk. 

GRIDLEY.  Butte  Co.,  Cal. — Bids  for 
the  construction  of  Sanitary  Sewer 
Unit  "C"  will  be  received  by  James 
Ownby.  City  Clerk,  up  to  5  P.  M.,  April 
5th,  from  plans  prepared  by  John 
Felleman.  City  Engineer. 


IMPERIAL.  Imperial  Co..  Cal. — The 
$75,000  bond  issue  for  laying  a  wear- 
ing surface  on  Imperial  avenue  and 
Main  street  carried  at  the  special 
election. 


PHOENIX,  Ariz. — City  Manager  V. 
A.  Thompson  has  signed  contracts  with 
the  Pacific  Tank  &  Pipe  Co.  and  Red- 
wood Manufacturtrs  Co.  for  153.900  ft. 
of  36-in.  redwood  stave  pipe  for  the 
Verde  gravity  water  system.  The  con- 
tract amo.unts  to  $844,000.  About  $450,- 
000  of  the  bond  issue  remains  for  ex- 
cavation and  intake  work  and  inci- 
dentals, bids  for  which  will  he  adver- 
tised  for  soon. 


LOS  ANGELES.  Cal.— Until  10  A.  M, 
April  5.  bids  will  be  rereive.l  by  Board 
of  Public  Works  for  in'provti.ir  Sea- 
side avenue  between  S*mi-les  Place 
and  Ocean  avenue,  and  portio-is  of 
other  streets  on  Terminal  isIa}Kl.  pt 
the  harbor..  Ord.  39,914.  The  coiilrar*. 
will  involve  approximately  136.0.''.6  sn. 
ft.  protected  concrete  pavement  .";  in 
thick  and  90.739  sq.  ft.  gradii>^  and 
oiling.  There  will  be  a  fill  of  approii- 
mately  50.000  cu.  yds.,  bids  for  which 
will  be  taken  in  a  lump  sum.  No  bids 
were  received  for  this  work  March  22. 
undel-    a    previous   advertisement. 


MODESTO.  Stanislaus  Co.,  Cal. — The 
City  Engineer  has  been  instructed  to 
prepare  plans  for  paving  Almond  ave- 
nue In  response  to  a  petition  presented 
by  property  owners  at  the  last  meet- 
ing of  the  City  Council. 

W.  O.  Thompson  is  City  Clerk. 
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SACRAMENTO.  Cal— A  petition  has 
been  presented  to  the  City  Commis- 
sioners, M.  ,T,  Desmond.  Clerk,  asking- 
the  improvement  of  Marshall  Way 
from  Franklin  Boulevard  west  for  two 
blocks  where  the  street  ends  at  the 
Heilbron  tract.  The  matter  has  been 
referred  to  Commissioner  of  Streets 
Carmichael  for  report. 


LOS  ANGELES,  Cal, — The  County  Su- 
pervisors on  March  22  adopted  a  reso- 
lution of  intention  for  improvement  of 
Center  street  from  Main  street  south  of 
Norwalk  east  to  the  old  Los  Ang-eles 
and  San  Diego  stage  road,  a  distance  of 
4.05  miles,  in  Road  Improvement  Dis- 
trict No,  153,  The  work  will  involve 
17,000  lin.  ft,  oiled  macadam  pavement 
5  inches  thick  and  20  feet  wlfle;  4400 
feet  reinforced  concrete  pavement  5 
inches  thick  and  20  feet  wide  with  de- 
composed granite  base;  reinforced  con- 
crete culverts,  corrugated  metal  pipe 
culverts,  concrete  headwalls  and  neces- 
sary grading. 


TAFT,  Kern  Co..  Cal. — Rogers  Bros., 
S.'iO  Merrick  St.,  Los  Angeles,  the  only 
bidders,  have  been  awarded  a  contract 
by  the  City  Trustees  for  paving  Fourth 
street  from  Main  to  Kern. 


MODESTO.  Stanislaus  Co..  Cal, — The 
City  Council.  W.  O.  Thompson.  City 
Clerk,  has  approved  plans  and  specifi- 
cations for  the  improvement  of  the  in- 
tersection of  Park  avenue  and  13th 
street  and  the  paving  of  Lee  street. 


OAKLAND.  Cal.— The  City  -^-ouncil. 
L.  W,  Cummings.  City  Clerk.  has 
awarded  contracts  for  street  and  sewer 
improvements  as  follows: 

HntohtnHon  Co..  444  17th  St.,  Oak- 
land, improvement  of  Prentiss  street, 
bet.  Peralta  avenue  and  Prentiss  Place, 
Prentiss  Place  from  Prentiss  street  to 
Davis  street,  and  a  portion  of  Davis 
street  from  Prentiss  Place,  a  distance 
50  feet  northwest,  by  the  construction 
of  concrete  curbs  and  gutters  and  pav- 
ing -with  oil  macadm  and  In  certain 
portions  the  construction  of  a  brick 
storm  water  inlet,  brick  manholes.  10- 
inch  vitrified  pipe  conduits  ad  18"  re- 
inforced concrete  culvert,  at  the  fol- 
lowing   prices: 

Excavation  per  cu,  yd,.  $1.25. 

Concrete  gutters.  26c  per  sq.  ft. 

Concrete  curb.  60c  per  lin,  ft. 

Storm   water   inlet,    $70,00, 

10"  pipe  conduit.   $1,70  per  lin,  ft. 

Oil  macadam  pavement.  13V4c  per  sq, 
ft. 

Manhole   with   cover.   $65.00   each. 

Reinforced  concrete  culvert,  $3.00  per 
lin,    ft, 

RnnKome  Randnll  Co.,  28*h  &  Poplnr 
,''fii.,  Onklnnd — Improvement  of  Tenth 
street  from  Clay  to  Jefferson,  also 
Ninth  street  from  Clay  to  Jefferson,  by 
grading,  constructing  concrete  curbs 
and  brick  gutters  and  paving  with  as- 
phalt. 

A.  H.  Knpperad,  20.f0  Hieh  St.,  Onk- 
lanil — Imnrovement  of  Twenty-first 
avenue  from  East  12th  to  East  14th 
street,  by  grading,  constructing  con- 
crete curbs  and  gutters  and  paving 
with  oil  macadam  and  constructing  2 
concrete  valleys 


extension  of  and  improvements  to  its 
water  system.  Three  equalizing  reser- 
voirs of  750,000  to  1,000.000  gallons  ca- 
pacity each  will  be  constructed.  Con- 
tracts for  these  have  not  been  let.  Ad- 
ditional pipe  will  also  be  laid. 


RICHMOND,  Contra  Costa  Co,,  Cal— 
The  City  Council,  A.  C.  Paris.  City 
Clerk,  has  awarded  a  contract  to  L,  L. 
Page,  72,S  Bissell  Ave,,  Richmond,  for 
the  improvement  of  portions  of  Alva- 
rado  street,  Nevada  and  Arizona  ave- 
nues, he  being  low  bidder  on  the  fol- 
lowing unit  prices: 

For  Street  ^Vork. 

Excavating,  $1.00  cu.  yd;  filling.  50c 
cu.  yd,;  paving,  20c  sq,  ft,;  cement  side- 
walks, 20c  sq,  ft,;  curbing,  50c  lin.  ft,; 
curb  bar.  50e  lin,  ft.;  wing  walls,  $3,00 
each;  concrete  steps,  $1,00  lin,  ft,;  con- 
crete in  retaining  walls,  $25.00  cu.  yd. 
For  Sewer  Wotfc.. 

Lampholes,  complete,  $10.00  each; 
four-inch  pipe  fsewer),  95c  lin,  ft,;  Y 
branches.  75c  each;  guard  rail.  SOc  lin. 
ft.;  rock  fill,  $3,50  cu.  yd. 


PETALUM.A,.  Sonoma  Co..  Cal. — The 
matter  of  cutting  down  sidewalks  In 
Main  street  and  re-setting  curbing  to 
allow  the  widening  of  that  thorough- 
fare has  been  laid  over  for  further  con- 
sideration by  the  City  Council,  Lyman 
Oreen,    City    Clerk, 


LODI.  San  Joanuin  Co,.  Cal, — City 
Engineer  L,  F.  Barzoletti  has  been  in- 
structed by  the  Trustees  to  prepare 
plans  for  the  improvement  of  West  Elm 
street  from  Hutchins  streets  west,  a 
distance  of  three  blocks.  The  work  was 
ordered  on  petition  of  property  owners, 

H,  S,  Clark  is  City  Clerk, 


GLENDALE,  Los  Angeles  Co,,  Cal, — 
Olmsted  &  Gillelen,  Consulting  Engi- 
neers Hollingsworth  Bldg.,  Los  An- 
geles, have  filed  with  the  City  Manager 
their  report  on  the  proposed  sewer 
system  for  the  city,  including  a  plan 
of  sewage  disposal.  The  entire  sys- 
tem will  cost  about  $500,000.  including 
lateral  which  will  be  paid  for  by  as- 
sessments against  property.  A  bond 
issue  of  $250,000  will  be  required  for 
main  sewers,  interceptors  and  disposal 
plant. 


SAN  BERNARDINO.  Cal.— Until 
April  5.  bids  will  be  received  by  the 
City  Clerk  for  the  construction  of  the 
South  Mt.  Vernon  avenue  sewer,  in- 
volving about  4  miles  of  vitrified  pipe, 
including  one  mile  of  12-in,  pipe.  Blue 
prints  may  be  obtained  on  payment  of 
$2.00.     Will  L.  Brown.  City  Engineer. 


SAN  DIEGO.  Cal. — Plans  for  paving 
Chatsworth  Blvd.  and  portions  of 
Catalina     and    Voltaire      streets      have 


been  approved  JJ 
This  action  Is  JH 
make  available";  j 
tion  by  the  warvt;ij 
Rosecrans  street 
reservation. 


C  the  City  Council, 
teldered  sufllclent  to 
\  $76,000  appropria- 
Sartment  for  paving 
inside    the    military 


REDLANDS.  San  Bernardino  Co..  Cal. 
— The  Redlands  &  Yucalpa  Land  Co. 
contemplates   spending  $100,000   on   the 


STOCKTON,  San  Joaquin  Co.,  Cal  — 
Bids  will  be  received  by  A.  L,  Banks, 
City  Clerk,  up  to  April  6th.  10:30  A.  M.. 
for  the  improvement  of  a  portion  of 
East  Market  street,  in  Gambetta's  Ad- 
dition. 

Certified  check  of  10%  payable  to 
City  Clerk  required. 


KltKSNO,  Fresno  Co,,  Cal. — Until  5 
P.  M,.  April  5,  bids  will  be  received  by 
City  Clerk  Chas,  Dillon  for  construct- 
ing   6-in.    lateral    .sewer    in    city    block 

388, 


SANTA  BARBARA.  Cal.— Pairchlld- 
Gilmore-Wllton  Co..  Pacific  Electric 
Bldg,.  Los  Angeles,  submitted  the  low- 
est bid  at  $20,316.25  for  paving  Victoria 
street  and  the  lowest  bid  at  $18,337.18 
for  paving  Sola  street.  Both  bids  were 
close  to  the  engineer's  estimates,  Bry- 
ant &  Austin.  Inc.  of  Los  Angeles,  and 
J,  D.  Kneen  Contracting  Co,  of  Santa 
Monica,  also   bid  on  both  Jobs, 


BAKERSFIELD.  Kern  Co.,  Cal.— Un- 
til 5  P.  M..  April  5,  bids  will  be  re- 
ceived by  City  Clerk  V.  Van  Riper  for 
street  work  as  follows: 

N  street  between  Truxtun  avenue 
and  15th  street,  to  be  graded  and  sur- 
faced with  oil  and  rock  screenings. 

Park  Way  between  block  4,  West 
Park,  and  Oleander  avenue,  to  be 
graded  and  surfaced  with  oil  and  rocTc 
screenings. 


ORLAND,  Glenn  Co,,  Cal  — C,  W,  Da- 
vis, City  Engineer,  is  completing  plana 
for  an  extensive  paving  program 
planned  by  the  City  Trustees  under  a 
$60,000  bond  issue  to  be  called  shortly. 
It  is  planned  to  lay  approximately 
500,000  sq.  ft.  of  bitulithic  l»4-in.  as- 
phaltic  concrete  base  3H-in:  5,000  lin. 
ft,  of  concrete  curb;  45.000  sq.  ft.  of 
concrete  gutter;  laying  of  electric  con- 
duits for  a  future  electrolier  system, 
etc. 


VENTURA.  Ventura  Co..  Cal.  — T.  L. 
Conner  submitted  the  only  bid  for  con- 
structing ?4  mile  of  the  Wneelor 
Springs  road,  involving  16.000  cu.  yds. 
rock  excavation  at  $2.00  cu.  yd.,  ar.d 
200  cu.  yds.  ruble  masonry  at  «i5  ru. 
yd.  The  bid  was  rejected.  Chas,  Peii*. 
County  Surveyor. 


WOODLAND,  Tolo  Co,.  Cal.— The 
City  Trustees  have  adopted  plans  and 
specifications  providing  for  the  pa\nng 
of  Lincoln  avenue  from  East  to  West 
streets,  giving  the  city  three  main 
paved  thoroughfares. 

John  A.  Laugenour  is  City  Clerk. 

PRESCOTT,  Ariz— A  resolution  of 
Intention  to  grade  and  pave  portions  of 
Gurley,  Cortez,  Montezuma  and  Good- 
win Sts,,  included  in  one  assessment 
district,  with  4-in  concrete  base  and  2- 
in,  Warrenlte  surface,  and  to  construct 
cement  curbs  and  gutters  was  adopted 
by  the  city  council  on  March  1.  A  res- 
olution of  intention  to  pave  South 
Pleasant  St,  with  3  in,  of  concrete  and 
to  construct  cement  curbs  was  adopted 
by  city  council  on  Feb.  6.  Both  resolu- 
tions have  just  been  published  the  first 
time. 


WOODLAND.  Yolo  Co.,  Cal.— The 
City  Trustees.  J.  H,  Laugenour,  Clerk. 
has  passed  resolution  of  intention  No. 
359  providing  for  the  improvement  of 
Oak  avenue.  from  Elm  to  College 
street,  including  crossings  by  grading, 
constructing  concrete  curbs  and  gut- 
ters, basalt  block  headers  and  paving 
with  a  bituminous  base  3-lnches  thick 
of  asphaltic  cement,  sand  and  stone 
and  a  Warrenite-Bitulithlc  wearing 
surface  2-inehes  thick. 


"iVi'dnesday,      Mirch      31. 
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COIMXRACXS    AWARDED 

I_.iens,  Acceptances,  Etc. 


BUILDING   CONTRACTS 


3an  Franclsoo  County 

No. 

Owner 

Contractor 

Anit. 

737 

Cutler 

Sculco 

500 

73S 

Varellas 

Bateman 

750 

739 

Johnson 

Owner 

500 

740 

General    Cigar 

Barrett 

850 

741 

Kruse 

Cotaurn 

500 

742 

Scholz 

Trebino 

900 

743 

Univ.  Elec. 

Grace 

500 

744 

Lang 

Owner 

7505 

745 

Welish 

Schultz 

1000 

746 

Yee   Lee 

McMuUin 

2500 

747 

Duvaras 

Crothers 

1500 

748 

Ellington 

Owner 

3000 

74!) 

Devlin 

Pennell 

800'U 

750 

Smith 

Collman 

1200O 

751 

Enemark 

Fischer 

1700O 

752 

Sprague 

Owner 

8000 

753 

Logan 

Logan 

1500 

754 

Young 

Worrock 

3500 

755 

Stevens 

Owner 

8000 

756 

Johnson 

Owner 

3900 

757 

Mission    Ter 

Ahnefeld 

22200 

758 

Schaller 

Praser 

5398 

759 

Fincus 

Nelson 

50000 

760 

Loupe 

McLean 

500 

761 

Schroeder 

Lynch 

500 

762 

Smith 

Mcintosh 

500 

763 

Bartold 

Salanave 

500 

764 

Dahl 

Horstmeyer 

700 

765 

McMahon 

Owner 

5on 

766 

Wallberg 

Jensen 

515 

767 

Urban    Rlty 

Duncan 

8400 

768 

niinois 

Owner 

4000 

769 

Premu.s 

Premus 

5000 

770 

D'Egilbert 

Owner 

5000 

771 

Duvaras 

Crothers 

1500 

772 

Rolkin 

Reed 

10828 

773 

McDermott 

Leiter 

100000 

774 

I^evy 

Cohn 

750 

775 

Kearns 

Born 

3000 

776 

Lett 

Owner 

1200 

777 

Bauer 

Bauer 

4750 

778 

Union  Oil 

Owner 

750 

779 

Otis 

Mangrum 

10000 

SO 

Bilsborough 

Owner 

900 

781 

Dibert 

Mulcahy 

5000 

782 

Rousseau 

Owner 

30000 

783 

Airway 

Wilson 

1771 

784 

Bender 

Owner 

6000 

785 

Edwards 

Toel 

300 

7H6 

Roman    Cath. 

Scott 

2984 

787 

Higgins 

Arras 

13300 

788 

Preti 

Amer.   Cone. 

950 

789 

Evers     • 

Owner 

1000 

790 

McCarthy 

Arnott 

2S00 

791 

Arnott 

Owner 

2800 

792 

McCarthy 

Arnott 

2800 

793 

Grannis 

Grannis 

15000 

794 

Glenn 

Chase 

500 

795 

Person 

Owner 

2750 

796 

Skelly 

Mulcahy 

4890 

797 

McDermot 

Leiter 

107757 

798 

McDermot 

Kitchen 

5135 

799 

Smith 

Collman 

13750 

800 

Rouda 

Fabes 

18000 

sni 

Schlessinger 

Coburn 

2800 

802 

Kane 

Waugh 

2000 

S03 

Bauer 

Owner 

500 

804 

Rcimann 

Binet 

3000 

805 

Sutter 

Owner 

900 

806 

Union   Oil 

Owner 

4000 

807 

McCormick 

Smith 

1720 

808 

Vignola 

Smith 

1303 

PERMITS 

ALTER..\TIOXS 

(737)      XO.    19    BRUCE    PLACE.      Raise 

dwelling  and   make  general   repairs. 
Owner — Mr.  Cutler.  Premises. 
Architect — None. 

Contractor — A.  Sculco  &  Son.  176  Banks 
S;  .  San  Francisco. 

COST.  $500 


A7.TERATIONS 

(738)  E  FIFTH  100  S  Market.  Alter- 
ations for  store  front,  to  comply 
with   regulations  of  Health  Board. 

Owner — Varellas  Candy   Store,   Prem. 

Architort — None. 

Contractor — Mr.   Bateman. 

COST.   ?75i) 


(739)      W    GUERRERO      80    N      Valley. 

New  front:  general  repairs  for  store. 
Owner — Chas.   Johnson.    16   Chenery   St.. 

San   Francisco. 
Architect — None. 
Day's  work.  COST.   $50u 


ALTERATIONS 

(740)      NW      MARKET      AND      THIRD. 
Alter   stairway    to   basement   and    en- 
trance vestibule 
Owner — General  Cigar  Co..   201   C.Tlifor- 

nia  St..   San   Francisco. 
Architect — Sylvain     Schnaittacher.     233 

Post  St..  San  Francisco. 
Contractor — Barrett      &      Hilp,      Sharon 
Bldg.,  San  Francisco. 

COST.    $85i; 


REPAIRS 

(741)      NO.    1461    NINTH    AVE.      Repai 

fire  damage  to  flats. 
Owner — F.  Kruse.  Premises 
Architect — None. 

Contractor — Chas.     Coburn.     180     Jessii 
St..  San  Francisco. 


CONCRETE  FOUNDATION.  ETC. 

(742)  \V  SAN  BRUNO  AVE  bet.  F 
man  and  Felton.  Concrete  foui 
tion  and  ratprooflng  for  motion 
ture    theatre. 

Owner — Robert  Scholz,  Premises. 

Architect — None. 

Contractor — Trobino     &     Peterson. 
Fillmore  St..  San  Francisco. 

COST, 


ALTERATIONS 

(743)      »  STEVENSON  155  W  Third.  In- 
stall sidewalk  door,  cut  through  wall 
for  generator  installation. 
Owner — Universal    Electric    &    Gas    Co  . 

469  Sutter  St..  San  Francisco. 
Architect — None. 

Contractor — Grace      &      Bernieri.   Claus 
Spreckels   Bldg..   San    Francisco. 

COST,    $500 


FRAME   DWELLING 

(744)  NW   ALLSTON  WAT   &   ULLOA. 
One-story  and  basement  frame  dwlg. 

Owner — Lang    Realty    Co.,    Mills    Bldg.. 

San  Francisco. 
Architect — None. 

Day's  work.  COST,   $7500 

ALTERATIONS 

(745)  NO.  230  CALIFORNIA.     Enlarge 
oflice  and   re-arrange  partitions. 

Owner — W.  O.  Welish.  Premises. 
Architect — John   Reid.   1st  National  Bk. 

Bldg.,  San  Francisco. 
Contractor — Schultz      Constr.      Co.,      46 

Kearny  St.,  San  Francisco. 

COST,  $ino(r 


ALTERATIONS 

(746)      NO.  174  ELLIS  ST.     Alter  barber- 
shop for  dining     room     enlargement; 
remove  partitions,  plumbing,   etc. 
Owner — Yee  Lee.   Premises. 
Architect — J.         ! ,.         Stewart.         ciaus 

Spreckeln   Bldr.    San    Francisco. 
Contractor — c.   E.   McMullin,    1711    Lake 
St.,   San  Francisco. 

COST.  $2500 


ALTERATIONS 

(747)      NO.    3200   FULTON  ST.      General 

alterations  and  changes  for  store. 
Owner — J.  Duvaras,  757  Larkin  St.,  San 

San    Francisco. 
Architect — None. 

Contractor — F.  Crothers,   1436  10th  Ave 
San   Francisco. 

COST,  $1500 


FRAME  DWELLING 

(748)  S    JOOST    AVE    2.50    E    Gen'-see. 
Two-story  and  basement  frame  dwlg. 

Owner — E.    Ellingson.    653    Joost    Ave., 

San   Francisco. 
Architect — None. 
Day's  work,  COST.  $3000 

SHOP 

(749)  S  GEARY    160  W   Larkin.      Onc- 
.Htory  brick   (electric)  shop. 


Pacific     Bldg.. 


Owner — Leo    J.     D 
San    Francisco 
Architect — Leo  J.   Devlin.   Pacific  Bldg., 


San  Francisco. 
Contractor — -Fennell 
Jessie  St..  San  Fr 


&     Chisholm.   18n 
mcisco. 

COST,  $800- 

SHOI' 

(750)      S  FULTON  87-6  W  Gough.   One- 
story   brick   shop. 
Owner — Harry   and   John  F.   Smith,    118 

Rose  Ave.,   San   Francisco. 
Architect — None. 

Contractor — A.    D.    Collman.    110    Jessie 
St.,  San  Francisco. 

COST,  $12.00ii 


ALTERATIONS 

N   WMISSION   AND   TWENTIETH   STS. 
General    alterations   and   changes   for 
cigar  stand. 
Owner — H.   Eercovich  Cigar  Co..   Sacra- 
mento and  Montgomery,  S.  F. 
Architect — A.  H.  Jacobs,   110  Sutter  St., 

San  Francisco. 
Contractor — Home   Mfg.   Co.,   543   Bran- 
nan  St., I  San  Francisco. 

COST,  $3000 
NOTE^Recorded     contract     reported 
March  20,  1920,  No.  731. 


RECORDED 

CLASS    "C"    BLDG. 

(751)  SE  FOURTH  AND  PERRY  S  80 
xE  125.  All  work  lor  one-story  Class 
"C"  brick  building. 

Owner — L.    H.    Enemark,   Trustee. 

Architect — O'Brien       Bros.        Inc.,        24.0 
Montgomery  St..   San   Francisco. 

Contractor — L.   F.   Fischer,   206  Clement 
St.,  San  Francisco. 

Filed  Mar.   22,  '20.     Dated  Mar.   19.  '20. 

Brick  work  scaffold  high $2550 

Brick  work  up  to  truss  level ....    2550 

Roof   framed    2550 

Building  roofed,  brick  work  done 
and    plumbing   roughed    in....    2550 

Completed  and  accepted 2557 

Usual   35  days 425u 

TOTAL   COST.    $17,000 

Bond,   $8500.     Sureties.  F.   P.   Fischer  t 

C.  F.  Fischer.     Li.-nit,  90  days.     Forfeit, 

none.      Plans    and    specifications    filed. 


REPAIRS 

(752)      SW   EDDY   AND   LARKIN.      Re- 
pair   roof,    cement    floor,    repair    side- 
walk,  painting,   etc.,   for  garage. 
•Owner— Isabel      Sprague.      Trustee,     by 
Wm.    A.    Lange,    Agent,    422    Mont- 
gomery St..   San   Francisco. 
Architect — F.    Holland,   New  Call   Bldg., 


San  Francisco. 


COST,    $800n 


ALTERATION 

(753)      NO.     isen       GREEN      ST.      Alter 
present    two-story    flats    into    apart- 
ments. 
Owner — Elizabeth    Logan,     1860    Green. 

San    Francisco. 
Architect — Edw.  G.  Bolles,  233  Post  St., 

San  Francisco. 
Contractor — J.    Vi'.    Logan,    1860    Green, 


San    Francisco. 


COST,    $1500 


DWELLING 

(754  1      E  SEVENTH  AVE.   175  S  Judah. 
One-story      and      basement         frame 
dwelling. 
Owner — Philip  Young,  —  Seventh  Ave., 

San    Fr.incisco. 
Architect — None. 

Contractor — M.    C.    Worrock,      256      8th 
Ave.,  San   Francisco. 

COST,    $3500 

FLATS 

(755)      E    SEVENTHENTH    AVE..    50    N 
Fulton.      Two-story      and       basement 
frame    flats. 
Owner — S.    :5tevf;ns.    778    17th    Ave.,    San 

Francisco. 
.\rchitect — None. 

COST,   $8000 
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yV^'fif^'ETwENTY-FIFTH  AVE.  165-4 
N  Balboa.  One-story  and  basement 
frame   dwelling.  „. 

Owner— Ernest  Johnson,  844  14th  St., 
San  Francisco. 

Architect— None.  ^^^^    ^330^ 


ALTERATIONS  ^„^, 

(764)      NO.     36       BRODERICK.         Alter 
front    and    re-arrange    basement    for 
garage.  _ 

Owner — Mrs.   Dahl,  Premises. 
Architect — None. 

Contractor — Wm.      Horstmeyer   Co.,    31 
Ord  St.,. San  Francisco.   ^^^^^   ^^^^ 


One-Story 


FACTORY 

SE  FOURTH  AND   PERRY. 

Owner-L^' H '^ Enemark.    422   Montgom- 
ery St.,  San  Francisco. 
\rchitect— O'Brien       Bros..       Inc.,       240 
•  ■^^X'^ntgomery   St     San   Franc.sco. 
Contractor — L.     !•.    tfiscaci, 

St..  San  Franc.sco.       ^^^^     ^^^  ^^P 
NOTE-      Recorded    contract    reported 
March  23,   1920,  No.  751. 

KKCORUED. 

f,1tr^ETi"'u\Tn    BLK    "D"    Mis- 
*    "on   Terrace.     All   work  lor  six  one- 
story   frame   bungalows 
Owner— Mission  Terrace  Co..    AS  Ktar- 

ny  St..  San   Francisco. 
Architect— H.  C.   Baumann.   251  Kearny 

St.,    San  Francisco 
Contractor— Henry    Ahnefeld,    6^i    An 

derson   St.,   San  Francisco. 
Filed  Mar.  23,  -20.     Dated  Mar.  22,    20^ 

Buildings  up  and  enclosed ?5&^" 

Brown    coaled    ■  •  • |^^^ 

Completed  and  accepted »a3|| 

Usual  35  ='«>-^-,i,oTAL  COST,-  $22,200 
Bond,  $8500.  Surety,  R,  B.  Churchy 
Limit,  100  days.  Forfeit,  none.  Plans 
and   specifications   filed. 


r7'tirLg^''''73,     MAP     OF     SUB-DIVI- 

^   sion   xNo.   1,   Sea   Cliff.^    Plastering  for 

a    three-story    and    basement    frame 

pwner-W^'  F.    Schaller.    909    Hyde    St., 
Arcwtect-i1Sln°Farr,  68  Post  St..  San 

Francisco. 
Contractor— Simon  Eraser. 
Filed  March  23,  ■20  Dated  March  19,  20. 
12th  and  27th  of  each  month....  75% 
usual  35  daays  ^o^Xl' c6stV  ^SsYI 
Bond  $2700.  Sureties,  Stephen  I.  Gue- 
Fin  and  Jas.  E.  Lennon.  Forfeit.  Limit, 
none.      Plans   and   specifications   nled. 


ALTERATIONS 

(765)  E  SUMNER  225  S  Howard. 
Alter  one-story  frame  dwelling  into 
double    cottage. 

Owner — Abner  W.  McMahon,  9  Sumner 
St.,   San   Francisco. 

Architect — None.  ,n„« 

Day's    work.         COST,    $50n 

REPAIRS 

(766)  NO.  1833  LAGUNA  ST.  Repair 
fire  damage   to  dwelling. 

Owner— A.  S.  Wallberg,  1839  Laguna 
St.,  San  Francisco. 

Architect — None. 

Contractor — James  Jensen,  550  Val- 
encia St.,   San   Francisco. 

DWELLING   AND   GARAGE 

(767)  N  URBANO  DRIVE  360  W  Vic- 
toria. One  and  one-half  story  and 
basement  frame  dwelling  and  one- 
story   frame    garage. 

Owner — Urban  Realty  Improvement 
Co     S5  Cerritos  Ave.,  San  Francisco 

Architect— Harold  G.  Stoner,  85  Cer- 
ritos   Ave.,    San    Francisco. 

Contractor — W.    C.     Duncan    &    Co.,    85 
Cerritos  Ave.,   San   Francisco. 
COST,  dwelling,   $8,000;  garage,   $400 

REPAIRS 

(768)  FIFTEENTH  AND  FOLSOM.  Re- 
pairs to,  root. 

Owner — Illinois      Pacific        Glass      Co., 

Premises, 
Architect-None.  ^^^^^   ^^^^^ 


Brick    work     completed     to     5th 

floor     2707 

Completed  and  accepted    ^7U7 

usual  35  days  v^otAl  COST,- Vio'lfs 
Bond,  $10,828.  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.  Forfeit,  $20. 
Limit,  14  days  after  rough  floor  placed 
on  5th  floor.  Plans  and  specifications 
filed,  

PERMITS. 

(773)  NE  BATTERY  AND  HALLECK. 
Two-story  and  basement  Class  "C 
offices.  _  ^^  _,„„ 

Owner — Louis    McDermott.    care    Stan- 
ley   Moore,      Insurance      Exchange 
Bldg.,    San    Francisco. 
Architect— B.    G.    McDougall,    381    Bush 

St.,   San   Franciscc. 
Contractor— E.    T.   Leiter   &   Sons.   New 
Call  Bldg..  San  Franc^co,^   ^^^^_^^^ 


PERMITS. 

t^'5;^)"'"E''?RANKLIN      AND      OLIVE 
Ave.     Four-story  and  basement  brick 
(23)   aparimints 
Owner— Ralph   Pincus,   77   O  Farrell   St., 

San  Francisco. 
Architect- Wm.    Beasley.    77    O'Farrell 

St.,  San  Francisco. 
Contractor— E.    K.   Nelson,   77   O  Farrell 
St..  San  Francisco.         _^^^_^^     ^^^^^,,^ 

iVeO)'^' W^K^E^RNY  &  SACRAMENTO 

Alter  store   front. 
owner — R.    Loupe. 

Conl'rlic'ioT^R.'^A..    McLean,      110    Jessie 
St.,   San   Francisco.  _^^^^    ^.^^^ 


INSTALL  LIGHTS  AP  PLATE  GLASS 
(761)      SW  MCALLISTER  AND  GOUGH. 

Install  3  lights  of  plate  glass. 
Owner — Mrs.  Schroeder,  Premises. 
Architect — None. 

Contractor— Peter   E.    Lynch,   2898   Mis- 
sion St.,  San  Francisco.  

COST.  $50(1 


.MiDITIONS  ^ 

(782)    S  CH.XNNEL  bet.  Third  &  Fourth 

.■\dditinn    to    office. 
Owner — Win.  Smith  Co..  3rd  and  Chan 

nol  Sts.,  San  Francisco. 
.\rcliilect — None. 
(•„,, tractor— Wm.   Mcintosh.  ^_^^_^     ^_^^ 


t7^7T)'^^Na°'Ifl        CALIFORNIA        ST. 

Lay  wood  floor  and  alter  store  front. 

Owner — E.    Levy,    147    Montgomery   St., 

San    Francisco. 
Architect— None. 

Contractor— Louis    J.    Cohn,    625    Mar- 
ket  St.,    San    Francisco.  ^^^^    ^^^^ 


.\LTE  RATIONS 

(7S3)      NO.    1307    MASO.V.  Alter    store 

front  and  cement   floor. 

Owner — Bartold   &  Figeac,  Premises. 

Architect — None.  .,     „ 
Contractor— J.  Salanave.  9:11   Pacific  St.. 

.An  rr.iiK  .s<  n  CO-^T.  J.^'.on 


{Vfl'l'^'s^  CLEMENT     40     E     38th     Ave. 
Repair    fire    damage    to    frame    resi- 

Owner— Grace  C.  Kearns.  3649  Cle- 
ment St.,   San   Francisco, 

Architect— S.  A.  Born  Bldg.,  Co.,  37th 
and    Shoreview    Ave.,    S.    F. 

Contractor— S.  A.  Born  Bldg.,  Co..  37th 
and    Shoreview    Ave.,    S.^F.^_    ^^^^^ 


FRAME   DWELLING 

(769)  SE  GRAFTON  WAY  95  W  El 
Portal.  One-story  and  basement 
frame  dwelling. 

Owner — Ena    B.    Premus,    1162    btanyan 

St.,    San    Francisco. 
Architect — None.  ^    „ 

Contractor— W.    C.    Premus,    1162    Stan- 

yan   St.,  San  Francisco.  

COST,   $500? 

.ALTERATIONS  „  ,„     ^ 

(770)  N  CAMINO  DEL  MAR  200  E 
32nd  Ave.  .Alterations  and  additions 
for  residence. 

Owner — W.  A.  D'Egilbert,  Willows,  Cal. 

.Architect — None. 

Day's    work   by   Owner  COST,    $5000 

RECORDED. 

ALTERATION 

(771)  NW  EIGHTH  AVE.  .AND  FUL- 
ton.  Carpentry  work  of  removing 
old  store  front  and  repair  for  new 
plate  glass  front,  marble  base,  plas- 
ter exterior  walls,  new  mill  work: 
cement  floors  in  store  and  rear  rooms 
and  basement,  trap  door  and  steps 
to  basement  and  finish  hardware  for 
front  doors. 

Owner — J      Duvaras,      757      Larkin      St., 

San    Francisco. 
.Architect — None.  ,     . 

Contractor— F.  Crothers,  1426  10th  Ave., 

San   Francisco. 
Filed  Mar.    24,   '20.      Dated   Mar.    20,    20. 
Cement    floor   in   store   and   base- 
ment    completed     $500 

Exterior   plastering   done    500 

10   days    after   completion    500 

TOTAL  COST,  $1500 
Bond,  Sureties,  Forfeit,  none.  Limit, 
30  days  after  March  24.  Plans  and  spe- 
cifications filed.  ,  .,  ,,  ^.  oi 
NOTE:  Permit  reported  March  23, 
1920,   No.    747. 


ALTERATION  „„   „   ,,,   ^ 

(772)  N  McAllister  137-6  W  Leav- 
enworth. Removing  of  old  terra 
cotta  and  brick  work  of  present 
building  and  furnishing  and  install- 
ing new  terra  cotta  and  brick  work 
of  new  addition  to  a  five-story  and 
basement  Class  "C"  building. 
Owner — Edw.    Rolkin,    Argonaut   Hotel, 

San    Francisco. 
Architect- W.  H.  Crim,  Jr..  251  Kearny 

St.,   San   Francisco. 

Contractor — .A.   G.   Reed,    180   Jessie   St.. 

San  Francisco,    „    ^    ,     .„        .„    ,„„ 

Filed  Mar.   24,  '20.     Dated     Mar    22,    20. 

Brick   work   completed      to      3rd 

Honr     ^iivt 


W^^Fo'^'i^^^mvisAVKno  st.    rc- 

construct    basement   for   store. 

Owner W.    R.   Lett,    941   Jones  St..   San 

Francisco. 
Architect — iNone.  . 

Contractor— Jack    Persson,    i02    Divisa- 
dero   St.,    San    Francisco,^^^^  ^^^^^ 


I^^VELLING^^^^.    ^^.      ^.      s„„jh,,„„d. 

One-story      and        basement       frame 

dwelling.  ,     .      ^...-^^ 

Owner— Lucv   .A.    Bauer   and   A.    Quinn, 

2506   23rd  Ave.,   San   Francisco. 
Architect— Ida   F.   McCain,    318   Kearny 

St.,   San   Francisco. 
Contractor— L.    A.    Bauer,      2506      23rd 
Ave.,   San   Francisco,       ^^^^^   ^^^^^ 


;V7'jV''N4f  GEARY  AND  ^  FVV;iSTON 
Ave       Erect    illuminated    billboard. 

Owner— Union  Oil  Co.,  of  California, 
247   Mills  Bldg,,  San  Francisco, 

Architect-None.  ^^^^    ^..„ 


f^7?rNo'=T?31    MARKET.      Tile    and 
concrete   floors,   etc.,   for  kitchen   and 
store    rooms,    plumbing,    etc. 
Owner— James    Otis,    Trustee,    310    Cal- 
ifornia  St.,    San    Francisco. 
Architect— George    Rushforth,    3o4    Pine 

St  St.,   San    Francisco, 

Contra'ctor — Mangrum    &  ^Otter,     C.     i^. 
W.   Haun  and  Frank  J-^^^\""|J'o  ^oo 

f-!iJf'''^o'Tei  MARKET.  Alterations 
L/s-s-ee^ir  L^."*BflsS^orough,      2191   Pine. 

San   Francisco.  ™j„ 

Architect— C.  O.   Clausen,   Hearst  Bldg., 

san   Francisco.  ^^^     ^^^^ 


(7?u''^n"naTOMA    308   W  First.      One- 

storv    brick    -vorkshop. 
Owner— LC.  Dibcrt,   35  Minna  St.,  San 

Francisco. 
^-„>^Uect_None.^       F.      Mulcahy,      180 

Jessie,   San   Franc.sco.  ^^^^     ^.^^^ 


f78°f^NW  POST  AND  OPHIR.  One-- 
story  and  basement  with  mezzanine 
stores. 
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SOR  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 
Francisco  Bay  District: 

Piedmont. 
Gen.  Oscar  F.  Lyong,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen,  Claremont  Court. 

Redwood  City. 
E.  R.  Diamond,  Portola  Road. 

Burljnganie. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 


METAL   PRODUCTS     COMPANY     OF 
CALIFORNIA 

Agents  for 

The  Permutit  Company 

ot  New  York. 

Sheldon    BldK.  461    Market    Street. 

Telephone   Donglas    T!W9. 

PERM!  TIT  SOFT  WATER. 


Owner— A.  F.    Rousseau.   110  .Sutter  St., 

fan    Francisco. 
Architect — Rousseau      &      Rousseu,    lie 

Sutter   St  .   San  Francisco 
Day's  work  COST.   ?30.0no 


FRAMK    HANGAR 

(783)      N    SLOAT    BLVD.    bet.    21st    and 
31st  Aves.      OiiP-story  frame    hantrar. 

Owner — Airwav  Development  &  Ser- 
vice Co..  303  Insurance  Exchange 
Bldg..  San  Francisco. 

Architect — 13.  B.  Wilson.  2530  28th  Ave.. 
San  Francisco. 

Contractor — E.  B.  Wilson,  2.530  28th 
Ave..    San    Francisco. 

COST,    ?1771 

FR.AME   FLATS 

(784>      NO.   2622  SACRAMENTO      Three 
story  and  hasement  f'-ame    (3)    flats. 

Owner — E.  W.  and  Ad'a  W.  Bender.  1261 
Broderick  St..  San   Kranrisro 

Architect — None. 

Day's   work.  COST.    $fiOOO 


dwelling  and  make  general  repairs. 
Owner — George    Edwards.    136    Peralta 

Ave..   San   Francisco. 
Architect-^— None.   •  r    ' 

Contractor — Lewes    Toel.    215    Moultrie 
St..    San    Francisco. 

COST.    ?30n 

FRAME    DWELLINGS 
S    SANTA    ROSA    44,    77-4.    110-8.    144. 
178-4    and    211-8    W    Capistrano.      Six 
one-story  and  basement  frame  dwell- 
ings. 
Owner — Missioii   T2rrace  Co..   318  Kear- 
ny St.,  San  Francisco. 
Architect — H.  C.  Baumann.   251  Kearny 

St.,   San  Francisco. 
Contractor — H.    Ahnfeld,    554    Anderson 
St..  San  Francisco. 
NOTE: — Recorded    contract    reported 
March    24,    1920,   No.    757. 


RBCORDI3D 

BUMPING    OUTFIT 

(786)    BLOCK  BDED   BY  BARNEVELD 
Ave.,  Gaven,  Merrill  and  Rickard  Sts. 
All   work   for  furnishing  and   install- 
ing   an    automatic    electric    pumping 
outfit. 
Owner — The  Roman      Catholic     Orphan 
Asylum  of  San  Francisco  (a  Corp.) 
Premises. 
Architect — Chas.    .1.      I.    Devlin,    Pacific 

Bldg.,  San  Francisco. 
Contractor — Scott    Co.,    243    Minna    St., 

San    Francisco. 
Filed  Mar.   25,  '20.     Dated  Mar.  23,  '20. 

On  1st  of  each  month 75% 

Ufual     35     days    2j% 

TOTAL  COST,  $2934 
Bond.  $1500.  Sureties.  Wm.  P.  Scott  and 
H.  M.  Van  Pelt.  Limit.  90  days  alter 
March  23rd.  or  as  soon  thjrealter  as 
delivery  of  apparatU-=!  will  permit.  For- 
feit, none.  Plans  and  specifications 
filed. 


PERMITS. 

SHOP 

(787)      N  BROADWAY  bt.  Sansome  and 
Battery.      One-story      and      basement 
concrete    painting   shop. 
Owner — Higgins  Estate,  P.  J.  Fay,  1534 

Union  St.,  San  Francisco. 
Arcliitect — L.   M.    Weismann,   1958   Mar- 
ket,  San  Francisco. 
Contractor — Adam  Arras,  110  Jessie  St., 
San  Francisco. 

COST,   $13,300 


GARAGE 

(7S8)      N    CHESTNUT    100       W       Grant 

Ave.     One-story  frame  garage. 
Owner — Pietro    Preti,    215    Chestnut    St., 

San   Francisco. 
Architect — None. 

Contractor — American      Concrete        Co., 
785  Market,  San  Francisco. 

COST,    $950 


RATPROOFING 

(7S9)      NO.     SO       EDDY.         Ratproofing. 

etc.,   for  restaurant. 
Owner — W.   L.    Evers.    80    Eddy  St.,    San 

Francisco.  • 

Architect — None. 

COST,    $1000 


DWELLING 

(790)      S   FLOOD  AVE.    200   E  Forester. 

One-story   and   basement  frame  dwlg. 

Owner—  McCarthy    Co.,      316      Bush    St.. 

San    Francisco. 
Arcliitect — None. 

Contractor — Jas.     Arnott     &     Son.,  2426 
32nd  Ave.,  San  Francisco. 

COST,  $2800 


DWELLING 

(791)      S   FLOOD  AVE.    175   E  Forester. 

One-story  and  basement  frame  dwlg. 

Owner — Jas.    Ai-nott    &    Son,    2426    32nd 

Ave.,  San  Francisco. 
Architect — None. 
Days  work.  COST,   $2800 


DWELLING 

(792)      W  JULES   250   E  Grafton.     One- 
story   and   basement   frame   dwelling. 
Owner— McCarthy    Co.,    316      Bush    St., 

San    Francisco. 
Architect — None. 

Contractor — Jas.     Arnott     &     Son.,  2426 
32nd  Ave..   San  Francisco. 

COST,   $2800 


RESIDENCE 

(793)  S  JACKSON  70-6  E  Locust. 
Two-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Sophie  Orannis,  2450 
Steiner,  San  Francisco. 


Architect — Edward       E.         Young,       251 

Kearny.  San  Francisco. 
Contractor — Fred       R.       Grannis,       2450 

Steiner,    San   Francisco, 

COST.    $15,000 


O'Farrell, 


CEMENT   FLOOR.    ETC. 

(794)      NO.    33.S    NOE   ST.      Cement   floor 

and    runway    for   garage. 
Owner — John    Glenn,       1374 

San    Francisco. 
Architect — None. 

Contractor — S.    A.    Chase,    SO    Douglass, 
San   Francisco. 

COST,     $500 


i:>WELLING 

(795)      N    ROLPH   200    W    Morse.      One- 
story   and   basement   frame   dwelling. 
Owner — Martin    Person,       200      London, 

San  Francisco. 
Architect — None. 
Day's   work.  COST,   $2750 


RECORDED. 

BUILDIN'G 

(796)  NE  MISSION  AND  THIRD  E 
77-6,  N  80,  E  20-81.4:,  S  SO,  W  20-8%. 
All  work  except  plumbing  &  electric 
work  for  a  one-story  Class  "C"  Bldg. 

Owner — A.  M.   Skelly   et  al.   68  Post  St., 

Arcbitect — Matthew    O'Brien,    68      Post 

St.,   San   Francisco. 
Contractor — Thos.   F.  Mulcahy,   180   Jes- 
sie St.,  San  Francisco. 
Filed    Mar.    26.    '20.    Dated    Mar.    20,    '20. 
On    or    before    10th   o£    each    mo..    75% 

Usual    35    days    25% 

TOTAL  COST.  $4890 
Bond,  $2445.  Sureties,  Bridget  Mulcahy 
and  A.  W.  Lawson.  Forfeit,  $20.  Lim- 
it, 60  days.  Plans  and  specifications 
filed. 

NOTE;     Permit    reported      March    17, 
1920,   No.    697. 


BUILDING 

(797)  NE  BATTERY  AND  HALLECK 
E  137-6,  N  127-6,  W  35,  S  45-10,  W 
102-6,  S  81-S.  Kxcavatlon,  concrete, 
steel,  brick  and  terra  cotta,  carpen- 
ter, glazing,  plaster,  plumbing, 
heating,  electric  wiring,  painting, 
and  roofing  for  a  two-story  and  base- 
ment   Class    "C"    building. 

Owner — Louis  M.  MacDermot,  care 
Hanley  Moore,  Ins.  Exch.  Bldg., 
San    Francisco. 

Architect — Benj.  G.  McDougall,  381 
Bush   St.,    San   Francisco. 

Contractor — E.  T.  Leiter  &  Sons,  New 
Call   Bldg.,   San    Francisco. 

Filed  Mar.  26.  '20.  Dated  Mar.  23,  '20. 
Bet.   1st  and   10th  of  each   mo...   75% 

Usual    35    days    25%> 

TOTAL  COST,    $107,757 

Bond,    Sureties,      None.        Forfeit,      $60. 

Limit,   75   days   after   pile   driving   done. 

Plans  and  specifications  filed. 

NOTE:    Permit  reported  Mar.  26,  1920, 

No.   773. 


(79S;)      PILES,     PILE     DRIVING,     ETC., 

on    above.  ^        ,,. 

Contractor — A.    W.    Kitchen    &    Co.,    110 

Market,    San    Francisco. 
Filed  Mar.   26,    '20.      Dated   Mar.    23,   '20. 

On     comnletion     75% 

Usual    35    days    \^^,^^ 

TOTAL  COST,  $5135 
Bond,  Sureties,  None.  Forfeit,  $60. 
Limit,  30  days  after  completing  of  ex- 
cavation. Plans  and  specifications  filed. 

BUILDING  ,    ,„ 

(799)  S    Fulton    87-6    S    Gough    W    50x 
S     87-6.       All     work     for     a    one-story 

brick    shop   building. 

Owner — Harry  and  John  F.  Smith,  118 
Rose  Ave..  San  Francisco. 

Architect — None.  „    ^ 

Contractor — A.  D.  Collman,  110  Jessie. 
Ivan    Francisco. 

Filed   Mar.    26,   '20.      Dated  Mar.   22,    '20. 

On   1st  and  15th  of  each  mo 75% 

usual    35   days    -^^^^^  ^^^;j^_-^i^^ 

Bond.  $6875.     Sureties.  Thos.  L.  Oomyns 

and    Jos.    H.    Pinkerton.      Forfeit,    none. 

Limit,  60  days.  Plans  and  specifications 

NOTE;    Permit  reported  Mar.  23,  1920, 
No.  750. 

PERMITS. 

APARTMENTS 

(800)  W  HYDE  S7-6  N  Geary.  Three- 
story  and  basement  reinforced  con- 
crete   (6)  apartments. 

Owner— N.  Rouda.  4iil  rholan  Blilg., 
San   Francisco. 
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Architect — .1.    F.      Dunn,      401      Phelan 

Bldg.,  San  Francisco, 
fori  tractor — R.        Forbes,        Monadnock 

Bldg.,  San  Francisco. 

COST,    J1S,000 

IlEPAIRS 

(801)      N     O'F.ARRELL     166     S     Powell. 

Repair   fire    damage    to    hotel. 
Owner — Chas.     Schlessinger,     449     Mills 

Bldg..  San  Francisco. 
Architect — None. 

Contractor — Ira   \V.   Coburn.    180   Jessie 
St..    San    Francisco. 

COST,    $2800 


COMPLETION   NOTICES 


BUILDING   CONTRACTS 


DWELLING 

(802)      W       THIRTY-SEVENTH     AVE., 
175  N  Anza.  One-story  and  basement 
frame    dwelling 
Owner — Margaret   Kane,    1930   Post   St., 

San   Francisco. 
Architect — None. 

Contractor — Ben   H.   Waugh,   2385   Cali- 
fornia  St..    San    Francisco. 

COST,    $2000 

ALTERATION 

(S03)      NO.    1159    CLAY    ST.      Alter    for 

private  garage. 
Owner — Hamilton   A.    Bauer,    1169    CJlay 

St..   San   Francisco. 
Architect — None. 

COST.    $600 


DWELLING 

(804)      E    FORTY-SIXTH    AVE.     200    S 
Kirkham.      One-story    and    basement 
frame  dwelling. 
Owner — Wm.      Reimann,      48      Ramona 

Ave..    San    Francisco. 
Architect — None. 

Contractor — John   J.    Binet   Co.,    68   Ra- 
mona  St.,    San    Francisco. 

COST,    $3,000 


ALTERATIONS 

(805)      NW   KEARNY   AND   WASHING- 

ton.      Alterations    for   store. 
Owner — Louis    Sutter,    425    Kearny    St., 

San    Francisco. 
Architect — W.  H.  Crim.  Jr..  425  Kearny 
St.,    San    Francisco. 

COST,    $900 


SERVICE    STATION. 

(806)  NW  POST  AND  STEINER  STS. 
One-story   service   station. 

Owner — Union    Oil    Co.,    of    California, 

247   Mills   Bldg.,   San   Francisco. 
Architect — Non«. 

COST,    $4000 

RECOnDED. 

GRADING,    ETC. 

(807)  NE  SHORT  172.583  SE  Mono 
SE  58.167  th  84  deg.  16  min.  13  sec. 
th  left  NE  61.667  th  97  deg.  14  min. 
41  sec.  th  left  NW  74.902  th  98  deg. 
33  min.  02  sec.  th  left  SW  60.375. 
Moving  foundation,  grading,  under- 
pinning, etc..  for  a  one-story  frame 
residence  and  a  two-story  frame  res- 
idenc*. 

Owner — Geneveve    F.    McCormick,    66-70 

Short   St.,  San   Fiancisco. 
Architect — Lewis   M.    Gardner,    942   Pine 

St.,   San    Francisco. 
Contractor — Herbert     W.     Smith,       632 

Falcon    Ave.,   San   Francisco. 
Filed    Mar.    27,    '20.      Daled  Mar.    16,   "20. 
Both   Bldgs   mov^d   ti    new   loca- 
tion,  foundation   walls  and  un- 
derpinning   in    plac  ^     $860 

Completed  and  accept 5d    8S0 

TOTAL  COST,  $1720 
Bond.  $86".  Sureties,  Mary  L.  Smith 
and  Frank  Vignola.  Forfeit,  none. 
Limit.  60  working  days.  Plans  and 
specifications   filed. 

NOTE:       Permit    reported    March    20, 
1920,   No,    727 

UNDERPINNING.    E  fC. 

(808)  N  SHORT,  No.  76  Short.  Rais- 
ing foundation,  new  basement,  un- 
derpinning,   etc.,    for    one-story  frame 

Owner — Frank    and    Maud    Vignola,    76 

Short    St.,    .San    Francisco. 
Architect — Lewis  M.   Gardner,    942   Pine 

St..  San  Francisco. 
Contractor — Herbert       W.       Smith,     632 
Falcon    Ave.,    San   Francisco. 
Filed    Mur.    21.   '211.      Dated   Mar.   16,   '20. 
Bldg.  raised,  new  joists  in  place, 
new    studding    and    girders    in 
and     chimney     underpinned.  ..  .$651 

Completed    and    acceped    662 

TOTAL  COST.  $1303 
Bond.  0860.  Sureties.  Mary  L.  Smith 
and  R.  P.  Sanches.  Forfeit,  none.  Lim- 
it. 40  davs.  Plans  and  specification? 
fl'ed.  ■  ^    „       ^     „„ 

NOTE:       Permit    reported    March    20, 
1920,   No.   72S. 


Saa  Fnndsoo  Conatf 

March  20,  1920— W  PLYMOUTH  N  35 
from  N  line  lot  5,  S  45,  S  73  deg. 
35  min.  31  sec.  W  93.635  N  38  N  68 
deg.  22  min.  57  sec  E  93.198  portion 
lots  4  and  5,  block  3163,  Westwood 
Park.  John  J.  Kingwell  to  King- 
well   Bros March   18.   1920 

March  20,  1920 — W  PLYMOUTH  Ave. 
N  4  from  N  line  L«t  11  S  42  N  84 
dec.  51  min.  09  sec.  W  96.729  N  40 
S  86  deg.  03  min.  33  sec.  E  96.406 
portion  lots  10.  11.  12.  block  3163 
Westwood  Park.  John  J.  Kingwell 
to  Kingwell  Bros March  IS.  1920 

March  20.  1920— E  TWENTY-4TH 
Ave.  300  N  Balboa.  Simon  Eraser 
to  Theodore  G.  and  Rollln  E. 
Meyer    March   14,   1920 

Mar.  20.  1920 — LOT  21  BLK  24  St. 
Francis  Wood  Extension  No.  2. 
Garden  Homes  Co  to  John  Morton . . 
March     16.     1920 

Mar.  20.  1920 — N  CALIFORNIA  43-6 
E  Front  E  44  N  94  W  87-6  S  26  E 
43-6  S  68.  Geo  E  Billings  to  Walter 
Sorenson Mar.     18.     1920 

Mar.  22.  1920— W  THIRTY-THIRD 
Ave  25  N  Balboa.  A  Penziner  and 
S  Larsen  to  whom  it  may  concren 
Mar.   20.   1920 

Mar.  22.  1920 — LOT  13  BLK  A.  Lake- 
view.  The  McCartliy  Co  to  James 
Arnott   &    Son Mar.    20,    1920 

Mar.  22.  1920 — E  THIRTY-THIRD 
Ave  125  N  Taraval  and  W  33rd  Ave 
125  S  Taraval.  Parkside  Realty 
Co  of  San  Francisco  to  Ernest 
Swanson Mar.    20.    1920 

March  23.  1920— N  HARRISON  AND 
Columbia  Square  NW  75xNE  120. 
Louis  R.  Lurie  to  J.  F.  Barrett  and 

H.   H.   Hilp   as   Barrett   &   Hlip 

March    4.     1920 

Mar.  23.  1920— LOTS  13.  15,  17  BLK 
17  Crocker  Amazon  Tract;  Lots  6 
to  9  Blk  29.  Crocker  Amazon  Tract 
Crocker  Estate  Co  to  Albin  M 
Samuelson Mar.   22.  1920 

Mar.  24.  1920— S  MISSION  175  W  6th 
W  lOCxS  160.  Sierra  Investment 
Co  to  G  B  Pasqualetti.  .Mar.   24.  1920 

Mar.  26.  1920 — W  EIGHTH  AVE  175 
S  Moraga  S  25xW  120.  A  Dovle  to 
D    Houle Mar.    10.    1920 

Mar.  25.  1920— LOT  12  BLK  "A" 
Lakeview.  Max  Breitman  to  James 
Arnott    &    Son Mar.    24.    1920 

Mar.  25,  1920—44  FT.  ON  CALIFmt- 
nia  and  26  ft.  on  Front.  American 
Finance  &  Commerce  Co  to  I>  Ze- 
linsky  &    Sons Mar.   25.   lf'20 

Mar.  2.T.  1920— LOTS  6  TO  9  BLK 
6449  Crocker  Amazon  Tract  S'lb. 
No.  2.  Crocker  Estate  Co  to  Albin 
M  Samuelson Mar.  22.   1920 

Mar.  25.  1920— LOT  14  BLK  22. 
Crocker  Amazon  Tract.  Victor 
Holmgren  to  whom  it  may  con- 
cern     March   24.    1920 

Mar.  24.  1»20— N  ELLIS  40  E  Frank- 
lin E  40xN  120.  Marie  L  Rergerot 
and  Thos  Lacoste  to  San  Francisco 
Elevator  Co Mar.    2i;.    1921 

Mar.  25.  1920 — S  EDDY  30  W  Jones 
S  87-6xW  100.  Nettie  Aronson  to 
John    Spargo    March    19,    1920 

Mar.  25.  1920— Lot  3  BLK  "C"  Lake- 
view.      The   McCarthv   Co   to   James 

.\rnott    &   Son Mar.    23.    1920 

♦ 

LIENS  PILED. 


Siin   Francisco   Connty. 


Ma 


1920 — N  UNION  137-6  W 
Stelner  W  55xN  137-6.  James  H 
Hardy  Inc  vs  J  C  and  Anna  Hladik 

: $962  09 

March  20.  1920 — N  UNION  137-6  W 
Steiner  W  55xN  137-6.  Otto  Car- 
son vs.  Anna  and  husband  J.  C. 
Hladik    $2126.90 

NEW    rOINDRY    FOR    0.4KL.\>D 

OAKL.VND.  Ca..f..  .\nnouncing  their 
intention  to  ostahlish  a  foundry  and 
Tnanufacturing  business.  E.  K.  Rogers. 
Herbert  C.  Cheek  and  Kenneth  C.  Gil- 
lis  of  Berkeley  have  filed  incorpora- 
tion papers  for  the  E.  K.  Rogers 
Manufacturing  Co.  with  County  Clerk 
George  Gross  The  concern  is  capitaliz- 
ed at  $20,000  and  the  three  directors 
have   each   subscribed   $100. 


Alameda 

fonnty 

\o. 

Owner 

«:on«riirti>r 

Ami. 

638 

Owner 

400 

639 

Pries 

Cal  Bldrs 

8900 

640 

Healy 

Owner 

2500 

641 

Kosdy 

Owner 

3000 

642 

Anderson 

Owner 

3500 

643 

Lundberg 

Owner 

644 

Menser 

Owner 

3O00 

64  5 

Harris 

Marshall 

750 

646 

Vincent 

Dabner 

400 

647 

Delaner        

Dabner 

400 

648 

Rosenstein 

Terra 

500 

649 

Williams 

Owner 

2000 

650 

Bass 

Anderson 

563 

651 

Guhl 

Cal.    Bldrs. 

3400 

652 

Sulen 

Tupper 

975 

653 

de  Menge 

500 

654 

De  Coite 

Faulkes 

38011 

655 

Sprague 

Peake 

500 

656 

Scl'.ultz 

657 

Klitgaard 

Owner 

500 

658 

Shaw 

Noble 

659 

Wood 

Riddell 

750 

660 

Strong 

Owner 

2000 

661 

Roderick 

Owner 

1600 

66',1 

Gates 

Owner 

3500 

663 

Brown 

Owner 

4000 

664 

Church 

Butterfield 

500 

665 

Duisenberg 

Hopper 

31821 

666 

Sanford 

Owner 

400 

667 

Kuenemann 

Morgensen 

5000 

668 

Scoggin 

Owner 

1800 

669 

Pickermg 

Anderson 

3900 

670 

Pac.    Coast    Can 

'g..    Owner 

500 

671 

Woods 

Haskell 

500 

672 

Langben 

Owner 

450 

673 

McCoy 

Owner 

4000 

674 

Jordan 

Owner 

675 

Dinsmori- 

Duv.Tl 



676 

Davidson 

Texdahl 

12800 

ADDITION 

(638>     NO.  1409  BONITA  ST..  Berkeley. 

Addition. 
Owner — Louis    O.    Hanssen.    Premises. 
Architect — None.  „«„„    .,„» 

Dav's  work.  COST,  $400 


APARTMENTS 

(639)  E  COLLEGE  AVE  350  S  Woolsey. 
Berkeley.  Two-story  12-room  apart- 
ments. 

Owner — H.    Pries.    1534      Franklin      St., 

Oakland. 
Architect — None. 
Contractor — California      Builders      Co.. 

1534  Franklin  St.,  Oakland. 

COST.    $8900 

DWELLING 

(640)  NE  BLACKSTONE  AND  DOHR 
Sts..  Berkeley.  One-story  5-room 
dwelling. 

Owner — P.   J.   Healy.    842   37th   St.,  Ber- 
keley. 
Architect — None. 
Days   work.  COST,   $2500 

DWELLING 

(641)  NW  TWENTY-FIFTH  AND  E- 
28th   St..  Oakland.     Onu-story  5-room 


elli 
Owner — Wm.  E. 

Oakland. 
Architect — None. 
Day's    work. 


:'815  25th  Ave., 
COST.    $3000 


DWELLING 

(642)  N  DELAWARE  92  E  Peralta 
Ave..  Oakland.  One-story  5-room 
dwelling. 

Owner — A.    F.      Anderson.      4332     Leach 

Ave..   Oakland. 
Architect — None. 
Day's  work.  COST.   $3500 

ALTERATIONS 

(643)  NO.  3432  ELMWOOD.  Oakland. 
Alterations. 

Owner — S.    Lundberg.    Premises. 

.-\rctiitoot — None. 

Day's  work.  COST.  $800 

DWELLING 

(644)  FRUITVALE  ACRES.  Oakland. 
One-storv  5-room  dwelling. 

Owner — Terese  Menser.  2924  E-23rd  St.. 

Oakland. 
Architect — None. 
Contractor — G.    S.    Men.'5er.    2924    E-23rd  ; 

St..  Oakland. 

COST.    $30001 

DWELLING 

(645)  N  FOOTHILL  BLVD.  50  E  38tlll 
Ave..  Oakland.  One-story  S-roomJ 
dwelling. 


■\\i  clne«(Uiy.     March 

Owner — L.      H.    Harris. 

Bvld..   Oakland. 
Architect — None. 
Contractor — J.    S.    Mar 

Ave..  Oakland. 
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3309      Foothill 


ihall.    1729     36th 
COST.   $"riO 


Owner—  H.   D.  Schultz.  Premises. 
Architect — None. 

(Contractor — Samuel  Lee,   1832   San 
tonio   Ave..    Alnmeda. 

COST,  $4  00 


(646)      FRUITVALE    ACRES,    Oakland, 

One-storv  2-room  dwelling'. 
Owner — Mrs.    Anna    Vincent.    520    Chet- 

wood.  Oakland. 
Architect — None. 
contractor-Frank  Dabner.    ^^^^    ^^^^ 


DWELLING  „    ,  ,      ^ 

(647)  FRUITVALE    ACRES,    Oakland. 
One-story  2-roOm  dwelling. 

Owner — Mrs.    P.    J.    Delaney.    520    Chet- 

wood,  Oakland. 
Architect — None. 

Contractor — Frank   Dabner.  

COST.   $400 

ADDITION  ,.„      ^    , 

(648)  NO.   472   OAKLAND   A\E..   Oak- 
land.     Addition. 

Owner — John  Rosenstein. 
Architect — None. 

Contractor — M.    J.    Terra.    870    46th    St., 

Oakland.  _    .„„„ 

COST,  $50ff 


DWELLING 

(649)S  QUIGLEY  200  E  39th  Ave.,  Oak- 
land.    One-story  5-room  dwellingr. 
Owner — E.    R.    Williams.     3381    Peralta 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  COST,  $2000 


Oak- 


ALTERATIONS 

(650)      NO.     4117    TERRACE    ST., 

land.     Alterations. 
Owner — Mrs.    Bass. 
Architect — None. 

Contractor — A.  F.  Anderson,  4332  Leach 
Ave..   Oakland. 

COST,    $563 


An- 


Owner — Stanley  G, 
Ave.,   Oakland. 

Architect — None. 


ALTERATIONS 

(657)      NO.    825    PARU      ST.,      Alameda. 

Alterations. 
Owner — Mrs.  Emma  C,  Klitgaard,  Prem. 
Architect — None. 
Day's  work.  COST,   $500 


DWELLING  „         „,„ 

(651)      LOT        24,         AMENDED      MAP, 

E    Rhoda   Ave.,    200    S    Carmel,    being- 

Rhoda     Tract,     Oakland.       One-Story, 

5-room   dwelling.  

Owner — A.    B.    Guhl.    1534    Franklin    St., 

Oakland. 
Architect — None.  „    ..^  _ 

Contractor — California      Builders      Co., 

1534   Franklin  St..  Oakland. 
Filed  March  23.  '20.     Dated  Feb.  27,    20. 

Rough   material   on   ground    J4 

Roof  on :'';'j"    7/ 

Lathing    and    plastering   started..    J4 

C^^P'^'^^     TOTAL  COST.-  $340l 

Bond  Sureties.  Forfeit.  limit,  none.  No 
plans  or  specifications   filed. 

NOTE:  Permit  reported  March  1.J, 
1920,   No.   557. 

(652)      NO.    2920    TELEGRAPH      AVE., 

Berkeley.     One-.=;tory"  oflice. 
Owner— S.      A.    Sulen.    3023      P.envenue, 

Berkeley. 
Architect — None.  _  „,,„ 

Contractor— Thad       M.       Tupper,       2310 

Russell,  Berkeley.  

COST.  $975 


.ALTERATIONS 

(658)      NO.    2142    SANTA  CLARA    AVE., 

Alameda.     Alterations. 
Owner— M.  Shaw. 
-Architect — None. 
Contractor — G.    H.    Noble, 
Clara   Ave.,   Alameda. 
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Santa 


COST.     $500 


OARAGE 

(659)      W  BROADWAY  TERRA'^E  opp. 
Golden   Gate   Ave.,   Oakland.     Garage 
Owner — Ellen  C.  Wood. 
Architect — None. 

Contractor — Riddell  Co..  2247  Telegraph 
Ave..  Berkeley. 

COST,   $750 


ALTERATIONS  ,^^  .^^       ,„  .  v 

(653)      NO.    1841      BERKELEY      WAY. 

Berkeley.      Alterations. 
Owner — Echo    de    Menge,    Premises. 
Architect — None. 

Cortractor — Frank  dc  Menge.  Premises. 
COST.    $500 


Berkele 


STORES 

(660)      W  COLLEGE   AVE.   opp.      Keith 

Ave.,  Oakland.     One-story-stores. 
Owner — Strong   Realty  Co.,      3649      Col- 
lege Ave..  Oakland. 
Architect — None. 
Day's  work.  COST.  $2000 


DWELLING 

(661)      W    EIGHTY-THIRD   AVE    600   S 
Birch,   Oakland         iine-stiry      3-rooPi 


Owner — Edward  Roderi^ 

Oakland. 
.Architect — None. 
Day's  work. 


•k.  722  5th  Ave.. 


COST,  $1600 


DWELLING 

(662)      S     E-THIRTY-EIGHTH 

Hopkins.  Oakland.     Ont-storv 

dwelling. 
Owner — R.       Oates,    1 

Oakland. 
Architect. — None. 
Day's   work. 


E-38th       St., 


COST.    $3500 


DWELLING 

(663)      S  TAFT  AVE  440  W  Broadway. 

Oakland.     One-storv  6-room  dwelling 

Owner — Brown     &     Stoops.  6037     Te'e- 

grarh  Ave.,  Oakland 
Architect — None. 
Day's  work.  COST.  $4000 


DWELLING 

(654)      E    EIGHTY-NINTH    AVE    40    N 
Olive    St..    Oakland.      One-story    five- 
room   dwelling. 
Owner — F.   De   Coite,  Oakland. 
.Architect — None. 

Contractor — John    R.    Faulkes,    9828    E- 

14th   St..  Oakland.  ^„    .„„„, 

COST,  $3800 


SHED 
(666)      NO 

Shed. 
Owner — Chas.   M 

Berkeley. 
Architect — None 


21 

.ScoBKin,    176,   Grand 


COST,    $1800 


ALTERATION 

(669)      NO.   830   O.AK   ST..  Oakland.     Al- 
ter two-story  dwelling  to  apts. 
Owner — Mrs.    M.    H.    Pickering,    Prem. 
.Architect — None. 

Contractor — Wm.       E.       Anderson,       14 
Croxton  .Ave.,  Oakland. 

COST,    $3900 


-(670)'     S  TWELFTH  137  W  Wood,  Oak- 
land.    Store.  .        „ 
Owner — Pacific  Coast  Canning  Co.. 

12th   St.,    Oakland. 
Architect— None.  ^^^^^ 


1812 


GARAGE 

(664)      SW  VARFIFLD  A.NTD  WELDON 

Oakland.     Garage. 
Owner — Elmer    S.    Church,    Premises. 
Architect — None. 

Contractor — T.    P.    Butterfield.    El    Cer- 
rito.  COST.    »5«0 


$500 


DWELLING  &   GARAGE 

(665)  LOT  35  Map  Crocker  Terrace, 
Oakland.  All  work  for  two-story 
and  basement  dwelling  and  garage. 

Owner — Breta  B.   Duisenberg. 

Architect — None. 

Contractor — M.    E.    Hopper    &    Son,    IJ 
Linda  Ave.,  Oakland. 

Filed  Mar.   22,  '20.      Dated  Mar.  22,  '20. 
On    5th    and    20th    of    each    month 

owner  pays  for  work  done 

Completed   and   accepted Balance 

TOTAL  COST,    $31,824 

Bond,   none.      Limit,    130   days.      Forfeit, 

none.     Plans   and   specifications   filed. 


ALTERATIONS 

(671)      NO.    4335      MONTGOMEra 

Oakland.     Alterations. 
Owner — E.    T.    Woods,    Premises. 
Architect — None. 

Contractor — Albert      A.      Haskell, 
Montgomery   St.,  Oakland. 


ALTERATIONS 

(655)  N  CEDAR  75  W  Henry. 
Alterations. 

Owner — Edith  Sprague.  NW  Cedar  and 

Henry,  Berkeley. 
Architect — None  „,     ^_ 

Contractor— F.  R.  Peake.  2045  Shattuck 

Ave.,  Berkeley.  _    ._„^ 

COST.  $500 

ALTERATIONS 

(656)  NO.    2901    CENTRAL  AVE..   Ala- 
meda.    Alterations. 


ADDITION 

(672)      NO.   691    TVLEl 

Addition. 
Owner — C.  Langben.  Prem 
Architect — None. 
Day's    work. 


2223   BIXTH   ST..    Berkeley. 
Santord,   176   8th   St.. 

COST,   $400 


ST..     Oakland. 


COST.    $4  50 


27    Highland 


DWELLING  „ 

(673)  S  SANTA  RAY  AVK  1000  E 
Paloma  Ave..  Oakland.  One  and  one 
half-story  6-room  dwelling. 

Owntr— Ardeison   &  McCoy.  9302   Bircn 

St..  Oakland. 
Architect— None. 
Day's  work.  (  OST,   $4000 

DWELLING 

(674)  N  SONOMA  81.31  E  Colus.-i,  Ber- 
keley      One-story    5-room    dwelling. 

Owner — C.    Zeile    and    M.    Jordan.    2544 
Milvia  St..  Berkeley. 

t'^^l'ToT^'""'-^ COST.    $3000 

BRICK  STORES 

(675)  PT.  199  S  OF  S  WCOR.  241h  and 
Broadway  SW  50  NW  239.4  NE  51.61 
SE  252-1  ■'^i.  Oakland.  -All  work  for 
one-story  brick   stores. 

Owner — L.    E.    Dinsmore. 

Ave.,  Piedmont.  . 

Architect — Julia      Morgan.      Merchants 

Exchange  Bklg..  San  Francisco. 
Contractor — Oliver    Duval    &    Son,    Dal- 

ziel  Bldg.,  Oakland. 
Filed  Mar.  27,  '20.     Dated  Mar.   2,    20. 

3rd   day   of   each   month '[■'% 

Usual  35  days .  ■  .  •  .  •    Jf% 

TOTAL  COST  plus  T\i% 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans   and    specifications   filed. 

GARAGE  „  „,      „ 

(676)  S  CHANNING  WAY  112.62  E 
Shattuck  Ave.,  being  Lot  7  Blk  3,  Col- 
lege Homestead.  Berkeley.  All  work 
except  electric  fixtures  for  one-story 
brick    garage. 

Ownir — .r.  H    D.^vd-iin,  2140  bnivor,'!ity 
Ave..  Berkeley. 

Architect — James      AV.      Plachek,      2014 
Shattuck  Ave.,  Berkeley. 

Contractor — C.      Texdahl,      226       Acton 
St.,  Berkeley.  ,,    ,„„ 

Piled  Mor.  27,  '20.     Dated  Mar.  25.    20. 
Brick  work  up  to  ceiling  line ...  .      J4 

Roof    completed    Vi 

Complt  ted  and  accepted J.i 

Usual  35  days 


TOTAL  COST. 
Limit.    80    days 
and  specifications 


00 


COMPLETION  NOTICES 


DWELLING  „ 

(667)     E    CARLTON    319      S      Prospect 

Drive,    Oakland.      One-story,    6-room 

dwelling. 
Owner — John    R.    Kuenemann,    455   4rst 

St..  Oakland. 
Architect — None. 
Contractor — Morgensen   Bros.,   415   44tn 

«'■'   O'^^'^-^^ COST,    $5000 

(668)     NB  GRAND  AVE.  and  Webster, 
Oakland.     One-story   brick   stores. 


Alkmeda  Conntr 


March  19,  1920— W.  P.  MOLE,  Oak- 
land. W.  P.  Railroad  to  A.  W. 
Kitchen      Feb.    25,    1920 

March  19,  1920— AV.  P.  MOLE,  Oak- 
land W.  P.  Railroad  to  Pacific 
Coast  Dredging  and  Reclaniation 
Po  Feb.    29,    1920 

Mar.'  22] '1920— S  47  LOT  21  BI^I'^  !• 
Highland  Sdbvn  Adams  Point  Ppty. 
Okd.  Mary  H  Little  to  .M/'-Pd 
Olson March  4.   1920 
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V.'odneBaay.     March     31.     1920 


Mar.  23,  1920— COR.  PARK  AVE  AND 
Harlai,  St..  Emeryville.  Wertern 
Canning  Co  by  P  J  Walker  Co.. 
Agent,  to  Peter  Bradley .  .Mar.  19,  '20 

Mar.  23.  1920— S  UNIVEI'.SITY  AVE. 
bet  >'urtis=  &  Bonir.  likly.  Ber- 
keley Board  of  Education  o(  the 
City   of   Berkeley    to   George    Dixon 

•    Mar.     16.     1920 

Mar.  23,  1920— E  TELEGRAPH  AVE. 
bet.  "Ward  &  Stuart.  Hkly.  Ber- 
keley Board  of  Education  of  the 
City  of  Berkeley  to  Gladding.  Mc- 
Bean   &   Co Mar.    16.    1920 

Mar.  23.  1920 — .~;  OREGO.V  bet.  Grant 
St.  and  McGee  Av..  Bkly.  Berkeley 
Board  of  Kducalion  of  the  City  of 
Berkeley  to  Mealey  &  Collins.... 
.' Mar     IS.    1930 

March  24,  1920 — S  BLAIR  AVE.  and 
\V  Bonita  Ave.  SE  100,  SW  36,  NE 
106.31  NE  20.03  NE  17.16,  Piedmont. 
May  S.  Breedlove  to  whom  it  may 
concern    March  22.   1920 

Mar.  24.  1920— PORT.  LOT  6,  BLK.  1. 
John  Kearney  Tract,  Berkeley.  Ar- 
thur  B.   Wood  to  Conner  &  Conner. 

March  22,  1920 

March     24.     1920 — W    LAGUNA     100 
N  Wilbur,  Oakland.     Geo.  C.  Holber- 

ton  to  Chas.  C.   Williams 

March     20,     1920 

March  24,  1920 — W  LAGUNA  60  N 
Wilbur,  Oakland.  Geo.  C.  Holber- 
ton   to  Chas.   C.  Williams. Mar.   20,   '20 

March  24.  1920 — LOTS  4  AND  5,  BLK. 
2,  San  Pablo  Park  Tract,  Berkeley. 
W.  C.  Wiester  to  Chas.  C.  Williams 

March    12.    1920 

March  24.  1920— LOT  23.  BLK.  5, 
Map  Dwight  Way  Terrace.  Berke- 
ley. May  S,  Breedlove  to  whom  it 
may  concern    Feb.    1,  1920 


LIENS  PlLiBlD. 


Alameda  Connty 


Mar.  18.  1920 — LOT  8  BLK  6,  Meek 
Orchard.  Hayward.  George  Ellis 
Nichols  vs  J   and  Jane  Doe   Bohnet 


Mar.  17.  1920— LOT  4  BLK  33  Map 
Hollywood  Terrace.  Oakland.  E  L 
Blackman  Lumber  Co  v.'i  J  Y  Ran- 
dolph, A  L  Young  and  E  Welchoft 
$38.05 


BIILDI.VG      CO.\TB  ICTS. 


Snntn    Clara    Cou-.'r. 


COTTAGE 

TWBKTY'-THIRD     ST.     near     William, 

San  Jose.     Cottage. 
Owner — W.   W.   Taylor,  San   Jose. 
Architect — None. 
Day's  work.  COST,   ?1200 

COTTAGE 

NO.    144   HOLLYWOOD,  San  Jose.     Cot- 
tage. 
Owner — W.  R.  Gilbert,  San  Jose. 
.Architect — None. 
Day's  work.  COST,  $3300 


Cole  Realty  Co  to  whom  it  may 
concern Feb.    9,    1920 

Feb,  26,  1920 — NAGLEE  TERRACE, 
San  Jose.  F  B  Gilger  to  whom  it 
mav  concern Feb.   26,  1920 

Feb.  27,  1920 — SAN  JOSE.  Antonio 
Scorci  to  G  Leone Feb.  12.  1920 

Mar.  3,  1920 — NO.  76  HANCHETT  AV,. 
San  Jose.  M  S  Kneass  to  G  Van 
Dalsen     

Mar.  4.  1920— SAN  JOSE.  Pacific  Gas 
&  Electric  Co  Pacific  Meter  Co.. 
Feb.     28.     1920 

Mar.  12,  1920— SAN  JOSE.  H  Ray  Fry 
to  Cahill-Vensano  Co.  .  .  .Mar,  11,  1920 

Mar.  15.  1920 — PALO  ALTO,  Susan 
M  Loonev  to  H  R  Moss.  .Mar,  15.  1920 

Mar.  19,  1920 — DELMAS  AVE..  San 
Jose.  Chas  J  Moore  to  A  K  Burkett 
March     19,     1920 

Mar.  19,  1920 — SAN  JOSE.  A  O  Bryan 
to  whom  it  fhay  c6ncern.Mar.  19,  1920 

Mar.  24.  1920 — NAGLEE  TERRACE, 
San  Jose.  A  K  Burkett  to  whom  it 
may  concern Mar.  24.  1920 

Mar.  24,  1920— CLEAVES  TRACT.  San 
Jose.  Hazel  Henningsen  to  Wm 
Regel Feb.    15.    1920 


COTTAGES 

N   FIRST   near  Asbury,   San   Jose.    Two 

cottages. 
Owner — Cutting  Packing  Co.,  San  Jose. 
Arch  tect — C.   C.   Lewis,   San   Jose. 
Contractor — C.  C.  Lewis,  San  Jose. 

COST,   $4700   each 

COTTAGE 

ATLANTIC    Near    Delmas,      San      Jose, 

Cottage. 
Owner — Cole    Realty    Co.,    719    Cole   St., 

San   Francisco. 
Architect — None.  _    .„„„. 

Dav's   work.  COST.   $3000 


>lI>OR    JOBS     IX     SA.V     JOSE. 


Humboldt  and  Lick,  San  Jose;  addi- 
tion; owner.  San  Jose  Canning  Co.; 
cost,   $500.  „         ^  ,.. 

No.   415   Gregory  Ave.,   San   Jose;   addi- 
tion- owner,  Frank  Conte;  cost,  $500, 

No  48  N  First  St,.  San  Jose;  electric 
sign;'  owner.  Lester  Gryder;  contrac- 
tor.   Federal   Electric   Co.;   cost,   $450. 

COMPLETION    NOTICES 


Saiitn  Clnra  County. 


Recorded  Accepted 

Feb.    20.    1920— LOTS    1,    2    AND    4    of 

Cole    Realty    Co    Sbdvn.,    San    Jose. 


LIE>'S   FILED. 


Snntn   Clara   County. 


Recorded  Amount 

March  16.  1920— NORTH  LOS  ALTOS. 
Thomas  A,  Oakes  vs.  A,  Christeson 
and    Carrie    B.    Christeson ,  .$14,450.14 

March  15.  1920 — NORTH  LOS  ALTOS. 
Wisnom-Bonner  Hardware  Co.  vs. 
Carrie  B.  Christeson  and  T.  A. 
Oaks     $621.68 

rwarch  16.  1920— NORTH  LOS  ALTOS. 
Pacific  Manufacturing  Company 
vs  A.  Christeson.  Carrie  B.  Chris- 
teson and  T.  A,  Oakes $4312.67 

March  6.  1920 — NORTH  LOS  ALTOS. 
J  C  Baker  vs.  A.  Christeson  and 
T.    A.    Oakes    $204,00 

March  15.  1920 — NORTH  LOS  ALTOS. 
J.  C.  Baker  vs.  Carrie  B.  Christe- 
son and  T.   A.   Oakes    $204.00 

March  15.  1920— NORTH  LOS  ALTOS. 
Wisnom  Lumber  Co.  vs.  Carrie  B. 
Christeson    and    T.    A.    Oakes.  .$306.12 

March  2.  1920 — NORTH  LOS  ALTOS. 
Pacific  Manufacturing  Co,  vs  A. 
Christeson    and    T.    A.    Oakes.  $3312.67 

March  10.  1920— LOT  40  PHELAN 
Tract.  Schieles  Subdivision  No.  4, 
W.  E.  Sweatt  vs.  Charles  W,  Town- 
=:end  and  Mrs.  E,  Van  Emen.  ...  $65,00 

Feb  24.  1920— SAN  JOSE.  Cal.  Dom- 
inick    Ferrant   vs,    J.   Latorre.  .  .$28.00 

March  15,  1920— NORTH  LOS  ALTOS. 
Seth  Chn  (as  Atlas  Electric  Co.) 
$315,25;  David  Grant,  $756,25,  vs,  A. 
Christeson,  Jane  Doe  Christeson, 
T    A     Oakes   and    George   Flora 

March  17.  1920— NORTH  LOS  AL-TOS. 
Seth  Cohn  (as  Atlas  Electric  Co.) 
$315  25;  David  Grant,  $756.25.  vs.  A. 
Christeson.  Carrie  B.  Christeson, 
T    \.  Oakes  and  George  Flora 


BUll-DING   CONTRACTS. 


Fresno  County. 


PLATFORM 

H    AND    TULARE    STS..    Fresno.      Rool 

platform. 
Owner — California     Packing  Co.,     2301 

Fresno    St..    Fresno. 
Architect — None, 

Contractor — D,     D.    Mancill,    703    Palm 
St.,  Fresno. 

COST.  $3500 


STATION  ^  .J,., 

LOTS   23   .\ND    24    Forthcamp   Addition. 

Fresno.      Filling  station. 
Owner — J,   E,  Williams,  Fresno, 
Architect — None. 
Contractor— H,  Dickey.  150  Howard  St.. 

^^^^""'  COST.    $1100 


ADDITION  „ 

NO    3330  BELMONT  AVE,.  Fresno,     Ad- 
dition. 
Owner — S,  B,  Good.  Premises. 
Architect--None. 
Day's    work,  COST.    $1000 

OARAGE 

NO    1313  E  ST..  Fresno.     Garage, 
owner— Damir  Bros.,  1137  J  St.,  Fresno. 
.\rchitect — None.  ,  „  ,, 

Contractor — Trewhitt -Shields,       Rowell 
BIdg.,  Fresno. 

COST.   $13,000 


ADDITION 

NOS.   734   TO   742   J   ST.,  Fresno.      Addi- 
tion of  2nd  story  to  building. 
Owner — C.   and  M.   Brock   and   A,    Hale- 

mier.    Premises. 
Architect — None. 

Contractor — Anton  Johnson,  835  Harri- 
son St.,  Fresno.  ..„..,. 

COST,  $12,000 


DWELLING  AND  GARAGE 

LOTS  31  AND  32  BLK  10.  Fresno 
Heigh's.  Fresnu.  Dwelling  and  ga- 
rage. 

Owner — W,  R.  Ralls.  125  Modoc  St.. 
Fre'sno. 

Architect — None. 

Contractor — S.   L.    Shook,   Fresno 

COST.  $f:ono 


DWELLING  AND   GARAGE 
LOTS  22  AND  23  BLK  2.  Olivette  Park. 
Fre?no      Frame  dwelling  and  gart'ge. 
Owner — A.     B.     Knapp.    Forsyth    Bldg., 

Fi-csno. 
Architeci — None. 

Contrictor — J.   P..  Hart.  3667  Grant  St., 
Fresno. 

COS  ■.  $1500 


FRAME    DWELLING 

LOTS    7    AND    8     13LK    27.    Hazel  wool. 

Frame  <i\\  elling. 
Owner — G.    Terzia-i.    2330    S.inta    Clara 

St.,  Fresno 
Arclii'ict — None. 

Contractor — M.    H    Melekiaii       2122      S- 
Cheriv  St..  Fresno. 

(■■)-T.   $78' 0 

FR\ME    DWELLING 

BLK     11.    Hazelwood.    Fresno.       Frame 

dwelling  and  garage. 
Owner — W.   A.   Sloan.      3354      Lyell      St., 

Fresno. 
Architect — None. 
Day's  work.  '  Oj^T.  J'WUO 


FRAME  DWEI.LINC   AND  G.VRACF: 
LOTS    5    AND    6    BLK    19    North     Park 

Terrace.  Fresno.  Frame  dwelling  an.' 

garage. 
Owner — V.  W .  Eagley.  918  J  St.,  Fresno 
Architect — None. 
Day's  work.  COST.  $5500 


DWELLING  AND  GARAGE 

LOTS  16  AND  17  BLK  1,  Dudley  Park, 

Fresno.      Dwelling  and  garage. 
Owner — G,  W.  Wilkinson.  Fresno 
Architect — None. 
Day's  work.  COST,  $3000 


DWELLING  AND  GARAGE 
LOTS  17  AND  18  BLK  9,  College  Addi- 
tion.  Fresno.        Frame   dwelling  and 


Day's  work. 


COMPLETION    NOTICES. 


Fresno  Connty. 


Recorded  Accepted 

Mar.  22.  1920 — LOTS  18.  19  BLK  3 
Donahoo  Addition  and  Lots  18  and 
19  Blk  1,  Dean  Addition.  Fresno. 
John  L  Hagan  to  whom  it  may  con- 
cern   March    22.    1920 

M.Tr.  20.  1920 — LOTS  5  AND  6  BLK  2. 
Fresno  Home  Builders  Palm  Villa 
Tract.  Fresno.  Fresno  Home  Build- 
ers  to  whom    it  m.ay  concern 

March    16.    1920 

Mar.  17.  1920— LOTS  29.  30  BLK  1 
Oakwood.  Fresno.  H  W  Harmon 
to  whom   it  may  concern. Mar.   17,  '20 


NOTICE    OF    NON-RESPONSIBILITY. 


ETe.sno  County. 

Mar.  23.  1920— LOTS  19.  20.  21  BLK  1. 
Forthcamp  Add  No.  2.  Fresno. 
Ernest  A  Forthcamp  as  to  im- 
provements   on    leased    property... 

Mar.  19.  1920 — E  V>  OF  SW  1.4  OF  NE 
14  of  Sec.  6.  21-15.  Fresno.  Carl 
W  Mueller  as  to  improvement  on 
leased    property 

LIENS   PILED. 


Pres 


County. 


Recorded                                                 Amount 
Mar.    20.    1920 — LOT  42   S   18 14    Lot   43 
Bik    2.    Hazelton    Addition.    Fresno. 
Fresno    Lumber    Co    vs    Mike    and 
Rose   Romeo    $506 


Wednesday.     March     31,     1920 

BllLDING    CO>TRACTS. 
Sacramento  County. 

ALTERATIONS 
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Saci 


to.      r.fmodel 


GARAGE 

NORTH    SUTTER    bet.    Miner    Ave    and 

Channel  St.     Public  garage. 
Owner — Hudson  Smythe,  Stockton. 
Architect — None, 
nav's    work.  COST.    $18,000 


NO.    923    K    ST.. 

store. 
Owner — E.  Wahl. 

Architect — None.  /-,„i,„ 

Contractor — Wm.   T.  Murcell.   52  i    Ochs- 

ner  BIdg.,   Sacramento^^^^    ^^^^^^ 


WAREHOUSE 

NO.  1030  R  ST..  Sacramtnto.     One-story 

brick    warehouse. 
Owner — Carlaw   Bros. 
Architect — None. 

Contractor — W.  T.  Murcell,  527  Ochsner 
Bldg.,  Sacramento.         ^^^^    ^^^^^^ 


ALTERATIONS  ,   , 

NO.    927    K    ST.,    Sacramento.      Remodel 
two-storv  brick  building. 

Owner — Cronan   &  O'Connor.  San  Fran- 
cisco. 

Lessee — General   Cigar   Co. 

Architect — None. 

Contractor — Standard      Constr.    Co..    63S) 
Call  Bldg..   San  Francisco. 

COST,   $20,000 


REPAIRS 

NOS.  817-819  SEVENTH  ST..  Sacramen- 
to.    Fire  repairs. 
Owner — Geo.  Sw-anson,  Riverside   Road, 

Sacramento. 
Architect — None.  „   „    „    „. 

Contractor— A. ~W.    Norris,    3012    G    St., 

Sacramento.  COST,   $1750 


ALTERATIONS 

NO.   2605  PORTOLA  WAY,  Sacramento* 

Remodel  basement  and  garage. 
Owner — A.  L.  Johnston.  Premises. 
Architect — None, 
Day's   work.  COST,    $1000 

DWELLING   AND   GARAGE 
NO.    2210    FOURTH    AVE.,    Sacramento. 
One-story    6-room      frame      dwelling 
and  garage. 
Owner — E.    E.    Michael,    2323    3rd    Ave., 

Sacramento. 
..Architect — None. 

Contractor — W.       L.     Chatterton,       2111 
28th  St.,  Sacramento. 

COST,    $5200 


DWELLING  &  C,AR.\GE 

NO.  1022  THIRTY-EIGHTH  ST.,  Sacra- 
mento. Two-story  eight-room  frame 
dwelling  and   garage. 

0,^-ner — W.  F.  Brand.  2950  22nd  St.. 
Sacramento. 

Architect — None. 

Day's  work.  COST,  $8500 

BUILDING     CONTRACTS. 
San   Joaiiuin   Coujity. 


BUILDING  „    „„    „„  c. 

W   59   FT.  LOT   6  AND  W  o9   FT.  OP  S 
li    of  lot   5.   blk.   20,   Dodi.     Building. 
Ow-ner— J.  P.  Gilbeau,  106  N  Sacramen- 
to  St.,   Lodi. 
Architect — None.  ,  „    „    ^ 

Contractor — F.  G.  Gary  and  E.  C.  Cary, 

^°'^''  COST,  $37,313 


COMPLETION    NOTICE5S. 


San  .loaquln   County. 

Completed  Accepted 

Mar.  19,  1920— N  %  OF  E  60  FT.  LOT 
.")  Blk  2,  Lodi.  Adelaide  Benson  to 
O   M   Harriman Mar.    13.    1920 


Capitol  Commissioners,  Carson  City, 
Nevada,  and  marked  "Bids  for  Heroes 
Memorial  Building."  Each  bid  shall  be 
accompanied  by  a  certified  check 
amounting  to  at  least  5  per  cent  of  the 
amount  of  the  bid. 

The  Board  of  Capitol  Commissioners 
reserves  the  right  to  accept  or  reject 
any   or  all   bids. 

Authorized  this  16th  day  of  March. 
1920  by  the  Board  of  Capitol  Com- 
missioners,  Carson  City,   Nevada. 

HOMER   MOONEY, 
Clerk    of    Board      of    Capitol      Commis- 
sioners. 


Official    Proposals. 


BIDS      WANTED      FOR      KITCHEN 
EQIjIPMENT. 

Your  attention  is  invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  on  drawings  and  specifica- 
tions No.  4097,  covering  Kitchen 
Equipment  for  six  Barracks  Buildings, 
Marine  Corps  Base.  San  Diego,  Cali- 
fornia. 

The  drawings  and  specifications  may 
be  obtained  on  application  to  the  Bu- 
reau in  Washington,  D.  C,  or  to  the 
Commandant.  12th  Naval  District, 
Sheldon  Building,  San  Francisco,  Cali- 
fornia, or  to  the  Public  Works  Officer. 
V  S  N  Timken  Building,  San  Diego, 
Calif'.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award   of   the  contract. 

The  six  kitchens  are  to  be  provided 
with  modern  and  adequate  equipment, 
which  is  to  be  properly  installed  and 
connected  to  steam,  gas,  vent,  water, 
waste  and  drip  services. 

The  estimated  cost   is  $22,000.00. 
Yours   truly, 
R.    U    MORTON, 
Lieutenant    Commander    (CEC),    U.    S. 

N.     By  direction  of  the  Public  Works 

Officer. 

NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  - 
o'clock    P.    M.,    April    19,    19ao,    tor    the 

erection  of  two  Pratt  truss  highway 
spans  with  timber  trestle  approach  and 
control  wier  complete  over  the  Virgin 
River  near  Bunkerville  in  Clark  Coun- 
ty, Nevada.  ,  -  -  „r 
Plans  may  be  examined  and  forms  ot 
proposal,  contract  antl  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  coun'iy  clerk  s 
office  in  Las  Vegas.  Cash  deposit  of 
$15  00  with  the  undersigned  required 
for  copy  of  plans,  which  will  be  re- 
funded on  their  return  in  good  condi- 
tion, tids  must  be  on  proposal  form 
of  Highway  Department  accompanied 
by  certified  check  in  the  .-mount  of  5"/. 
of  bid.     Right  is  reserved  to  reject  any 

C.    C.    COTTRELL. 
State  Highway  Engineer. 
Ca;-son  City,  Nevada. 


I NOTICE   TO    CONTRACTORS. 


BIDS    WANTED    FOR    MEMORI.4L 
BUILDING. 


RESIDENCE  ^         ^    ™.  , 

N    HUNTER    ST.    bet.    North   and    Wal- 
nut,   Stockton.      Frame    residence. 
Owner — Dr.  Dewey  R.  Powell,  103  Ben- 
nett   Apts.,    Stockton. 
Architect — None.  „„„_    ,r.,,nnn 

Day's  work.  COST,   $14,000 

RESIDENCE  „„    „.      ,  . 

SONOMA  AND  SUTTER  STS,   Stockton, 

Residence.  _, 

Owner — Stockton       Land  Co.,     323       n. 

Weber,    Stockton. 

Architect — None.  „„„™    <,,ncn 

Day's  work.         COST,    $4250 

Na'^mf's  SAN   JOAQUIN   ST.,    Stock- 
ton.   Remodel. 
Owner — C.  Olsen,  Stockton. 

■^ry'l'woTif ""'; COST,   $3000 

REMODEL  _,  ,    „„„ 

E   MAIN   ST.    bet.   El   Dorado   and   Hun- 
ter,   Stockton.      Remodel    building.    . 
owner— W.    W.    Stockwell,    113    E   Main 

St.,  Stockton. 
Architect--None. 
Days    work.  CObi,    ?lit>b 


NOTICE  TO  BIDDERS. 


NOTICE  is  hereby  given  that  the 
Board  of  Capitol  Commissioners.  Car- 
son City,  Nevada,  will  receive  bids  for 
the  following  items  in  the  construction 
for  a  "Heroes  Memorial"  Building  at 
Carson  City,  Nevada,  according  to  of- 
ficial plans  and  specifications  on  file 
with  said  Commission  and  the  State 
Architect's  Office,  Reno  Nevada,  viz: 

1.  General  construction. 

2.  Plumbing   and    heating. 

3.  Oil  equipment. 

The  Drawings  and  specifications  may 
be  secured  at  the  office  of  F.  J.  De 
Longchamps,  State  Architect,  334  Ga- 
zette   Building.    Reno.    Nevada.  , 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  specifica- 
tions taken  from  the  Architect's  Office. 

Bids  will  be  received  at  the  office  of 
the  Secretarv  of  Board  of  Capitol  Com- 
missioners, Carson  City.  Nevada,  not 
later  than  10  A.  M.,  on  April  19,  1920. 

All  bids  shall  be  sealed  in  opaque 
envelope    and    addressed    to    Board    of 


.SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  . 
o'clock  P.  M.,  April  .'>,  1920,  for  the  con- 
struction of  a  State  Highway  from 
Washoe  Summit  to  0.6.-)  miles  south  of 
Steamboat.  Construction  will  con- 
sist of  the  preparation  of  .subgrade  and 
laying  of  concrete  pavement.  ,„,„^, 

Plans  may  be  examined  and  forms 
of  proposal,  contract  and  specifications 
secured  at  office  of  undersigned.  May 
also  be  examined  at  the  County  Clerks 
office  in  Reno.  Cash  deposit  of  $15.00 
with  undersigned  required  for  copj  ot 
plans  which  will  be  refunded  on  their 
return  in  good  condition.  Bids  must 
be  on  proposal  form  of  Highway  De- 
partment and  accompanied  by  certihed 
check  in  the  amount  of, 5%  of  the  bid 
Right   is   reserved   to   reject   any   or  all 

Car'son  City.  Nevada.    ^     ^^^.tRELL. 

State  Highway  Engineer. 

NOTICE  TO   CONTRACTORS. 

SAN    GABRIEL    ROAD. 

SEALED  PROPOSALS  for  construct- 
ing or  improving  the  L'an  Gabriel  Na- 
tional Forest  Road  Project,  located 
within  or  partly  within  the  Angeles 
National  Forest,  State  of  California. 
Counts  of  Los  Angeles,  will  be  received 
by  the  District  Engineer.  Bureau  oi 
Public  Roads.  U.  S.  Department  of  Ag- 
riculture, at  886  Mills  Building.  San 
Francisco,  California.  ""«"  .1  i24  at 
P  M.,  on  the  ."itli  day  of  April,  1920,  at 
which  time  and  place  they  wH  be 
publicly  opened  and  road,  'rhe  .rieht  is 
reserved  to  reject  any  and  all  bids^and 
none  will  be  considered  except  those 
from  contractors  ascertained  to  be  ex- 
perienced and  responsible. 

The  length  of  the  project  to  be  con- 
structed or  improved  is  approx^ir.iately 
1  4  miles,  and  the  principal  items  of 
work  are  approximately  /%  follows-. 
Clearing  and  Grubbing.  69  stations 
Excavation  (unclassified)  63.. 51  cu. 
vds 

■    Finishing   earth   road,   1.39   miles. 
Concrete,   97   cu.   yds. 
Reinforcing  steel.    5.340   lbs. 
Cement   rubble  masonry.    1 63  cu.^  as. 
Corrugated    metal    pipe.    314    lin.   It^ 
The   work   embraced    in    this  contract 
shall  brcompletec'  within  160  wea,ther- 
working  days.    (Page  6.  Specifications). 
The   contract      form   and      the     maps_ 
plans,     specifications    and     estimate    or 
quantities    may    be      examined    ^Z.^1^^ 
sponsible   contractors   at    the   following 

^^m^Mnis   Building,     San     Francisco, 

*^^AtteV"  March  20,  1920,  Forest  Super- 
visor, 625  Federal  Bldg.,  Los  Angeles, 
California.  ,  ,  .„  „^ 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer. 
Bureau  of  Public  Roads,  in  accordance 
with  instructions  forming  a  part  of 
the  specifications  above  referred  to. 
"^  C    H.   SWEETSER, 

District    Engineer. 


BIDS    WANTED    FOR    CONSTRUCTION 
OP  HIGH   SCHOOL. 

NOTICE  TO  BIDDERS. 


THE  BOARD  OF  TRUSTEES  of  the 
Lassen  Union  High  School  will  receive 
sealed  proposals  at  or  before  S  P.  M., 
WedncHday,  April  7,  1920,  at  the  Lassen 
Union  High  School  at  SusanvUle,  Cali- 
fornia, at  which  time  and  place  bids 
will   be   opened  and   read  in  public  for 


M 
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furnishing  tlie  required  labor  an  1  ma- 
terial for  erecting  and  completing'  the 
proposed  Gymnasium  and  Classroom 
Building,  at  Susanville.  California,  in 
aciordancf-  witn  ph-ns  nrA  spfcifioa- 
llons  prepared  by  John  Galen  Howard. 
Architect,  and  Ralph  D.  Taylor.  Asso- 
ciate First  Natin-ial  Ra:..c  Ruiidini?. 
San  Francisco.  Calitornia.  Bids  will  hu 
/ecei-.-'d  separately  Inv  the  following 
contracts: 

1.  GENERAl^  CONTRACT  FOR  Bi'lM)- 
ING. 

2.  PLUMBING. 

3.  HEATING 

4.  KLECTRIC  WIRING. 

All  bids  must  be  accompanied  by  a 
certified  check  for  197,  or  more  of  the 
amount  of  proposal.  In  case  this  pro- 
posal is  accepted,  in  whole  or  in  part, 
and  the  bidder  fails  to  execute  a  con- 
tract for  the  pertorinrince  of  said  work, 
and  a  bond  with  sufficient  sureties  in 
50%  of  the  amount  of  the  contract  to 
secure  the  faithful  p<^rforniance  there- 
of, within  1.1  days  after  such  accen- 
tance.  then  this  certified  check  shall  be 
retained  by  the  Board  of  Trustees  of 
the  Lassen  Union  High  .School  as  liqui- 
dated damages  for  the  failure  to  ca'"rv 
out  this  proposal.  Such  contract  ard 
bond  shall  be  in  such  form  and  of  such 
contents  as  shall  be  satisfactory  to  the 
Board  of  Trustees  of  said  High  School. 

All  bids  to  be  made  out  on  form  fur- 
nished  by   Architect. 

Plans  and  specifications  may  be  ob- 
tained from  John  Galen  Howard.  Ar- 
chitect. First  National  Rank  Building. 
San  Francisco,  or  Ralph  D.  Taylor,  As- 
sociate. Gay  and  Court  Streets.  Susan- 
ville. California. 

A  deposit  of  ?10  will  be  required 
from  all  contractors  receiving  plans — 
said  deposit  to  be  reftinded  when  plans 
and  specifications  are  returned  in  good 
condition. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  or  all  bids  and  to 
waive  any  informality  in  any  bid  re- 
ceived. 

By  order  of  Board  of  Trustees  Las- 
sen Union  High  School.  Susar.vilie.  Cal- 
ifornia. 

By  JULIA   A.   NORWOOD. 

Clerk 
Dated  March  16.  1920. 


ST.\TE    OF    CALIFORXIA. 


DEP.^RT^iKXT     OF     ENGIXEEIII.VG. 


C.\LIFOUXI.\  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Ciilifornin 
Highivay  Coiuinission,  515  Forum 
Building,  Snernmenlu,  Cal.,  until  '2 
o'clock  P.  M.,  on  April  12,  at  which  time 
they  will  be  publicly  opened  and  read 
for  construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Yolo  County,  between  Woodland  .and 
Zamora  (llI-Yol-7-B),  about  10.7  miles 
in  length  to  be  paved  with  Portland 
cement  concrete. 

Shasta  County,  between  Southerly 
Boundary  and  Redding.  (II-Sha-3-A). 
about  15.7  miles  in  length  to  be  paved 
with    Portland   cement  concrete. 

Fresno  County,  between  Oil  King 
School  and  Huron  Road.  ( VI-Fre-10-E). 
about  twelve  (12)  miles  in  length  to  be 
paved  with   Portland  cement  concrete. 

Santa  Cruz  and  Santa  Clara  Counties, 
between  Glenwood  and  Los  Gatos. 
nV-.S.Cr.-5-A  &  S.C!.-.i-E).  about  13.6 
milos  in  length,  to  be  paved  with  J'ort- 
land    cement    concrete. 

Humboldt  County,  between  Dyerville 
and  Fortuna.  (I-Hum-1-D.E  &  F).  about 
25.2  miles  in  length,  to  be  paved  with 
Portland    cement    concrete. 

San  Diego  County,  between  Flinn 
Springs  and  Ogdcn  Ranch  ( VII-S.D.-12- 
C  &  D).  about  11.3  miles  in  length,  to 
be  paved  with  Portland  cement  con- 
crete. 

Plans  may  be  seen,  and  forms  of  pro- 
po.sals.  bonds,  contract,  and  specific. i- 
tions  may  be  obtained,  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
I'he  Division  Engineers'  offices  are  lo- 
-  ated  at  Wiliits.  Dunsmuir.  Sacramento. 
.San  Francisco.  San  Luis  Obispo,  Fresno, 
and  Los  Angeles. 


No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best   interests  of   the  State. 

NEWELL  D.  DARLINGTON. 
CHARLES  A.   WHITMORE. 
GEO.   C.    MANSFIELD. 
California    Highway    Commission. 
AUSTIN  B.  FLETCHER. 

Highway   Engineer. 
WILSON   R.    i^LLIS. 

Secretary 
Dated  March   15,   1920. 

BIDS    C.4LLED    FOR    EXTENSION    TO 
BUILDINGS   AT  GUAM. 


Drawings  and  Speciflcatio  •>  No.  4141 
covering  Extensions  to  Power  Houses. 
Pump  House,  Blower  House  and  Quar- 
ters. Naval  Station,  Guam.  M.  I. 

Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  on  the  work 
mei:tionod  above  in  the  near  future. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
B:ireau  in  Washington.  D.  C.  or  to  the 
Commandant.  Navy  Yard.  Mare  Island. 
Calif.,  by  placing  a  deposit  of  twenty 
dollars  ($20.00)  as  security  for  their 
safe  return  within  five  days  after  the 
award    of   the   contract. 

The  power  house  extension  at  Agana 
will  have  concrete  foundations  and 
floor,  steel  frame,  exterior  walls  and 
roof  of  galvanized  corrugated  steel, 
steel  sash  and  metal  covered  doors. 
The  extension  to  the  power  house  at 
the  Radio  Station  will  have  concrete 
frame.  concrete  walls,  composition 
roofing  and  steel  sash.  The  quarters 
will  have  concrete  frame,  metal  lath 
and  cement  mortar  walls,  composition 
roofing,  wood  sash  and  doors,  wood 
floor  and  interior  finish.  The  pump 
house  and  the  blower  house  will  be 
similar  to  the  extension  to  the  power 
house  at  the  Radio  Station. 

The   estimated    cost    is    $50,000.00. 
R.    L.    MARTIN. 

Lieut.     Commander.      (CEO.     USN.. 
By   direction   of  Public   Works   Ofllcer. 


NOTICE  TO   CONTRACTOR^, 


Pursuant  to  an  order  of  the  Board  of 
Education  of  the  Fresno  City  High 
School  District,  duly  passed  and  en- 
tered in  its  minutes  of  February  six- 
teenth. Nineteen  Hundred  Twenty,  no- 
tice is  hereby  given  that  said  board  will 
receive  sealed  proposals  for  the  follow- 
ing branches  of  work: 
1.     Carpentry  work. 

1.  (a)    Alternate  bid   on  No.    1   clear 
maple  flooring  where  pine  is  specified. 

2.  Concrete   and  cement   work. 

3.  Reinforced  steel  work. 

4.  Structural  steel  work  and  miscel- 
laneous iron. 

5.  Ornamental  iron  work. 

6.  Biickwork. 

7.  Lathing. 

S.     Plestering. 
9.     Modelling. 

10.  Millwork. 

11.  Roofing    (composition). 

12.  Roofing  (tile). 

13.  Plumbing. 

14.  Heating  and  ventilating. 

15.  Electrical   work. 

16.  Ceramic  tile  work. 

17.  Patent    toilet   partition    work. 

18.  Patent  sash  hardware. 

19.  Time  clocks. 

20.  Telephone. 

21.  Blackboards. 

22.  Sheet  metal  work. 

23.  Painting. 

24.  Patent  folding  partitions. 

In  connection  with  the  following 
buildings,  which  comprise  the  Fresno 
City   High   School  Group: 

(a)  Academic  Building,  including  Au- 
ditorium a'nd  connecting  arcades  and 
Power  house. 

(b)  Arts  Building. 
Ic)    Science   Building. 

(d)  Gymnasium  Building. 

(e)  Shops  Building. 

(f)  Music   Building. 

(g)  Agricultural  Building. 

Plans    .and    specifications    are   oo    flle 


Wfc'nesday,     March     31.     152" 


with  secretary  of  said  board.  Copies 
may  be  obtained  at  the  office  ct  R.  P. 
Felchlin  Company.  300  Bank  of  Italy 
Building.  Fresno.  Calif. 

All  bids  must  be  in  the  hands  of  J.  R. 
Fontaine.  Secretary.  Board  of  Educa- 
tion. Fresno  City  High  School  District, 
at  his  office  in  the  High  School  Build- 
ing, Fresno.  California,  before  five  (5) 
p.  m.  on  April  eighth.  Nineteen  Hundred 
Twenty. 

A  certified  check  equal  to  ten  per 
cent  of  the  total  amount  of  bid  submit- 
ted,  must   accompany   the   proposal. 

No  bids  will  be  considered  unless  sub- 
mitted on  uniform  proposal  blank  pro- 
vided for  that  purpose. 

The  board  reserves  the  right  to  award 
any  branch  of  the  work,  either  as  a 
whole  for  all  buildings  of  the  group,  or 
as  a  whole  for  as  many  buildings  of  the 
group  as  may  be  built,  or  for  each  build- 
ing of  the  group,  separately. 

The  board  further  reserves  the  rigli* 
to  reject  any  or  all  bids. 

All  bids  must  be  sealed  and  name  of 
bidder  and  branch  of  work  must  be 
marked  on  outside  of  envelone. 

BOARD  OF  EDUCATION, 
Fresno  City  High  .Tchcol   District. 
J.    R.    Fontaine,    Secretary. 


NOTICE  TO   CONTRACTOR*. 


SEALED  BIDS  will  be  rc-eived  by 
W.  F.  McClure.  State  Engineer.  Forum 
Building.  Sacramento.  California,  up  to 
and  including  12  M.,  Taeaday,  April  13, 
1020,  said  bids  to  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  complete  furnishing 
and  irstalling  of  Two  Gearless  Trac- 
tion Passenger  Elevators  in  the  San 
Francisco  Sta'e  Building,  Civic  Center. 
San  Francisco,  California,  in  accor- 
dance with  the  plans  and  specifications 
therefor,  copies  of  which  specifications 
may  be  obtained  on  application  to  the 
State  D':parfment  of  Engii:eering.  Sac- 
ramento. California;  full  detailed  plans 
of  this  building  may  be  seen  at  the  of- 
fices of  Bliss  and  Faville.  Architects. 
Balboa  Building,  San  Francisco,  Cali- 
fornia 

Said  bids  must  be  submitted  on  form" 
furnished  by  "he  State  Department  of 
Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

(SIGNEU)  W.  F.  McCLURE. 

State  Engineer. 


PROPOS.\I,S. 


OFFICE  OF  THE  BO.ARD  OF  PUBLIC 
Works  of  the  City  and  County  of  San 
Francisco.  March   27.  1920. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  P.  M..  and  3  o'clock  P.  M..  on 
\Vednesany,  the  7tli  day  of  .4prll,  1020, 
for  the  construction  of  a  School  to  be 
erected  on  the  north  side  of  Harrison 
ftreet  between  Tenth  and  Eleventh  Sts. 

Progressive  payments  will  be  made. 

Said  "work  must  be  done  in  accord- 
■ance  with  the  specifications  or  plans 
and  specifications  therefor  on  file  in 
the  ofllce  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made,  and 
must  be  commenced  ^\*ithin  five  (5) 
calendar  davs  and  completed  within 
three  hundred  and  thirty  (330)  calen- 
dar days  from  the  date  of  the  contract 
to  be  made  and  entered  into  therefor. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$27,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  Order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nishe.i  gratuitously  upon  application  at 
the  office  of  the  Bureau  of  .\rchitecture. 
Room  265  City  Hall,  and  all  proposals 
mu.st  be  made  upon  such  forms. 

The  Board  of  Public  Works  reserves 
the    right   to    reject    any   and    all    bids. 

By  order  of  the  Board  of  Public 
Works.  W.   J.  FITZGERALD. 

Acting  Secretary. 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thavsring 

No  leaking 

No  headaches 

Calilornia  Trojan  Powder  Company 
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Engineering 


INews" 


The    Laraeii      (oiiKtruvtlon      Reports, 

Issued  every  business  day  of  the  year. 
Is  invaluable  as  the  basis  for  your 
salesman's  daily  work,  furnishing  each 
morning  a  complete  report  of  the 
previous  day's  news  developments.  It 
contains  reports  gathered  from  all 
sections  of  the  Pacific  Coast,  covering 
new  work  projected,  bids  wanted  and 
contracts  awarded  for  buildings, 
streets  and  highways,  sewers,  bridges, 
etc.;  building  permits  and  general  in- 
formation  affecting  construction   work. 


I,.     A.     LARSEN,     Publinher. 
P.  FARRELl.,  ManuKlnRT  Editor 
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KXOIIVEERIIVG    DIVISION,    AIR    SER- 
VICE, INSTALLS  NEW  TEST 
FURNACE  AT  SHELBY 

The  Material  Section,  Engineering 
Division,  Air  Service,  is  supervising  a 
test  of  the  Government  furnace  at 
Shelby,  Ohio.  This  furnace  was  in- 
stalled during  the  war  for  the  pur- 
pose of  heat  treating  steel  tubing  in 
quantities  for  airplane  construction, 
but  was  not  completed  until  very  re- 
cently. It  is  now  completed  and  un- 
dergoing a  series  of  tests  to  determine 
the  feasibility  of  producing  heat-  treat- 
ing steel  seamless  tubing  of  very 
high  tensile  strength  and  elastic 
limit,  to  particularly  meet  Air  Service 
Specification  for  axle  tubing. 

The  furnace,  located  at  the  plant  of 
the  Ohio  Seamless  Tube  Company  is  7 
feet  In  diameter  and  22  feet  deep,  elec- 
trically heated  and  automoaically  con- 
trolled so  as  to  give  constant  tem- 
perature within  very  narrow  limits. 
The  tubing  Is  lowered  into  the  fur- 
nace, which  is  sunken  so  that  the  top 
of  the  furnace  is  level  with  the  floor, 
in  a  steel  container,  (capacity  of  1,- 
152  ft.  of  2"  tubing)  by  means  of  a 
crane.  On  reaching  the  required  heat 
the  container  with  its  cargo  is  hoisted 
out  of  the  furnace,  transported  over 
the  quenching  tank  where  the  bottom 
of  the  container  is  opened  and  the  steel 
tubing,  at  the  quenching  temperature, 
Is  allowed  to  drop  into  the  oil   bath. 

The  tempering  operation  is  conduct- 
ed In  a  similar  manner,  except  that 
the  maximum  temperature  of  the  tub- 
ing in  the  furnace  is,  of  course,  lower 
than  it  was  for  the  quenching  opera- 
tion. These  temperatures  run  approxi- 
mately 1400O  to  ISOOo  P.  ,  for  the 
quenching  operation  and  400o  to  lOOOo 
for  the  tempering  operation,  depending 
on  the  quality  of  steel  used,  etc. 

This  furnace  will  be  used  principal- 
ly for  the  heat-treating  of  allow  steel 
tubing  with  special  reference  to  the 
tubing  used  In  axles.  Up  to  the  pre- 
sent time  no  axle  tubing  has  been 
produced  in  quantities  which  will 
meet  the  requirements  of  Specification 
No.  10,229  calling  for  200.000  lbs.  ten- 
sile strength  with  five  per  cent  elon- 
gation  in    two   inches. 


UNLOCKING    THE     GREAT    LAKES 


To  appreciate  the  probable  impor- 
tance of  a  deep  waterway  from  the 
great  lakes  to  the  sea  it  is  necessary 
to  have  some  idea  of  the  phenomenal 
growth  of  commerce  on  the  great 
lakes.  In  1850  the  entire  volume  of 
freight    on    the    great    lakes   amounted 


to  about  25,000  tons,  carried  by  a 
handful  of  small-draft  vessels.  In 
1916  there  were  37,852  passages  of 
vessels  through  the  Detroit  river, 
with  a  registered  tonnage  of  ovet 
76,000.000.  carrying  100,000,000  tons  of 
freight  of  an  estimated  value  or 
something  over  $1,000,000,000.  .  These 
totals  were  slightly  reduced  in  1917 
and  1918.  owing  to  causes  arising  out 
of  the  war,  but  th<-re  are  already  In- 
dications that  they  will  be  greatly  ex- 
ceeded within  the  next  few  years. 
What  proportion  of  this  enormous 
traffic,  many  times  greater  than  that 
annually  passing  through  the  Suez 
canal,  would  find  its  way  to  and  from 
the  seaboard  by  way  of  the  St.  Law 
rence  is  a  moot  point  on  which  there 
are  very  wide  difference  of  opinion. 
But  as  a  large  percentage  of  botf) 
eastbound  and  westbound  traffic  is  at 
present  subject  to  transshipment  at 
Buffalo  and  other  ports  on  the  lower 
lakes,  there  would  seem  to  be  more 
than  sufficient  traffic  available  for  a 
route  that  would  enable  shipments  to 
be  made  without  breaking  bulk  to 
offset  the  cost  of  the  proposed  water- 
way.— The  Review. 


April    2nd,    1920 
Building  and   Engineersing  News, 

San   Francisco: 
rjentlemen: 

It  is  with  great  interest  that  I  read 
In  your  paper  the  initial  criticism  of 
Mr.  Cousins  relative  to  the  meetings 
of  the  San  Francisco  Chapter  of  the 
A.  A.  E.  This  interest  Is  particularly 
strong  for  two  reasons.  A  little  over  a 
year  ago  I  brought  up  the  matter,  at 
one  of  the  meetings,  of  having  a  regu- 
lar business  meeting — instead  of  the 
type  of  meetings  then  held.  Without 
wishing  to  criticize  any  one — the  meet- 
ings in  those  days  were  not  only  unin- 
teresting, but  were  not  even  well  at- 
tended and  this  at  a  time  when  our 
chapter  was  in  its  infancy.  Since  then 
I  may  state  that  not  only  have  I  re- 
versed my  opinion,  but  it  also  clearly 
shows    what    the    members   really   want. 

May  I  take  the  liberty  of  impressing 
upon  both  Mr.  Cousins  and  Mr.  Whip- 
ple the  fact  that  the  chapter  has  com- 
mittees for  almost  everything  (even 
including  publicity),  and  that  any- 
thing the  members  wish  to  bring  for- 
ward should  be  brought  to  the  atten- 
tion of  the  chairman  of  the  respective 
committee.  The  monthly  meeting 
should  not  be  used  for  a  discussion  of 
"wages  and  working  conditions."  and 
we  should  remember  that  the  A.  A.  E. 
stands   for   lots   more   than   merely    In- 


creasing salaries.  "Raising  the  ethics 
of  the  Engineering  Profession"  means 
lots  more  to  many  of  us  than  the  sal- 
ary question,  and  we  should  attempt  to 
educate  and  broaden  ourselves  by 
means  of  these  monthly  meetings. 

One  can  hardly  call  the  wish  to  com- 
mend our  President  or  who  ever  has 
been  responsible  for  the  program  of 
meetings  up  to  but  not  including  that 
of  April  1st.  I  most  heartily  agree  and 
concur  in  everything  Mr.  Wollner  says 
in  your  issue  of  March  31st.  After 
the  meeting  of  April  1st,  not  one.  but 
five  members  of  the  S.  .F.  Chapter  came 
to  me  and  told  me  that  should  another 
meeting — so-called  business  meeting — 
occur  like  the  one  just  held,  they 
would  not  attend.  It  is  needless  to 
speak  about  not  only  some  of  the  sub- 
jects brought  up  at  this  meeting,  but  I 
really  blush  to  think  that  engineers 
could  give  voice  to  some  of  the  argu- 
ments that  were  given. 

The  wonderful  Increnslngr  attend- 
ance that  has  taken  place  in  the  S.  F. 
Chapter  meetings  is  some  thing  which 
has  not  only  astounded  me,  but  last 
meeting  an  occasion  to  "broaden"  one- 
self and  consequently  I,  for  one,  and 
many  of  my  associates,  who  are  mem- 
bers of  the  chapter,  hope  to  have  the 
program  as  we  had  in  January,  Feb- 
ruary and  March  continued. 
Sincerely  yous, 

HERBERT  I.   BENJAMIN, 
1035-65   Market  St.,   S.  .F. 


Building   and   Engineering  News, 

San   Francisco,  Calif. 

Gentlemen:  Your  issue  of  March  17 
and  March  31st  contain  public  letters 
of  Mr.  Cousins  and  Mr.  Whipple,  who 
go  on  record  as  condemning  the  policy 
of  the  proceedure  of  meetings  held  by 
the  S.  F.  Chapter,  A.  A  E.  I  was  un- 
fortunate enough  to  attend  the  meet- 
ing held  April  1st.  and  trust  that  the 
two  writers  will  explain  what  was  ac- 
complished by  their  meeting  other 
than  a  sincere  disgust  by  most  of  the 
members  present.  I  cannot  commend 
highly  enough  the  programs  for  the 
three  meetings  which  they  condemn, 
and  trust,  that  in  the  remaining  eight 
meetings  for  1920.  that  not  another 
meeting  such  as  took  place  April  1st, 
will  occur.  As  for  the  important 
events  that  are  taking  place  both  writ- 
ers and  anyone  else  wishing  the  at- 
tention of  the  chapter,  could  Just  as 
well  take  up  the  matters  they  wish 
through  the  respective  committees 
without  exerting  themselves  with 
"soap-box"  oratory  at  the  expense  of 
the  one  meeting  a  month  of  the  chap^ 
ter.  L.   E.  JOHNSON 
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S.    F.    CHAPTER,    A.    A.    E. 


Report  of  BuNiness  Meetlne  of  Aprtl   1, 
lOSO. 


The  regular  business  meeting  of  the 
San  Francisco  Chapter  on  April  1st 
was  devoted  to  a  general  discussion 
by  the  members  on  matters  affecting 
the  policy  of  the  local  chapter.  Three 
distinct  topics  were  considered  as  fol- 
lows: 

(a)  Is  it  to  be  the  established  prac- 
tice to  rush  through  resolutions  of  ap- 
proval or  disapproval  of  matters  com- 
ing before  the  chapter  for  endorse- 
ment? 

(b)  The  advisability  of  amending 
the  constitution  to  permit  section 
chairmen  to  be  ex-officio  members  of 
the   Executive   Board? 

(c)  The  continuance  of  the  practice 
of  devoting  a  portion  of  each  evening 
to  hearing  a  lecture  on  subjects  some- 
what foreign  to  the  purpose  of  our  or- 
ganization when  there  are  a  great 
many  local  problems,  requiring  dis- 
cussion and  the  formulation  of  individ- 
ual and  collective  opinions,  being  neg- 
lected by  us,  and  which  we  are  In  duty 
bound  to  consider  as  engineers  and  as 
citizens. 

The  reading  of  the  minutes  of  the 
previous  meeting,  reports  of  commit- 
tees and  other  procedures  usually  fol- 
lowed at  a  regular  meeting  were  dis- 
pensed with  and  the  decks  were  cleared 
for  a  forensic  encounter  between  the 
opposing  elements.  The  queer  result 
of  all  of  the  discussion  was  that  no 
motions  were  passed  on  the  direct  is- 
sues presented.  An  observer  would 
have  noted  that  most  of  the  members 
favored  more  deliberate  action  on  im- 
portant resolutions,  and  were  not  In 
sympathy  with  the  factions  of  the  body 
in  hurriedly  passing  the  recent  Hetch 
Hetchy  resolution  without  giving 
more  careful  consideration  to  the  in- 
terpretation which  might  be  given  the 
resolution  by  the  general  public.  It 
was  explained  that  the  resolution  did 
not  refer  to  the  original  project,  but 
did  endorse  Mr.  O'Shaughnessy  and 
urged  the  municipal  authorities  to 
drive  on  and  complete  the  project 
which  the  people  had  endorsed  at  a 
previous  election.  The  question  as  to 
whether  the  original  wiater  project 
was  or  was  not  a  good  thing  for  the 
city  was  not  under  discussion,  but 
only  whether  the  will  of  the  people 
should  be  thwarted  by  certain  Super- 
visors taking  advantage  of  a  techni- 
cality to  wreck  the  entire  project  or  at 
least  embarrass  the  city  financially.  It 
is  improbable  that  resolutions  in  the 
future  will  have  such  easy  sledding, 
and  this  will  be  good  for  the  associa- 
tion in  more  ways  than  one. 

The  vote  had  been  cast  on  the  con- 
stitutional amendment,  so  only  a  post 
mortem  could  he  held.  With  one  ex- 
ception all  speakers  were  against  the 
amendment,  and  it  is  probable  that  a 
new    amendment    will    be    passed    soon 


to  restore  the  constitution  to  its  orig- 
inal form.  It  was  pointed  out  that 
sections  were  formed  primarily  to  en- 
able engineers  in  the  employ  of  a  con- 
cern to  present  group  requests  for  im- 
provements in  their  compensation 
schedule  and  working  conditions,  util- 
izing the  chapter  as  a  strong  factor  jn 
moulding  the  opinion  of  the  public  and 
in  negotiating  for  the  ends  desired; 
but  that  sections  have  no  broad  func- 
tions like  the  chapter  and  need  have 
no  direct  voice  on  the  executive  com- 
mittee. It  was  also  brought  out  that 
additional  sections  are  forming  now 
and  soon  the  executive  committee 
would  be  dominated  by  section  lead- 
ers, thus  giving  an  undue  weight 
to  the  members  of  the  sections. 
One  member  implied  that  it  was  de- 
sirable to  have  the  sections  advised 
by  the  president  of  the  section  on  the 
activities  of  the  chapter,  and  that  the 
section  head  would  be  in  a  better  po- 
sition by  being  on  the  executive  com- 
mittee. Another  member  preferred  to 
have  the  section  members  attend  the 
chapter  meetings  and  see  what  is  going 
on  rather  than  send  a  delegate.  All  in 
all  the  amendment  was  not  popular 
last  meeting  night,  although  it  may  or 
may  not  have  actually  passed. 

Aside  from  the  president  and  one 
member  none  cared  to  defend  the  prac- 
tice of  devoting  a  share  of  each  busi- 
ness meeting  to  hearing  speeches  on 
subjects  somewhat  foreign  to  engi- 
neering economics  and  engineering  so- 
cial service.  Most  speakers  at  the  last 
stormy  session  indicated  a  desire  to 
have  important  local  and  national 
questions  debated,  and  resolutions  of 
action  or  endorsement  taken  after  a 
full  discussion.  They  felt  that  the 
citizens  of  this  community  will  be  glad 
to  have  our  collective  advice  on  engi- 
neering matters  acecting  the  welfare 
of  this  community.  The  giving  of  this 
advice  will  react  favorably  on  all  en- 
gineers. Their  value  to  society  will 
be  recognized  and  certainly  the  re- 
wards to  the  engineers  will  be  in- 
creased. Our  society  can  take  the 
lead  and  soon  the  engineering  profes- 
sion will  flock  to  our  colors  when  they 
know  we  are  doing  real  constructive 
work  tor  the  profession  and  the  com- 
munity. All  speakers  stated  that  while 
they  enjoyed  immensely  the  previous 
lectures,  they  feared  we  were  losing 
more  as  an  association  than  we  were 
gaining   as    individuals. 

One  resolution — to  have  our  chapter 
go  strong  on  record  against  the  prac- 
tice of  young  engineer  employees 
working  at  night  for  the  consulting 
engineer's  clients  at  reduced  fees — 
was  referred  to  the  ethics  and  com- 
pensation committee  for  report  and 
recommendation. 

Another  resolution,  to  have  the  ex- 
ecutive committee  put  topics  for  dis- 
cussion before  the  house  each  meeting 
was  referred  to  the  latter  for  action. 

The  program  committee  reported 
that  the  first  Thursday  in  May  the 
chapter  will   give  a   dance   in   Berkeley 


and   all   will   be   notified   in   time   to  at- 
tend. 

The  executive  committee  will  con- 
sider the  advisability  of  staging  a  non- 
partisan political  meeting  to  be  ad- 
dressed by  speakers  favoring  the  va- 
rious candidates  for  President  of  the 
United   States. 

A  committee  was  appointed  to  con- 
sider the  formation  of  sections  of  state 
and   local   civil   service  employees. 

V.   D.   COUSIN'S. 


OLTR  APRIL  MEETING. 


A  very  successful  and  Instructive 
meeting  was  held  on  the  first  of  April 
by  the  S.  F.  Chapter.  The  meeting 
must  be  called  successful  because  It 
had  more  than  a  good  attendance,  and 
the  opportunity  given  to  the  members 
to  get  on  their  own  feet  and  talk  on 
the  matters  that  were  nearest  and 
dearest  to  their  heart.  It  also  proved 
successful  in  this  respect,  that  mem- 
bers who  did  not  talk,  after  the  meet- 
ing was  over  expressed  themselves  to 
the  effect  that  it  was  the  kind  of  meet- 
ing they  liked  to  attend  and  listen  to 
their  own  fellow  engineers  vent  their 
own  opinion  and  discuss  their  own 
problems. 

The  meeting  was  instructive  in  that 
it  showed  that  not  ten  per  cent  of  the 
engineers  know  how  to  conduct  a  dis- 
cussion or  dispose  of  a  problem  out- 
side of  their  own  particular  field.  The 
meeting  showed  clearly  that  the  engi- 
neer needs  a  whole  lot  of  meetings  of 
this  kind,  that  he  may  develop  all  his 
latent  faculties  and  capacities  for  con- 
ducting a  meeting  and  discuss  the  eco- 
nomic problems  of  the  day  with  both 
profit  to  himself  and  his  profession  and 
lasting  benefit  to  the  public  at  large, 
and  his  own  community  in  particular. 
— Editor. 


XEWS    FROM    XATIOXAL    HEAD. 
ai^ARTBRS. 


The  American  Association  of  Engi- 
gineers  had  14,620  members  and  4,820 
applications  pending  on   March   24. 


The  American  Associatioii  of  Engi- 
neers has  granted  a  chapter  charter  at 
I.ong   Beach.   California. 


As  a  result  of  the  representations  of 
the  American  Association  of  Engineers 
before  the  Interstate  Commerce  Com- 
mission hearing  on  March  15  and  16. 
regarding  the  classification  of  profes- 
sional engineers  in  railroad  service 
with  reference  to  representation  on  the 
Railroad  Labor  Board,  provided  by  the 
Transportation  Act,  the  Commission 
has  conceded  the  justness  of  the  claims 
made  by  the  association  and  has  de- 
clared that  professional  engineers  in 
railroad  service  below  the  grade  of 
chief  engineer,  engineer  of  mainte- 
nance of  way  and  division  engineer, 
and  "other  engineers  who  are  not  vest- 
(Continucd   on   Page   24) 
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BUILDING. 


APABTMEirr  HOUSES. 

Completing  Plans. 

APARTMENTS  Cost.  $125,000 

SACARMENTO,    Cal.— N    Street    facing 

State  Capitol  Park,  80x160. 
Pour-story  apartment  house   (60  apts.) 
Owner — Q.   Wlllard  Miller  and  Howard 

Diehl. 
Architect — Jens   C.      Petersen.     Peoples 

Savings  Bank  Bldg..  Sacramento. 
Segregated   figures    will   be   taken    in 
about  60  days. 


Contract  Awarded. 

STORES   &   APARTMENTS   Cost,    $ 

SOUTH  SAN  FRANCISCO.  San  Mateo 
Co.,  Cal.  SE  Maple  and  Grand 
Avenues. 

Two-story  brick  (2)  stores  and  apart- 
ments, 50x100. 

Owner — E.  C.  Peck  Invfestment  Co.,  So. 
San  Francisco,  Cal. 

Architect — None. 

Contractor — R.  C.  Stickle,  South  San 
Francisco,  Cal. 


Contract  Awarded. 

APARTMENTS  Cost,    $35,000 

BAKERSFIELD,    Kern    Co.,    Cal.      27th 

and  Chester  Streets. 
Two-story  concrete  apartments. 
Owner — P.    G.   Fulton   &    wife,   Bakers- 

fleld. 
Architect — Not  Given. 
Contractor — C.    D.    Brown,    1660    P    St.. 

Bakersfleld. 


Contract  Awarded 

APARTMENTS  Coat,  $104,000 

SAN    FRANCISCO.      Geary    Street    bet. 

16th  and  17th  Avenues. 
Six  two-story  and  basement  frame  and 

plaster    apartment    houses,    4    apts. 

In  each  building  of  4  and  5  rooms. 
Owner — A.   Haase,   431   Folsom   St..  San 

Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bids.. 

San  Francisco. 
Contractor — Meyer   Bros.,    262S    Anza. 


Completing  Plans.  Segregated  Figures 
to  be  Taken  in  Two  Weeks. 

APARTMENTS  Cost,   $65,000 

OAKLAND,  Alameda  Co.,  Cal.  14th  and 
Webster  Streets. 

Four-story  brick  apartment  house  (20 
2-room  apts.) 

Owner — Mr.    Auzerais. 

Architect — Maury  I.  Diggs.  Union  Sav- 
ings Bank  Bldg.,  Oakland. 


Completing  plans.   To  be  Done  by  Days 

Work. 
ALTERATIONS  Cost,   $10,000 

SAN  FRANCISCO.     Larkin   Street  near 

California  Street. 
Alter    three-story      frame      apartment 

house    (alter    exterior    and    Interior 

and   Install   heating  system). 
•Owner — Mr.  Berg. 


Architects — O'Brien     Bros.,     240     Mont- 
gomery St..  San  Francisco. 
Work  will  be  started  within  a  week. 


Plans  Ready  for  Figures. 
APARTMENTS  Cost,    $40,000 

SAN  FRANCISCO.     California  St.   near 

Gough  St. 
Three-story    and    basement   frame    and 
plaster    apartment    house     (6    and    7 

room  apts.  with  3  bathrooms  each.) 
Owner — California  Investment  Co.,   593 

Market  St.,  San  Francisco. 
Architect- — E.   J.      Osborn.    821      Phelan 

Bldg..  San  Francisco. 

BANKS 

Sub-Contracts  A'warded. 
BANK    BUILDING  Cost,    $72,000 

SANTA  ROSA.  Sonoma  Co.,  Cal. 
One-story  reinforced  concrete  and  terra 

cotta  bank  building. 
Owner — Savings   Bank    of   Santa   Rosa, 

4th  and'Exchange  Sts.,  Santa  Rosa. 
Archltect.s — Reed      &    Corlett,    Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
Contractor — Chas.     W.      Heyer  Jr..     504 

Wells  Fargo  Bldg..  San  Francisco. 
Mr.   Heyer  Jr..  has  awarded   the  fol- 
lowing sub-contracts. 
Architectural    Terra   Cottn    to   N.   Clark 

&   Son.    116  Natoma  St.,   San  Fran- 
cisco. 
Roof  Tile   to   Gladding.     McBean      Co.. 

Crocker  Bldg..   San   Francisco. 
Interior  Cabinet  Work  to  Corlett  Plan- 
ing Mill.  Santa  Rosa. 
Marble  Work  to  Ray  Cook  Marble  Co.. 

40th  and  Grove  Sts..  Oakland. 
Tile  to  Rigney  Tile  Co.,  2148  Telegraph 

Ave..  Oakland. 
Belnforplng  Steel  to  Badt  &  Falk.  New 

Call  Bldg.,  San  Francisco. 
Electric  Work    to   Clark    C.   Van   Fleet. 

642  4th  St..  Santa  Rosa. 
Patntlne    to    J.    Turgeon,    470    20th    St.. 

Oakland. 
Plastering,  plumbing  and  steel  metal 
work  to  be  awarded  in  a  few  days. 


Figures  to  be  Called  For  in  About  Six 
Weeks. 

BANK  Cost.    $70,000 

REDDING.   Shasta  Co.,  Cal. 

Two-story  Class  "C"  bank.   50x76. 

Owner — The  Northern  California  Na- 
tional Bank,  Redding. 

Architect— M.  G.  West  Co..  385  Market 
St..    San  Friincisco. 


Ready  For  Figures  in  About  a  Week. 

Alterations  Cost,   $100,000 

MODESTO.  Stanislaus  Co..  Cal.  SE 
Tenth   and   "I"   Streets. 

Extensive  alterations  to  three-story 
brick  bank  and  office  building,  re- 
model interior  of  oflices.  install 
new  banking  quarters  in  first  floor. 

Owner — The  Modesto  Bank,  1001  "I"  St.. 
Modesto. 

Architect — H.  H.  Winner,  Nevada  Bank 
Bldg.,  San  Francisco. 


BONDS. 


CHINO,  San  Bernardino  Co.,  Cal. — 
Bonds  have  been  voted  for  the  erection 
of  three  new  school  buildings  at  Chino. 
Withey  &  Davis.  3215  West  Sixth  St., 
are  the  architects.  There  will  be  a  new 
auditorium  and  additions  at  the  high 
school  to  cost  $71,000;  a  new  grammar 
school  at  the  George  Jr.  Republic  to 
cost  $47,000:  and  a  new  gymnasium  and 
pool  to  cost  $31,000. 


PARADISE.  Butte  Co.,  Cal.— Bids  re- 
ceived by  the  Directors  of  the  Paradise 
Irrigation  District  for  the  purchase  of 
the  $140,000  bond  issue  have  been  re- 
jected and  new  bids  will  be  called  for. 


IMPERIAL.  Imperial  Co..  Cal.— 
Bonds  to  amount  of  $75,000  for  resur- 
facing improved  streets,  and  $45,000  for 
paving  certain  streets  will  be  sold  by 
the  City  Trustees  on  April   14. 


ALAMEDA.  Alameda  Co..  Cal. — Steps 
are  being  taken  by  the  City  Council  to 
call  an  election  to  decide  the  question 
of  issuing  and  selling  bonds  of  $130,000 
with  which  to  finance  the  rehabilitation 
of  the  north  side  sewer  built  30  years 
ago.     C.  E.  Hewes  Is  City  Manager. 


ONTARIO.  San  Bernardino  Co.,  Cal — 
The  $35,000  bond  issue  for  improved 
fire  protection  carried  at  the  special 
election. 


EMPIRE.  Stanislaus  Co.,  Cal. — Bonds 
of  $63,000  have  been  voted  In  the  Em- 
pire School  District  to  finance  con- 
struction of  a  new  grammar  school 
building. 


HUNTINGTON  PARK,  Orange  Co.. 
Cal. — An  election  will  be  held  April  16 
to  vote  on  issuing  $200,000  bonds  for 
additions  and  improvements  to  the  high 
school.  Hanford  D.  Turner.  Mrs.  Anna 
C.  Geek,  Tim  Hartnett.  Ralph  L.  Ray 
and  Carl  S.  Hornaday.  Trustees. 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— The  Long  Beach  Chamber  of  Com- 
merce will  ask  all  civic  organizations 
to  join  in  a  movement  to  submit  a  bond 
issue  to  raise  about  $400,000  to  buy  a 
site  and  $600,000  to  erect  a  building  as 
a  war  memorial.  The  proposed  build- 
ing would  contain  an  auditorium  and 
quarters  for  the  several  civic  bodies  of 
the   city. 


TWO  ROCK  SCHOOL  DISTRICT,  So- 
noma Co..  Cal. — The  election  held  in 
the  Two  Rock  School  District  to  decide 
the  question  of  issuing  bonds  of  $28,- 
000  with  which  to  finance  construction 
of  a  new  school  building  failed  to 
carry. 

Plans  were  to  be  prepared  by  Archi- 
tect Ernest  L.  Norberg,  Bankers'  In- 
vestment Bldg..   San   Francisco. 
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SAN  JUAN,  San  Benito  Co..  Cal.— 
Bonds  with  which  to  finance  the  con- 
Btruction  of  sewer  improvements  were 
voted  at  a  recent  election. 


CALISTOGA.  Napa  Co..  Cal. — Bonds 
of  t66,000  have  been  voted  to  finance 
construction  of  a  new  high  school 
building:. 

TRACT.  San  Joaquin  Co..  Cal. — April 
12th  i.s  the  date  set  by  the  City  Coun- 
cil. Geo.  L.  Frerichs,  Clerk,  to  decide 
the  question  of  issuing:  and  selling 
bonds  of  $15,000  with  which  to  pur- 
chase and  install  an  electrolier  system 
in  portions  of  Central  avenue.  Sixth 
and  Eleventh  streets  and  the  City  park. 


Plana   Being    Prepared. 

CHURCH  Cost.    $80,000 

SOUTH    SAN    FRANCISCO,    San    Mateo 

County. 
Class  "C"  brick  and  frame  church  with 

bell  tower. 
Owner — St.   Paul's  Methodist  Episcopal 

Church,  Daniel  W.  Stevens.  Pastor. 
Architect — Carl  Werner.  Humboldt   Bk. 

Bldg..  San  Francisco. 


MODESTO,  Stanislaus  Co.,  Cal. — The 
City  Council  has  sold  the  $289,000  bond 
issue  to  finance  various  municipal  Im- 
provements, including  street.s.  sewers. 
etc. 


ONTARIO.  San  Bernardino  Co.,  Cal. — 
A  bond  issue  of  $275,000  has  been 
re6ommended  by  citizens  at  a  mass 
meeting  for  additions  and  Improve- 
ments to  Chaffey  Union  High  School  at 
Ontario.  Ed  C.  Hardwood  is  president 
of  the  high  school  boar-i.  Merton  E. 
Hill   is  principal. 


LONG  BEACH,  Lon  Angeles  Co.,  Cal. 
— John  D.  Seerie,  Commissioner  of 
Public  Works,  announces  he  will  ask 
the  City  Commission  to  call  an  election 
In  June  to  vote  on  issuing  $500.(00 
bonds    for  a   storm   drain   system. 


TUCSON.  Ariz. — The  city  will  vote 
on  issuing  $140,000  bonds  for  improve- 
ments to  the  water  system,  including 
the  removal  of  the  standpipe  to  the 
north  side  installation  of  booster 
pumps  and  for  laying  new  mains  and 
installing   fire    hydrants. 


MADERA,  Madeia  Co.,  Cal.— Bonds 
for  the  erection  of  a  new  grammar 
school  building  in  the  eastern  section 
of  the  city  were  voted  at  a  recent 
election. 

Preliminary  plans  for  the  structure, 
prepared  by  Architect  Thos.  B.  Wise- 
man of  Bakersfield,  have  been  ap- 
proved by  the  School  Board. 

CHTJRl'HKS. 

Plans  Being  Figured. 

CHURCH  Cost,    $ 

BAKERSFIELD,  Kern  Co..  Cal. 
Two-story  and  basement  brick  church, 
owner — Cherbro       Memorial        M.       E. 

Church. 
Architect — Arthur  G.  Lindley.  Hollings- 
worth  Bldg.,  Los  Angeles. 

Plans  may  be  obtained  from  J.  H. 
Thornberg,    942   Baker   St.,   Bakersfield. 

Brick  will  be  furnished  to  contractor. 


Contract  Awarded.  Contractor's  to  Take 

Sub-Figures  Next  Week. 
CHURCH.  Cost,  $30,000 

OAKLAND,    Alameda    Co..    Cal.      Tenth 

and  Bruch  Streets. 
One-story  reinforced  concrete  church. 
Owner — Greek  Church. 
Architect — Clay  N.  Burrell.  1st  Savings 

Bank  Bldg.,  Oakland. 
Contractor — Palmer    &    Petersen,    Mo- 

nadnock  Bldg.,  San  Francisco. 


Contractor — Dan  Blosser,  3212  El  Motile 
St.,   Fresno. 


Sketches    Prepared. 

CHURCH  Cost,    $ 

BAKERSFIELD,  Kern  Co.,  Cal. 

Rebuild     brick    church     (destroyed    by 
fire). 

Owner — First  Presbyterian  Church  (Dr. 
Willis  G.  White.  Pastor). 

Architect — John  Galen  Howard.  1st  Na- 
tional  Bank  Bldg.,   San  Francisco. 
E.   K.   Martin   of  Bakersfield  has  also 

prepared  sketches. 


Plans  to  be  Prepared. 

CHURCH  Cost,  $ 

SAN   FRANCISCO.      Bush    and    Steiner. 

Fireproof  church. 

Owner — Roman    Catholic       Archbishop. 

(St.   Dominic's  Parish). 
Architect — Not  Selected. 


Plans   Being    Prepared. 

CHURCH  Cost,    $50,000 

STOCKTON.  San  Joaquin  Co.,  Cal. 

Fireproof  church. 

Owner — First    Presbyterian    Church    of 

Stockton. 
Architects — Davis-Heller-Pearce        Co.. 

Belding   Bldg..    Stockton. 


Working   Drawings   Being   Prepared. 

CHURCH  Cost,    $ 

MONROVIA,  Los  Angeles  Co.,  Cal.     NE 

Myrtle    Ave.    and    White    Oak    St. 
Brick   church. 

Owner — Monrovia  Presbyterian  Church 
Architect— H.    M.    Patterson,    325    O.    T. 

Johnson   Bldg.,  Los  Angeles. 

FACTORIES     AND     WABEHeUSEs! 

Contract     Awarded     on     a     Percentage 
Basis.     To  Take  Sub-Figures. 

CANNERY  Cost,  $61,000 

OAKLAND,   Alameda   Co.,   Cal.     E-llth 
St.  and  29th  Avenue. 

One-story  reinforced  concrete  cannery, 
100x300. 

Owner — H.  G.   Prince  &  Co.,  Premises. 

Architect— Maury  1.   Diggs,   U.   S.    Sav- 
ings Bank  Bldg.,  Oakland. 

Contractor — Palmer     &     Peterson,  Mo- 
nadnock  Bldg..  San  Francisco. 
The  contractors  will  take  sub-flgures 

next  week. 


Contract  Awarded. 

FACTORY.  Cost,  $20,000 

OAKLAND.  Alameda  Co..  Cal.     NW  26th 

and  Adeline  St. 
One-story   reinforced   concrete     factory 

building   110x106%. 
Owner— Baird-Bailhache  Co.,  478  Sutter 

St..   San   Francisco. 
Architect  and  Contractor — F.  A.  Muller, 

Syndicate  Bldg.,  Oakland. 
Mr.  Muller  is  taking  preliminary  sub- 
figures. 


Contract  Awarded. 

CLEANING   PLANT  Cost,    $25,000 

FRESNO.  Fresno  Co..  Cal.  SW  'Voor- 
man    and    Broadway. 

Three-story  reinforced  concrete  clean- 
ing  plant. 

Owner — Blxler  Vapor  Dry  Cleaning  Co.. 
1237  1  St.,  Fresno. 


Plans  Being  Prepared. 

FACTORY  Cost,   $65,000 

SAN    FRANCISCO.         20th    Street      Bet. 

Shotwell  and  Folsom. 
One   or   two-story      brick     or   concrete 

factory   building. 
Owner— National  Radio  Company. 
Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg..  San  Francisco. 
NOTE: — Only  preliminary  plans  have 
been    prepared   and    the    type    of    con- 
struction  has   not  been   decided. 


Contract  Awarded. 

FACTORY  Cost.   $27,500 

SAN  FRANCISCO.     NE  Brady  and  Otis 

Streets. 
Two-story  concrete  factory. 
Owner — Grace  Perego.  109  Montgomery 

St..  San  Francisco. 
Contractor — J.   G.   Klncannon.   619  Lar- 

kin  St.,  San  Francisco. 


Plans  Being  Prepared. 

WAREHOUSE  Cost,  $40,000 

SAN  FRANCISCO.  Sixteenth  St.  and 
San  Bruno  Avenue. 

Two-story  reinforced  concrete  ware- 
house, 88x100. 

Owner — Lick  School. 

Lessee — Simmons  Bed  Co. 

Architect — Wm.  C.  Hays,  1st  National 
Bank  Bldg..  San  Francisco. 


Plans  Being  Prepared. 

BUILDING  Cost,    $125,000 

SAN    FRANCISCO.         W    Second    from 

Federal  Street  to  South  Park. 

Four   or   five-story   reinforced   concrete 

building. 
Owner — Federal   Rubber   Co.,    1239   Van 

Ness  Ave.,  San  Francisco. 
Architect — Architectural        Department 

of  Owner.  Cudahy.  "Wisconsin. 
A    San    Francisco    architect    will ,  be 
selected    to    take    charge    of    the    con- 
struction, etc. 


Sub-Figures  Being  Taken. 

MILL    &    WAREHOUSE     Cost,    $100,000 

SAN    FRANCISCO.      SW    Seventh    ^nd 

Hubbell  Streets. 
Four-story     reinforced     concrete     rice 

mill   and  warehouse. 
Owner — Natoma    Rice    Milling    Co.,    82 

Natoma  St.,  San  Franclsao. 
Engineer  &  Contractor — J.  H.  H]ul,  860 

Monadnock  Bldg..  San  Francisco. 


Plans  Prepared. 

ALTERATIONS  Cost.   $6,000 

SAN    FRANCISCO.        SW      Clark      and 
Davis  Streets. 

Alter   building    (remove   partitions,    re- 
inforcing floors,   etc.) 

Owner — Micheletti   Estate. 

Architect— P.      Righetti.      668       Phelan 
Bldg.,  San  Francisco. 
NOTE: — It    has      not      been      decided 

whether    work    will    be    done    by    dayi 

labor  or  contract. 

FLATS.  t 


Contract  Awarded. 

FLATS  Cost.  $18,000 

SAN    FRANCISCO.        NW    Folsom    am 

Twenty-sixth  Streets. 
Two-story   and     basement     frame      (i. 

flats. 
Owner — Anna  C.  Mohr,  2984  Folsom  St. 

San   Francisco. 
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Architects — Mat      O'Brien     and      E.    H. 
.   Hlldebrand.   Associate,   68  Post  St., 

San  Francisco. 
Contractor — Munster  &  Bornholdt,  170« 

Broderick  St.,  San  Francisco. 

GABA6ES. 

Contract    Awarded. 

GARAGE  Cost,    J36,000 

MODESTO,  Stanislaus  Co.,  Cal.     9th  St. 

bet.  K  and  L  Streets. 
One-story    reinforced    concrete    garage. 

150x140. 
Owner — C.  C.  Parks.  Modesto,  Cal. 
Architect.s  &  Contractor — Davis.  Heller 

&  Pierce,  Belding  Bldg..  Stockton. 


GOyEB>ME?fT  T>  OBK  &  SUPPLIES. 

SAN  DIEGO.  Cal. — Thos.  Haverty  Co., 
Eighth  St.  and  Maple  Ave.,  Los  An- 
geles, was  awarded  the  contract  at 
$189,650  by  the  Government  for  con- 
structing steam  and  electrical  dis- 
tributing systems  and  power  plant 
equipment  for  the  marine  base  at  San 
Diego. 


Contract   Awarded. 

GARAGE  Cost,   % 

OAKLAND.  Alameda  Co.,  Cal.     SE  23rd 

and  Broadway. 
One-story  brick  garage. 
Owner — Walter  Leiraert  Co. 
Architect — Reed     &     Corlett,      Oakland 

•'    Bank   of  Savings  Bldg.,   Oakland. 
Contractor — F.     A.     MuUer,     Syndicate 
Bldg.,   Oakland. 
Mr.  MuUer  is  taking  preliminary  sub- 
flgures. 


To  Take  Figures     for  Electric     Work, 

Plumbing  and  gas  radiators. 

SHOP    BLDG.  Cost,    $ 

SAN      FRANCISCO.        S   Geary      160   W 

Larkin. 
One-story  brick  shop  building. 
Owner — Leo  J.  Devlin. 
Architect — Leo  J.  Devlin.  Pacific  Bldg., 

San  Francisco. 
Contractor — Fennell     &     Chisholm.   180 

.Jessie  St.,   San   Francisco. 
Mr.    Devlin    will      take    figures      next 
week  for  electrical  work,  plumbing  and 


Owner  to  Take  Sub-Figures. 

GARAGE  Cost,    i 

HAYWARD,  Alameda  Co..  Cal.     Castro 

Valley  near  Hayward. 
One-story  brick  public  garage. 
Owner — R.  F.  Bucknam.  329  Castro  St.. 

Hayward. 
Architects — Sidney   B.   and  Noble  New- 

som.   Nevada  Bk.   Bldg..   San  Pian- 

cisco. 


Awarded 


Bids    in       Contracts      tc 
Shortly. 

REPAIR   SHOP  Cost.   $20,000 

SAN   FRANCISCO.      SE    Van    Ness   Ave. 
and  Olive  Street. 

One-story  and  basement  brick  auto  re- 
pair shop  and  store. 

Owner — Bothin  Real  Estate  Co. 

Architect — John    A.   Ettler.    604    Mission 
St.,  San  Francisco. 


SEATTLE,  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission,  422  Bell  Street  Terminal. 
Seattle,  up  to  11  a.  m..  April  26,  for 
furnishing  and  delivering  the  follow- 
ing materials  on  pier,  Seattle,  under 
Circular  No.  416:  Explosives,  blasting 
caps,  fuse,  leading  wire,  gasoline  and 
kerosene. 


building  No.  53.  at  the  Marine  Reser- 
vation,   navy  yard.   Marc   Island. 

No  bids  were  received  by  the  Bureau 
of  Yards  and  Docks,  Navy  Department, 
at   Washington,  D.   C. 

Schultz  Construction  Co..  46  Kearny 
St..  San  Francisco.  $62,240;  100  days. 
Alternate  (1)  deduct  $1,100;  (2)  deduct 
$100. 

Alfred  H.  Vogt.  San  Francisco.  $72,- 
837;  100  days.  Alternate  (1)  deduct 
$2,800:  <2)  deduct.  $2,000. 

Lange  &  Bergstrom.  San  Francisco. 
$78,000:  100  days.  Alternate  (1)  $2,300 
(2)    $1,768. 

The  Federal  Electric  Co.  submitted 
a  hid  at  $7,337  for  electric  work  only, 
which  will  not  be  considered. 


WASHINGTON.  D.  C. — The  Bureau  of 
Yards  and  Docks.  Navy  Department, 
Washington,  D.  C.  has  awarded  a  con- 
tract to  Lange  &  Bergstrom.  Sharon 
Bldg..  San  Francisco.  and  TImken 
Bldg..  San  Diego,  for  the  erection  of  2 
kite  balloon  and  3  seaplane  hangars  at 
the  San  Diego  Marine  Base,  under 
Specification  No.  4087,  the  bid  being 
$115,327;  time  for  completion,  180  days. 


Plans  Being  Prepared. 

GARAGE       Cost.   $50,000  approximately 

SAN  FRANCISCO.     O'Farrell  Street. 

Three-story  reinforced  concrete  ga- 
rage (frame  to  be  strong  enough 
for  two  additional  stories)  2  eleva- 
tors. 

Owner — Withheld. 

Architect — Paul  F.  Demartinl,  2123 
Powell  St..  San  Francisco. 


WASHINGTON.  D.  C. — Up  to  April 
28th  bids  will  be  received  by  the 
Bureau  of  Yards  and  Docks.  Navy  De- 
partment, under  Specification  No.  4048 
for  torpedo  and  war-head  storage  at 
Keyport,  Washington,  estimated  cost. 
$67,000. 

Crane  Co..  Washington.  D.  C.  is  a 
prospective  bidder  for  this  work. 


AVASHINGTON.  D.  C— Plans  for  a 
quartermasters'  storehouse  at  the  San 
Diego  Marine  Base  are  being  prepared 
by  the  Bureau  of  Yards  and  Docks. 
Navy  Department.  Washington,  D.  C. 
and  a  call  for  bids  will  be  issued  on 
completion  of  plans. 

The  structure  Is  provided  for  under 
Specification   No.   4157. 


Plans  Being   Prepared. 

SHOP  Cost.    $ 

OAKLAND.    Alameda    Co..    Cal.      Near 

Hotel  Oakland. 
One-story  brick  shop,   20x80. 
Owner — Withheld. 
Architect — Chas.   W.      McCall.     Central 

Bank  Bldg..  Oakland. 


SEATTLE.  Wash. — Up  to  11  A.  M.. 
April  10th.  bids  will  be  received  by  the 
Alaskan  Engineering  Commission.  422 
Bell  Street  Terminal.  Seattle,  for  fur- 
nishing and  delivering  under  Circular 
No.  417  the  following  materials: 

Universal  joints  for  Sterling  engine: 
shot  guns:  fire  brick  and  cement;  boiler 
tubes;  boat  spikes,  nuts  and  rivets;  fiue 
plugs;  unions;  chasers  for  Pratt  S 
Whitney  dies;  reemers;  carborundum 
wheels;  snow  shovels;  angle  bars: 
hinges,  locks  and  hooks;  wire  cloth; 
locomotive  safety  valves;  and  gaso- 
line motor  car. 


WASHINGTON.  D.  C. — Vhe  following 
bid  was  received  by  the  Supervising 
Architect,  Treasuray  Department, 
Washington,  D.  C.  on  Maich  22nd.  for 
construction  of  two  concrete  tanks  at 
the  U.  S.  Quarantine  Station,  Port 
Townsend,  Washington: 

Olympic  Pile  Driving  Co.,  Port 
Townsend,  Wash.,  $17,500;  time  for 
completion.  120  days. 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department.  W^ashing- 
ton.  D.  C.  for  furnishing  and  deliver- 
ing the  following  materials,  the  time 
of  opening  bids  is  noted  at  end  of  each 
paragraph. 

Schedule  5838.  for  Mare  Island.  16.000 
gallons  alcohol,   opening  of  April    6. 

Schedule  5839.  for  Mare  Island.  110.- 
000  feet  teak,  opening  of  Api  il  20. 

Schedule  5851.  for  Mare  Island,  wire 
rope  towing  hawsers,  opening  of  April 
1«. 

Schedule  5852.  for  eastern  and  west- 
ern yards,  cotton  cleaning  rags,  open- 
ing of  April  16. 

Schedule  5856.  for  eastern  and  west- 
ern yards,  torsion  meters.  metallic 
faced  paper  and  German  silver  indi- 
cating  points,   opening  of  April   20. 

Schedule  5868.  for  Puget  Sound.  2.500 
feet  paper  insulated  cable  and  1.000 
feet  incandescent  lamp  cord,  opening  of 
April  20. 

For  further  information  address  the 
bureau  of  supplier  ind  accounts,  Navy 
Department.  Wasli'ngton.  D.  C. 

MARE  ISLAND.  Cal. — The  following 
bids  were  received  on  March  31st  by 
the  Public  Works  orTice  at  Mare  Island 
for  i-eniodeliiig-  thf   two-story  barracks 


Plans  Being  Prepared. 

ADDITION  Cost,    $ 

MARE  ISLAND,  Cal. 

Two-story    addition    to    frame    building 

(Marine  Quarters). 
Owner — U.    S.    Government. 
Architect — Public    Works    Dept.,    Mare 

Island. 

HALLS  AKP  SOCIBTT  BFTLPBrgsT 

HOLLY^WOOD,  Los  Angeles  Co..  Cal. 
— Weston  Bros..  434  Douglas  Bldg.. 
Los  Angeles,  have  prepared  preliminary 
plans  for  an  auditorium  and  club  house 
to  be  erected  for  Hollywood  Post  of  the 
American  Legion.  The  skethces  pro- 
vide for  a  general  auditorium  for  large 
gatherings,  club  rooms  and  dormi- 
tories. The  campaign  for  raising  funds 
is  now  in  progress,  under  the  direction 
of  H.  G.  Ferguson.  commander  of 
Hollywood  Post.  - 


Plans   Being  Prepared. 

MASONIC  TEMPLE  Cost,  $25,000  to 
$35,000. 

SAN  FRANCISCO.  West  Portal  Park 
(mouth  of  Twin  Peaks  Tunnel). 

Two-story  brick  or  reinforced  con- 
crete store  and  Masonic  temple 
building. 

Owner — Fernando  Nelson  &  Sons. 

Lessee — Mt.  Davidson  Blue  Lodge  of 
Masons  (H.  J.  Brunnier.  Master.) 

.\rrhitect — Chas.  F  Sirolhoff.  2276  15th 
St..  San  Francisco. 
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HOTELS. 


Contract  Awarded.  Sub-Figures  to  be 
Taken  Shortly. 

HOTEI,.    ETC.  Cost,    $72,000 

FRESNO.  Fresno  Co.,  Cal.  F  and  Tu- 
lare Streets. 

Two-story  and  basement  brick  (4) 
stores  and  hotel  building.  90x112. 

Owner — Fon  Kee. 

Architect — Chas.  E.  J.  Rogers,  Phelan 
Bldg..   San   Francisco. 

Contractor — Larsen-Sampson  Company. 
Crocker  Elder..  San  Francisco. 


Preliminary   Plans   Prepared. 

HOTEL  Cost.   $1,500,000 

LONG  BEACH.     Los  Angeles     Co..  Cal. 

East  Ocean  Blvd.  and  Marine  Way. 
Ten-story  Class  "A"   hotel. 
Owner — Fred  B.  Dunn. 
Architect — Hugh    Davies.    Marine   Bank 

Bldg..  Long  Beach.  Cal. 


Contract   Awarded. 

HOTEL.  ETC.  Cost.   138.000 

LODI.  San  Joaquin  Co.,  Cal. 
Two-story  brick  hotel,   store  and  ofBce 

building. 
Owner — J.    P.   Gilbeau. 
Architects — Losekann  &  Clowdsley,  308 

Elks'  Bldg..  Stockton. 
Contractor — Cary  Eros..  Lodi. 


Contract    Awarded 

HOTEL  Cost.   $64,873 

STOCKTON.      San     Joaquin      Co.,      Cal. 

Lafayette  and  Center  Streets. 
Four-story  brick  hotel  building. 
Owner — W.  S.  Hickman.  425  E-Rose  St., 

Stockton. 
Architects — Losekann       &       Clowdsley, 

Elks'  Bldg.,  Stockton. 
Contractor — Morrison      &    Vickroy.    127 

E-South  St.,  Stockton. 


Preliminary   Plans    Being   Prepared. 

HOTEL.    ETC.  Cost.    $ 

EUREKA.  Humboldt  Co..  Cal.  Fourth 
and   E  Streets. 

Six-story  and  basement  brick  or  con- 
crete   hotel    and   stores.    150x110. 

Owner — Building  Corporation  now  be- 
ing formed. 

Lessee — Travelers'  Hotel.  Sacramento. 
J.    L.    Flanagan    of    Travelers'    Hotel. 

Sacramento,   is  interested. 


SAN  FRANCISCO.— Carlo  Matraia. 
1252  Bush  Street,  has  purchased  the 
southwest  corner  of  Mason  street  and 
DIkeman  place  upon  which  he  plans  to 
erect  a  three-story  concrete  hotel 
building. 

POWER  PLANTS. 

LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Until  3  p.  m.,  April  16.  bids  will  be 
received  by  Board  of  Public  Service. 
Knickerbocker  Bldg..  for  hydraulic 
equipment,  electric  generators,  trans- 
formers, auxiliary  electric  equipment 
and  appurtenances  in  accordance  ■with 
Spec.  P-223.  This  equipment  is  for 
the  proposed  San  Fernando  power 
plant  and  the  Franklin  Canyon  plant. 
The  estimated  cost  of  equipment  for 
the  former,  including  freight,  is- $180.- 
000.  and  for  the  latter.  $60,000. 


SAN  DIEGO.  Cal. — The  City  Council 
Is  considering  a  proposition  presented 
by  City  Manager   of  Operations  W.    H. 


Judy  to  construct  a  power  station  for 
pumping  water  near  La  JoUa.  The 
Digsel  Engineer  Co.  lias  submitted  a 
plan   for  a  plant  to  cost  about   $52,000. 

PUBLIC   BUILDIHQB 

Plans  Being  Figured,  Bids  Close  Apr. 
12.  8  P.  M. 

BAND  STAND.  ETC.  Cost,  $ 

RENO.  Nevada.     Powning  Park. 

Rand  stand  and  comfort  station. 

Owner — City  of  Reno.  J.  E.  Sullivan. 
City  Clerk. 

Architect — F.  J.  DeLongchamps.  Ga- 
zette Bldg..  Reno.  Nevada. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — Two 
bids  received  by  the  County  Super- 
visors for  a  cold  storage  plant  at  the 
County  Farm  have  been  rejected  and 
new  bids  will  be  called  for  in  the  near 
future.     Bids  submitted  were: 

C.  B.  Roberts.  $5,078.18  and  the  Cycle 
Iron  Works.  $4,000. 

W.  W.  Felt  Jr.  is  County  Clerk. 


FRESNO.  Fresno  Co.,  Cal. — Follow- 
ing bids  received  by  the  Fresno  City 
Council.  Chas.  Dillon.  Clerk,  for  the 
construction  of  tw^o  reinforced  concrete 
comfort  stations  In  the  Courthouse 
Park  have  been  taken  under  advise- 
ment: 

General    Conlraot. 

Paulson    &    Stange $17,622 

Plnnibins. 

Barrett  &  Hicks $6,319 

Newman    &   Co 6,690 

Plumbing    (Snbstltnte    Llat) 
N.    Johnson $5,765 

Plans  were  prepared  by  Architects 
Swartz  &  Ryland.  Rowell  Bldg.,  Fresno. 


FRESNO,  Fresno  Co..  Cal. — Bids  re- 
ceived by  the  Fresno  County  Super- 
visors for  two  concrete  comfort  stations 
in  the  Court  House  Park  have  been  re- 
jected, the  low  bid  being  $4,000  in  ex- 
cess of  the  amount  available  for  con- 
struction. 

Plans  were  prepared  by  Architects 
Swartz  &  Ryland.  Rowell  Bldg..  Fresno. 


OAKLAND.  Cal. — The  1920-21  budget 
will  provide  sufHcient  funds  for  the 
erection  of  a  large  comfort  station  at 
Fourteenth  street  and  San  Pablo  ave- 
nue on  the  City  Hall  plaza,  for  which 
plans  are  being  prepared. 

L.  W.  Cummings  is  City  Clerk. 

RESIDENCES. 

Plans  Being  Prepared.     To  be  Done  by 

Day  Work. 
BUNGALOWS        Cost,    $6,000    to    $8,000 

each. 
SAN  FRANCISCO.     Westwood  Park. 
Eight    one-story      frame    and      plaster 

bungalows  (5  and  6  rooms  each). 
Owner — Nelson     Bros..     1375     Plymouth 

Ave.,  San  Francisco. 
Architect — Chas.  F.  Strothoff,  2276  15th 

St.,  San  Francisco. 


Sub-Figures    Being    Taken    by    Owners. 
BUNGALOWS  Cost.    $8,000   each 

SAN   FRANCISCO.      Westwood    Park. 
Five    one-story      frame      and      plaster 

bungalows    (6    rooms   each), 
owner— Wilson   &   Benson,    1783   Waller 

St.,  San   Francisco. 


Architect — Chas.  F.  Strothoff,  2276  15th 
St.,  San  Francisco. 
NOTE: — Construction  will  be  started 
immediately  on  one  bungalow  on 
Northwood  Drive,  Plans  will  be  com- 
pleted shortly  for  the  other  four.  Work 
will  be  done  by  day  labor  and  sub-con- 
tracts. 


Plans    Being    Figured. 

HOTEL   BUNGALOWS  Cost,   $ 

LOS  ANGELES.,  Cal.     Wilshire  Blvd. 
Four    one    and    two-story    frame    hotel 

bungalows. 
Owner — Ambassador  Hotel  Co. 
Architect — Myron       Hunt,       1107       Hi- 
bernian Bldg.,  Los  Angeles. 
Bids  will  be  taken  at  the  same  time 
for  the  construction  of  a  large  amount 
of  walks  and  pergolas. 


$- 


Figures  to  be  Called  for  Shortly. 
RESIDENCE  Cost, 

KING  CITY.  Monterey  Co..  Cal. 
Frame   and   plaster  residence. 
Owner — A.  J.  Zabala.  King  City. 
Architect— W.    H.    Weeks.    75    Post    St.. 
San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE.      Cost.    $12,000    to    $14,000 

HEALDSBURG.  Sonoma  Co..  Cal. 

One-story  and  basement  and  plaster 
residence  and  garage  with  aero- 
plane deck.  6  rooms  (living  room, 
19x26.) 

Owner — Mr.    Sherriffs.    Healdsburgh. 

Architect — Miss  Ida  McCain.  318  Kear- 
ny St..  San  Francisco. 


Cost.  $- 


Plans  Being  Prepared. 
BUNGALOWS 
RENO.  Nevada. 

Six  one-story  frame  bungalows. 
Owner — J.  E.  Smith  et  al,  Reno,  Nev. 
Architect — Miss  Ida  McCain,  318  Kear- 
ny St.,  San  Francisco. 
Miss  McCain  has  been  selected  as  ar- 
chitect by  the  firm  Mr.  Smith  repre- 
sents, which  is  opening  a  tract  like 
Westwood  Park  and  plans  to  erect  a 
large   number  of  bungalows. 


Contracts  Awarded. 

RESIDENCE  Cost,    $58,500   approxi- 

mately. 

BURLINGAME.   San  Mateo  Co..  Cal. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner — E.  B.  Breeden. 

Architects — Bakewell  &  Brown,  251 
Kearny  St.,  San  Francisco. 

General  Contract  to  Chas.  Stockholm 
&  son,  Monadnock  Bldg..  San  Fran- 
cisco,  for   $43,288. 

Electric  \%'ork  to  Joseph  M.  Carlson. 
175  Jessie  St..  San  Francisco.  $3902. 

.Sheet  Metal  Work,  Forderer  Cornice 
Works.  269  Potrero  Ave..  San  Fran- 
cisco. $825. 

Plumbing;,  Frederick  W.  Snook.  596 
Clay  St..  San  Francisco.  $7394. 

Tile  Rooflng,  Gladding.  McBean  &  Co.. 
Crocker  Bldg..  San  Francisco.  $1980 

GlaElns,  W.  P.  Fuller  &  Co..  Beale  and 
Mission    Sts..    San    Francisco.    $1,175. 


Plans  Being  Figured. 

RESIDENCE  Cost.     $12,000 

SAN  FRANCISCO.  St.  Francis  Wood. 
Two-story  frame  residence  (7  rooms). 
Owner— Clyde  N.  Beal.     London     Paris 

National    Bk    Bldg..   San    Francisco. 
Architect — H.    H.    Gutterson.     278     Post 

St.,   San  Francisco. 


Wednesday,      April       7,       1920 


Contract  Awarded. 

BUNGALOWS  Cost,    $5,500   each 

EASTON.   San   Mateo  Co.,  Cal. 

Ten  one-story  frame  bungalows  (5  and 
6  rooms). 

Owner— California  Home  BIdg.  &  Loan 
Company. 

Architect — Chas.  E.  J.  Rogers.  Phelan 
Bldg-.,  San  Francisco. 

Contractor — W.  C.  Duncan  &  Co.,  Shar- 
on Bldg.,  San  Francisco. 


BUILDING   AND   ENGINEERING   NEWS 

Purchased     by    Con- 


Cost. 


;i;6,880 
,      Cal. 


Contract  Awarded. 

RESIDENCE 

SAN      LEANDRO.      Alameda 
Cherry  Acres. 

One-story   frame   residence    (6    rooms). 

Owner — J.    Leppla. 

Architects — Sidney  B.  and  Noble  New- 
some,  Nevada  Bk.  Bldg..  San  Fran- 
cisco. 

Contractor — A.  S.  Faria,  2229  Wash- 
ington St..  San  Leandro. 


Plans  Being  Prepared. 

RESIDENCE  Cost.  $16,000 

SAN  FRANCISCO.  Terba  Buena  Ave. 
St.  Francis  Wood. 

One  and  one-half-story  frame  resi- 
dence (8  rooms  and  2  bathrooms). 

Owner — Dr.  Sliarpe. 

Architect — H.  E.  Gutterson.  278  Post 
St.,  San   Francisco. 


Low   Bidder.      Bids   Under  Advisement. 
RESIDENCE  Cost,    $12,000 

THORNTON,  San  Joaquin  Co.,  Cal. 
One-story    hollow    tile    residence    with 

clay  tile  roof. 
Owner — Horton    Kile,    Thornton. 
Architects — Loeskann        &      Clowdsley. 

308  Elks'  Bldg..  Stockton. 
Low   Bidder — O.   E.   Schroeder,  Lodl. 


Ready  For  Figures  Next  Week. 
RESIDENCE  Cost,   $8,000 

PIEDMONT,  Alameda  Co.,  Cal. 
Two-story   frame   residence    (6   rooms). 
Owner — Harold  Haven. 
Architect — .lohn   H.   Thomas,      1st     Na- 
tional Bank  Bldg.,  Berkeley. 


Preliminary  Sketches  Being  PrepareO. 

RESIDENCE  Cost,  $50,000  approxi- 

mately. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  The 
Alameda. 

Two-story  and  basement  frame  and 
plaster   residence. 

Owner — Wm.  J.  Leet,  Bank  of  San  Jose 
Bldg.,   San    Jose. 

Architect— C.  A.  Tantau.  251  Kearny 
,  St.,  San   Francisco. 


Cost,  $ 

Near       Mission 


Plans    Being    Prepared. 
FARM  HOUSE,  ETC. 
ALAMED.V     COUNTY. 

San  Jose. 
Two-story  frame  farm  house  and  group 

of  farm  buildings. 
Owner — J.  A.  Bunting. 
Architect — E.   W.   Cannon.  Central     Bk. 

Bldg.,  Oakland. 

Being  Done  by  Day  Labor. 

RESIDENCE  Cost,   $ 

HATWARD,   Alameda   Co.,   Cal.      Castro 

Valley  near  Hayward. 
One-story  frame  and  plaster   reside. ice 

(Mission  court  style)   8   rooms. 
Owner — R.  F.  Bucknam,  329  Castro  St., 

Hayward. 
.\rchitects— Sidney    B    and    Noble   Niw- 

Som.    Nev.ada      Bank      Bldg.      ,San 

Francisco. 


Materials     Being 

tractor. 

DWELLINGS  Cost,  $ 

COLUSA,   Colusa  Co.,   Cal.     Bridge   St. 
Three    one-story    and    basement    frame 

dwellings   (1   5-room  and   2  4-room 

dwellings). 
Owner^ — E.      Clement    and      B.      Baum. 

Colusa,  Cal. 
Architect — None. 
Contractor — H.  H.  Braunton,  Colusa. 


Plans  Being  Prepared. 

RESIDENCE  Cost.   $16,000 

SAN   FRANCISCO.     St.   Francis  Blvd. 

Two-story  frame  and  plaster  residence 
(9  rooms  and  3  bathrooms,  sepa- 
rate garage). 

Owner — Dr.  Wallace  Smith,  Stanford 
Court  Apartments. 

Architect — H.  H.  Gutterson,  278  Post 
St.,  San  Franesico. 


Cost,  $45,000 


Plans   Being   Prepared. 

RESIDENCE 

PASADENA,    Cal.      San    Rafael   Avenue 

W  of  Arroyo  Seco. 
Hollow   tile   residence. 
Owner — Edw.  F.  Sharp. 
Architects — Mar.<!(on    &    Van    Pelt.    600 


Chamber 
Pasadena. 


of       Commerce       Bldg.. 


Plans  Prepared. 

ADDITION  Cost,    $4,000 

SAN  FRANCISCO.     No.  1675  Sutter  St. 

Add  to  residence  (add  breakfast  room, 
sun  porch   and  terrazzo  steps). 

Owner — Chas.  Happenbeck.  821  Leav- 
enworth St.,   San  Francisco. 

Architects — M.  O'Brien  and  E.  H.  Hilde- 
brand  Associated.  68  Post  St.,  San 
Francisco. 


Contract    Awarded 

RESIDENCE  Cost.  $40,000 

LOS  ANGELES.  Cal.  Fourth  Street 
and  Rossmore  Avenue. 

Two-story  and  basement  brick  resi- 
dence (13  rooms  and  4  bathrooms). 

Owner — D.  M.  Baker  of  the  Pacific 
Mutual  Life  Insurance  Co. 

Architect  &  Contractor— Arthur  R. 
Kelly.  1201  Van  Nuys  Bldg..  Los 
Angeles. 


Ready  for  Figures  in  a  Week. 

RESIDENCE  Cost.    $50,000 

SAN  FRANCISCO.      Sea  Cliff. 

Two-story  and  basement  frame  resi- 
dence (11  rooms  and  quarters  for 
4  servants,   ball   room,   24x45). 

Owner — H.   C.    Use. 

Architect — D.    J.    Patterson.    46    Kearny 
St..   San    Francisco. 
NOTE: — There      will      be      a      formal 

Italian  garden  as  an  entrance,  of  terra 

cotta  or  cement. 


SCHOOLS. 

Plans   Being   Figured.      Blus  Close  Apr. 

15th,   1:30  P.  M. 

SCHOOL  Cost.    $ 

PERSHING,  Kern   Co..  Cal. 

One-story   concrete   and    frame   school. 

Owner — Pershing     School    District.       J. 

W.   Holland,    Clerk. 
Architect — Thos.    B.    Wiseman,    Morgan 

Bldg.,  Bakersfleld,  Cal. 
Certified     check     of    10%    payable     to 
Clerk  of  District  must  accompany  each 
bid. 


Plans   Being   Prepared. 

SCHOOL  Cost,    $ 

MONTEBELLO,  Los  Angeles  Co.,  Cal. 
Hollow  tile   school   (14   classrooms  and 

an   auditorium). 
Owner — Montebello  School  District. 
Architects — Jeffery     &     SchaeCter,     1106 

Kerckhoff   Bldg.,   Los   Angeles. 


Bids  Rejected.     Plans  to  be  Revised. 

SCHOOL  Cost.    $ 

TRACY.    San      Joaquin      Co..   Cal.      SW 

Central   Ave.   and   Eleventh   St. 
One-story    reinforced    concrete     gram- 
mar school. 
Owner — Tracy  Grammar     School     Dis- 
trict.     J.    H.      Von    Sosten.      Clerk, 
Tracy,  Cal. 
Architect' — W.  J.  Wright.  Bank  of  Italy 
Bldg.,    Stockton,   Cal. 
NOTE: — The  following  bids  were  ra- 
ceived   on   April    1st,   all    bids   were   re- 
.lected    as    being      above      the      amount 
available   and    plans   were   ordered    re- 
vised: 

General    Contrnct. 
Totten    &    Trewhitt.    Stockton  ...  $52,525 

Ubels    &    Bantell,    Ripon 57,128 

L.    B.    Perry,   Concord 48,600 

Heating 

Carl    T.    Doell,    Oakland $3,322.00 

Stockton    Plumbing    &    Supply 

Co.,    Stockton     2,270.00 


Kiernan  &  O'Brien.  S.  F. .  . . 
J.  B.  Hawley.  Sacramento.. 
E.  L.  Gnekow.  Stockton.... 
Thos.   Kennedy.  Martinez... 


3,917.00 
3,152.20 
3,208.00 
2.690.00 


General  Contract  Awarded. 

SCHOOL    BLDGS.  Cost.    $136,367 

FOWLER,  Fresno  Co.,  Cal. 

Hollow   tile   high   school   buildings. 

Owner — Fowler  Union  High  School 
District. 

Architects — Allison  &  Allison.  Hi- 
bernian Bldg.,  Los  Angeles. 

Contractor — E.  B.  Etherton,  Monad- 
nock  Bldg..  San  Francisco. 


San  Francisco. — The  Board  of  Public 
Works  has  requested  the  Supervisors  to 
pass  an  ordinance  authorizing  the  call- 
ing of  bids  for  the  construction  of  the 
Jefferson   School   building. 


Working    Drawings    Being    Prepared. 

.ADDITION  Cost.   $100,000 

SAN  FRANCISCO.  Jackson  and  Hyde 
Streets     (Spring    Valley    School). 

Three-story  class  "B"  reinforced  con- 
crete  addition   to   school. 

Owner — City  and  County  of  San  Fran- 
cisco. 

.Architect — August  G.  Headman.  Cal! 
Bldg.,    San    Francisco. 


BAKERSFIELD,  Kern  Co.,  Cal.— The 
City  Board  of  Education  has  commis- 
sioned Architects  Charles  H.  Biggar 
and  Thos.  B.  Wiseman,  both  of  Bak- 
ersfleld, to  prepare  plans  and  speciflca.- 
tions  for  improvements  under  the  $300,- 
000    school    bond    issue.    ' 

The  plans  include  a  new  Lincoln 
School  building,  additions  to  the  Jef- 
ferson School,  addition  of  two  rooms  at 
the  Fremont,  addition  of  one  room  at 
the  Hawthorne  and  construction  of  a 
kindergarten  at  the  Williams  School.  A 
manual  arts  building  and  warehouse 
will  be  built  at  the  Emerson  and  a 
heating  plant  installed  at  the  Fratth- 
lin. 


8  BUILDING   AND    ENGINEERING    NEWS        Wednesday,     aphi     7.     i»2o 

FOWLER,  Fresno  Co. — The  following  Plans  Being  Prepared.     Bonds  Voted.  Working  Drawings  Being  Prepared. 

bids   were    received   Marcli   30th   by   the  SCHOOL                                      Cost,    185,000  GYMNASIUM                          Cost,    $176,000 

Board  of  Trustees  of  the  Fowler  Union  REDLANDS,  San  Bernardino   Co.,  Cal.  BERKELEY.  Alameda  Co.,  Cal.     Block 

High     School     District     for       the       con-  Two-story    reinforced    concrete     inter-                Bounded     by    Grove,    Milvla,    Ban- 

struction  of  the  new  high  school  build-  mediate  school  building.                                       croft  and  Channlng  Way. 

ings    from    plans    prepared    by    Archl-    .   Owner — Redlands  High  School  District.  Hollow    tile    and      reinforced      concrete 

tects    Allison      &      Allison,      Hibernian  Architect — Edwin    Bergstrom,    Citizens'                gymnasium  building. 

Building.    Los    Angeles.  National  Bank  BIdg.,  Los  Angeles.  Owner — City  of  Berkeley. 

Bids    were    taken    under    advisement.  Architect— Wm.    C.    Hays.    Ist    National 

Contract    No.    1— For   the   excavating,  SACRAMENTO,        Cal. —  Edgar        A.                Bank  P.Idg.,  San  Francisco. 

concrete,    masonry,    terra      cotta.      iron  Mathews  of     San  Francisco     has     been                                       

and   carpenter    work,    etc.  selected  by  the  Board   of  Education   to 

E.     E.    Etherton,    Monadnock      Bldg..  prepare    the     plans    and     specifications  Segregated    Figures    to  be    Taken   Next 

San  Francisco,  $136,367.  for    the      new    high      school      buildings.                 Week. 

Anton    Johnson,    Kingsburg.    $136,700.  supervise    the    work    and    let    all    con-  FRATERNITY    HOUSE        Coat.    t40,0«l> 

J.  Dawson,  Los  Angeles.  $143,769.  tracts   under   the   segregated   bids   plan  BERKELEY.   Alameda   Co..  Cal.      Pled- 

Contracto  No.  2 — For  the  sheet  metal  ^^    jg   acne    In   Fresno.                                                   mont  Avenue  and  Channlng  Way. 

Work.   etc.  This  building  will  cost  about  $700. OdO.  Three-story   frame   and      plaster      Fra- 

Alleti   McLaughlin     $2,200  Tf,e  building  program  comprehends  the                ternlty  house. 

Contract  No.  3 — For  the  Tile  roofing.  erection  of  11   new  schools.  2  additions  Owner — Alpha  Delta  Phi. 

etc.  and    2    alterations    at    a    total    expendl-  Architect — Wm.    C.    Hays.    Ist    National 

E.   L.   Passmore    $6,000  ture  of  $2,600,000.                                                             Bank  Bldg.,  San  Francisco. 

United    Materials   Co.,    S.    F 6,000  

Fibrestone  &  Roofing  Co.,  S.  F.  .  .    5,758  FRESNO,       Fresno       Co.,       Cal.— The  contracts  Awarded 

Contract    No.   4 — For   the   composition  Fresno  Board   of  Education,  J.  A.  Fon-  ADDITIONS                              Cost.  $112,995 

roofing.  taine.    Secretary,      has      awarded    con-  modeSTO,  Stanislaus  Co.,  Cal.'    12th'.  U 

No   bids.  tracts  to  the  Fresno  Hardware  Co..  1247                nth  and  M  Streets 

Contract    -No.    5 — For    the    plastering.  "j"   gt.,   Fresno,   for  furnishing  and   in-  ,^.,,.1      .    „    ^    „i,«„.i^„.    .„    n.>^.-< 

„,,,.,„                             •■!■*  one  <^      ^  ■•                                          ....  Additions    and    alterations    to    Depart- 

J.    Greenbach,    S.    F $11,225  stalling     finish    hardware     m     the     fol-               mental  School 

A   Knowles,   S.   F 14,444  lo^^g    school    buildings:      John    Muir.  Qwner-Modesto  City  School  District. 

M.     Faxon     ^O.S)««  Longfellow,       Washington,        Arlington  ,.„ki.^„.      t„i,„     t     r>»„.xr.o..     aia    i»h 

Contract  No.  6-For  the  blackboards.  Heights.  Kirk  and  Jackson.                                       1     n^Jl      d         °°"°'^"'    "*    "'" 

Rucker-Fuller    CO..    S.    F $1,388.00  Kutner-Ooldstein   Co..   1801   Mariposa.  contra'ctor-McLeran         &        Petereon. 

E.  M.  Pierce l,460.uu  Fresno,    was   awarded   the  contract  for               tro»,„.   ni.^„     a,„   ii.„„^i»,^ 

C.  F.  Weber  Co., -S.  F 1,423.S0  similar    work    in    the    Webster    school.               Hearst  Bldg.  San^rancisco, 

Contract  No.  7 — For  the  painting,  etc.  The   contract    for  furnishing  and   de-  __            „      .'"      ''\      ^        '          .,      „ 

Wormell    &    Rawbaugh    $8,430  Hvering    2,000,000    No.    1    merchantable               „    ,             jin  •>49 

D  Zelinsky,   S.   F 7.455  common    brick   and    250,000    select    face               *  °   *^  °'          "j'„  _<ii..i 

I.    Kissel.   S.    F 9,565  brick   f.  o.  b.  building  site.  Fresno,  has  „   ,             1   „^,          iTif  ,ft,V    «.      «„ 

_     „     .,   ,                                                          fi  !;!;n  .                       J,    J    .-       .,.      e.  1.      1    -n        J    .  Hoffman    &    Rhlen,    1014    10th    St.,    Mo- 

E.   F.    Johnson    6.odU  been   awarded   by    the   School   Board   to                             Ji2<i7n 

Contract     No.     S— For       the       electric  ,i,e    Craycroft    Brick    Co..    Grifflth-Mc-                Ofsto.   »''=.='' ^- 

work.  etc.  Kenzie  Bldg..  Fresno.  „,  ,.  ^  ..  ti^r  -b-  io.k  at  /\»i, 
„  J.  .1..,  ,-.  o  tj.  IS  J1S  ™  t.ii  n._.  ,j  /.^  T,  11  T51J  ^-  H.  Graham,  1115  E-12th  St..  Oak- 
Federal    Elec.    Co..    S.    F $8,438  Trewhltt-Shields     Co.,     Rowell     Bldg.,                             $6  250 

Amer.    Elec.   Con.   Co 8,157  Fresno,     are     superintendents     of    con-                        '       '       ' 

Butte    Elec.    Co 8.643  struction    on    the   school    improvements. 

Fallare S.539  Contract  Awarded. 

Contract    No.    9-For    the      plumbing,  q^^LAND.    Cal.-MUl^      College      is  SCHOOL                                        Cost.    $7.14J 

gas  ""'"S'   ««;7""|'   ^'"L^^.^       „  .g.  preparing   to    erect    another   dormitory  DIXON.  Solano  Co..  Cal. 

Hately    &    Hately.    Sacramento.  ..  $7, o50  ■"     ^-         ^                                 _                         •"  nne-qtor»  frame  school 

„._„...                                9  BQs  building  also  many  other  improvements  une-siorj^  irame  scnooi. 

Thos.  Haverty.  L.  A 8.695  ^^^  ^^.^^  $2,000,000  is  being  raised.  It  Owner— Cur«y   School   District. 

J.    Hopom    ....          ^..•. _.  has  not  been  decided  whether  one  large  Architect— Not  Given. 

James    &    Drucker    S.    F ,.7uu  ^^^^^           ^^  ^                ^^  bungalows  built  Contractor— W.   Pritchard.    N-Main    St.. 

carl  Doell,  Oakland                    . .  ■  ■  •  J. " ^  ^^                                      ^^                                                jj„^,  Cal. 

Contract    No.    10 — For    the      program  

new  dormitory.  ^~~~^^ 

Standard    Elec.    Time    Co $2,500  Bakewell    &    Brown     231    Kearny   St.,            mqdeSTO.    Stanislaus   Co..    Cal.-The 

Contract    No.    11-For   the   hardware.  San  Francisco    were  the  architects  for                              ^^^^.^^^             ^^^     ^^^^^    ^^ 

„               ,,      ,              ,-■„      TK-ootin       to  i;7n  the  last  dormitory  building  which  was                              ,     ,       ..,   j     .      tt.    i.    o  v      • 

Fresno    Hardware    Co.,    Fresno.  .  .$,i. 570  .    ,      i,      .    .  Trustees    of    the    Modesto    High    School 

,,      T^          »i                                                 1  K{\<\  erected  about   two  years  ago.  ^.       .   ,    ,                  ,    ,  ,.               .           *  *i. 

M.     Burnett     3,500  District  for  a  sprinkling  system  at  the 

Barrett-Hicks  Co..  Fresno •  •    3.909  high  school  were  rejected  by  the  board 

Contract    No.    12 — Fpr      the      heating  sketches   Being  Prepared.  because  they  were  considered  too  high, 

and  ventilating.  SCHOOL                                       Cost.  $40,000  W.    F.    Hughes   bid    $2600    and   Hoffman 

Hately  &   Hately,   Sacramento. .  .$12,238  BERKELEY.    Alameda    Co..    Cal.      Sac-  *    Rhein   bid  $2085. 

Scott  Co..   S.    F 12,230  ramento   and   Rose  Streets    fJeffer-                                     

Thos.    Haverty.    L.    A 13.250  ^^^   School).                                                           PIEDMONT.      Alameda      Co..      Ca1.~ 

J.    E.    O'Mara,    S.    F 12,191       o^n^r City  of  Berkeley.  Bonds  of  $250,000  with  which  to  finance 

.T.    Hopom     14.460       Architect H.    H.    Gutterson.    278    Post  construction      of  a    new      high      school 

James  &  Drucker.  S.  F 12.380  g^     g^^  Francisco.  building   in    the   Piedmont  High   School 

Thos.  Kennedy.  Martinez 11,795  Supervising   Architect Wm.      C.    Hays.  District   were   voted    at   a    recent    elec- 

Carl  T.  Doell,  Oakland   12,602  ^^^  National  Bank  Bldg..  San  Fran-  tion. 

A    list    of    some    of    the    alternates    is  cisco.                                                                         An   architect  will  be   selected   within 

on  file  in   this  office.  the   next   few   weeks   to    prepare   plans 

Plans  Being  Figured      Bids  Close  April  W.    J.    Cooper    is    Superintendent    of 

10,  8  P.  M.  Schools. 

Plans  Being  Figured.     Bids  Close  Apr.  SCHOOL                                          Cost,   $ — —       " 

18.   1920.  DUNSMUIR.  Siskiyou  Co.,  Cal.  SCHOOL                Estimated  Cost.  $85,000 

STEAM  HEATING  PLANT      Cost.  $ Erection     (complete)     of     a     grammar  MAXWELL.  Colusa  Co..  Cal. 

CLOVIS.  Fresno  Co..  Cal.  school.  Concrete  or  hollow  tile  schooL 

For    Installation    and    completion    of    a  Owner— Dunsmuir       Grammar       School  Owner— Maxwell  High  School  District 

sleam  heating  plant  in  a  two-story  District.      Sue      P.    Cornish.      Clerk,                 Mrs.  W.  B.  Harden,  Clerk,  Maxwell, 

concrete  high  school.  Dunsmuir,   Cal.  Architects-Woollett     &  Lamb.     Hagel- 

Owner- Clovis  Union  High  School  Dis-  Architects-Woollett    &    Lamb.    Hagel-                stem  Bldg..  Sacramento. 

trlct      J    A.  Riggs.  Clerk.  Clovis.  stein  Bldg..   Sacramento.  Cal.                        NOTE— Bonds  of  $60,000  hare  already 

Architect— W.    H.    Weeks.    75    Post    St..  Certified   check      of   10%  payable      to  been  voted.     It  Is  now  Intended  to  "ect 

.'^an   Francisco.  Clerk  required.  a  structure  costing  $85,000  and  a  bon«|^ 

Certified    check   of    5%    payable    to    J.  Bids  will      be  opened     at   the     Weed  election    will      be   called      in    the      nean, 

A    Rigg.H    Clerk   of  District,  required.  Hotel.  Dunsmuir.                                                     future  to  secure  the  additional  fund,      "i 
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STOCKTON,  Ssn  Joaquin  Co.,  Cal.— 
The  Board  of  Education  has  appointed 
Davla-Heller  &  Pierce,  Architects  & 
Engineers,  Belding  Building-,  Stockton, 
to  supervise  the  construction  of  all  new 
buildings  and  additions  authorized 
under  the  recent  bond  issue.  The  firm 
will  receive  IH  per  cent  commission. 

The  bond  issue  provides  $1,275,000  for 
construction. 

ALHAMBRA.  Los  Angeles  Co.,  Cal.— 
Architects  Allison  &  Allison,  1405  Hi- 
bernian Bldg.,  have  been  commissioned 
to  prepare  plans  for  new  grade  schools 
and  new  high  school  building  to  be 
erected  at  Alhambra.  There  will  be  a 
two-room  addition  to  the  Ramona 
Acres  school  and  a  new  building  for 
the  west  side.  It  will  be  planned  for  a 
12-room  structure  of  which  eight  rooms 
win  be  erected  at  present.  These 
buildings  will  be  of  hollow  tile  con- 
struction. There  will  be  a  new  com- 
mercial building  for  the  high  school 
and  alterations  to  the  present  build- 
ings. The  commercial  building  will 
contain  twelve  rooms  and  will  be  of 
brick  construction.  An  election  will  be 
called  to  vote  bonds  In  the  sum  of 
$200,000  for  the  new  buildings. 


Cost.   120.000 
Cal. 


Plans  BelnB    Prepared. 

SCHOOL 

SALIDA,   Stanislaus   Co. 

Grammar  school. 

Owner — Salida  Grammar     School     Dls 

trict. 
Architects — Davis  -  Heller  -  Pearce     Co. 

Belding    Bldg..    Stockton. 


Bids  Close  April 
Cost.  $ 


Plans  Being  Figured. 

10th.    3   P.   M. 
SCHOOL 

KNOWLES.  Madera  Co..  Cal. 
Construction  of  school  building. 
Owner — Knowles   School    District.   Wm. 

D.   Gorman.   Clerk,  Knowles,  Cal. 
Architect — Henry     F.      Starbuck.      2550 
Merced  St..  Fresno.  Cal. 

Segregated     bids  will     be   taken      as 
follows: 

(1) — Entire  building. 

(2) — Lumber. 

(3)— Mill  work. 

(4) — Roofing. 

(5) — Plastering. 

(6) — Concrete  floors  a. id  walks. 

(7) — Carpenter  work. 

(8)— Painting. 


Plans  Being  Prepared. 

ADDITION  >_jst.  $75,000 

SEATTLE,  Wash.      Two   brick   addition 

wings  for  high  school. 
Owner— City  of  Seattle  (Edmonds  High 

School). 
Architects — Stephen.    Stephen    &    Brust. 

New  York  Block.  Seattle.  Wa?h. 


Plans  Being    Prepared. 

SCHOOL  Cost,   150,000 

CAMARILLO,  Ventura  Co..  Cal. 

Fireproof  school  (6  rooms  and  audi- 
torium). 

Owner — Pleasant  Valley  School  Dis- 
trict. 

Architect — Mott  M.  Marston.  535  I.  W. 
Hellman  Bldg.,  Los  Angeles. 


FRESNO,  Fresno  Co.,  Cal. — The 
Board  of  Education,  J.  R.  Fontaine. 
Secretary,  will  receive  bids  up  to  April 
26th,  5  P.  M..  for  furnishing  and  de- 
livering supplies,  materials,  apparatus, 
etc.,  to  be  used  In  the  city  schools. 


Plans  Being  Prepared. 
SCHOOL  Coat,    $150,000 

JEROME,   Arizona. 
Two-story  fireproof  high  school. 
Owner — Jerome   High   School  District. 
Architects — Lescher    &    KIbbey,    Phoe- 
nix,  Arizona. 
NOTE: — A  bond  election  will  be  callea. 


Plans  to  be  Revised. 

Sub-Contracts  Awarded. 

ADDITIONS  Cost,   $112,995 

MODESTO,    Stanislaus    Co..    Cal.      12th, 

L.  31th  and  M  streets. 
Additions    and    alterations     to     Depart- 
mental   School. 
Owner — Modesto  School  District. 
Architect — John    J.    Donovan,    414    nth 

St.,   Oakland. 
Contractor — McLeran  &  Peterson, 

Hearst  Bldg.,  San  Francisco. 

McLeran  &  Peterson  have  awarded 
the  following  sub-contracts: 

StruetBral    Steel    to      Schrader 
Works.   Inc..    1247   Harrison   St.   S 

Patent    Windows     to    Kawneer 
Co..    San    Francisco. 

Sheet  Metal  Work  to  Hoffman  & 
Rhien.    1014    IDth   St.,   Modesto. 

Ornamental  Iron  W^ork  to  Monarch 
Iron  Works.  943  Columbus  Ave.,  San 
Francisco. 

Gla«»  to  W.  P.  Fuller  Co..  Beale  and 
Mission  Sts..  San  Francisco. 

Palntlnsr  to  J.  P.  Dwan.  American  Na- 
tional Bank  Bldg..  San  Francisco. 

Blaokboards  to  C.  P.  Weber  Co..  985 
Market   St..   San   Francisco. 

Hardware  to  Baker,  Hamilton  &  Pa- 
cific Co..  700  7th  St..  San  Francisco. 


Iron 
F. 
Mfg., 


Sub-Contract   Awarded. 

SCHOOL    BLDG.  Cost.    $235,400 

SALINAS,   Monterey  Co..  Cal. 

One  and  two-story  reinforced  concrete 
school  building. 

Owner — Salinas  Union  High  School 
District. 

Architects — Ralph  Wyckoff  and  H.  C. 
White,  32814  Main  St..  Salinas. 

Contractor — McLeran         &         Peterson. 
Hearst   Bldg..   San   Francisco. 
McLeran    &    Peterson    have    awarded 

the   following  sub-contracts: 

Architectural  Terra  Cottn  to  Gladding. 
McBean  Co..  Crocker  Bldg..  San 
Francisco. 

Sheet  Metal  ^Vork  to  Western  Iron 
Works.  141  Beale  St..  San  Fran- 
cisco. 

Roof  Tile  to  Gladding.  McBean  Co. 

RelnforcInK  Steel  to  Edw.  L.  Soule.  Ri- 
alto  Bldg..   San  Francisco. 

Finish  Hardware  to  Baker.  Hamilton  & 
Pacific  Co..  700  7th  St.,  San  Fran- 
cisco. , 

Blackboardd  to  C.  F.  Weber  Co..  985 
Market  St..  San  Francisco. 

Glass  to  W.  P.  Fuller  Co..  Beale  and 
Mission   Sts..   San   Francisco. 

Window  Hardware  to  Kawner  Mfg.  Co.. 
110  Jessie  St.,  San  Francisco. 

Painting  to  R.  Zellnsky,  110  Jessie  St., 
San  Francisco. 

Sheet  Metal  Work  to  Percy  Sheet  Metal 
Works,  348  Guerrero  St.,  San  Fran- 
cisco. 

Electric  ^Vork  to  Newberry  Electric 
Co.,  163  Sutter  St.,  San  Francisco. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
The  proposition  to  levy  a  direct  tax 
for  $21,000  to  erect  an  additional  wing 
at  the  Roosevelt  Grammar  School  was 
voted  at  a  recent  election  In  the  Bur- 
llngame  Grammar  School  District. 


Figures  to  be  Called  For  on  April  9th. 

SCHOOL  -Cost,    $200,000 

SAN  FRANCISCO.  Broadway  between 
Broderick  and  Baker  Streets. 

Grant  School  (18  rooms,  assembly  hall, 
manual  training  and  domestic 
science  departments). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — John    Held  Jr..   1st  National 
Bank   Bldg..   San  Francisco. 
NOTE:— Bids    will    be    called    for    on 

April    9th.    and    the    closing    date    will 

probably  be  Ar-il  23rd. 


SALINAS.  Monterey  Co.,  Cal. An- 
derson &  Dougherty  of  Salinas  have 
been  awarded  the  contract  for  the 
plumbing  work  for  the  new  Salinas 
Union  High  School. 

Plans  were  prepared  by  Architects 
Wyckoff  &  White  of  Salinas  and  call 
for  a  two-story  reinforced  concrete 
structure.     The  contract  price  Is  $5,590. 

McLeran  &  Peterson  of  San  Fran- 
cisco,  have   the  general  contract. 


STORES  AITD  OFFICES. 

Contract  Awarded. 

STORES  &  OFFICES  Cost,  $50,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  NW 
Weber  Avenue  and  California  St. 

Two-story  reinforced  concrete  and 
brick    stores  and   oflflces,    50x100. 

Owner — San  Joaquin  Investment  Co., 
Represented  by  Hodgklns  &  Har- 
nett, 34  N-San  Joaquin  St.,  Stock- 
ton. 

Architects    &    Contractors — Davis.   Hel- 
ler     &      Pearce,      Belding      Bldg., 
Stockton. 
NOTE: — Construction    will   start   May 

1st. 


Plans  Being   Prepared. 

OFFICE    BLDG.  Cost,    $ 

STOCKTON,  San  Joaquin  Co..  Cal. 
Five-story    reinforced      concrete      office 

building. 
Owner — Western  States  Gas  &  Electric 

Company. 
Architects — Davis  -  Heller  -  Pearce     Co., 

Belding  Bldg.,  Stockton. 


Bids  in  and  Under  Advisement. 

STORE  &  OFFICE  BLDG.  Cost,  $28,000 

STOCKTON,  San  Joaquin  Co..  Cal. 

Two-story  brick  store  and  office  build- 
ing. 

Owner — Withheld. 

Architect — Losekann  &  Clowdsley.  308 
Elks'  Bldg.,  Stockton. 


Cost,    $176,000 


Plans  Being  Prepared. 

PAVILION 

SPOKANE,    Washington. 

Brick  or  frame  livestock  pavilion,  SOOx 
180. 

Owner — Pacific  International  Live- 
stock Show. 

Architect — Julius  Zittel.  Spokane. 

It    Is    planned    to    erect    a    structure 

with  a  seating  capacity  of  5160. 

To  be  Done  by  Day  Labor  and  Sub- 
Contracts. 

AUTO  SALES  ROOMS  Cost.  $18,000 

SAN  FRANCISCO.  S  Turk  109  W  Van 
Ness  Avenue. 

One-story  concrete  auto  sales  rooms. 

Owner — O.  H.  Curtaz.  519  Hayes  St., 
San    Francisco. 
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Contract  Awarded. 

STORK    BUILDING  Cost,    $18,300 

SAN  JOSK,  Santa  Clara  Co..  Cal.  Sec- 
ond St.  bet.  Santa  Clara  and  San 
Fernando  Streets. 

One-story  brick  store  building-  (3 
stores). 

Owner — Wm.    Halla. 

Architect — Louis   Teho.    Lenzen,    110    S- 
Second  St.,  San  Jose. 
Contractor — W.    .T.    Moore.    75    Paune 

St..  San  Jose. 
NOTE: — Contract    includes    all     worl< 

except  the  steel  ceiling  and  plate  glass 


Figures  to  be  Taken  in  Ten  Days. 
STORE   AND  OFFICE  BLDG. 

Cost,   »75,000  to  $80,000. 
SALINAS,   Monterey  Co.,  Cal. 
Two-story    reinforced      concrete      store 

and  office  building. 
Owner — Farmers    Mercantile    Co. 
Architects — Ralph    WyckofT    and    H.    C, 

White,   328 »4    Main   St.,  Salinas. 
Figures  will   be   taken   for  a  general 
contract. 


Plans  Being  Figured. 

AUTO  SALES  BLDG.  Cost,  J9,000 

SAN    FRANCISCO.      Geary    Street    and 

Sixth  Avenue. 
One-story  frame  and  plaster  auto  sales 

building. 
Owner — Jacob  Weissbein. 
Lessee — Willard  Battery  Co. 
Architect — 11.   C.  Baumann.   251  Kearny 

St.,  San  Francisco. 


Contract  Awarded. 

EXTENSION  Cost.  $20,000 

WILLOWS,  Glenn  Co.,  Cal.  Tehama 
Street, 

Remodel  and  construct  two-story  ex- 
tension to  bakery. 

Owner — K.  G.  Walter  (Home  Leaven 
Bakery),  Willows,  Cal. 

Architect — Otto  A.  Deichmann,  Barce- 
loux  Bldg.,  Willows,  Cal. 

Contractor — Croft  &  Jansen,  Willows, 
Cal. 


Completing  Plans,  Segregated  Figures 
to  be  Taken  in  Two  Weeks. 

AUTO  SALES  BLDG.  Cost,  $160,000 

OAKLAND,  Alameda  Co.,  Cal.  SW 
Twenty-first    and   Broadway, 

Four-story  reinforced  concrete  auto 
sales  building,  100x130. 

Lessee — Chevrolet  Motor  Car  Co. 

Architect — Maury  I.  Diggs,  Union  Sav- 
ings Bank  Bldg.,  Oakland. 


Segregated    Figures    Being   Taken 

AUTO  SALEIS  BLDG.  Cost,  $ 

SAN    FRANCISCO.      W    Van    Ness    Ave. 

40    N    Eddy   Street. 
One-Story     and     mezzanine     reinforced 

concrete    auto    sales    building,    40x 

109, 
Owner — Mary  A,  Ruggles. 
Architect — August  Headman,    Call  Bldg. 

San    Francisco. 


Contract  Awarded.  Sub-Figures  Being 
Taken. 

AUTO  SALES   BLDG.  Cost,    $ 

SAN  FRANCISCO.  N  Washington  St. 
160  W  Van  Ness  Ave. 

One-story  reinforced  concrete  auto 
sales  building. 

Owner — Louis  R.  Lurie,  Flatiron  Bldg.. 
San  Francisco. 

Archltects^Ward  &  Blohme,  454  Cali- 
fornia St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  Sharon 
Bldg.,  San  Francisco. 


Plans   Being  Figured.      Bids   Close   Apr. 

12,    1920. 
UNDERTAKING    ESTABLISHMENT 

Cost,    $ 

WILLOWS,   Glenn   Co.,  Cal. 

One-story      reinforced        concrete      and 

frame   undertaking  establishment. 
Owner — D.  C.  Tuker. 
Architect — Otto  A.  Deichmann,  Willows 


Plans  Being  Figured. 

OFFK^E    BLDG.  Cost,    $ 

LOS    ANGELES.         NE      Eleventh      and 

Broadway. 
Ten-story  and   basement  Class   "A"    re- 
inforced    concrete     office     building. 
176x65. 
Owner — Los  Angeles  Railway  Co. 
Architect — C.  E.  Noerenberg,  732  Pacific 
Electric    Bldg.,    Los    Angeles. 
Figures   are    being    taken    for   a    gen- 
eral  contract. 


Contract  Awarded 

STUDIO  Cost,  $100,000 

LOS   ANGELES,    Cal.      Normandie   Ave. 

near  Wllahire  Blvd. 
Two    and      three-story      frame      studio 

building,  100x140   (36  rooms). 
Owner — John   B.   Holtzclaw. 
Architect      &     Contractor  — Milwaukee 

Bldg.,  Co.,  315  Wright  &  Callender 

Bldg.,   Los  Angeles. 


Contractors    Taking   Sub-Figures. 

AUTO   SALES  BLDG.  Cost,    $ 

SAN  FRANCISCO.  Van  Ness  Avenue 
and  Ellis  Street. 

One-story  and  mezzanine  reinforced 
concrete  auto  sales  building. 

Owner — Mr.  Malera. 

Lessee — Costello-Ritchie    &    Co. 

Architect — Owner. 

Contractor — W.  C.  Duncan  &  Co.,  Shar- 
on Bldg.,   San  Francisco. 


Bids  to  Be  Taken  for  Piling  the  End 
of  This  Week. 

OFFICES  AND  LOFTS.  Cost.   $ 

SAN  FRANCISCO.  N  Sacramento  St. 
through  to  Commercial,  also  fac- 
ing on  Leidesdorff  St, 

Five-story  and  basement  reinforced 
concrete  building  (offices  and  lofts 
for  printing  and  commercial  com- 
panies). 

Owner — Bdw.  Barry  Co..  215  Leides- 
dorff St..    San    Francisco. 

Architect — Henry  H.  Meyers,  Kohl 
Bldg.,  San  Francisco. 


Plans  Being  Figured. 

STORE    &    AUDITORIUM    Cost,    $30,000 

MODESTO,  Stanislaus  Co.,   Cal. 

One  and  two-story  Class  "C"  store  and 

auditorium  building. 
Owner — Withheld. 
Architects — Fabre  &  Thayer,  110  Sutter 

St,,  San  Francisco. 
Figures  are  being  taken  for  a  general 
contract. 


Contract  Awarded.     Sub-Figures  Being 

Taken. 
AUTO    SALES  BLDGS."  Cost.    $100,- 

000  approximately. 
SAN  FRANCISCO.  Golden  Gate  Avenue 

and  Leavenworth  Street. 
Three    reinforced    concrete    auto    sales 

buildings   (1  3-story  and  2  2-story) 
Owner — Louis  R.  Lurie,  Flatiron  Bldg.. 

San   Francisco. 
Architect — Albert    Schroepfer,      Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor — Barrett     &     Hilp.     Sharon 

Bldg..  San  Francisco. 
Plans  Being  Prepared. 


.Sub-Contracts  Awarded. 

DEPARTMENT  .STORE  Cost,  I 

OAKLAND,    Cal.      Broadway    bet.    14th 

and    15th   Streets. 
Two-story     and     basement      reinforced 

concrete  department  store. 
Lessee — Manheim    &    Mazor,    Oakland. 
Architect — B.      J.    Joseph,     Call     Bldg.. 

San    Francisco. 
Contractor — Barrett     &     Hilp,     Sharon 

Bldg.,   San   Francisco. 
Blevatom    to   Oils   Elevator   Co..    Beach 

and  Stockton  Sts..  San  Francisco. 
Terra  Cottn  Work  to  Gladding-McBean 

Co..  Crocker  Bldg.,  San  Francisco. 
Brick  Work  to  H.  E.  Drake.  180  Jessie 

St.,  San   Francisco. 
Rooflngr  to  Mallott  &  Peterson,  Monad- 
nock  Bldg.,  San  Francisco. 
Lumber  to  Sunset  Lumber  Co..  1st  and 

Clark  Sts..  Oakland. 
Reinforcing   Steel   to   Badt    &   Falk  Co.. 

New  Call  Bldg..  San  Francisco. 
Plastering  to  Jas.    F.    Smith.    180  Jessie 

St..   San   Francisco. 
Plumbing     and     Electric     Work     to     be 

awarded  in  a  fe^v  days. 


Contract  Awarded. 

STORE  BLDG.  Cost,  $20,000 

SAN  FRANCISCO.  SW  Mission  and 
Twenty-first  Streets. 

One-story  reinforced  concrete  store 
building. 

Owner — L.  Glickfeld. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St.,  San   Francisco. 

Contractor — John  Spargo,  240  Mont- 
gomery St.,  San  Francisco. 


Sub-Figures  Being  Taken  by  Owner. 

ALTERATIONS  Cost.    $12,500 

SAN  FRANCISCO.     No.  272  Post  St. 

Alterations  to  four-story  brick  store 
building  (new  stone  fronts,  eleva- 
tors. Interior  finish,  fixtures,  etc.) 

Owner — Walter  H.  Sullivan,  Sutter 

St.,  San   Francisco. 

Lessee — Colburn's  Furrier  of  Los  An- 
geles. 

Architect — Owner. 


THEATRES. 

Site   Selected.      Plans   to    be   Rushed    to 

Completion. 
THEATRE,   ETC.  Cost,   $2,500,000 

LOS   ANGELES,   Cal.      SW    Eighth   and 

Hill  Streets. 
Class  "A"  theatre  and  office  building. 
Owner — Orpheum  Theatre  Co. 
-Architect — G.     Albert     Lansburgh,       709 

Mission  St.,  San  Francisco. 


Plans  Being  Prepared. 

SCHOOL  &  THEATRE         Cost,  $200,000 

SEATTLE,  Washington.  North  "Broad- 
way near  Aloha  Street, 

Three-story  fireproof  (tapestry  brick 
exterior)  music  school  and  theatre, 
100x100. 

Owner — Cornish  School  of  Music. 

Architect^A.  H.  Albertson,  Henry 
Bldg.,  Seattle.  Wash. 


Plans  Being  Prepared. 

THEATRE  &  STORE  Cost,  $ 

SEATTLE,    Wash.      Greenwood  Avenue 

and  79th  Street. 
Frame  theatre   and   store   building,    109 

x41. 
Owner — W.  F.  Sweet  and  F.  Kelly. 
Architect — E.    W.      Houghton,     Lumber 

Exchange   Bldg..    Seattle,   Wash. 
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Cost,  t- 


Sub-Contracts   Awarded. 

THEATRE 

NAPA.  Napa  Co..  Cal. 

Reinforced   concrete   and   brick   motion 

picture  theatre   and   2   stores   (1800 

seats). 
Owner — S.  Gordon  of  San  Francisco  and 

R.  Blumenfeld  and  J.  Knox  of  Napa 
Architects — Reid    Bros..    105    Montgom- 
ery St..  San  Francisco. 
Contractor — G.   B.   Pasqualetti.   32  Har- 

wood    St..    San    Francisco. 
The    following      sub-contracts      have 
been   awarded  by  Reld  Bros.: 
I.athlnK     .and      .plastering  —  Leonard 

Bosch  of  San  Francisco. 
9te«l,    ea»t    and    wrought    Iron — Golden 

Gate  Iron  Works  of  San  Francisco. 
Elwtriral       work    and       wiring — Butt? 

Electric      Equipment    Co.      of    San 

Francisco. 
Plambing,     heating    and     ventilating — 

Kiernan    &    O'Brien    of   San    Fran- 
cisco. 
GalfanUcd  Iron,  nheet  metal  work  and 

marqnlae — L.     Zimmerman     of    San 

Francisco. 
(tooling — Alta      Roofing-      Co.     of       San 

Francisco. 
Marble   work — Vermont    Marble   Co.    of 

San   Francisco. 
Tile  floor — Scott  Co.  of  San  Francisco. 
Vncnam         cleaning         plant — Western 

Vacuum      &      Supply    Co.      of    San 

Francisco. 
Painting  and   decorating — F.   L.    Tessin 

of  Napa. 
Opera    chairs    and    loge      seats — B.      F. 

Weber  &  Co.   of  San  Francisco. 


Preliminary   Sketches   Prepared. 

THEATRE  AND  STORE.  Cost,   $100,000 

PALO  ALTO,   Santa  Clara   Co.,  Cal. 

Class  "A"  theatre  and  store  building. 

Owner — A  buHlding  company  headed 
by  T.  S.  Montgomery.  217  S  1st  St., 
San  Jose,  and  represented  by  A.  C. 
Blumenthal   of  San   Francisco. 

Architect— Reid  Bros,  240  Montgomery 
St.,  San  Francisco;  or  Weeks  & 
Day,    Phelan   Bldg.,    San    Francisco. 


Plans  Being  Prepared. 

ALTERATIONS  Co.st,    »12.000 

MARTINEZ.  Contra  Costa  Co..  Cal. 
Novelty  Theatre. 

Alter  and  add  to  brick  motion  picture 
theatre   (erect  balcony  to  seat  250) 

Owner — A.  Gattman. 

Architect — Milton  Latham.  452  Mont- 
gomery St.,  San  Francisco. 


THIRTY-NINE    MILLIONS    FOR    IRRI- 
GATION IMPROVEMENTS. 


ENGINEERING 

BRIDGES,     DAMS     AlTD     HABBOB 
WOBK. 

SAN  FRANCISCO— The  followine 
bids  were  submitted  to  the  Board  of 
Public  Works  for  furnishing  and  de- 
livering 3-foot  balanced  valves  for  the 
Hotch  Hetchy  project  under  Contract 
No.    69: 

Joshua  Hendy  Co..  Prop.  A,  J104.96J. 
paying  foreman   $15.00  per  day. 

Wm.  Cramp  &  Sons,  Prop.  B,  $98,500, 
paying  foreman  $15.00  per  day. 


OAKDALE.  Stanislaus  Co..  Cal.— The 
Directors  of  the  Oakdale  Irrigation 
District  have  employed  H.  E.  Wads- 
worth.  U.  S.  Army  Engineer,  to  submit 
a  report  on  plans  prepared  by  Burton 
Smith,  Chief  Engineer  of  the  District, 
for  the  Melones  Reservoir. 

Wadsworth  is  to  act  in  the  capacity 
of  consulting  engineer  and  will  al 
once  proceed  with  the  preparation  of 
alternative  plans  for  the  huge  pro.1ect. 


ORLAND.  Glenn  Co..  Cal. — According 
to  estimates  compiled  by  the  State 
Highway  Commission  it  will  cost  $97.- 
nOO  to  construct  a  bridge  across  Stony 
Creek  for  the  new  Orland-Chico  State 
highway  on  the  Walker  route.  The 
proposed  structure  is  to  be  built  by 
the  County  and  according  to  the  Com- 
mission must  be  1200  feet  in  length  and 
of  reinforced  concrete  construction.  The 
bridge  will  be  a  combination  of  trestle 
and  span,  four  spans  of  thirty  feet 
each  being  utilized  in  crossing  the 
channel.  The  roadway  across  the  new- 
bridge  will  be  twenty-four  feet. 


Directors  of  the  Imperial  Irrigation 
District  have  decided  not  to  await 
federal  assistance  for  the  proposed  All- 
American  canal  but  will  submit  as 
soon  as  possible  a  bond  issue  of  $9,000.- 
000  to  build  the  first  leg  of  the  canal 
from  Laguna  dam  to  Hanlon  heading, 
relieving  the  danger  of  flood  to  the 
Yuma  District  caused  by  maintaining  a 
weir  in  the  Colorado  river.  It  is  pos- 
sible a  bond  issue  of  $30,000,000  tor  the 
construction  of  the  entire  canal  will  be 
submitted  at  the  same  time,  but  it  is 
not  regarded  as  probable,  in  view  of 
the  present  condition  of  the  bond  mar- 
ket, that  the  district  can  dispose  of  the 
greater  bond  issue  at  this  time.  If  the 
consent  of  the  State  Bond  Tommission 
is  secured,  which  can  be  done  by  peti- 
tion, only  a  majority  vote  will  be  re- 
quired to  carry  the  bonds.  If  the  iiond 
issue  is  submitted  directly,  a  two- 
thirds  ma.iority  will  be  necessary. 


SAN  FERNANDO.  Los  Angeles  Co.. 
Cal. — Mercjreau  Bridge  &  Construction 
Co..  313  N  /venue  22.  was  awarded  the 
contract  ^t  JTv.P.'^O  for  constructing  a 
.",000.000  gaili  n  concrete  lined  reser- 
voir for  !he  ci^.y  water  plant.  A  lower 
Iiid  was  submitted  but  it  was  with- 
drawn. The  ifscrvoir  will  be  200  feet 
square  at  the  top.  partly  excavated 
and  pa.t'y  cmbJ:.l;r.;e:>.t  and  will  be 
lined  with  cjU^ri-.c  r'inforced  Tvi.h 
wire  mesh.  There  will  be  a  timber 
roof.  A.  L.  Sonderegger.  Central  Bid?.. 
Los  Angeles,   consulting  engineer. 

SACRAMENTO.  Cal.— William  H. 
Rixby.  Brigadier  General.  U.  S.  A.,  re- 
tired, said  to  be  the  greatest  authority 
upon  canals  in  the  world,  probably  will 
he  employed  by  the  city  to  make  a  sur- 
vey of  the  ship  canal  pro.iect,  if  the 
recommendation  of  City  Commissioner 
D.   W.   Carmichael    is   adopted. 

The  City  Commissioners  are  now  con- 
sidering the  appropriation  of  funds, 
ranging  from  $25,000  to  $50,000.  to 
cover  the  cost  of  the  proposed  survey. 

M.  J.  Desmond  is  City  Clerk. 

OAKLAND,  Cal. — Up  to  April  1st.  11 
A.  M..  bids  will  be  received  by  L.  'W. 
rummings.  City  Clerk,  for  furnishing 
and  delivering  to  the  Department  of 
Public  Works  six  sections  of  steel 
pontoon   pipe   for  City  Dredge  No.   J. 


ri'UCSON,  Ariz. — Until  2  p.  m.,  April 
26,  Bids  will  be  received  by  State  En- 
gineer Thomas  Maddock,  at  the  oSlc* 
of  the  Supervisors  of  Pima  County. 
Tucson,  for  constructing  a  reinforced 
concrete  bridge.  crossing  Ciene«« 
Creek  and  the  Southern  Pacific  R.  R. 
tracks  near  Irene.  Ariz.,  on  the  Ben- 
son-Vail highway,  Federal  Aid  project 
No.  18.  The  bridge  will  be  27&  ft. 
long,  the  main  span  being  146  ft.  Cer- 
tified check  for  5  per  cent  required. 
Plans  and  specifications  may  be  ob- 
tained from  the  State  Engineer  at 
Phoenix,   on   deposit  of  $5. 


SAN  PEDRO.  Los  Angeles  Co..  Cal.— 
The  Los  Angeles  Harbor  Commission 
has  filed  application  with  the  U.  S. 
District  Engineer  for  permits  to  erect 
a  bridge  over  the  west  channel  and  a 
bridge  over  the  east  basin  channel. 
Only  tentative  plans  tor  the  bridges 
have  been  prepared.  A  drawbridge 
with  350  ft.  span  and  750  ft.  over  all 
is  proposed  at  the  foot  of  Canal  St. 
over  the  east  basin  channel  to  con- 
nect Wilmington  with  Terminal  Island. 
A  petition  from  residents  of  the  har- 
bor district  asking  for  the  bridges  has 
also  been  filed  with  the  district  engi- 
neer. The  bridges,  if  allowed,  will  be 
built  with  proceeds  of  the  harbor  bond 
issue. 


ST.  JOH.VS.  Arizona — Until  2  P.  M., 
April  12,  bids  will  be  received  at  th« 
oflfice  of  the  Lyman  Water  Co.,  Lyman 
dam.  near  St.  Johns,  for  the  completion 
of  the  construction  of  the  Lyman  dam. 
The  work  will  consist  of  approximately 
25.000  cu.  yds.  lime  rock  in  embank- 
ment. 25.000  cu.  yds.  clay  puddle,  and 
50.000  cu.  yds.  earth  embankment. 
Plans  and  specifications  may  be  ob- 
tained from  the  State  Treasurer  of 
Arizona.  Capitol  Bldg..  Phoenix,  on 
payment  of  $10.  Certified  check  tor  5% 
required. 


IBRiaATION   PROJECTS 


BLYTHE.  Riverside  Co.,  Cal. — The 
Ripley  Land  &  Cattle  Co.  is  preparing 
to  develop  a  1200-acre  tract  south  of 
Ripley.  The  company  is  capitalized  at 
$300,000.  Cotton  will  be  planted  next 
season.  Sixteen  miles  of  ditches  are 
projected  in  the  south  end  of  the 
valley  this  season  and  the  Mutual 
Water  Co.  is  rushing  construction 
work. 


FRESNO,  Fresno  Co..  Cal. — May  3rd 
is  the  date  set  by  the  County  Super- 
visors to  vote  on  the  question  of  form- 
ing the  Foot-Hill  Irrigation  District, 
covering  practically  all  of  the  Fresno 
county  citrus  belt  and  a  part  of  that 
lying  in  Tulare  County. 

D.  M.  Barnwell  is  County  Clerk. 


LIOHTINQ    SYSTEMS 


KING  CITY.  Monterey  Co..  Cal. — The 
installation  of  a  system  of  electroliers 
for  the  new  King  City  bridge  is  being 
advocated  by  the  King  City  Chamber 
of  Commerce  which  estimates  that  a 
system  can  be  installed  for  $2,000  and 
can    be   maintained   for   $200   per   year 

The  matter  will  be  presented  to  the 
King  City  officials  in  the  immediate 
future. 

A.  B.   Reynolds  is  City  Clerk. 
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SAVES  YOU  MONEY 

New  and  re-newed  acrew  canog 
and  itandard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  preMure; 
dipped  in  hot  aaphaltum  to  prevant 
corrosion.  Extensively  used  by 
orchardists  and  fanners,  water- 
works,  mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two. 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  todav  what  your 
requirements  are;  let  us  save 
yoa  money. 

PACIFIC  PIPE  CO., 

231  Howrd  St.  »•»  Fn«d..s 
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Clearing,  grading:  and  surfacing  with 
gravel  about  6  miles  of  Inland  Kmpirs 
highway,  between  Olson's  ranch  and 
Sprlngdale.  to  Triangle  Construction 
Co..  Ritzvllle.  at  J81.365 

Clearing,  grading  and  surfacing  with 
gravel  about  2  miles  of  the  Xavy  Yard 
highway  between  Clifton  and  Holyoke 
creek,  to  .T.  S.  Gailbralth  Construction 
Co..   Seattle,   at   $24,678. 

The  following  low  bid.s  -were  re- 
jected: 

Grading  and  paving  about  4.5  miles 
of  National  Park  highway  between 
Muck  creek  and  Ohop  valley.  D.  A. 
Williams   Co..   Tacoma.   at   J189.809. 

Grading  and  paving  about  3  miles  of 
Olympia  highway  between  Thurston 
county  line  and  Kamilche.  Independent 
Asphalt  paving  Co..  Seaboard  Bidg.. 
Seattle,  at  J133.008. 


^^ 


MACHDfEEY. 


SAN  FR.\NCISCO — Bids  will  be  re- 
ceived until  2  P.  M..  April  21.  1920,  by 
the  San  Francisco  Board  of  Public 
Works  for  furnishing  and  mounting 
automobile  bus  bodies.  Contract  No. 
123,  Municipal  Railway  System. 

Plans  and  specifications  are  on  file 
in  the  office  of  the  Board.  City  Hall. 

W.  J.  Fitzgerald.  Acting  Secretary. 


MODESTO.  Stanislaus  Co.,  Cal. — The 
contract  for  sinking  an  18-inch  well 
for  the  city  water  system  in  the  north- 
eastern section  of  the  city  has  been 
awarded  by  the  City  Council  to 
Howell  &  Bowman  at  $2,132.55. 


GRTDLEY.  Butte  Co..  Cal. — The  City 
Council.  John  Felleman.  City  Engi- 
neer, has  awarded  a  contract  to  the 
United  States  Cast  Iron  Pipe  & 
Foundry  Co.,  Moiadnock  Bldg..  San 
Francisco,  at  $i0.n54  for  furnishing 
and  delivering  pipe  and  fittings  to  be 
used  in  connection  with  street  Im- 
provements. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — The 
requisition  of  Lloyd  Aldrich,  County 
Highway  Engineer,  presented  at  the 
last  meeting  of  the  County  Supervisors 
tor  equipment  aggregating  about  $32,- 
ono  for  handling  concrete  materials  at 
the  mixer  by  means  of  railroad  and 
cars  was  approved. 

W.  W.  Felt  Jr.,  Is  County  Clerk. 

SEWBM,    STREET    WOKK    M 
WATER   STffTEMI 

SALINAS.  Monterey  Co..  Cal. — The 
City  Council  has  instructed  Donald  F. 
Davies.  City  Engineer,  to  prepare  plans 
for  the  improvement  of  Central  avenue. 
Gabilan.  Market,  North  Main  and  Har- 
vest  streets. 

All  of  these  streets  are  waterbound 
macadam,  with  the  exception  of  Har- 
vest, which  is  unimproved.  The  work 
contemplated  on  the  waterbound  ma- 
cadam streets  is  in  the  nature  of  re- 
pairs and  includes  scarifying,  resurfac- 
ing  and    oiling. 

Central  avenue  is  to  be  repaired  its 
full  width  from  Main  street  to  Capitol, 
with  a  strip  twenty-five  feet  wide  in 
the   center   from    that   point   westerly. 

Gabilan  street  will  be  repaired  from 
Salinas  street  to  Capitol.  Market  street 
from  Main  to  Natlvidad,  and  North 
Main  from  Main  to  the  Southern  Paci- 
fic crossing. 

The  improvement  of  Harvest  street 
will  include  the  laying  of  concrete 
curbs  and  gutters  from  Main  street  to 
California  and  the  laying  of  an  oil- 
bound  macadam  roadway  on  that  por- 
tion.    M.  R.  Keef  ic  "^ity  Clerk. 


MODESTO.  Stanislaus  Co.,  Cal. — The 
City  Council  has  awarded  a  contract 
to  the  American  Cast  Iron  Pipe  Co.. 
for  furnishing  and  delivering  11.000  ft. 
of  cast  iron  water  pipe;  bids  varying 
from  $1.00  to  $2.08  per  lin.  ft.  The  U. 
S.  Cast  Iron  Pipe  and  Foundry  Co.  of 
San  Francisco  submitted  the  only  other 
bid.  ranging  from   $76  to  $79  per  ton. 


SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — R.  B.  Wood  &  Co..  of  Philadel- 
phia, were  awarded  the  contract  at 
$92.50  per  ton.  f.  o.  b.  San  Fernando, 
for  furnishing  200  tons  of  6-in.  and 
8-in.  Class  B  cast  iron  pipe  for  the 
city  water  system.  Crane  Co.  was 
awarded  the  contract  for  furnishing 
about  8,000  feet  dipped  screw  casing  at 
$55.25  per  100  feet  for  4-in.  and  $157.20 
for  8-in    pipe. 


FRESNO.  Fresno  Co..  Cal. — County 
Engineer  Chris  P.  Jensen  has  recom- 
mended that  the  Supervisors  reject  the 
bids  received  for  the  Fowler-Selma 
unit  of  the  county  highway  system  as 
being  too  high.  The  Supervisors  are 
now  considering  the  establishment  of 
a  County  Highway  Department  where- 
by the  work  may  be  done  under  the 
"force  account"  plan.  Bids  were  re- 
ceived on  the  Selma-Fowler  unit 
(Routes  22,  Section  A.  and  23  Section 
A),   as    follows: 

"Specifications  No.  1." — Hugh  Crum- 
mey.  $29,807  per  mile. 

"Specifications  No.  2." — Hugh  Crum- 
mey.  $29,128  per  mile;  Federal  Con- 
struction   Co..    $29,313    per   mile. 

"Specifications  No.  3.''— Hugh  Crum- 
mey.   $27,000    per  mile. 

"Specifications  No.  4." — Hugh  Crum- 
mey,  $26,130  per  mile;  Federal  Con- 
struction Company,  $26,084  per  mile. 


OLYMPIA.  Wash. — The  Washington 
State  Highway  Commission  has 
awarded  contracts  for  state  highway 
improvements'  as    follows: 

Grading  and  paving  about  3.75  miles 
of  Inland  Emprie  highway,  between 
Buroker  and  Dixie,  to  A.  Guthrie  & 
Co.   of  Portland,  at  $135,697. 

Constructing  80-foot  span  reinforced 
concrete  bridge  on  Pacific  highway 
over  South  Slough  between  Marysville 
and  Silvana.  to  Everett  Construction 
Co..   Everett,   at    $16,678. 

Clearing,  grading  and  surfacing  with 
gravel  about  7.72  miles  of  Inland 
Empire  highway  between  Shewalh  and 
Valley,  to  Triangle  Construction  Co.. 
Ritzville.    at    $95,441. 


SAN  DIEGO.  Cal. — A  wood  stave  pipe 
line  is  being  laid  from  the  San  Dleguito 
Mutual  Water  System  to  the  city 
limits  by  Col.  Ed.  Fletcher  and  W.  G. 
Henshaw  as  a  part  of  the  line  to  con- 
nect ^ith  the  city  water  system  at  La 
JoIIa.  An  18-in.  cement  pipe  line  will 
be  laid  in  the  city  for  a  distance  of 
15.000  ft.  north  of  La  Jolla.  Plans  and 
specifications  are  being  prepared  by 
City  Engineer  Rhodes  and  bids  will  be 
called  for  when  council  decides  how 
the   work   is   to   be   supervised. 


SANTA  MONICA.  Los  Angeles  Co.. 
Cal. — J.  D.  Kneen  Contracting  Co.. 
Dudley  Block.  Los  Angeles,  was  award- 
ed the  contract  for  Improving  Ocean 
avenue  between  Hollister  avenue  and 
Bay  street,  involving  49.080  sq.  ft. 
grading  at  3.4c  sq.  ft..  49.080  sq.  ft.  S%- 
in.  asphaltic  concrete  base  with  I'.i-ln. 
asphalt  wearing  surface  at  19.9c  sq.  ft., 
1970  sq.  ft.  concrete  gutter  at  28c  ft.. 
1170  sq.  ft.  cement  sidewalk  at  18.5c  ft.. 
380  lin.  ft.  concrete  curb  at  43c  ft..  960 
ft.  6-in.  vitrified  pipe  house  connection 
sewers  at  $1.85  ft.,  and  bringing  man- 
holes  to  grade  $5   each. 


POMONA.  Los  Angeles  Co..  Cal. — No 
bids  were  received  by  the  City  for  the 
$200,000  bonds  voted  for  street  Im- 
provements. The  proceeds  of  the 
bonds  could  not  be  used  for  5  months 
and  the  city  will  proceed  in  the  mean- 
time with  Vrooman  act  street  Improve- 
ments, selling  the  bonds  later. 


RIVERSIDE,  Riverside  Co..  Cal.— 
New  proceedings  for  the  paving  of 
Magnolia  avenue  will  be  instituted  by 
the  City  Council  which  has  rescinded 
its  action  accepting  the  bid  of  the  city 
street  department  for  doing  the  paving. 


RICHMOND.  Contra  Costa  Co.,  Cal.— 
Up  to  April  12th.  8:30  P.  M..  bids  will 
be  received  by  A.  C.  Faris.  City  Clerk, 
for  the  improvement  of  Wall  avenue, 
between  41st  street  and  the  east  city 
limits  by  grading  and  paving  with  a 
base  of  2"  screenings,  5  inches  of  ce- 
ment concrete  base  and  wearing  sur- 
face of  asphalt  and  broken  rock,  con- 
crete curbs,  gutters,  sidewalks  and 
wingwalls.  steel  curb  bars,  corrugated 
iron  or  steel  and  concrete  culverts,  salt 
glazed  vitrified  sewer  pipe  with  4-inch 
sewer    ooiirieetions. 
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VALLEJO.  Solano  Co.,  Cal— City  En-  SAN  FRANCISCO— Over  half  a  mil-  PHOENIX,  Ariz.— Until  2  p.  m.,  April 
gineer  T.  D.  Kilkenny  reported  at  the  lion  dollars  to  be  spent  in  city  im-  ^2,  bids  will  be  received  by  the  Marl- 
last  session  of  the  Council  that  he  was  provements  has  been  asked  by  the  City  <=°P*  County  Highway  Commission  No. 
ready  to  proceed  with  the  survey  for  Attorney  of  the  Finance  Committee  of  "•  '^^  l''**  -*^«-  Phoenix,  for  construct- 
pavinsr  a  road  over  Tideland  Survey  No.  the  Board  of  Supervisors  in  the  com-  '"6  *">'  °''  3^"  °'  ^he  highways  consti- 
22  from  Tennessee  street  to  the  cause-  ing  budget  for  1?20-21.  The  expendl-  *"'"<&  'he  authorized  road  building 
way  and  paving  Alabama  street  from  ture  of  the  funds  is  mapped  out  as  Program,  278  miles,  or  such  portion  of 
Its  present  paved  area  to  the  water-  follows  in  the  request:  »*'"«  »^  '""''^  available  will  permit, 
front.  Alf  E.  Edgecumbe  is  City  Clerk.  Ocean  beach  esplanade  exten-  ^''*«  "'"  ^^  **''*"  ^°'"  cement  concrete, 
sion                                                 $200  000  Warrenite    or    bituminous    base.      War- 

MATFIELD.    Santa  Clara   Co..   Cal.—  Convenience   stations. .... ......   10o!o09  ■"*""*     °"      compressed     filled    broken 

Resolution  of  intention  No.   1  has  been  Street      work       fronting       citv  """*     foundation    and    asphaltic    con- 
passed    by   the   Citv   Council    providing               property    50,000  crete  on  compressed  filled  broken  stone 

for    the    improvement      of      Cambridge       Evans   avenue    viaduct 40,00^  foundation.      Standard    plans.      specifi- 

avenue.     Lincoln.     Sheridan,     Sherman,  oreat  highway  sewer  extension     27,000  cations      and      profiles      are      on      file 

Third  and  Bowdoin  streets.  Xew    Stanyan    street   sewer....      20,OOo'  "   "'*   °'«<'*   °'   ^^^   commission.     Spe- 

The    work    will    consist    of    grading.  Mission    street    overflow    outlet  Ciflcations  may  be  obtained     on     pay- 
constructing   concrete   curbs    and    pav-               sewer 12.000  •"«'>'   »'   »5.     Certified   check   for   5   per 

Ing.     S.  M.  Cuthbeitson  is  Town  Clerk.         street   sign    installation 3,000       cent   required.    

Appropriation  of  $30,000  for  a  police 

HOLLISTER,  San  Benito  Co.,  Cal.— F.  signal    light   system    In    the   Richmond.  j^^g  ANGELES.  Los  Angeles  Co.,  Cal. 

A.  Pellegrano  &  Co..  at  $2,947  submitted  Mission    and    Bush    street   district,    and  _    .    ,.    grawner    civil  enirineer    621  W 

the  lowest  bid  to  the  City  Trustees  for  another  of   $24,500  for  an  underground  .^.,,„  ;   ^^.^^   is 'preparing   plans   for.  a 

the  construction  of  a  sewer  to  the  San  cable    fire    alarm    call    system    in    the  f.„,,a,vision    of    500    acres    in    O'd    T  o- 

Benito    County      Canning      Company's  Richmond   district,   is  asked  by  Arthur  ,„        Canyon  above  Santa  Monica   Inr 

plant.      This   bid   was   taken   under  ad-  Kempston,  Chief  of  the  Department  ot  ^^  ^,   ^us    Cheney       The    tract    w-U    le 

visement^     Bids  were  also  submitted  by  Electricity.  dlMde'd  into  villa  '.^ites  of  10,  ?0  and  H.l 

H.    Gould.    Chambers    &    DeGother    and                                      ^^.^^      ^   pumping  plant  and  reservoir 

Jno.  Geary  &  Sons.  MODESTO,    Stanislaus    Co..    Cal.— Up  ^^^   ^^^^^  distributing   system   will   le 

,.,,  ,^.^,„rr~~     _,     ^       ^,  to  5  P.  M..  April  14th.  bids  will  be  re-  constructed,  the  water  supply  being  ob- 

bAN  LEANDRO.   Alameda  Co..   Cal—  celved  by  W.  O.  Thompson.  City  Clerk.  j^,^^^    from    springs      on      the      fa^'. 

For    the    purpose      of      extending      the  f^r    paving    the    fullowlnB    street    In-  streets    will    also      be      laid      out    anri 

Oakes  Boulevard  from  the  present  east  tersectlons:  graded      Surveys  are   now   in   pro?.es5. 

terminus  to  the  west  line  of  Woodland  p^ric   Ave.   and    Alice   St..   Park   Ave.                                        

avenue,    in      Cherry      Acres,      the    City  ^nd   Wright   St..    13th   and    D    St..   I'sth 

Trustees   have    decided    to   form   a   dis-  g^^d  E  and  13th  and  F  streets.  SAN     BERNARDINO,     Cal.— The    Su- 

trict    under    the    Improvement    Act    of  Certified  check  of  10%  payable  to  the  pervisors    have    ordered    Hellman    Ave. 

1911.  which  will  allow  the  assessing  of  Mayor   required.  In   the  Cucamonga  District  to  be  paved 

property  owners  to  finance  the  work.                                          at    the    expense    of    the    property    own- 

.1.  J.  Gill  is  City  Clerk.  ers,  a  majority  of  the  owners  being  in 

MODESTO,   Stanislaus   Co..   Cal. — The  favor      of       the       improvement.         The 

PETALUMA.    Sonoma    Co.,    Cal. — The  City   Council,   W.    O.    Thompson,   ClerU.  pavement   ivill  be  2  miles  in  'ength  and 

City  Council,  Lyman  Green,  Clerk,  has  has  passed   resolution   of  Intention   N61  will   cos',   about   $130,000. 

approved    plans    and    specifications    for  153    N.    S.    providing   for   the    Improve- 

the  North  Main  street  and  Main  street  ment  of  Lee  street  from  McHenry  ave-  — — ^-^ 

sewers   between  Oak  and  Kent  streets.  nue  to  Johnson   street,  by  grading  and 

and  a  call  for  bids  will  be  issued  with-  paving  with   a   4   Inch   cement  concrete  BAKERSFIELD,   Kern  Co.,   Cal.— The 

in  the  next  few  days.  base  and  Eitullthic  wearing  surface  IH  City  Council,  V.  Van  Riper.  City  Clerk. 

inches    thick   and   constructing   cement  has   passed   resolution  of   intention   No. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.—  concrete  curbs  and  gutters.  »''«•    Providing     for     the     Improvement 

Plans  for  grading  and  construction   of  "'    «hat    portion    of    Union    Ave.,    from 

culverts  between   Santa  Cruz   and   Fel-                                      Truxton    Ave.     to    Sumner    St.     to      be 

ton  will  probably  be  ready  for  ap-  ^„^„T^^^„  w  .h  TTr,  t„  Anrll  !.„t  ."  ",  Street  District  No.  2.  Plans 
proval  at  the  April  session  of  the  Coun-  ^.^^^^^^J"^'  ^^  r^"  T  t  i^,"^*  P"°^'*'  '°'".^,''^,'""^.  ''?.  '^"""^^  1 
ty  Board,  according  to  Lloyd  Bowman,  ^'."^  Z"^^^  received  by  A  H.  Bloody  sub-base  and  3-ft.  shoulder,  construct- 
Countv  Hlehwav  Engineer  ''  Engineer,  for  the  construction  oX  ing  asphaltic  concrete  pavement  with 
^  ^  a  complete  trunk  and  lateral  sewer  Warrenite-bitulithic  wearing  surface, 
SACRAMENTO,  Cal.-The  Citv  Com-  ^^^^^^  '"  Districts  578.  579.  680  and  and  concrete  culverts  covered  with 
mi.sioners.  M.  J.  Desmond.  Clerk,  have  ^SL  corrugated  iron,  with  cast  iron  man- 
passed  resolution  of  intention  No.    1482  ,   ^'"'ll'",   ^ITT^°h     o?   I  ""'^    ^^        steelcovers. 

.       .,       .„      ,  „,  1,,^  from  Nellie  Thrift,  City  Clerk.                                                       

providing  for  the   improvement  of  13th 

street   between     Rand     X     streets   by  STOCKTON.   San   Joaquin   Co..   Cal.-  BERKELl.^'.    Alameda      Co..      Cal- 

crading    and    paving      v>-.th      asphaltic  ^^^  ^.^^  Council.   A.   L.    Banks.   Clerk.  The  City  Council  has  appropriated  $2,- 

concretc   oV:    inches  thick.  ^^^  rejected  bids  received  for  the  con-  500   to   secure   the  services  of  a  compe- 

struction   of   a   72-inch   concrete   storm  tent  engineer  to  make  a  study  of  pos- 

GLENDALE    Lo'^  Angeips  Co    Cal— -V  water     sewer   and     wooden      bulkhead  sible  water   resources  with  the   idea  of 

resolution    of    intention   to    pave   Syca-  icross  Miner     Channel     at  EI     Dorado  the    city    obtaining   a    municipal    water 

more    canvon    road    about    6000    ft.    in  street.     The  work   will  be  done  by  the  supply.                     ,      ^,.      „,     ,        ,   o  , 

length   and    portions   of  Verdugo   road.  City  Department  of  Public  Works.  A.    G.    Bnggs    is    City    Clerk    of   Ber- 

1/exington    Drive    and     Broadway    was                                         keley. 

adopted  by  the  City  Trustees  on  March  BERKELEY.    Alameda    Co.,    Cal. — W.  r.   1       tt       . 

25.     The  work  will  include  grading  and  J.    Schmidt.    1600    Sacramento    St.,    Ber-  WOODLAND.     Yolo    Co..    Cal— Up    to 

laving    5-in     and    4-in.    concrete    pave-  keley.  has  been  awarded  a  contract  by  April  12th.  2  p.  m..  bids  will  be  received 

ment.- and    constructing    cement    curb,  the  City   Council.   A.   G.    Briggs,   Clerk.  by  the  Yolo  County  Supervisors    Asa  G. 

sidewalk,  reinforced  concrete  and  steel  for    grading    the    northern    half    of    the  Proctor,      County      Highway      Engineer, 

culverts       Work    will    he    done    under  James  Kenney  Park  in  North  Berkeley,  for  the  construction  of  a  highway  from 

Improvement  Act  of  1911.     H.A.Eddy.  he    being    low    bidder-  at    $1,470.       The  Coil's  Corner   to  Knighs  Landing  with 

Citv  Engineer  Council      has      appropriated    $1800      to  a   net    length    of   layout    of   10.77    miles 

. cover  the  cost  ef  the- contract.  and   designated   as   Prefix     3     of     1:olo 

SE.^TTLE.    Wash—Bids    will    be    re-                                       County    Highways.      The    estimates    of 

ceived    by    the    King    County    Commis-  LOS    ANGELES,    Cal.-The    Board    of  the    County    Engineer    P'-^''^^^"    ;"•■ 

sioners    up    to    April    19th    for    hardsur-  Public    Works    has    refused    to    releag*  31J    cu.    yds.    of    earthwork    and    909  93B 

fa-ing  a  four  mile  stretch  of  the  Kent-  Fairchild-Gilmore-Wilton    Co.    from    it*  «q.  ft.  of  pavement.     Bids  will  be  taken 

Black  Diamond   highway,   estimated   to  contract       for      paving      Brand      Blvd..  for  variou.  types  of  Pavement, 

cost  ?t2^.noo,   this  estimate  being  based  amounting    to    about    $93,000.    and    has  Plans  may  be  seen  at  the  oflflce  of  the 

on   the  oonstruclion  of  a   20-foot  coarse  notified    the    comp-iny    to    proceed    with  C»«nty  Clerk.  11.  R.  Saunders,  at  •«  ood- 

,te  highway.  the   work.  land. 
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BAKERSFIELD.  Kern  Co..  Cal.— Up 
to  April  12th.  6  p.  m.  bids  will  be  re- 
■ceived  by  V.  Van  Riper.  City  Clerk,  for 
the  improvement  of  a  portion  of  Sum- 
her  avenue,  from  King:  street  to  Eait 
Truxton  avenue,  and  a  portion  of  East 
Truxton  avenue  between  Sumner  and 
east  city  limits,  by  grrading:  and  paving 
•■with  a  4-inch  asphaltic  concrete  base 
■with  a  H4-inch  Warrenite-Bitulithlc 
wearing  surface,  concrete  culverts  cov- 
ered with  corrugated  iron  and  cas'.  iron 
manhole  frames  with  steel  covers. 

Separate  bids  will  be  received  on  the 
same  date  for  the  improvement  of  a 
portion  of  24th  street  between  M  and 
V  streets,  including-  intersections,  by 
grading,  surfacing  with  oil  and  crushed 
rock  screenings  and  constructing  con- 
crete curbs  and  gutters. 

Certified  check  for  10  per  cent  to  city 
required. 


MIAMI.  Ariz. — Thomas  &  Nichols  have 
been  retained  by  the  City  as  Engineers 
for  the  proposed  sewer  system  and  dis- 
posal plant.  Prof.  C.  S.  Nichols  Is  head 
of  the  department  of  sanitary  engi- 
neering of  Iowa  -State  College  at  Ames. 
la.  R.  G.  Thomas  is  located  at  Miami, 
having  been  city  engineer  for  the  last 
ten   months. 


HOLBTtOOK.  Ariz. — John  Turley  was 
awarded  the  contract  at  $10,946.10  tor 
constructing  Section  3.  Holbrook-  St. 
Johns  highway,  in  Petrified  forest. 
Following  is  a  list  of  bids  received: 

John  Turley — (a)  16.100  cu.  yds.  un- 
classified excavation.  38c  yd.:  (b)  145 
ft.  18-ln.  corrugated  metal  pipe  cul- 
vert, 59c  ft.;  (c)  193  ft.  24-in.  pipe,  50c 
ft.;  (d)  48  ft.  30-in.  pipe.  59c  ft.;  (e) 
330  cu.  yds.  Class  A  concrete.  JIO  yd.; 
(f)  79.3  cu.  yds.  Class  C  concrete,  $7 
yd.;  (g)  93.7  cu.  yds.  Class  B  concrete. 
»8  yd.;   total.   $10,946.10. 

Udall   &  Morgan,   total.   $11,440. 

Tanner  Bros.,   total.   $15,427.20. 

J.   P.  Richards,  total.  $15,427.20. 

Engineer's  estimate — total.  $21,798.25. 

The  state  will  furnish  materials  esti- 
mated to  cost  $24,262.30.  Thos.  Mad- 
dock.    State    Engineer. 


VENTURA.  Ventura  Co..  Cal. — Fair- 
chlld-Gilmore-Wilton  Co..  Pacific  Elec- 
tric BIdg..  Los  Angeles,  submitted  the 
only  regular  bid  and  was  awarded  the 
contract  at  $25,850  for  constructing  a 
4-Inch  asphaltic  concrete  pavement  on 
H4  miles  of  Foothill  road  ^i  mile  east 
of  Ventura,  involving  3400  cu.  yds.  of 
excgivatlon  at  80c  cu.  yd.;  7800  lln.  it. 
shaping  roadbed  at  16c  ft.;  48 V4  cu.  yds. 
concrete  in  culverts  at  $20  yd.;  3100 
lbs.  reinforcing  steel  at  10c  lb.;  2000  ft. 
B.  M-  lumber  in  bulkhead.s  at  $100; 
126,600  sq.  ft.  asphaltic  concrete  paving 
at  16c  ft.  For  concrete  paving.  In- 
volving 1551  cu.  yds.  concrete,  the  com- 
pany bid  $6.50  cu.  yd.,  making  its  bid 
for  concrete  pavement  $25,850.  the 
county  to  furiiish  materials  estimated 
to  cost  $10,573.  One  other  bid  was 
submitted  without  certified  check  and 
it  was  not  considered.  Chas,  Petit. 
County  .Surveyor. 


VyVLLEJO.  Solano  Co..  Cal.— A  poli- 
tion:  presented  by  property  owners 
seeking  the  improvement  of  Porter 
street  between  Lemon  and  McLean  has 
been    referred    to    City    Engineer    T.    T> 


ALBITQUERQUE.  N.  M.— Gallagher  & 
Co..  submitted  the  lowest  bid  at  $63.- 
340.45.  government  to  furnish  ex- 
plosives, and  at  $64,843.15,  contractor 
to  furnish  explosives,  for  constructing 
Section  3  nf  the  Oracle-Apache  road  in 
the  Coronado  national  forest,  Pinal 
County.  Arizona.  H.  E.  Williams  of  El 
Paso.  Texas,  submitted  the  only  other 
bid  at  $73,002.77.  government  to  furnish 
the  explosives.  Engineer's  estimate. 
$64,263.92.  including  allowance  for  con- 
tingencies. The  unit  prices  on  Gal- 
lagher &  Co.'s  bid  were:  Clearing  and 
grubbing,  lump  sum.  $5900;  15.027  cu. 
yds.  rock  excavation.  $1.85  and  $1.95  yd. 
13.526  cu.  yds.  common  excavation,  75c 
yd.;  5.86  miles  finishing  earth  road,  $100 
per  mile;  34  cu.  yds.  Class  C  concrete, 
$25  yd.;  125  cu.  yds.  dry  rubble  mas- 
onry walls,  $18  yd.:  166  ft.  18-in.  metal 
pipe,  $3.25  ft.:  720  ft.  24-in.  metal  pipe, 
$3.75  ft.;  31  cu.  yds  rip-rap,  $2.50  yd.; 
50.74  M  ft.  trestle  bridge  materials,  $120 
per  M:  2285  lbs.  iron  in  bridge.  12c  lb.; 
1373  lin.  ft.  peeled  logs  for  foot  bridge. 
$1.00  ft.:  79  lin.  ft.  log  culverts.  6x8  ft.. 
$5  ft.;  3  log  bridges.  20  ft.  span.  $600 
each;  2  log  bridges.  10  ft.  span.  $500 
each;  178  sq.  yds.  grouted  stone  pave- 
ment, $4  yd.:  3  stock  guards,  $200  each; 
500  lin.  ft.  protection  ditches,  50c  ft, 

H.  E.  Williams  submitted  the  only 
bid  at  $71626.  government  to  furnish 
explosives,  for  constructing  Section  2. 
Oracle-Apache  road.  5.4  miles,  in  Pima 
Co.  Engineer's  estimate.  $64,044.86.  E. 
S.  Wheeler,  acting  district  engineer,  U. 
S.   Bureau   Public  Roads. 


PORTLAND.  Ore. — The  Oregon  State 
Highway  Commission.  Yeon  Bldg.. 
Portland,  has  awarded  the  following 
contracts  for  highway  and  bridge  pro- 
jeets; 

Gilliam  County,  Columbia  highway; 
Blalock  to  Arlington,  gravel  surfacing, 
7   miles.      Porter   &   Connelly,    $44,825. 

Wallowa  County.  canyon  section, 
grading  8.4  miles.     A.  D.  Kern.  $112,336. 

"U^'asco  County.  Columbia  highway. 
Seufert-Deschutes  section,  grading.  12.5 
miles.     James  F.  Clarkson  Co..  $189,871. 

Wasco  County.  Columbia  highway. 
Big  Eddy  concrete  viaduct.  Colonial 
Building    Co.,    Spokane.    $16,928. 

Wasco  County,  overhead  crossing  at 
Dillon.  Columibia  highway.  Colonial 
Building  Company.  $20,505. 

Wasco  County.  Columbia  highway, 
viaduct  near  Seufcrt.  Colonial  Build- 
ing Company,   $32,405. 

Crook  County.  McKenzie  highway, 
bridge  at  Prineville.  Oskar  Huber. 
$3,970. 


SANTA  ROSA,  Sonoma  Co..  Cal. — Bids 
received  by  the  County  Supervisors.  W. 
W.  Felt  Jr..  County  Clerk,  for  the  con- 
struction of  the  Petaluma-Sonoma 
Highway.  Section  B  and  on  the  Sonoma 
State  Highway  in  the  Sonoma  District, 
have  been  re.iected  as  being  too  high. 
Bids  were  submit! ed  by  .T.  A.  Fal^- 
banks.  G.  W.  Connor  &  H.  A.  Hansen. 
and  A.  J,   Grier. 


Kilke 


for 


BAKERSFIELD.  Kern  Co..  _^al. — The 
■"ity  Council  has  decided  to  pave 
Sumner  street  in  East  Baker^jHcId  from 
King  street  to  the  Edison  county  high- 
way, and  Union  avenue  from  Traxtus 
north  to  Sumner.  Council  also  ordered 
24th  street  between  E  and  M  streets 
improved    by    grading    and    oilinjf. 


MODESTO.  Stanislaus  Co..  Cal.— F.  K. 
Ritchie,  San  Francisco,  has  been 
awarded  a  contract  by  the  Stanislaus 
County  Supervisors  for  surfacing  ap- 
proximately ten  miles  of  county  high- 
way at  5^  cents  per  square  foot. 

The  roads  to  be  surfaced  include 
stretches  between  Modesto  and  Em- 
pire and  the  Glendora  road  from  a 
point  three  and  one-half  miles  west  of 
Turlock  to  the  Crows  Landing  road 
and   thence  a  mile   toward  Newman. 

H.  Benson  is  County  Clerk. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
The  City  Council  has  awarded  a  con- 
tract to  Tumelty  &  Hall.  1915  N-El  Do- 
rado street.  Stockton,  for  the  Installa- 
tion of  storm  Water  sewers  In  Lake 
Park,  at   $2,492.     Other  bidders  were: 

C.  B.  Hodson   Co $2,828.84 

Chambers  &   De  Golia 2.631.20 

E.  A.   Burns 2.819.60 

F.  E.    Clinch 3.084.26 

A.  L.  Banks  is  City  Clerk. 


EAGLE  ROCK  CITY.  Los  Angeles 
Co.,  Cal. — A  resolution  of  intention  for 
the  paving  of  Central  Avenue  was 
adopted  by  the  city  trustees  on  March 
15.  The  city  has  voted  $33,000  to  pay 
a  portion  of  the  cost  of  this  improve- 
ment the  remainder  to  be  paid  by  the 
property  owners.  The  work  will  be 
done  under  the  Improvement  Act  of 
1911  and  Involves  approximately  198,000 
sq.  ft.  of  5-in.  concrete  paving.  150  lin. 
ft.  cement  curb  and  725  sq.  ft.  sidewalk. 
T.  A.  Jordan  of  the  Engineering  Ser- 
vice Corporation,  Washington  Bldg.. 
Los  Angeles,  is  the  City  Engineer. 


RENO.  Nevada — The  Ormsby  County 
Commissioners,  Daniel  B.  Morton, 
Clerk,  has  awarded  a  contract  to  Mor- 
ton &  Quill.  Carson  City,  Nevada,  for 
furnishing  7,000  tons  of  crushed  rock 
in  a  stock  pile  at  its  rock  crushing 
plant  near  the  north  city  limits  of 
Carson  City.  Other  bids  were:  Gavin 
&  Neidt,  Reno,  $1.65  per  ton;  the  Sell- 
man  Construction  Co..  Reno,  $1.68  per 
ton;  Morton  &  Quill,  Carson  City,  $1.59 
per   ton. 


SACRAMENTO.  Cal. — The  City  of 
Sacramento  in  a  complaint  against  the 
Southern  Pacific  Company  filed  witn 
the  Railroad  Commission  asks  the  Com- 
mission to  compel  the  railroad  company 
to  construct  a  subway  under  its  tracks 
at  the  intersection  of  16th  and  "B  ' 
streets.  The  Commission  is  also  asked 
to  apportion  the  cost  of  construction 
between  the  City  and  the  railroad  com- 
pany. The  subway  is  desired  by  the 
City  as  a  means  of  relieving  the  serious 
tralTlc  situation  caused  by  the  travel 
across  the  bridge  built  by  the  City 
over  the  American  River.  There  is  a 
subway  at  12th  and  "B"  streets  which, 
however,  is  said  by  the  City  to  be  in- 
sufficient to  accommodate  the  travel. 


MODESTO.  Stanislaus  Co..  Cal. — At 
aproximately  $35,000.  the  Standard 
Paving  Company  of  Modesto,  the  only 
bidder,  the  City  Council  has  awarded 
contracts  for  paving  Thirteenth  street 
from  D  to  F;  Park  avenue,  from  Need- 
ham  to  Stoddard,  and  the  intersections 
of  15th  and  H.  14th  and  G.  14th  and  E. 
14th  and  F.  14th  and  D.  Alice  and  Elm- 
wood.  Wright  and  Elmwood.  5th  and 
Washington.  5th  and  K.  and  5th  and  J 
street*. 


Wednesday,      April      7, 
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MANHATTAN  BEACH.  Los  Angeles 
Co.,  Cal. — Until  8  P.  M..  April  14,  Pfv/ 
bids  will  be  received  by  Ci'.y  (^l^rk 
Llewellyn  Price  for  improving-  Se  ;onil 
street,  involving  1784  cu.  yd.s.  excava- 
tion. 8980  sq.  ft.  4-in.  concrete  paving. 
560  sq.  ft.  repaving.  1030  ft.  of  2xl3-in. 
redwood  iieaders.  340  lin.  ft.  curb,  .190 
ft.  1-ln.  conduit,  7  ligliting  standards, 
storm  drain  and  concrete  stairway. 
Work  will  be  done  under  Vrooman  Act. 
Plans  may  be  obtained  from  Victor  H. 
Staheli,  City  Engineer. 


VENTURA,  Ventura  Co.,  Cal.— The 
Supervisors  of  Ventura  County  have 
decided  to  construct  the  Wheeler 
Springs  road,  about  %  mile  long,  by 
force  account  under  the  direction  of 
County  Surveyor  Chas.  Petit.  The 
work  will  involve  16,000  cu.  yds.  exca- 
vation and  200  cu.  yds.  rubble  masonry. 


FLORENCE,  Ariz. — Until  2  P.  M., 
April  19,  bids  will  be  received  by  the 
Final  Countv  highway  commission  at 
Florence.  Ariz.,  for  grading  and  paving 
a  street  in  Superior,  involving  350  cu. 
yds.  excavation,  84  cu  .yds.  concrete, 
2046  lbs.  reinforcing  steel,  30  cu.  yds. 
rubble  masonry,  74  ft.  24-In.  pipe  cul- 
vert. 250  cu.  yds.  culvert  excavation  and 
2850  sq.  yds.  concrete  paving.  Plans 
and  specifications  may  be  obtained  from 
the  commission  on  payment  of  $5.  E. 
G.  Dentzer,  secretary,  W.  W.  Lane, 
highway   engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  Commissioner  J.  A.  Pllkington  has 
announced  that  arrangements  have 
been  concluded  for  the  construction  by 
the  city  of  a  twenty-foot  boulevard 
along  the  esplanade  for  its  full  length 
from  the  municipal  wharf  approach  to 
a  Junction  In  front  of  the  Casino  with 
Beach  street.  Incidentally  Westbrook 
street  is  to  be  improved  leading  from 
First  street  to  the  new  esplanade  drive. 

S.  A.  Evans  Is  City  Clerk. 


VALLEJO,  Solano  Co.,  Cal— The  City 
Council,  T.  p.  Kilkenny.  City  Engineer, 
ftas  adopted  a  resolution  providing  for 
the  construction  of  cement  sidewalks 
in  all  sections  of  the  city  where  the 
streets  are  paved. 

April  19th  Is  the  date  set  for  a  final 
hearing  on   the  proposed   improvement. 

Alf.    E.    Edgecumbe   is   City  Clerk. 


SANTA  BARBARA,  Cal  — Fairchild- 
Gilmore-Wilton  Co.,  Pacific  Electric 
Bldg.,  Los  Angeles,  was  awarded  the 
contract  at  J20,316.25  for  paving  Vic- 
toria St.  and  the  contract  at  $18,- 
3S7.18  both  Jobs.  The  unit  prices  by 
Fairchild-GIImore-Wilton  Co.  were: 
25.3c  sq.  ft.  for  4-in.  bituminous  bale 
with  1%-in.  Warrenite  surface  or  5%- 
in.  Warrenite-bitulithic;  $1.57  lin.  ft. 
for  combined  cement  curb  and  gutter; 
65c  ft.  for  cement  curb;  $1  ft.  for  stona 
curb  and  27c  sq.  ft  for  cement  side- 
walk. 


BAKERSFIELD,  Kern  Cc,  Cal.  -The 
Valley  Construction  Co.  was  awarded 
the  contract  at  about  $11,100  for  con- 
structing sewers  in  the  district  be- 
tween I  and  L  streets  and  19th  and  20th 
streets.  The  unit  prices  are:  10-in. 
sewer,  $7  ft.;  8-in.,  $6.90  ft.;  manholes. 
$105  each;  lamp  poles,  $15  each;  con- 
crete pavement.  24c  sq.  ft.;  concrete 
curb   56c   lin.   ft. 


GRIDLEY.  Butte  Co.,  Cal. — The  City 
Trustees  have  approved  plans  and 
specifications  prepared  by  John  Felle- 
man.  City  Engineer,  for  the  improve- 
ment of  Virginia  street  from  Magnolia 
to  Cedar  by  placing  a  crushed  rock  oil 
macadam  pavement.  The  work  will 
cover  two  blocks. 


NAPA.  Napa  Co..  Cal. — W.  J.  Schmidt, 
1600  Sacramento  St.,  Berkeley,  sub- 
mitted the  low  bid  to  the  Napa  County 
Supervisors  for  county  highway  work 
between  St.  Helena  and  Callstoga  at 
$112,865.50,  and  he  will  probably  be 
awarded  the  contract.  Other  bidders 
were: 

P.  L.  Burr.  San  Francisco. ..  $160,655.00 
Ransome-Randle  Co.. Oakland  122,167.41 
Ramon  J.  Blanco.  Vallejo....   119.065  25 


VISALIA.  Tulare  Co..  Cal.— Owing  to 
the  absence  of  City  Attorney  E.  I. 
Freemster  at  the  last  meeting  of  the 
City  Trustees  the  matter  of  street  im- 
provements was  laid  over  until  the 
next  session.  The  first  street  improve- 
ments planned  by  the  Trustees  include 
East  Mineral  King  avenue.  North  Park 
around  the  Lincoln  school.  West 
Acequia.  and  the  strerts  connecting 
with  the  Woodlake  and  Dinuba  high- 
ways. 


RED  BLUFF.  Tehama  Co..  Cal. — Ac- 
cording to  a  notice  filed  with  the  Rail- 
road Commission  by  the  Board  of  Su- 
pervisors of  Tehama  County  a  new 
road  is  to  be  established  in  Road  Dis- 
trict No.  3  of  that  county-  The  road 
will  start  from  the  county  road  a 
short  distance  easterly  from  the  east 
erd  rt  the  Sacramento  River  Bridge  at 
Tehama  and  cross  the  lands  of  the  Los 
Mollnos  Land  Company,  Louise  Harvey. 
Mary  R.  Runyon  and  the  Southern 
Pacific  Company. 

H.  G.  Kuhn  is  Clerk  of  the  Board  of 
Supervisors. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
At  the  last  meeting  of  the  City  Council. 
S.  A.  Evans.  Clerk.  Commissioner  Pllk- 
ington reported  that  he  had  given  Gen- 
eral Manager  Coleman  of  the  Union 
Traction  Company  an  estimate  on  the 
Warreniting  of  the  Union  ■  Traction 
Company's  tracks  from  the  top  of  Mis- 
sion Hill  to  a  point  opposite  the  Pope 
house  at  $1845.04.  The  estimate  was 
figured  at  8  cents  a  square  foot. 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
The  City  Council  has  ordered  bids  re- 
ceived for  furnishing  and  delivering 
6000  barrels  of  cement  to  be  used  in 
the  improvement  of  streets. 

Bids  were  also  ordered  called  for  the 
construction  of  a  corrugated  iron  cul- 
vert and  earth  fill  with  guard  rails 
across  the  McDougald  Canal  at  Church 
street.     A.  L   Banks  is  City  Clerk. 


EL  MONTE,  Los  Angeles  Co.,  Cal. — 
Until  12,  noon.  April  10,  Bids  will  be 
received  by  L.  M.  Meeker,  at  the  First 
National  Bank  of  El  Monte,  for  grad- 
ing, graveling  and  oiling  about  6,000 
lin.  ft.  of  roads  in  Tract  3480,  south- 
west of  El  Monte.  Certified  check  for 
10  per  cent  required.  Plans  and  spe- 
cifications may  be  seen  at  the  First 
National   Bank. 
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SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Bids  have  been  ordered  received  by  the 
County  Supervisors.  W.  W.  Felt  Jr. 
Clerk,  for  the  Sebastopol-Cotati  con- 
crete highway  for  a  distance  of  2.86 
miles  southerly  from  the  city  limits  of 
Sebastopol.  It  is  probable  that  the 
bids  will  be  opened  April  16th. 


ELSINORE,  Riverside  Co.,  Cal. — The 
City  Trustees  have  instructed  Engi- 
neer Paul  E.  Kressly,  Newport  Beach, 
to  prepare  plans  and  specifications  for 
paving  Spring  street  and  Limited  ave- 
nue, Elslnore,  with  5-in.  concrete  pave- 
ment. This  work  will  probably  be 
ready  for  bids  about  May  15. 


Official    Proposals. 


NOTICE  TO  CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  until  2  o'clock 
P.  M..  April  12,  1920,  for  constructing 
the  following  sections  of  the  State 
Highway  System   in  Nevada: 

State  Highway  from  .65  miles  south 
of  Steamboat  to  1  mile  south  of  Huf- 
fakers,  Washoe  County.  4.14  miles. 
Work  consists  of  preparing  sub-grade 
and  laying  concrete  base  15  feet  wide 
6  inches  thick. 

State  Highway  from  Zola  to  Mill 
City.  Pershing  County,  27.81  mile. 
Work  consists  of  grading  and  gravel 
surface  and  construction   of  culverts. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  and  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  County  Cleik's 
office  in  Reno  and  Lovelock.  Cash  ae- 
posit  of  $15.00  with  undersigned  re- 
quired for  copy  of  plans  which  will  be 
refunded  on  their  return  In  good  con- 
dition. Bids  must  be  on  proposal  form 
of  Highway  Department  and  ac- 
companied by  a  certified  check  In  an 
amount  of  5?^  of  the  bid.  Right  is  re- 
served to  reject  any  or  all  bids. 

C.   C.    COTTRELL. 
State  Highway  Engine*  r. 
Carson  City.  Nevada. 


BIDS     W^ANTED     FOR     KITCHEN 
EQUIPMENT. 

Your  attention  is  invited  to  the  faot 
that  proposals  will  be  opened  in  the 
near  future  on  drawings  and  specifica- 
tions No.  4097,  covering  Kitchen 
Equipment  for  six  Barracks  Buildings, 
Marine  Corps  Base.  San  Diego,  Cali- 
fornia. 

The  drawings  and  specifications  may 
be  obtained  on  application  to  the  Bu- 
reau in  Washington,  D.  C,  or  to  the 
Commandant,  12th  Naval  District, 
Sheldon  Building,  San  Francisco.  Cali- 
fornia, or  to  the  Public  Works  Offlcer, 
U.  S.  N..  Timken  Building,  San  Dleg-o. 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award   of  the  contract. 

The  si.x  kitchens  are  to  be  provided 
with  modern  and  adequate  equipment, 
which  is  to  be  properly  installed  and 
connected  to  steam,  gas,  vent,  water, 
waste  and  drip  services. 

The  estimated  cost  is  $22,000.00. 
Yours   truly. 
R.    L.    MORTON. 
Lieutenant    Commander    (CEC),    U.    S. 

N.     By  direction  of  the  Public  Works 

Oflflcer. 


BIDS    WANTED    FOR    ME:H0RI.\L 
BUILDING. 


NOTICE  TO  BIDDERS. 


NOTICE  is  hereby  given  that  the 
Board  of  Capitol  Commissioners.  Car- 
son City,  Nevada,  will  receive  bids  for 
the  following  Items  in  the  construction 
for  a  "Heroes  Memorial"  Building  at 
Carson  City.  Nevada,  according  to  of- 
ficial plans  and  specifications  on  file 
with    said    Commission    and    the    State 
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Architect's  Office,  Reno  Nevada,  viz: 
1    Genral  construction. 

2.  Plumbing    and    heating. 

3.  OH  equipment. 

The  Drawings  and  speclHcatlonB  may 
be  secured  at  the  office  of  F.  J.  De 
Longchamps,  State  Architect,  S34  Ga- 
zette  Building.    Reno,    Nevada. 

A  deposit  of  JIO.OO  will  be  required 
for  each  set  of  drawings  and  specifica- 
tions taken  from  the  Architect  a  Office. 
Bids  will  be  received  at  the  office  of 
the  Secretary  of  Board  of  Capitol  Com- 
missioners, Carson  City,  Nevada,  not 
later  than  10  A.  M.,  on  April  1»,  19JO. 

All  bids  shall  be  sealed  in  opaque 
envelope  and  addressed  to  Board  of 
Capitol  Commissioners,  Carson  City. 
Nevada,  and  marked  "Bids  for  Heroes 
Memorial  Building."  Each  bid  shall  be 
accompanied  by  a  certified  cheek 
amounting  to  at  least  5  per  cent  of  the 
amount  of  the  bid. 

The  Board  of  Capitol  Commissioners 
reserves  the  right  to  accept  or  reject 
any   or  all   bids. 

Authorized  this  16th  day  of  March. 
1920  by  the  Board  of  Capitol  Com- 
missioners. Carson  City,   Nevada. 

HOMKR    MOONEY, 
Clerk    of    Board      of    Capitol      Commis- 
sioners. 
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Wednesday,       April       7,       1920 


NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  •■«"  - 
o'clock    p.    M..   Aprtl    19,    l»ao.    tor    the 

erection  of  two  Pratt  truss  highway 
spans  with  timber  trestle  approach  and 
control  wier  complete  over  the  Virgin 
Iriver  near  Bunkerville  in  Clark  Coun- 
ty. Nevada.  ,  j,  .  t 
Plans  may  be  examined  and  forms  oi 
proposal,  coiitract  and  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  coun'y  clerks 
office  in  Las  Vegas.  Cash  deposit  of 
$15  00  with  the  undersigned  required 
for  copy  of  plans,  which  will  be  re- 
funded on  their  return  in  good  condi- 
tion, lids  must  be  on  proposal  form 
of  Highway  Department  accompanied 
by  certified  check  in  the  f  mount  of  se; 
of  bid.  Right  is  reserved  to  f^Ject  any 
or  all  bids.                                            _, 

C.    C,    COTTREF.L, 
State  Highway  Englnoer. 
Ca:-son  City,  Nevada. 


STATE    OF    CALIFORNIA. 

DEPARTMENT    OF    ENGINEERING. 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  CalUomU 
Highway  CoinniUiiton,  SIB  Fom 
Bnlldlne,  Sacramento,  Cnl.,  mitil  3 
o'clock  P.  M.,  on  Aprtl  12,  at  which  time 
they  will  be  publicly  opened  and  read 
for  construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Yolo  County,  between  Woodland  and 
Zamora  (III-Yol-7-B),  about  10.7  miles 
in  length  to  be  paved  with  Portland 
cement   concrete. 

Shasta  County,  between  Southerly 
Boundary  and  Redding.  (lI-Sha-3-A), 
about  15.7  miles  in  length  to  be  paved 
with   Portland   cement  concrete. 

Fresno  County,  between  Oil  King 
School  and  Huron  Road,  (VI-Fre-10-E). 
about  twelve  (12)  miles  In  length  to  be 
paved  with   Portland  cement  concrete. 

Santa  Cruz  and  Santa  Clara  Counties, 
between  Glenwood  and  Los  Gates. 
(IV-S.Cr.-5-A  &  S.C1.-5-B).  about  13.8 
milos  in  length,  to  he  paved  with  Port- 
land  cement   concrete. 

Humboldt  County,  between  Dyervllle 
and  Fortuna,  (I-Hum-1-D.E  &  F),  about 
25.2  miles  in  length,  to  be  paved  with 
Portland    cement    concrete. 

San  Diego  County,  between  FUnn 
Springs  and  Ogden  Ranch  (\II-S.D.-1^- 
C  &  D)  about  11.3  miles  in  length,  to 
be  paved  with  Portland  cement  con- 
Plans  may  be  seen,  and  forms  £'  Pro- 
posals, bonds,  contract,  and  spfclfica- 
tlons  may  be  obtained,  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
ilvislon  in  which  the  work  Is  situated. 
The  Division  Engineers'  offices  are  lo- 


cated at  Wllltts,  Dunsmulr.  Sacramento. 
.San  Francisco,  San  Luis  Obispo,  Fresno, 
and   Los  Angeles.  • 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  tne 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc.  ,    „    ,„ 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  Interests  of  the  State. 

NEWELL  D.  DARLINGTON, 
CHARLES  A.  WHITMORE, 
GEO.  C.   MANSFIELD, 
California    Hlgh^ray    Commission. 
AUSTIN  B.  FLETCHER, 

Highway   Engineer. 

WILSON  R.  =:llis. 

Secretary 

Dated  March  IB,   1920. 

BIDS    CALLED    FOR    EXTENSION    TO 
BUILDINGS  AT  GUAM. 

Drawings  and  Speclficatlo-i  No.  4141 
covering  Extensions  to  Power  Houses. 
Pump  House,  Blower  House  and  Quar- 
ters. Naval  Station,  Guam,  M.  I 

Attention  Is  Invited  to  the  ract  that 
proposals  will  be  opened  on  the  work 
meuiloncd  above  In  the  near  future. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  In  Washington.  D.  C..  or  to  the 
Commandant,  Navy  Yard,  Mare  Islano. 
Calif.,  by  placing  a  deposit  of  twenty 
dollars  (120.00)  as  security  'or  their 
safe  return  within  five  days  after  the 
award   of   the   contract.  .„„„„ 

The  power  house  extension  at  Agana 
will  have  concrete  foundations  and 
floor,  steel  frame,  exterior  walls  and 
roof  of  galvanized  corrugated  steel, 
steel  sash  and  metal  covered  doors 
The  extension  to  the  power  house  at 
the  Radio  Station  will  have  concrete 
frame,  concrete  walls,  composition 
roofing  and  steel  sash.  The  Quarters 
will  have  concrete  frame,  metal  latn 
and  cement  mortar  walls,  composition 
roofing,  wood  sash  and  doors,  wood 
floor  and  Interior  finish^  The  Pump 
house  and  the  blower  house  will  be 
similar  to  the  extension  to  the  power 
house  at  the  Radio  Station. 

The   estimated   cost   l^   »^0^000<>« 

Lieut.     Commander.     (CEO.    USN., 
By  direction   of  Public  Works  Officer. 

NOTICE  TO  OONTOACTORS. 

SEALED  BIDS  will  be  re -eived  by 
W  F  McClure.  State  Engineer,  Forum 
Building,  Sacramento.  California,  uP  t" 
and  Including  13  M.,  TuMdaT,  April  13, 
IMO,  said  bids  to  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  complete  furnishing 
and  Irstalllng  of  Two  ^eaj-less  Trac- 
tion Passenger  Elevators  In  the  ban 
Francisco  State  Building,  Civic  Center. 
San  Francisco,  California,  in  accor- 
dance with  the  plans  and  speclflcat  ons 
therefor,  copies  of  which  specifications 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento, California;  full  detailed  plans 
of  this  building  may  be  seen  at  the  of- 
fices of  Bliss  and  Favllle,  Architects. 
Balboa  Building,  San  Francisco,  Cali- 
fornia .         . 

Said  bids  must  be  submitted  on  forms 
furnished  by  'he  State  Department  of 
Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  In  the  sum  of  ten  per  centum 
(18%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality In  any  bid  received.       ^,  ,,__ 

(SIONBL.)  W.  F.  McC^URE 

State  Engineer. 


BIDS    WANTED    FOR    MEMORIAL 
BUILDING. 


NOTICE  TO  BIDDERS. 


NOTICE  Is  hereby  given  that  the 
Board  of  Capitol  Commissioners,  Car- 
son City,  Nevada,  will  receive  bids  for 
the  following  Items  In  the  construction 


for  a  'Heroes  Memorial"  Building  at 
Carson  City,  Nevada,  according  to  of- 
ficlal  plans  and  specifications  on  file 
with  said  Commission  and  the  State 
Architect's  Office.  Reno  Nevada,  viz: 

1.  General  constructior.. 

2.  Plumbing    and    heating. 

3.  Oil  equipment. 

The  Drawings  and  .specifications  may 
be  secured  at  the  office  of  F.  J.  De 
Longchamps,  State  Architect,  334  Ga- 
zette  Building,    Reno,    Nevada. 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  specifica- 
tions taken  from  the  Architect's  Office. 

Bids  will  be  received  at  the  office  of 
the  Secretary  of  Board  of  Capitol  Com- 
missioners, ''arson  City.  .N'evada.  not 
later  than  10  A.  M.,  on  April  19,  1930. 

All  bids  shall  be  sealed  in  opaque 
envelope  and  addressed  to  Board  of 
Capitol  Commissioners.  Carson  City, 
Nevada,  and  marked  "Bids  tor  Heroes 
Memorial  Building."  Each  bid  shall  be 
accompanied  by  a  certified  check 
amounting  to  at  least  5  per  cent  of  the 
amount  of  the  bid. 

The  Board  of  Capitol  Commissioners 
reserves  the  right  to  accept  or  reject 
any  or  all   bids. 

Authorized  this  16th  day  of  March, 
1920,  by  the  Board  of  Capitol  Com- 
missioners,  Carson   City,   Nevada. 

HOMER    MOONEY, 
Clerk    of    Board      of    Capitol      Commis- 
sioners. 

BIDS    WANTED    FOR    POWER-HOUSE 

EXTENSIONS,  ETC.  1 

SEALED  PROPOSALS,  indorsed 
"Proposals,  for  Power  Houses,  Pump 
House.  Blower  House,  and  Quarters. 
Guma,  Specification  No.  4141."  will  be 
received  at  the  Bureau  of  Yards  and 
Docks.  Navy  Department.  Washington. 
D.  C.  until  two  o'clock  P.  M.,  and  at 
the  Public  Works  Office.  Navy  Yard. 
Mare  Island.  California,  until  11  o'clock 
A.  M..  April  14,  1920,  and  then  and 
there  publicly  opened,  for  power-house 
extension  at  Agana.  Guma.  power- 
house extension,  quarters.  a  pump 
house  and  a  blower  house  at  the  naval 
radio  station.  Guma,  Island  of  Guma. 
The  power-house  extension  at  Agana. 
about  30  by  38  feet  in  plan,  will  have 
steel  frame.  galvanized  corrugated 
steel  siding  and  roofing,  steel  sash  and 
plumbing  and  electric-lighting  sys- 
tems. The  power-house  extension,  at 
the  naval  radio  station,  about  26  by  35 
feet,  will  have  concrete  walls,  composi- 
tion roofing,  steel  sash,  and  electric- 
lighting  system.  The  pump  house, 
about  12  by  14  feet,  and  the  blower 
house,  about  eight' by  16  feet,  will  be 
of  construction  similar  to  extension  of 
power  house.  The  quarters,  about  22 
bv  47  feet,  with  wing  18  by  24  feet,  will 
have  concrete  frame,  walls  and  parti- 
tions of  metal  lath  and  cement  mortar 
wood  trim,  sash  and  doors,  and  plumb- 
ing and  electric  lighting  system. 
Drawings  and  Specification  No.  4141 
mav  be  obtained  on  application  to  the 
Bureau  or  to  the  commandant,  navy 
yard.  Mare  Island.  California.  Deposit 
of  a  check  or  postal  money  order  for 
$20.00.  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  is  re- 
quired as  security  for  the  safe  return 
of  the  drawings  ard  specification  with- 
in five  days  after  the  award  of  the 
contract.  C.  W.  PARKS.  Chief  of 
Bureau.  March  5.  1920. 
(33920)      1st  report  Mar.  IS.  1920. 

NOTICE  TO    CONTRACTORS. 

BIDS  will  be  received  up  to  5  P.  M., 
April  14,  1930,  by  the  Board  of  Trus- 
tees of  the  City  of  San  Bruno.  San 
Mateo  County,  at  the  City  Hall  in  said 
City  for  furnishing  and  installing  a 
water  system  consisting  of  pipes,  hy- 
drants and  appliances. 

Apply  to  City  Clerk   for  plans,  speci- 
fications   and   bidding   blanks. 
(SIGNED]  N.  A.  WILLITS.  Clerk. 

NOTICE  TO   CONTRACTORS. 

BIDS  for  the  construction  of  Chico 
High  School  in  accordance  with  plans 
and  specifications  of  Woollett  &  Lamb. 
Physicians'  Building.  Sacramento,  are 
being  called  for. 

Bids  are  to  be  filed  prior  to  seven  P. 
Ml  .4prll  S3rd,  1920.  Certified  check 
payable  to  the  President  of  Chico  High 
School  Board,  amounting  to  five  per 
cent  of  proposal  must  accompany  bid. 
CHAS.  H.  CAMPER. 
Clerk,   Chico   High    School   District. 
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BUILDING   CONTRACTS 


San  Francisco  County 

No. 

Owner 

fontraetor 

Aiiit. 

809 

Gordan 

Owner 

9500 

810 

Nelson 

Owner 

3000 

Sll 

Nelson 

Owner 

3000 

S12 

Noonan 

Binet 

1450 

813 

Hencke 

Owner 

500 

814 

Rossi 

Bredlow 

SOO 

S15 

Pond 

Black 

1000 

816 

Nelson 

Owner 

2000 

S17 

Union   Oil 

Owner 

500 

818 

Seid 

Owner 

750 

819 

Shelling 

Trost 

500 

820 

Incandescent 

Sup.       Owner 

1500 

821 

De   Succa 

HoU 

500 

822 

Nelson 

Owner 

3000 

823 

Horstman 

Owner 

500 

824 

Curtaz 

Owr.er 

18000 

825 

Goldberg 

Keegan 

36000 

S26 

Bothin 

Owner 

20000 

827 

Pacific  T   & 

T          Matthies 

1000 

828 

Ettler 

Owner 

600 

829 

Lang  Rlty 

Owner 

8000 

830 

Benson 

Owner 

4000 

831 

Guesch 

Heaphy 

950 

832 

Branch 

Merrill 

500 

833 

Sanders 

Owner 

3501! 

834 

Barman 

Holt 

1600 

835 

RoncelH 

Frank 

500 

836 

Koehler 

Jacobson 

500 

837 

Nelson 

Owner 

5500 

838 

Curran 

Wise 

600 

839 

Hagen 

Stevens 

5000 

840 

Jones 

West   Pipe 

6392 

841 

Prevodos 

Cohn 

6157 

842 

Perego 

Kincanon 

27500 

843 

Douglas 

Fink 

500 

844 

Mohr 

Munster 

13000 

845 

Sharman 

Owner 

3500 

846 

Arnott     , 

Arnott 

6000 

847 

Allen 

Owner 

4000 

848 

Welsh 

Owner 

10000 

849 

Hoist            Greater  City  Lbr 

3600 

850 

Mahoney 

Fennell 

4000 

851 

Micheletti 

Owner 

6000 

852 

Natoma 

H.1'il 

lOOOOO 

853 

1st  Nat'l  Bk 

Central  Iron 



854 

Ortiz 

Arnott 

3660 

855 

Haasc 

Meyer 

104000 

856 

Earth 

Owner 

500 

857 

Cal.    Invst 

Owner 

40000 

858 

Matteucci 

Owner 

700 

859 

Clainly 

Mullen 

900 

860 

Drexler 

Mission 

78000 

861 

Florsheim 

Federal 

690 

862 

Coburn 

Kragan 

3200 

863 

Happenbeck 

Owner 

4000 

864 

Acton 

Meyer 

5900 

865 

Pioneer 

Clinton 

175000 

MOVE   DWICLLIXG.  KTC. 
(S13)      NO.    710    RUSSIA      AVE.        Move 
dwelling    and    construct    foundations. 
Owner — Mrs.  L.   B    Hencke.  Premises. 
.Vrchitect — None. 
Day's    work.  HOST.    *500 

ALTERATIONS 

(814)      NE   SYCAMORE   AND   MISSION. 

Alter  for  two  stores. 
Owner — P.    Rossi   &  Co.,   Room    210,   No. 
26  Montgomery  St.,  San  Francisco. 
Architect — None. 

Contractor — Albert     Bredlow.     252     De- 
lano Ave.,  San  Francisco. 

COST.    $800 


PERMITS. 

ALTERATIONS  .  ,„ 

(809)      SE  CLAY  AND  PRESIDIO  AVE. 

Alterations    to    present    3    flats   so    as 

to   make   6   apartments. 

Owner — Michael   Gordon.     113     Clayton 

St.,  San  Francisco. 
Architect — E.       A.         Neumarkel,       15bb 
O'Farrel   St..   San   Francisco. 

COST.    $9500 


AUTO   SALES  ROOM 
(82i)      S  TURK    J09    W    Van    Ness   Ave. 

One-story  concrete  auto  sales  room. 
Owner — O.    H.    Cuftaz.    519    Hayes    St.. 

San  Francisco. 
Plans  By  Owner. 
Day's  work.  COST.  $18,000 


ADDITION 

(815)  NO.  2504  SCOTT.  Add  bath  room 
to  residence. 

Owner — S.    Pond.   Premises. 
Architect — None. 

Contractor — W.  J.  Black,  1306  Guerrero 
St..   San  Francisco. 

COST.    $1000 

FRAME  DWELLING 

(816)  N  ULLOA  50  E  Wawona.     Two- 
story   and    basement    frame    dwelling. 

Owner — Fernando    Nelson    &      Sons.      2 

West  Portal  Park,  San  Francisco. 
Architect — None. 
Day's   work.  COST,    $2000 


DWELLING.  „„      ^.      ,,„ 

(810)  AV    FORESTSIDE    70      N      Llloa. 
Two-Story  and  basement  frame  dwlg. 

Owner — B'ernando    Nelson      &      Son,      2 
West    Portal    Park,    San   Francisco. 

ilfl'''^l,7^'"''-_ COST.    $3000 

DWELLING  ^  ,,,,         _, 

(811)  W  MADRONE  218  N  Ulloa.  Two- 
story  and  basement  frame  dwellmg. 

Owner — Fernando    Nelson      &      Son.      i 
West    Portal    Park,    San   Francisco. 
Architect--None. 
Day's   work.  CObi.    tJUUU 

STORES  .    „      .,.,,        ^„„ 

(812)  E    MISSION      6d    N      26th.      One- 
story   frame    (2)   stores. 

Owner — J.  Noonan.  2416  Folsom  St.,  San 

Francisco. 
Architect — None. 
Contractor— .lohn    J.    Bmi^t    Co..    68    Ra- 

mona  St..  San  Franci.co^^^^^,     ^^^.^^ 


BILLBOARDS 

(817)      NW  POST  AND  STEINBR.  Con- 
struct  10  ft.   bill   boards: 
Owner — Union  Oil  Co.  of  California.  247 

Mills  Bldg..  San  Francisco. 
Architect — Union    Oil   Co.   of  California. 

Union  Oil  Bldg..  Los  Angeles. 
Day's  work.  COST.   $500 


PERMITS. 

PLUMBING.    ETC. 

(818)      NO.    704    BRODERICK.      Plumb- 
ing,    .-lectric    work,     partitions,    etc., 
for  flats. 
Owner — J.    Seid.      704      Broderick,    San 

Francisco. 
Architect — None. 

COST,  $750 


ALTERATION 

(819)      NO.       1518      PULTON.        Ch 

front  for  private  garage. 
Owner — B.   Shelling.   605   Baker  St., 

Francisco. 
Architect — None. 

Contractor — Robert      Trost.      26th 
Howard  Sts..  San  Francisco. 

COST, 


and 
$500 


ALTERATION 
(820)      NO.    726    MISSION, 
nine    floor 
windows. 
Owner — Incandescent  Supply  Co.,  Prem. 
Architect — N.    W.    Mohr,    110    Sutter  St., 
San   Francisco. 

COST,  $1500 


.\I  TERATION  „ 

(S21)  SW  MISSION  AND  26TH.  Ex- 
tend foundation,  new  floor,  etc.,  for 
store.  ^,.     .  , 

Owner — .Tames    De    Succa.    Mission    and 

26th  Sts..   San   Francisco. 
Architect — J.   C.  Holl.   161  Precita  Ave.. 

San  Francisco. 
Contractor — J.  C.  Holl.  161  Precita  Ave., 


San  Francisco. 


COST,    $500 


DWELLING  ,.,,,.     . 

(822)  N  PORTOLA  252  W  14th  Ave. 
Two-story  and  basement  frame  dwlg. 
Owner — Fernando  Nelson  &  Sons.  2 
West  Portal  Park,  San  Francisco. 
-^  rchitect — None. 
Day's    work.' 


DWELLING.S 

(825)    W  TWENTIETH  AVE  60.  SO,  120. 
150.  180  and  210  S  KIrkham.     Six  one- 
story  and   basement  frame  dwellings. 
Owner — V.    C.   Goldberg. 
Architect — H.  O.  Stoner.  207  Mutual  Bk. 

Bldg...  San   Francisco. 
Contractor— Jas.  Keegan.  20th  Ave.  and 
Kirkham,   San  Francisco. 

COST,   $6000   each 


COST.    $3000 

WATER    TOWER 

(8-^3)     NO.    264    SIXTH    ST.      Construct 
and    set    on    roof    one    cooling    water 

Owner— Horstmann-Hahn    (lessee),    264 

Bth  St..  San  Francisco. 
.>.  ri'liitrct — None.  _ 

COST.   $500 


REPAIR  SHOP 

(826)    SE  VAN  NESS  AA'E  AND  OLIVE 
St      OnS-story  and     basement     brick 
store  and  repair  shop. 
Owner — Bothin     Real     Estate    Co..     604 

Mission  St..  San  Francisco. 
.•Vrchitect — J.  A    Ettler,  604  Mission  St.. 
San  Francisco. 

COST.   $20,000 


PESRMITS. 

ALTERATIONS 

(827)      NO.   445  BUSH   ST.     Cutting  out 

first  floor  6x12  and  extend  mezzanine 

floor   6x12. 
Owner — Paolfir  Telephone  &  Telegraph 

Co..   333  Grant  Ave..  San   Francisco. 
Architect — Building   Dent,   of  Owner. 
Contractor — H.   C.    Matthies.   180  Jessie 
St..  San  Francisco. 

COST.   $1000 


FOUNDATION.   ^T*"'. 

(828)      E     FORT'y-FIR.ST     AVE     275  N 

Irving.      Concrete      foundation      and 

floor,   etc..   for  dwelling. 
Owner — J.    A.    Ettler.      2954    Van      Ness 

Ave..  Sap  Francisco. 
Architect — Owner. 
Day's   work.  COST.    $600 


FRAME  DWELLING 

(829)  W  MERCED  AVE  250  N  Ken- 
sington. One-story  and  basement 
frame  dwelling. 

Owner— Lang  Realty  Co..  Mills  Bldg.. 
San  Francisco. 

Architect — Owners.  _ 

Day's  work.  COST,   $8000 


FRAME   DWELLING 

(830)      S    NORTHWOOD   DRIVE    P5    W 
Monteclto.     One-story   and    basement 
frame  dwelling. 
Owner — WPson  J.  Benson.   1783  Waller 

St..    San    Francisco. 
Architect — c.  f.  Strothoff.  2278  15th  St.. 

Pan  Fnancisco. 
Day's  work.  COST.   $4000 


ALTERATIONS 

(831)      NO.   844   aUTTER   ST.  Construct 
booths.  rt(arble  work.  etc..  for  restau- 
rant. 
Owner — Clandis  Guesch.  Premises. 
Architect — None. 

Contractor— J.    J.    Heaphy.    1721     Lom- 
bard St..  San   Francisco. 

COST.   $9-0 

ALTERATIONS 

832)      NO.     »71    SECOND    AVE.      Raise 

residencif  ^  feet. 
Owner— G.    W.   Branch.   Premises. 
Architect— <Seo.   M.  Merrltt.   3015  Geary 

St..  San  Francisco. 
Contractoii-r-Geo.      M.      Merrltt,      3015 
Geary  St..  San  Francisco. 

COST.   »50'i 

ALTERATIONS 

(833)      NOS.    813-815    S<T)TT   ST.      AUer 
two    throe-storj'   buildings    Into    four 
two-room    and    bath   apartmnets. 
Owner — Thos.    Senders.    815    Scott    St.. 

San   S'ranclsco. 
Architect — O.    E.    Evans.    2569    Mission 

St.,  San   FraiiC'i»e»>. 
Day'.-*  wor-U.  COST.  $3.-iO» 
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ALTERATIONS 

(834)      E    THIRD   AVE      175    N      Geary. 
New   front,   general    interior   and   ex- 
terior changes   for   2   flats. 
Owner — J.   Barman.   3219   23rd  St..  S.   P 
Architect — C.  O.  Clausen.  Hearst  Bldg  . 

San    Francisco. 
Contractor— O.    K.    Holt,    3877    26th    St  . 
San  Francisco. 

C  OST,„JH600 


ALTERATIONS 

(835)  NO.  353  TWENTY-NINTH  AVE. 
Cement  floor,  etc.,  for  garage  in  rear 
of  cottage. 

Owner — Mrs.    T.    Roncelli.   Premises. 
Architect — None. 

Contractor — Carl    Franlt.      30.')      Hocana 
St.,  San  Francisco. 

COST,    $5011 

OARACE 

(836)  NO.  1480  WILLARD  AVE.  Con- 
struct private  garage. 

Owner — M.    Koehler.    Premises. 
Architect — None. 

Contractor — J.    Jacobscn.    75    Leese    St.. 
san  Francisco. 

COST.    $50C 


(837)  E  WEST  PORTAL  60  S  UUoa. 
Two-story  and  basement  frame  (4) 
apartments. 

Owner^ — Fernando     Nelson     it     Sons.     2 

West  Portal  Park.  San  Francisco. 
Day's    work.  COST.    $5500 

ALTERATIONS 

(838)  NO.  1375  WALLER  ST.  General 
alterations  for  private  garage. 

Owner — H.     Curran,     1248     Waller     St.. 

San    Francisco. 
Architect — None. 
Contractor — L.  N,     Wise.      1274     Waller 

St..    San    Francisco. 

COST,     $60n 
ALTERATIONS 

(839)  NO.  132  DUBOCE  AVE.  Alter 
funeral    parlor    into    2    apartments. 

Owner — Mrs.  Sarah  Hagan.   Premises. 
Architect — Thos.  Smith,   27  Elgin   Park, 

San   Francisco. 
Contractor — W.    J.    Stevens,    110    Jessie 

St.,  San  Francisco. 

COST,    $50011 


RECORDED 

TANKS 

(840)      COM   306-2   S   ISLAIS  and    540   E 
Third  S  IOOnE  50.     All  work  for  three 
vegetable    oil    storage    tanks. 
Owner.— S.   L.   Jones  &   Co..   138-40   Cali- 
fornia St..  San  Francisco. 
Engineer— C.    A.    Watts.    24    California 

St..   San    Francisco. 
(Contractor. — Western   Pipe    &    Steel    Co. 
of  California.    444   Market  St..  S.  F. 
Filed  Mar.  31.  '20.     Dated  Mar.  25.  '20. 

When  all  material  on  land 50'J 

On    completion     25% 

Usual   35   days Balance 

TOTAL  COST.  $6392 
Bond.  none.  Limit.  45  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


ADDITION 

(841)  N  STEVENSON  275  E  Seventh  N 
65xW  35.  All  work  except  tile  floor- 
ing for  one-story  addition  to  Im- 
perial Grill. 

Owner — Preovolos  Bros.  Co..  1069  Mar- 
ket  St..   San   Francisco. 

Architect— D.    A.    Reidy. 

Contractor — Louis  J.  Cohn.  Mercliants 
National    Bark   Bldg..    S.    F. 

Filed    Mar.   31.   '20.      Dated    Mar.    30.   '20. 

Walls   up    $1539.25 

Roof   on    1539.25 

Completed   and   accepted 1539.25 

Usual    35   days 1539.25 

TOTAL    COST.    $6157.0(1 

Bond,    none.      Lirnit.    40    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


PERMITS 

FArTORV 

(842)      NE    BRADY    AND    OTIS.      Two- 

sfory  concrete  factory. 
Owner — Grace     Perego.     109     Montgom- 
ery St..  San    Franci.sco. 
Architect^Nona. 

fontractor — J.  (J.  Kincanon,  6)9  Larkin 
St.,  San  Francisco. 

COST,    $27,500 


ALTERATIONS 

(S43)      NO.     41     EDDY.       Remove    mar- 

ffuise:   new    front    for   store. 
Owner — Douglas  Realty  Co.,  557  Pacific 

Bldg.,   San   Francisco. 
Architect  —None. 

Conliacliir-  Pink    Xl    .Schlndler   Co.,    22S 
mil  Si  ,  .San   Frrinrjsco. 

COST.    $500 


FRAME   FLATS 

(844)  NW  FOLSOM  AKD  26th  Sts. 
Two-story  and  basement  frame  (3) 
flats. 

Owner — Anna  C.  Mohr,  2984  Folsom  St., 

San   Francisco. 
Architect — M.  O'Brien  and  E.  H.  Hilde- 

brand.    Associated,  68  Post   St..   San 

Francisco. 
Contractor — Munster  &  Bornholdt.  1706 

Broderick   St..  San  Francisco. 

COST,   $1300(1 

STORE    AND   LOFT 

(845)  E  RAILROAD  AVE  25  S  Qucsada 
Two-slorv   frame  store  and  loft. 

Owner — T.     L.     Sharman.     1440    Shafter 

Ave..   San   Francisco. 
Architect — None. 
Day's  work.  COST,  $3500 


FRAME   DWELLING 

(846)  W  FAXON  AVE  160  and  190  N 
Grafton.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Jos.  Arnott  &  Sons,  24  26  32nd 
Ave.,  San  Francisco. 

Architect — None. 

Day's  work.  COST,  $3000  each 


ALTERATIONS 

(847)  NO.  168  SUTTER.  Erect  metal 
lath  and  plaster  partitions;  new 
front;  plumbing:  electric  work.  etc.. 
for   offices. 

Owner — Allen  &  Co..  125  Sutter  St..  San 
Francisco. 

Architect — Earle  B.  Bertz.  68  Post  St.. 
San  Francisco. 

Day's  work.  COST,  $4000 


FRAME   FLATS 

(848)  :NW       TWENTIETH   .   AVE      AND 

Balboa.      Two-story      and      basement 

frame    (4)    flats. 
Owner — James    Welsh,    710      19th    Ave., 

San    Francisco. 
Architect — None. 
Day's  work.  COST,   $10,000 


FRAME   DWELLING 

(849)      N  IRVING  107  W   16th  Ave.   One 

story   and    basement    frame    dwelling. 

Owner — George      and       Fannie       Hoist, 

Premises.  ' 

Architect — Greater  City  Lumber  Co. 

Contractor — Greater    City    Lumber    Co.. 

3123    Mission    St..    San    Francisco. 

COST.   $3600 


RESTAURANT 

N    STEVENSON    275    E    Seventh.      One- 
story   reinforced  concrete   restaurant. 
Owner — Prevolos    Bros..      1075      Market 

St.,  San  Francisco. 
Architect — D.  A.  Reidy,  1075  Market  St., 

San    Francisco. 
Contractor — Louis  J.   Cohn,   625  Market 
St.,  San  Francisco. 

CO.ST,  $6157 
NOTE: — Recorded    contract    reported 
April    1,    1920,    No.    841. 


PErtMITS 

ALTERATIONS 

(850)      S    BROADWAY    154    W    Gough. 
Alter    interior    partitions:    add    bath- 
room;  alter  front;   plastering,  etc. 
Owner — Miss    Loyise    Mahoney,    Beres- 

ford    Hotel,   San    Francisco. 
Architect — Houghton    Sawyer,      Hearst 

Bldg.,  San  Francisco. 
Contractor — Fennell    &    Chisholm,      18i' 
Jessie  St.,  San  Francisco. 

COST,    $4000 


ALTERATIONS 

(851)  SW  CLARK  AND  DAVIS.  Re- 
move partitions,  reinforcing  floors, 
etc. 

Owner — Micheletti    Estate. 

Architect — P.      Righetti.      668        I'helan 

Bldg..   San   Francisco. 
Day's   work.  COST.    $6000 

MILL 

(852)  SW  SEVENTH  AND  HUBBELI, 
Frame  and  concrete  rice  mill. 

Owner — Natoma    Rice     Milling    Co..     82 
Natoina   St..   San   Francisco. 

Engineer — H.    J.    HJul.    8.">0    Monadnock 
Bldg.,    San    Francisco. 

Contractor — H.  J.   HJul,  850  Monadnock 
Bldg..    San   Francisco 

COST.    $100,000 

nKCOKDKD. 

STEICL   WORK 

(.153)  W  MO.VTGOMERY  75  N  Post  W 
16IIXN  100.  Steel  work  for  two  and 
Ihiee-story  and  basement  Class  "A" 
blinding    (bank   and   iittlee    building.) 


Owner — The   First  National     Bank     of 
San  Francisco.  NW  Post  and  Mont- 
gomery Sts.,   San  Francisco. 
Architect — C.    E.      Gottschalk,      Phelan 

Bldg.,   San    Francisco. 
Contractor — Central    Iron    Works,    ZOotl 

Bryant  St.,  San  Francisco. 
Filed  Apr.    2,  '20.      Dated  Apr.    1,  '20. 
On  1st  and   15th  of  each   month      75?t 

Usual    35    days 25% 

TOTAL  COST,  $17  per  ton 
Bond,  $3750.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  a-s  re- 
quired Forfeit,  $50.  Plans  and  speci- 
fications filed. 


RESIDENCE 

(854)  W  MIRAMAR  AVE  200  N  Hollo- 
way  Ave  25x112-6,  Lot  46  BIk  15, 
Lakeview.  All  work  for  one  and  one 
half-story  five-room   residence. 

Owner — Fabian    and    Guadalupe    Ortiz, 
3547  22nd  St..  San  Francisco. 

Architect — Jas.   A.   Arnott. 

Contractor — Jas.   Arnott     &     Son, 
32nd  Ave..  San   Francisco. 

Filed  Apr.   2.  '20.     Dated  Dec.  11, 

Frame   up    

Brown   coat    plaster   on 

Completed    

Usual   35   days 

TOTAL  COST,    . 

Bond,  limit,  forfeit,  plans  and  speciflca 

tions.  none. 


2426 

19. 
25% 
25% 

26% : 

$3660 


.\PARTMENTS 

(855)  NW  GEARY  AND  SIXTEENTH 
Ave  W  240xN  100.  All  work  for  six 
two-story  frame  buildings  (apart- 
ments). 

Owner — Elizabeth  Haase.   414  Lake  St., 
San   Francisco. 

Architect — C.  O.  Clausen.  Hearst  Bldg., 
San    Francoisco. 

Contractor — Theodore    G.    &    Rollin    E. 
Meyer.  2628  Anza  St..  San  Francisco 

Filed   Apr.    2.   '20.     Dated  Mar.  29.  '20. 

Frames    up     $19,500 

Brown    coated    19,500 

Standing    finish    on 19,500 

Completed   and    accepted 19,500 

Usual    25    days 26.000 

TOTAL  COST,  $104,000 

Bond,    none.      Limit,   100   days.      Forfeit. 

none.     Plans  and  specifications  filed. 


PERMITS. 

FRAME  DWELLING 

(856)      N  CRESCENT   AVE.,    bet.    Leese 

and  Murray.  One-story  and  basement 

frame  dwelling. 
Owner — Wm.   H.   Barth.      169     Crescent 

Ave.,  San  Francisco. 
Architect — None. 
Day's    work.  COST,    $500 


APARTMENTS 

(857)      N    CALIFORNIA    75    W    Gough, 
Three-story  and  basement  frame  (5) 
apartments. 
Owner — California   Investment    Co.,    593 

Market  St.,  San  Francisco. 
Architect — Erie  J.  Osborne,   821   Balboa 

Bldg.,  San  Francisco. 
Days  work.  COST.  $40,000 


ALTERATIONS 

(858)    NO.   617  FRONT.      Remove  stairs, 
install    new      freight      elevator      and 
change    front    for    store. 
Owner — Matteucci-Vannucci      Co.,      607 

Front  St.,  San   Francisco. 
.\rchitect — J.    A.    Poporato,    619    Wash- 
ington.  San    Francisco. 
Day's    work.  COST,    $700 

-ALTERATIONS 

(8.i9)      NO.    989    MARKET.      Alter   store 
front,    and    erect   partitions    for   res- 
taurant. 
Owner — Chris    Clainly,    Premises. 
.'Vrchitect — None. 

Contractor — Mullen  Mfg.  Co.,  64  Rausch 
St.,  San  Francisco. 

COST,    $900 


SALES  ROOMS 

(860)      N  MARKET  55-5     W  Van     Ness 
Ave.       Three-story      concrete      sales 
rooms. 
Owner — Elise    A.    Drexler,    Mills    Bldg., 

San  Francisco. 
Architect — Reid    Bros.,    Commonwealth 

Bldg.,   San   Francisco, 
(^'ontractor — Mission    Concrete    Co.,    407 
New   Call   Bldg.,   San   Francisco. 

COST,  $78,000 

MARQUISE 

1-^61)      NO.     120       POWELL.       Erect    il- 
luminated  marquise   for  store, 
iiuiii-r — Florsheim-Schaefer      Shoe    Co., 
120   Powell  St.,  San  Francisco. 


Wednesday.       April 
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SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont, 
Gen.  Oscar  F.  Ixing,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen,  Claremont  Court. 

Redwood  City. 
E.  R.  Diamond,  Portola  Road. 

BurljHgame. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall.  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 


METAL    PRODUCTS     COMPANY     OF 
CALIFORNIA 


The  Permutit  Company 

of  New  York. 

Sheldon    Bld^.  461     M.nrket     Streft. 

Telephone   Douglaa    1S30. 

PERMFTIT  SOFT  WATER. 


Architect — None. 

Contractor — Fefieral    Sign    Systein.      91 

New    Montgomery,    San     Francisco. 

COST.   $690 


A  LTERATIOX 

(862)      NO.     272     POST.       Change     store 

windows    on    front. 
Owner — E.   A.   Colburn.   Premises. 
Architect — None. 

Contractor — Louis    Kragen,    743    Gough 
St..    San    Francisco. 

COST.    $3200 


ALTERATIONS 

(863)      NO.    1675   SUTTER.      -■Vdd   break- 
fast   room   and    sun      porch,      terrazzo 
steps   for   residence. 
Owner — Chas.     Happenbeck.     821    Leav- 
enworth   St..    San   Francisco. 
.Architect — M.  O'Brien  and   E.   H.   Hildo- 
hrand.    assoriateil.    68    Post   St.,    San 
Francisco. 

COST.    $4000 


DWELLING 

(864)      E   THIRTY-FIFTH   AVE.    125    N 
Geary.        One-story      and      basement 
frame  dwelling. 
Owner — Wm.   Acton,   737   2nd  Ave.,  San 

Francisco. 
Architect — None. 

Contractor — Meyer  Bros.,  2628  Anza  St., 
San  Francisco. 

COST.    $5900 


AUTO  SALES  ULDG. 
(865)     SW    VAN   NESS    AVE.    and   Mc- 
Allister.     Two   and   three-story   rein- 
forced concrete   auto   sales   Bldg. 
Owner — Pioneer     Investment    Co.,     Gol- 
den Gate  Ave.  and  Hyde,  San  Fran- 
cisco. 
Architect — Sam    Heiman,    57    Post,    San 

Francisco. 
Contractor — Clinton    Construction      Co., 
140  Townsend  St.,  San  Francisco. 

COST,   $175,000 


COMPLETION   NOTICES 


NOTICE      OF      IVON-RESPONSIBILITY. 


San   Francisco   Connty. 

April  1,  1920— N  GREENWICH  137-6 
W  Scott.  W  60-lOxN  137-6.  Ray 
Bacchi  as  to  improvements  on  leased 
property. 

April  1,  1920— N  PINE  69-1%  E  Kear- 
ny. Edith  A.  Bull,  Kathleen  B.  Prin- 
gle  and  Walter  C.  Chidester  as  to 
improvements    on    leased    property. 

April   2,  1920— W  POWELL  94  S  Ellis 
S    41     W    87-6    N    25   W   7-6.   N    20-6   E 
20  S  4-6   E  75.     Mary  P.  Barron  as  to 
improvements   on   leased   property. 

Apr    2,  1920 — N  SUTTER  137-6  E  Mason 
Vickery   Bldg   Corp   as   to    improve- 
ments  on    lenfprt    properly 

Mar  29,  1920— NO.  691  MARKET  ST. 
Wm  R  Hearst,,  Edward  H  Clark 
and  W  A  Magee,  exrs  and  trs  Phebe 
A  Hearst,  dec'd  as  to  improvements 
on    leased    property 

Mar.  29.  1920— PART  LOTS  28,  29,  & 
30  Blk  73,  Fresno.  Estate  W  M 
Wyatt  et  al  as  to  improvements  on 
leased    property 

March  30,  1920— NW  TWENTIETH  and 
Mission  N  25xW90.  William  S.  Eh- 
renpfort  as  to  improvements  on 
leased   property. 

March  30,  1920— NW  FOLSOM  276  SW 
Srd  SW  76xNW  155.  Henry  E. 
Holmes  as  to  improvements  on  leased 
property.  _      „, 

Mar.  31.  1920— N  ELLIS  93-6  W 
Powell  N  137-6  W  44  N  20  W  94-4% 
S  20  E  60  S  137-6  E  78-4%.  Robert 
P  Keating  Estate  Co  as  to  im- 
provements    on     leased    property.. 

♦ 

LEASES. 

San    Francisco    County. 

Apr.  1,  1920— S  GOLDEN  GATE  AVE. 
No.  523  Golden  Gate  Ave.  Robert  G 
Hooker  to  George  W  Miller,     2  years. 

Apr.  1,1920 — W  ATAL.\YA  TERRACE 
bet.  Fulton  and  McAllister.  No.  P? 
Atalaya  Terrace.  Elizabeth  Cath- 
erine Moffat  to  Ma.ior  .Tohn  H  Skeggs 
2   years.    $1800. 

Apr.  1.  1920— NO.  1609  FILLMORE. 
Jos  Erlach  to  Samuel  Swechar.  1 
year.      $70   per  month. 

April  2.  1920— NW  CLAY  AND  SPRUCE 
223  Spruce  St.  S.  M.  Everding  to 
Henry  G.  W.  Dinkelspiel:  3  years; 
$3,625   and   option    to   renew. 

Mar.  29.  1920— E  SANSOME  bet.  Pine 
and  California;  No.  220  Sansonii'. 
Esther  G  Henderson  to  Royal  In- 
surance Co.      3   years.    $6300. 

Mar.  29,  1920— NO.  1158  GREEN  ST. 
Joseph    Friedman    to    Harry    S    Ros.s. 

1  year.      $780. 

March  30,  1920 — SE  FOURTH  and  Mis- 
sion. 115  4th  St.  Annie  M.  Faxon  to 
William   Bohling  and   Frank   Flamm; 

2  years;    $1410. 

Mar.  31,  1920— NW  HAYES  &  BAKEH 
55  on  Baker  and  100-10%  on  Haye.-;: 
No.  401  Baker.  E  W  Lech  to  D  .1 
Morrison.     3  years.     $100  per  month. 

March  31,  1920 — NO.  1015  VAN  NESS. 
Dr.  C.  F.  Buckley  to  Mrs.  Carrie  H. 
Sener;   3  years;   $30,100. 

March  31.  1920 — E  SHRADRR  636-56 
.Shrader.  I.  C.  Scharff  to  C.  E.  Mor- 
gan and  John  B.  Tvrrell;  2  years  10 
months;    $4210. 


San  Francisco  Connty 

March  27,  1920 — W  FORTY-SECOND 
Ave.  50  S  Balboa.  Robert  F.  Aus- 
tin  to  whom   it   may  concern 

March    27.    1920 

Mar.  30.  1920 — SW  SIXTH  AND 
Market.         Peacock      Drug    Co       to 

Western    Hardwood    Mfg   Co 

March    2ii.    1920 

Mar.  30,  1920 — W  TWKNTY-SBV- 
cnth  Ave  285  N  Balboa  N  50xW  120. 
Jacob  Weissbein  to  Theodore  G  and 

Rollin    E   Meyer Mar.    30,    l')20 

March    30,    1920— S    WALLER    81-3    E 

Steiner  S  65xE  25.  August   Schmidt 

to  Vukicevich  &  Bagge.Mar.   24,   1920 

Mar.     30.       1920— NO.       17       SURREY. 

Jacob  Koff  to  Gus  Carlson  and  Olaf 

Olsen Mar.    30.    1920 

Mar.  31.  1920— VAN  NESS  AVE  63- 
10%  S  Clay  S  63-10%xE157-4%. 
Julius    Levin    Co    to    whom    it    may 

concern     Completed    — 

Apr.  1,  1920— SW  MEDA  AVE  370  SE 
Delano  SE  36.97xSW  50  Ptn  Lots 
5.  6.  11  and  12  Blk  26.  West  End 
Map  No.   1.     Jas  A  Arnott  to   whom 

A   '^    may    concern Mar.    31.    1920 

Apr.  1,  1920 — W  THIRTY-THIRD  AV 
175  N  Ulloa  N  50nW  117-6.  Park- 
side    Realty    Co    to   John    B    Rogers 

and    E   Cox Mar    31     1920 

-4pril  2.  1920— S  MISSIO.N  225  W  8th 
35    front   and    80    deep.      N.    Polidori 

to  Louis  J.  Cohn March  29,  1920 

April  2,  1920— W  BUCHANAN  87-6 
N  Golden  Gate  Ave..  50  front,  llOx 
13; -6  deep,  25  rear.  The  Chevra  Ka- 

disha.    Inc.,    to   Louis   J.   Cohn 

,   March,    3,    1920 

Apr.  2.  1920—60-11  FRONTAGE  ON  S 
Vallejo  and  135  E  from  Powell 
137-6.      N    Capurro    and    A    Podesta 

to  S  Rasori  and  J   Del   Favora 

A    •■••„••  •.■„•„■ March    31.    1920 

Apr.  3,  1920 — NE  TWENTY-THIRD 
Ave  and  Anza;  E  23rd  Ave  75  N 
Anza.  Hilding  Anderson  to  Hilding 
Anderson   and   Ivar   D  Sillman 

Apr.  3,  1920 — .SE  NAPT,Es'  "V^so  "'sw 
Brazil  Ave  SW  25xSE  100  Ptn  Lot 
2  Blk  55,  Excl.  Hd.  Assn.  Vito 
Melechionne   to   whom    it   may   con- 

.  cern March    31,   1920 

Apr.  3,  1920— N  ELLIS  122-6  W 
Larkin.  P  F  Reilly  to  whom  it 
may  concern April  3.  1920 


LIENS   FILED. 


San   Francisco   Coanty. 


Mar.  20.  1920— N  UNION  137-6  W 
Steiner  W  55xN  137-6,  James  H 
Hardy  Inc  vs  J  C  and  Anna  Hladik 
$962  09 

March  20,  1920— N  UNION '  13716  W 
Steiner  W  55xN  137-6,  Otto  Car- 
son vs,  Anna  and  husband  J.  C. 
Hladik    $2126  90 

March  31.  1920— S  LINCOLN  WAY 
4"  W  21st  Ave  S  lOOxW  55.  San- 
born &  Corinson  vs,    Anna  Hladik. $20 


nilLDIXC;        PERMIT       TOTALS       FOR 
M.\RCH. 


Tl\e  Building  Department  of  the 
Board  of  Public  Works  during  the 
month  of  March  issued  650  building 
permits  totaling  $2,759,087.  Covering 
the  same  period  during  the  year  1919 
the  records  of  the  department  show  a 
total  of  399  permits  aggregating  $908,- 
831, 

Following    is    a    complete    report    of 
the   operations    for    the    past    month: 
No   of 
Class  I'ermits 


I''rames 
rcililic 
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BTITLDINO   CONTRACTS  oarage  brick  range 

I>UliJt»l«WW«i*v«.v/J.B  ^gg2)      PORTSMOUTH      ROAD      Lot    7,  (693)    NO.  421  THIRTEENTH,  Oakland. 

Lakewood    Park.      Oakland.         Two-  Brick  range. 

Alameda    County  story  fireproof  garage.  Owner — Meads.  Premises. 

'  Owner— A.  A.  Glantz,  260  28th  St.  Oak-  ,\rchitect— None. 

No.        Owner                     Contractor  Amt.  land.  Contractor-,.-John  G.  lis  &  Co.,  839  MlB- 

677  Mabev                                  Davie  467  Architect — None.  eion  St..  San  Francisco. 

678  Kusmaul                   Bernhardt  .-550  Day's  work.                                  COST.   $3500  COST,    ?800 

679  .Jamison                       Woodard  .Tiifln  _       — —                                                                          

680  Mooney                                Jones  850  FRAMK    APARTMENTS  WAREHOUSE 

681  Watson                           Watson  3900  (683)    SE  COLLEGE  AVE  &  WOOLSEY  (694)      NE    TWEKTY-.SEVENTH      AVE 

682  Glantz                                Owner  3500  S   50xB    120,   Berkeley.      All    work   lor  and  E-llth  St.,  Oakland.  One-atory 

683  Wolf                              Williams  15035  two-story  frame  apartments.  c.mcroto  warehouse. 

684  Wight                                 Owner  1400  Owner. — Mrs.  Mary  Hays  Wolf.  Batavia,  Owner — H.  G.  Prince  Canning  Co.,  Prem 

685  Foss                                        Foss  8000  Java.  Architect — M.  I.   Diggs,   1519  Broadway, 

686  McNeills                             Lucas  1100  Architect — Charles  F.   Masten   &   I.,ester  Oakland. 

687  Dearliorn                          Owner  3000  W.  Hurd,  Foxcroft  Bldg..  San  Fran-  Contractor — Palmer      &      Petersen,    610 

688  Mueller     Okd    Refrigerator  2000  cLsco.  Easton  Bldg..  Oakland. 

689  Lakeshore                       Strang  12000  Contractor — Charles   C.    Williams.    Syn-  COST,   $61,000 

690  Kearns                              Jessup  1450  dicate  Bldg..  Oakland.                                                                       

691  MacLatferty              Anderson  .lOO  Filed  Mar.  29.  '20.     Dated  .           '  DWELLING 

692  Costa                               Almeida  900  Frame  completed  and  accepted..      14  (695)      W  VALLECITO  84  N  E-27th  St.. 

693  Meads                                      lis  800  Brown  coated  completed  and  ac-  Oakland.      One-story   5-room   dwig. 

694  Prince                               Palmer  61000  cepted     "4  Owner — Geo.     Hoffman.     817     Alice     St., 

695  Hoffman                            Albers  2500  Completed  and  accepted Vi  Oakland. 

696  O.stbern                             Owner  30000  Usual    35    days Vt  Architect — None. 

697  Legris                                Owner  21000  TOTAL  COST,   $15,035  Contractor — Geo.      Albers,      1616       51st 

698  Same                                   Same  3000  Bond,    limit,    forfeit,    none.      Plans   and  Ave.,  Oakland. 

699  Same                                      Same  3000  specifications  filed.  COST.  $230(1 

700  Mierlalt                       Cal  Bldrs  5200  NOTE: — Permit     reported    Marcli     22.                                         

701  MacGregor                      Owner  4000  1920.  No.   630.  APAFtTMENTS 

702  Same                                      Same  8000  (696)      W  PARK  VIEW  TERRACE  lOO 

703  Same                                     Same  8000  GARAGE  N  Grand  Ave..  Oakland.     Three-atory 

704  Union  Constr  Co          Owner  4000  (684)      W    COLLEGE    AVE    624    N    Clif-  36-room   apartments. 

705  C&O   Lbr                      Owner  2000  ton.    Oakland.      One-story    brick    ga-  Owner — F.  E.  Ostbern.  1304  Linden  St.. 

706  (^hown                                Owner  5000  rage.  Oakland. 

707  Farnham                       Pedgrift  2000  Owner — Wilder   Wight.    2330   Telegraph  Architect — A.     W.    Smith.     1010    Broad- 

708  Natl.    Ice   Cream          Owner  SOD  Ave..   Oakland.  way.  Oakland. 

709  Lorenzen                     Bertelsen  500  Architect — None.  Days    work.                             COST.    $30,005 

710  Canady                              Owner  500  Day's   work.                                  COST.    $1400                                         

711  Leppla                                  Faria  6880  FRAME    DWELLINGS 

712  Ala.    Repair                   Warner  15000  DWELLING  (697)      N    BROOKDALE     130,    165,     200. 

713  Purdy                              MacRae  40n  (685)      S  CALMAR  470   E  Palrma.  Oak-  235.    270.    305,    340    E    Fruitvale    Ave., 

714  Shervey                             Owner  950  land.      Two-.story    8-room    dwellirg.  Oakland.      Seven      one-story      5-room 

715  Moore                                  Moore  4500  Owner — Foss    &    Hetland.      1242      First  frame  dwellings. 

716  HiUen                               Hlllen  3900  Ave..   Oakland.  Owner — L.   H.   Legris.     2605     Fruitvale 

717  Hillen                                  Hillen  3500  Architect — None.  Ave..   Oakland. 

718  Hillen                                 Hillen  3900  Day's     vork.                                 COST.    $8000  Architect — None. 

719  Delta  Zeta                     Wooley  800  Day's   work.                      COST.    $3000   each 

720  Morgan                              Porter  450  ALTERATIONS                                                                                             

721  Halloran                              Long  5000  (686)      NO.      5806      DOVER.       Oakland. 

722  Marshall                           Owner  10000  Alterations  and   addition.s.  DWELLING 

723  Cal    Pack's.        Christiansen  20000  Owner — Margaret    McNeills.  (698)      NE  BROOKDALE  AND  FRUIT- 

724  Crystal                       Thomsen  1125  Architect — None.  vale  Aves.,  Oakland.     One-story  flve- 

725  Jersey                                Avelar  700  Contractor — C.    D.    Lucas.    541    55th    St..  room  dwelling. 

726  Haste                                 Haste  1500  Oakland.                                                             Owner L      H    Legris.   2605     Fruitvale 

727  Ferguson                          Owner  3000  COST.  $1100  ^ve     Oakland.     ' 

728  Riskin                                Riskln  700  Architect — None. 

729  Makinson                        Church  6476  ALTERATIONS  Dav's  work                                   COST.  $3000 

730  King                                      Allen  1000  (687)      NO.    1204      E-FIFTEENTH      ST.,                 "                        

731  Domouoske                       Mason  3000  Oakland.      Alterations    and    additions 

732  Cherry                                Brown  3500  (alter  two-story  dwelling  into  flats.)  DWELLING 

733  Faehes                              Kidder  2200  Owner — Mrs.  Dearborn.  1208  E-15th  St..  (699)      E      FRUITVALE      AVE    100      N 

734  Moore                               Owner  2500  Oakland.  Hrookdale  Ave..  Oakland.     One-Story 

735  Richards            Western   Rfg.  405  Architect — None.  n-room    frame   dwelling. 

736  Stcnbro                              Owner  4000  Day's  work.                                   COST.  $3000        Owner L    H     Legris.      2605      Fruitvale 

737  S.   F.  &  O   Ry.                Owner  1200  . ^^.^     Oakland 

738  Wood                                     Graff  560  ALTERATIONS                                                            Architect None 

739  Fowler                                 Sharp  799  (688)      NO.       4557-9       E-FOURTEENTH  bav's  work                                    COST.  $3000 

740  Stubbs                      MacGregor  4050  St..  Oakland.     Alter  factory.                                                             

—  Owner — Mueller  Bros..  512  Chestnut  St..  DWELLING 

.ADDITION  Oakland.  (700)      S    MOSS      AVE    70      E   Kempton 

(677)  NO.  1617  McOEE.  Berkeley.  Ad-  -Architect — None.  Ave..      Oakland.        One-story      6-room 
dition.  Contractor — Oakland    Refrigerator    Co.,  dwellirg. 

Owner — Wm.  E.  Mabey,  Premises.  2766  Grove  St..  Oakland.  Owner — A.   A.   Marlatt.      1534      Franklin 

Architect — None.  COST.  $2000  St.,  Oakland. 

Contractor — Davie      &      Jarman,  1001  .Architect — None. 

Spruce.  Berkeley.  DWELLING   &  GARAGE  Contractor — California     Builders.      1534 

COST.    $467  (689)    N  LONGRIDGE   500   E  Lakeshore  "       Franklin  St.,  Oakland. 

Oakland.      Two-story    7-room    dwell-  COST.  $5209 

.M.TERATIONS  ing  and    garage.                                                                                       

(678)  NO.   2210      TELEGRAPH  AVE.,  Owner— Lakeshore  Highlands   Co..    1460  DWELLING 

Berkeley.  Alterations.  Broadway.  Oakland.  (701)  W  EVERETT  AVE  600  S  Ham- 
Owner — M.  L.  Kusmaul,  Premises.  Architect — Schinner  liugliee  &  Co..  pel,  Oakland.  One-story  6-room 
Architect — None.  Thayer  Ride;..  Oakland.  dwelling. 

Contractor— G.  L.  Bernhardt.  3161  Shat-  Contractor — F.   N.   Strang.    1405   Central  Owner — C.   M.    MacGregor.    470    13th  St.. 

tuck  Ave..  Berkeley.  Ave.,   Alameda.  Oakland. 

COST,  $550  COST,  $12.j00  Architect— None.                                              _ 

■  Dav's  work.  COST.   $40OTT 

DWELLLN'G  GYMNASIUM                                                                                                  

(679)  N   LAGU.MTAS      300      E   Euclid.  (690)      NO.   359  PERRY.  Oakland.      One  DWELLINGS 

Oakland.      One-story    5-room    dwlg.  story  gymnasium.  (702)      W   ELSTON  AVE   240  and   280  S 

Ow.ier — E.  Jamison.  Oakland.  Owner — Jack    Kearns.    Premises.  Hampel.  Oakland.      Two   one-story  6- 

.\rohllect — None.  Architect — None.  room   frame   dwellings. 

Contractor — E.    W.    AVoodard.    5.'i5  Mer-  Contractor — F.  H.  Jessiip.  Owner — C.   M.   MacGregor.    470   13th   St.. 

ritt  Ave..  Oakland.  COST.    $1450  Oakland. 

COST,  $5500  Architect — None. 

ALTERATIONS  Day's  work.  COST.  $4000  each 

(680)  MORAGA   ROAD.  Oakland.  One  (691)      NO.    524    SIXTEENTH.    Oakland.                                         

and  one-half-story  garage.  Alterations.  DWELLINGS 

Owner — Dr.   B.   T.   Mooney.    1128    Broad-  Owner— J.    H.    MacLafferty.    Premises.  (703)      E  GFREENWOOD  AVE  100  and 

way.   Oakland.  Architect — None.  140   S   Brighton    Ave..   Oakland.      Two 

Architect — None.  Contractor — John      Andprson.   87!      34th  one-story   6-room   frame  dwellings. 

Contractor—A.    E.    Jones.    1128    Broad-  St  .  Oakland.  Owner — C.   M.   MacGregor.   470   13th   St.. 

way,   Oakland.  COST,   $500  Oakland. 

COST,  $850  Architect — None. 

ADDITIONS  Day's  work.  COST,  $4000  each 

GAIIAGE  '602)    NO.   1208  TWENTV    THIRD  AVE..                                             

(681)  CAPBRTON   near  Highland  Ave..  Oakland.     Addition.  STORE  HOUSE 

Oakland.     Two-story  fireproof  garage  Owner- A.  Costa,   1148  23rd  Ave.,  Okd.  (704)      FOOT  FOURTEENTH  ST.,  Oak- 
Owner — Anna  .S.  Watson.  Architect — None.  land.     Two-story  store  house. 
.■Viohitect — None.  I'ontractor — E.      .Almeida,    2004      E-17th  Owner — Union  Construction  Co. 
Coiilr.'iclor — J.   F,  AVatson.  St.,  Oakland.  Architect — None. 

CC'"'  $.•!')(.»  COS'l'.  $1101)  Ojiv's    work,                                 COST,    $4008 

I 
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PLANINO  MILL,  ^   ,  ,       , 

(705)  FOOT  KIRKHAM  ST.,  Oakland. 
One-story  planing  mill. 

Owner — C.  &  O.  Lumber  Co..  No.  2  Pier. 
San  Francisco. 

Architect — None.  »„„„„ 

Day's    work.  COST.    $2000 

DWELLING  „ 

(706)  MORA(5A  ROAD  AND  SKY  LINE 
Blvd..  Oakland.  One-story  6-room 
dwelling.  „ 

Owner — S.  V.  Chown,  5848  Chabot  Road 

Oakland. 
Architect — None.  ,,„„ 

Day's  work.  COST,  $5000 

REPAIRS  „^       ^    , 

(707)  NO.  758  KINGSTON  AVE.,  Oak- 
land.    Fire  repairs. 

Owner — E.  C.  Farnham. 
Architect — None. 

Contractor — Jas.   H.    Pedgrift,   565   16th 
St..  Oakland. 

COST,   $2000 


ADDITION 

(715)      FOOT    ADELINE    ST.,    Oakland. 
One-story  addition  to  office  building. 
Owner — Moore  Shipbuilding  Co.,  Prem. 

Architect — None. 

Day's  work.  COST.  $4500 


SHED 

(708)  N  THIRD  100  W  Cypress,  Oak- 
land.    Shed. 

Owner — National  Ice  Cream  Co.,  Prem. 

Architect — None. 

Day's  work.  COST,   $500 

ALTERATIONS 

(709)  NO.  414  THIRTEENTH  ST., 
Oakland.     Alterations. 

Owner — H.    Lorenzen.    1546    Broadway, 

Oakland. 
Architect — None. 
Contractor — S.   J.  Bertelsen,     667     39th 

St.,  Oakland. 

COST.   $500 

DWELLING 

(710)  E  TYLER  225  S  Walter.  Oak- 
land.    One-story   2-room  dwelling. 

Owner — Smith.   Canady,   705   Louisa  St., 

Oakland. 
Architect — None. 
Day's  work.  COST.  $500 

DWELLING  AND   GARAGE 

(711)  LOTS  37  AND  35,  Map  Cherry 
Acres,  San  Leandro.  One-story 
dwelling  and  garage. 

Owner — John  Leppla.  San  Leandro. 
Architect — Sidney    B.    and    Noble    New- 
som,  Nevada  Bank  Bldg.,  San  Fran- 
cisco. 
Contractor — A.    S.    Faria,    San   Leandro. 
Filed  March  31,  '20.  Dated  Mar.  29,  '20. 

Frame   up    U 

Brown    coated    M, 

Completed  and  accepted   V* 

Usual    35   days    Vt 

TOTAL  COST,  $6880 
Bond,  Sureties,  none.  Forfeit,  $5.  Lim- 
it, none.     Plans  and  specifications  filed. 


ALTERATIONS 

(728)      NO.    675    WESLEY    AVE..    Oak- 
land.    Alterations. 
Owner — Charles  Riskin.  Premises. 
Architect — None. 
Day's    work.  COST.    $700 


FRAME  DWELLING 

(716)      W  BELVEDERE  642  N  Ygnacio, 
Oakland.     One-story      6-room      frame 

dwelling. 
Owner — R.  C.  Hillen,     5364     Trask     St  . 

Oakland 
Architect — None. 
Day's  work.  COST,   $3900 


STORE    AND   APARTMENTS 
(712)      E  PARK   ST.   50   S   Webb  Ave.   S 
60,  E  129-1,  N  100.  W  40.  S  50.  W  to  pt. 
beginning,  Ala.     Two-story  store  and 
apartments.    Class    "C."    except    inte- 
rior   partitions,    electric    work,    lath 
and  plastering,  wood  and  cabinet  fin- 
ishing,  painting  finish,   plumbing  fix- 
tures,   hardwood      floors,      wall    beds, 
light    fixtures,    finish    hardware    and 
shades  on  2nd  floor. 
Owner — C.  Siem.  E  Ruthberg  and  G.  R. 
Marcus    (Alameda  Repair  and   Sup- 
ply Co.),  Alameda. 
Architect — L.   F.   Hyde,   2745   26th  Ave., 

Oakland. 
Contractor — S.  A.   Warner,   4606  Brook- 
dale   Ave.,   Oakland. 
Piled  Mar.   31,   '20.     Dated  Mar.   29,  '20. 

2nd   floor  joist  on    $3375 

Roof    on     3375 

Completed  and  accepted   3375 

Usual  35  days   •■•■..•  v^^l; 

TOTAL  COST,  $15,000 
Bond,  $7500.  Sureties,  F.  L.  Parker  and 
C.  I.  Gilbert.  Forfeit,  $5.  Limit,  60 
days.     Plans  and  specifications  filed. 


DWELLING 

(717)      E     BELVEDERE     269    S    Trask. 

Oakland.  One-story   5-room  dwelling. 

Owner — R.    C.    Hillen,     5364    Trask    St., 

Oakland. 
Architect- — None. 
Day's  work.  COST,  $3500 


DWELLING 

(718)      E  COLE  202  N     Ygnacio,     Oak- 
land.    One-story  6-room  dwelling. 
Owner — R.    C.    Hillen,    5364    Trask    St.. 

Oakland. 
Architect — None. 
Day's   work.  COST.    $3900 


ADDITION 

(719)      NO.    1837    ARCH    ST..    Berkeley. 

Addition. 
Owner — Delta  Zeta  Sorority.  Premises. 
Architect — None. 

Contractor — B.      F.    Wooley.      706      San 
Pablo   Ave..   Albany. 

COST.    $800 


ALTERATIONS 

(720)      NO.    1639    LA   LOMA   AVE..  Ber- 
keley.     Alterations. 
Owner — Wm.    S.   Morgan.   Premises. 
Architect — None. 

Contractor — H.   H.   Porter.  Buena  Vista 

St..  Berkeley.  _    .   .„ 

COST.    $450 


DWELLING 

(721)      N    MARIN      AVE      500    W      The 
Circle.    Berkeley.      One-story    6-room 
dwelling. 
Owner — Ralph  Kalloran. 
Architect — None. 

Contractor — Roy      O.      Long    Co..      214b 
Shattuck   Ave..  Berkeley. 

COST.  $G00n 


DWELLING  ^.„ 

(722)  NO.  18  TANGLEWOOD  ROAD, 
Berkeley.  Two  and  one-half-story 
10-room  dwelling. 

Owner — J.   A.   Marshall,  Premises. 

Architect — None.     .  ,,.„„„ 

Day's  work.  '  COST.   $10,000 

WAREHOUSE  ^    , 

(723)  BEACH  AND  HALLECK.  Oak- 
land.    One-story  brick  warehouse. 

Owner — California    Packing    Corp..    101 
California  St..  San  Francisco. 

Architect — None. 

Contractor — C.  Christiansen  &  Son.  351 
12th  St.,  Oakland. 

COST.  $20,000 

ALTERATIONS 

(724)  NO.  2307  CHESTNUT,  Oakland. 
Alterations. 

Owner — Crystal  Laundry  Co. 
Architect — None.                            „   ,  „     . 
Contractor — John    Thomsen,    5831  Occi- 
dental  St.,   Oakland.               _  •     „. 
COST.  $112TI 


ALTERATIONS 

(725)      NO.  1200  FORTY-SEVENTH   AV. 

Oakland.      Alterations. 
Owner — Jersey    Milk.    Cream    &    Butter 

Co.,  695  37th.  Oakland. 
Architect — None. 
Contractor — M.   Avelar.    1320    53rd   Ave.. 

Oakland.  ^^^^^    ^^^ 


GARAGE 

(713)  NO.    1333      BAY    ST..      Alameda. 
Garage. 

Owner — E.    S.    Purdy,    3027    Harper    St.. 

Berkeley. 
Architect — None. 
Contractor — Chas.      W.      MacRae.      1091 

Park  Ave..  Alameda. 

COST.    $400 

REPAIRS 

(714)  NO.    2252   CENTRAL  AVE..   Ala- 
meda.    Repairs. 

Owner — Geo.  C.   Shervey.  Premises. 

Architect — None. 

Day's  work.  COST,   $950 


ALTERATIONS 

(729)      COR.    RIDGEWAY      AVE      AND 
Mongomery  St.,  being  No.  201  Ridge- 
way    Ave.,    Oakland.      All    work    for 
alterations  to  two-story  frame  apart- 
ments. 
Owner — H.    A.    Makinson,    1706    Broad- 
way.  Oakland. 
Architect — None. 
Contractor — Albert     Church.     859     58th 

St.,  Oakland. 
Filed  Apr.  2,  '20.     Dated  Apr.  2.  '20. 
Owner  pays  all  bills  on  order  of 

contractor    

TOTAL  COST.  $6476.80 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and   specifications   filed. 


DWELLING 

(726)  E  HARRINGTON  AVE  800  N 
Santa  Rita,  Oakland.  One-story  3- 
room  dwelling. 

Owner — Ernest  Haste,  456  36th,  Oak- 
land. 

Architect — None. 

Day's  work.  COST,  $1500 


REPAIRS 

(730)      NO.      917      ARLINGTON      ROAD, 

Berkeley.     Fire  repairs. 
Owner — W.   B.   King,   Premises. 
.Arcliitect — None. 

(?ontractor — F.    E.    Allen.    271S    Regent 
St.,   Berkeley. 

COST,    $1000 


DWELLING 

(727)  N  THOMPSON  150  W  Forty- 
seventh  Ave.,  Oakland.  One-story  6- 
room  dwelling. 

Owner — A.  S.  Ferguson,  3268  Prentiss 
St.,  Oakland. 

Architect — None. 

Day's   work.  COST,   $3000 


DWELLING 

(731)      W    ALAMEDA    294      N      Sonoma 
Ave.,   Berkeley.     One-story,   six-room 
dwelling. 
Owner — A.    B.    Domouoske. 
Architect — None. 

Contractor — Mason    McDufile    Co..    Shat- 
tuck   and   Addison,   Berkeley. 

COST,    $3000 


DWELLING 

(732)      E   SHATTUCK    AVE.    opp.   Ama- 
dor.     One-story   eight-room  dwelling. 
Owner — J.    S.    Cherry,    1308    Oxford    St.. 

Berkeley. 
Architect — None. 

Contractor — E.     A.     Brown,     1604     Shat- 
tuck    Ave.,    Berkeley. 

COST,    $3500 


STORE 

(733)      2231   Telegraph  Ave.,     Berkeley. 

One-story   brick   store. 
Owner — Mrs.   R.   Faehes,   2526   Bancroft, 

Berkeley. 
Architect — None. 

Contractor — H.    C.    Kidder.    2075    Addi- 
son.   Berkeley. 

COST.    $2200 


SHED 

(734)  FOOT    ADELINE    ST..    Oakland. 
One-story   shed. 

Owner — Moore   Shipbuilding   Co.,   Prem. 

Architect — None. 

Day's    work.  COST,    $2500 

REPAIRS 

(735)  NW   ELEVENTH  &   FRANKI^IN 
Sts  ,   Oakland.     Roof  repairs. 

Owner— Mrs.    Richards,    420      15th      St., 

Oakland. 
Architect — None, 
''ontractor — Western    Roofing    Co.,    420 

15th   St.    Oakland. 

COST.   $460 


DWELLING 

(736)  NE  E-THIRTY-SEVENTH  AND 
Woodruff.  Oakland.  One-story,  five- 
room  dwelling. 

Owner — A.    Stenbro,      2122      Vicksburg. 

Oakland. 
Architect — None. 
Day's    work.  COST,    $4000 

ALTERATION 

(737)  FIFTY-FIRST  &  TELEGRAPH, 
Oakland.     Alteration. 

Owner — S.    F.    &    O.    T.    Ry.,    22nd    and 

Grove  Sts.,  Oakland. 
Architect — None. 
Day's   work.  COST,    $1200 

GA  RAGE 

(73S)      E    PERKINS      opp.      Palm    Ave., 

Oakland.     CJarage. 
Owner — W.    C.    Wood. 
Architect — None. 

Contractor — Edwin       C.       Graff,       1926 
Broadway,  Oakland. 

COST,    $500 
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REPAIRS 

(739)      XO.    1028  THIRTIETH  ST., 

land.     Repairs. 
Owner — Chester   Fowler.    1801    Webster 

St.,    Oakland. 
Architect — None. 

Contractor — A.    C.    Sh.irp,    3260    Kansas 
St..  Oakland. 

COST,   $790 


DWELLING 

(740)  LOT  28  Nova  Piedmont,  Pied- 
mont. All  wor\  for  one-story  five- 
room  dwelling;  and  garage. 

Owner — Ethel  G.   Stubb.s,  Oakland. 

Architect — None. 

Contractor — C.   M.   MacOregor,    470    ISlh 
St.,  Oakland. 

Filed  Apr.  2,  '20.     Dated  Mar.  31.  '20. 

Frame   up    % 

Brown   coated    V4 

Completed  and  accepted 14 

Usual    35    days V4 

TOTAL  COST.   ?4050 

Bond.   $2025.     Sureties.  J.   F.   Smith  and 

G.    A.    Scott.      Limit,    90    days.      Forfeit, 

none.      Plans   and    specifications    filed. 


OAKLAND   ni'II,DI\'G    Si;MM.\nY  FOR 
THE    MONTH    OF    MARCH,    1020. 


Classification  of           No.  of 
Building.s                      Permits 

1-story    dwellings 78 

H4-story     dwellings...  2 

2-story     dwellings 5 

2-story    apartments....  3 

3-story     apartments....  1 

1-story     stores 2 

1-story     oflSces 2 

1-story     shops 3 

1-story    planing    mill..  1 

1-story     foundry 1 

1-story     gymnasium....  1 

2-story   store   houso....  1 

1 -story    distillery 1 

Greenhouse    1 

1-st  concrete  warehouse  1 

1-st  concrete  boiler  hse  1 

1-st    concrete    garages.  3 

1-st    brick   warehouse..  1 

1-story    brick    garages.  5 
1-s      brick      garages    & 

stores     1 

1-story   brick    stores...  2 
1-st    brick      dyeing      & 

cleaning    works....  1 

Brick     additions 2 

1-story    tile    dwelling..  1 

1-story    tile    garage....  1 

1-st    steel   service   stn..  3 

Electric     signs 11 

Garages    &    sheds 110 

Tank     frame 1 

Additions     55 

Alterations  &   repairs..  100 


Costs. 

$232,775 

8.000 

44.000 

49.594 

30.000 

2.500 

700 

1.234 

2.000 

3.000 

1.450 

4.000 

350 

200 

61.000 

9.000 

1.150 

20.000 

16.485 

22.800 
27.800 

2.000 
12.000 

5.000 
350 

3.500 

2.278 

22.935 

300 

41.35!) 

59.417 


Totals    401  $687,173 

SrMMAUY. 

New    construction 301  $627,756 

Alterations  &  repairs..    100  59,417 


Totals    401 


,173 


COMPLETION  NOTICES 


Alameda  Connty 


March  2.t.  19?1— X  ARLINGTON  AVE. 
100  K  Gaskill  St..  Oakland.  Carrie 
Traban  to  M.  C.  Vaughn. Mar.  12.  1920 

March  25.  1920— LOT  56,  MAP  SAN 
.Antonio  Court.  San  Leandro.  Allen 
E.  Pelton  to  A.  Cordeiro  and  E.  An- 
dersen    March  23,  1920 

March  29.  1920 — LOT  12,  BLK.  2.  Ber- 
keley Heights.  Berkeley.  H.  A. 
Kellogg  to  R.  H.  Cooley  Mfg.  Co.. 

Ma-     31.    1020 LOT   6   Map   Peralta 

Tprrace.  Okd.  Albert  E  Grade  to 
whom    it  mav  concern. .  .Mar.   29.  1920 

Mar.  31,  1920_LOT  17  BLK  19.  San 
Pablo    Park    Tract,    Bkly.      Maggie 

K  Hunter  to  Chas  A  Werner 

March    29,    1920 


April  1,  1920 — NW  E-FOURTEE.N'TH 
and    96th   Ave.,    Oakland.      Bank    of 

San   Leandro   to  A.  Knowles 

March     24.     1920 

April  1,  1920 — LOTS  13  AND  22,  BLK. 
F,  Lakewood  Park.  Piedmont,  Paul 
E.  Woodburn  to  whom  it  may  con- 
cern     March    31,    1920 

April  1,  1920— W  25  LOT  20  AND  E 
40  lot  21,  Map  Craig  Property. 
Piedmont.  Julie  P.  Haste  to  Mar- 
shall  E.   Hopper March  30,   1920 

April  1,  1920— S  OREGON  ST.  bet. 
Grant  and  McGee  Sts.,  Berkeley. 
Board  of  Education  of  the  City  of 
Berkeley  and  Berkeley  School  Dis- 
trict of  Alameda  County  to  Geo, 
Dixon    March    30,    1920 

April  1,  1920— E  CLAREMONT  AVE. 
bet,  Webster  and  Russell,  Berke- 
ley Board  of  Education  of  the 
City  of  Berkeley  and  Berkeley 
School  District  of  Alameda  County 
to    Jfepsen    Bros.;    Rigney    Tile    Co. 

March    30.    1920 

Apr.  2.  1920 — LOT  35  Map  San  An- 
tonio Court,  San  Leandro.  Allen  E 
Pelton  to  A  Cordeiro  and  E  An- 
derson  April     1,     192U 

Apr.  2,  1920— NO.  1275  CAROLINA. 
Alameda.  E  A  Kahl  to  whom  it 
may   concern Mar.    27.   1920 

Apr.  3.  1920— SW  VAN  BUREN  AVE 
96  SE  Lenox  Ave  SE  60.\SW  60. 
Okd.      Mary      E    Astrue    to      Holger 

Nielsen  and  William  Nelson 

March    27.    1920 

Apr.  3.  1920 — E  CL.\REMONT  AVE 
bet.  Webster  and  Russell.  Bkly. 
Board  of  Education  of  the  City  of 
Berkeley  and  Berkeley  School  Dis- 
trict of  .Mameda  County.  State  of 
California     to    William     Makin.... 

March    30.    1920 

Apr.  3.  1920— LOT  8  BLK  '■H"  Ex- 
celsior Heights.  Okd.  H  Clay 
Morris    to    California      Builders    Co 

April   2.    1920 

Apr. "3'.  1920— LOT  9  BLK  2.  Clare- 
mont.  Berkeley.  George  E  Sibbett 
to  S  J  Bertelsen April  2.    19^0 


BIILDIIVG    CONTRACTS. 


Siiiita  Clarn  County. 

STANFORD   UNIVERSITY.    Cal.      Glass 
and    glazing    for    two    and    one-half- 
storv  Class  "B"  residence. 
Owner — Mrs     Lou  Henry  Hoover.  Stan- 
ford University.  Palo  Alto. 
Architect— A.  B.  Clark.  Palo  Alto. 
Contractor — Cobbled  ick-Kibbe         Glass 
Co..  3rd  and  Washington  Sts..  Oak- 
land. .„, 
Filed  Mar.  8,  '20.     Dated  Mar.  5.    20. 

On   1st   of  each   month 75% 

Usual  35  days,  providing  no  liens  ^_ 

are  filed    -^^' 

TOTAL  COST.  $184o 
Bond.  $922.  Surety,  Globe  Indemnity 
Co.  Limit,  18  working  days  from  Alar 
11.  1920.  Forfeit,  none.  Plans  and 
specifications    filed. 

MILL     AND       CABINET       WORK      ON 

above. 
Contractor — Oakland       Planing       Mills, 

Oakland. 
Filed  Mar.  4,  '20.     Dated  Mar.  2.  '20. 

Payments    same    as    above 

TOTAL  COST.  $21,057 
Bond,  $11,000.  Surety,  The  Fidelity  & 
Casualty  Co.  of  New  York.  Limit,  60 
working  days  from  March  1.  1920.  For- 
feit, none.  Plans  and  specifications 
hied. 

BUNGALOW 

ON  THE  ALAMEDA  near  Race  St.,  San 
Jose.     All  work  for  one  and  one-half- 
story  frame  and  stucco  bungalow. 
Owner — Geo.    E.      Graham,    28      Lenzen 

Ave.,   San   ,Tose. 
Architect — H.  W.  Higbie.  San  Jose. 
Contractor — Morrison        Bros..         Santa 

Clara. 
Piled  Mar.  16.  '20.     Dated  Mar.  13,  '20. 
Foundation    in,      frame    up      and 

rafters    on     $3500 

2nd  coat    plaster   on 3500 

Completed  and  accepted    3^00 

Usual  35  days 3800 

TOTAL  COST,  $14.i00 
Bond,  $7150.  Sureties,  Christy  A.  Mor- 
rison and  James  H.  Pierce.  Limit.  100 
working  days  from  date  of  filing.  For- 
feit, none.  Plans  and  specifications 
filed. 


ADDITION 

NO.    436    GREGORY.    San    Jose.      Addi' 

tlon. 
Owner— Tony   Aparotte,   San   Joae. 
.\rchitect — None. 
Day's   work.  COST.    1400 


ALTERATIONS 

NO.    255    S   FIRST,   San    Jose.      Further 

alterations. 
Owner— Theo    Lenzen,    210    S    2nd    St.. 

San   Jose. 
Architect — Theo.  Lenzen,  210  S  2nd  St., 

San    Jose. 
Contractor — J.      C.      Thorpe,      Auzerala 

Bldg.,   San   Jose. 

COST.   $62S 


BUSINESS  BLOCK. 

.V   MARKET  near  St.   James,   San   Jose. 

Concrete   business   block. 
Owner — Delmas    Paper    Co..    38-40    Poat 

St..  San  Joae. 
Architect — Theo.   Lenzen,   210   S  2nd  St,. 

San   Jose. 

Contractor — O.  A.  Xomanson,  San  Joae., 
COST,   $19,600 


ADDITION.    ETC. 

NO.   126   S   FIRST.   San   Jose.     Adi 

and   alteration. 
Owner — Thomas    Novelty      Store,      Sa 

Jose. 
Architect — Theo.  Lenzen.  210  S  2nd  St. 

San  Jose. 
Contractor — Guy  Latta,  San  Joae. 

COST,    $4001 


COTTAGE 

N  SIXTEENTH  near  Jackson.  San  Josa 

Cottage. 
Owner — Roy  Latta,   445  N  14th  St.,  Sai 

Jose. 
.\rchitect — None. 
Day's    work.  COST,    $3001 

COTTAGE 

.X     THIRTY-THIRD     ST.     near    McKee 

San   Jose.     Cottage. 
Owner— E.    E.    Weldon.    7    Hull    St.,    Sal 

Jose. 
.Architect — None. 
Day's   work.  COST.   $190( 


ADDITIONS 

XO.   36  S  THIRTEEXTH  ST.,  San  Joae 

Additions. 
Owner — Mrs.    Lucy    Curtner,    San    J08O 
Architect — None. 

Contractor — A.  C.  Humphrey.  San  Josa 
COST,    $200( 


(COTTAGES 

SAN    JOSE.    Cal.      Two    one-story    cot 
tages.  .   _^ 

Owner — Cutting  Packing  Corporatioi 
of  San  Francisco,  48  California  St. 
San  Francisco. 

Designer — C.  C.  Lewis,   San  Jose. 

Contractor — C.   C.   Lewis,   San   Jose. 

Filed    March    22,    1920, 

When    frame    is   erected    $I15S.2i 

When    plastered     1156.2 

When    finished    1166.2 

Usual    35   days    1156.21 

Payments    same    as   above    on 
each  house 

TOTAL  COST.   $4625  eacl 

Bond  $4625.     Sureties.  The  Fidelity  am 

Casualty  Company  of  New  York.     For 

feit.    none.       Limit,     90    working    dayi 

from  March  10,   1920.     Plans  and  sped' 

fications   filed. 


BUII,DIXG   CONTRACTS. 


Fresno  County. 


DWELLING   AND   GARAGE 

LOT  C,  BLK.   20,  ALTA  VISTA,  Fresno. 

Dwelling    and    garage. 
Owner — A.    B.      Kirk,      815      Roosevelt, 

Fresno. 
Architect — None. 
Contractor — C.   V.   Smith.   Fresno. 

COST,    $8500 


DWELLING  AND  GARAGE 

LOTS  25,   26,   BLK.   6S,  K.  B.  HEIGHTS, 

Fresno.      Dwelling    and    garage. 
Owner — Mary   Baker,    Fresno. 
Architect — None. 
Contractor-  L.    M.    Smith,   Fresno. 

COST,   $3009 


DWELLING   AND    GARAGE 

LOTS    7,    8,    BLK.      2,      OSBURN    TCT, 

Fresno.      Dwelling  and  garage. 
Owner — Roy    Martin.    Olive    and    Nur- 
sery.  Fresno. 
Architect — None. 
Day's  work. 


COST,   .$4500 
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tO'r<?'''A°'?r,    ie    RTir    «=    ,=.                  A^  Owner— Dr.    Fred    N.    Scatina,    60H4    K  BUILDING  COIVtRACTS. 

J..-       •       '     "'  ■^I-'K.  65,  Fresno.     Ad-  St.,  Sacrampnto.                                                                              

uition.                                                                           Architect None  » 

Owner— Stephens   &   Bean,   I  and  Tuol-  Contractor— Jas.     A.  M<-CulIouBh      1015  *""  •'""I"'"  County. 

ArchX^f'    Nnn^e"°-  ^^'"'^  St.,  Sacramento.                 '  RESIDENCE 

CoS?Jactor_?V-.'H.    Minard,    319    Abby  ^iled  Mar.  24,  '20.     Dated  Mar.  23,  -20  S-SIERRA    NEVADA    ST.,    bet,    Sonera 

St.,   Fresno.  COST,    »9500  and   Lafayette   Sts.,   Stockton.     Resi- 

^S"^'    ^^^O"  JJ§"^2°6T?gRTY  FIRST   ST     Lot   1264  "-"If-P-'   ^'^-^o,   Mariposa  Road, 

STORE   BUILDING.  w     i.    t.-     n,       T  T,    o "    ^^^     .        \i'*  Stockton. 

S  66   FT.   OP   BLK    335     Fresno       Store  t'        =   '       '"''*','    ^^'   Sacramento.     One  Architect— None. 

building                                 J^resno.      btore  story  5-room   frame  residence.  Day's  work                                    CO'?T    iinnn 

Owner— J     B    Hill    On      ISDQ    tti    d„.,^„  Owner— W.    B.    Phillips,    4139    4th    Ave.,  "^  »  worK.         COST,  13000 

It  .  Frefno           ^°-    ^*"    ^'   °"^^°  ,      „^r''?'"^r"'°-  RESIDENCE 

Architect— None.  Architect— None.  W-PLORA   ST.,    bet.    Stockton    and   Yo- 

IContractor-A.    Allen,    259      Blackstone  ^^^^   ''°'"''        ™ST'   ^^OOO  semite  Sts.,   Stockton.     Residence 

St.,  Fresno.  ATTFRATinMa  Owner— E.    Malloy.    Stockton. 

COST,   ?13,000  ^rr23  K  S°T'',^Sacramento.   Alterations  ^Z^^'ToT^^'""-                        COST    S3500 

STORE  BUILDINO  and  remodeling:.  y  s   work.        COST.    $3500 

N  77   FT  OF   BLK.   335,   Fresno      Store  Owner— Edward     Wahl.   823     28th     St.,  GARAGE 

^building.  A      v?t2'"?'"^T"'°-  E  CHANNEL  ST.,  bet.  San  Joaquin  and 

Owner— J.   B.   Hill   Co.,   1829   El   Dorado  A^S?'E'^";'~"'^2,?''-    ,,         „     .„,   „  .  „  Sutter  Sts.,  Stockton.     Garage. 

St..   Fresno.  Contractor— Wm.   Murcell,   527   Ochsner  Owner— Joe  E.  Root    Stockton 

Architect — None.  Bldg.,    Sacramento.  Architect — None 

Contractor— A.    Allen      259      Blackstone  Filed  Mar.  22,  '20.     Dated  Mar.  18.  '20.  Day's  work.                             COST    $16  000 

St..  Fresno.  COST,    $11,996 .  ■    t      . 

COST,   $18,000  ATTTT^TJAT.T^XTO ~  ALTERATIONS 

ALTERATIONS  E  FLORA  ST.   bet.   Sutter  and   Califor- 

ALTERATIONS  NOS.    1013-15      SEVENTH     ST.,      Sacra-  nia  Sts.,   Stockton       Remodel 

NO.    1036    DEVISADERO,    Fresno.      AI-  „  mento.      Remodel    store   fronts.  Owner — O.    B.    Groves,    412    E-Flora   St 

terations.  Owner— Mrs.  B.  Cavanaugrh,  814  9th  St.,  Stockton.                                  f  "Jra.  ai.. 

Owner — Anna  Therkof,   832  Devisadero,  Sacramento.  Architect — None. 

Fresno.  .Architect — None.  Day's  work                                 cct^T    i7s/i,- 

Architect- None.  Contractor— Siller   Bros.,    1614   13th   St..  --uni,  tiout 

Contractor — W.    G.    Cosier,    1376    Echo  Sacramento.  BUILDING 

Fresno,  ro.ST,  $1200  YOSEMITE  AND  POPLAR  STS     Stock- 

COST,    $1,000  .,.„„„..„         „ ton-      Building-.                              ^.,  oiocK 

ALTERATIONS  Owner— C.    A.      Eldridge       Poplar      and 

BOOMING  HOUSE  NO.  160S  I  ST,  W  %  Lot  2,  Z.  J,  16th  and  Center  Sts     Stockton 

!E  SIDE  OF  P  ST.  75  S  TULARE,  Fres-  l"th        Sts..      Sacramento.        Remodel  Architect — None. 

no.      Two-story    brick    and    concrete  lower  floor  and   erect  private  garagre  Day's  work.                                 COST    Jiasn 

rooming-  house.  of  4  stalls.  >-.w.ja.,  «i4uu 

Owner — Fon   Kee,    Fresno.  Owner — H.   S.  namerell.  1610  I  St.,  Sac-  HOTEL 

Architect — Chas.    E.    J.    Rogers,    Phelan  ramento.  LAFAYETTE      AND        CENTER      STS 

Bldg.,   San    Francisco.  -Architect — None.  Stockton.     Four-story  brick  hotel 

Contractor — Larsen    -    Sampson           Co.,  Day's  work.                                  COST,   $1000  Owner — W.     S      Hickman      4'>5     E-Rose 

Crocker  Bldg.,   San  Francisco.  St.,  Stockton 

Filed  April  1,  '20.     Dated  March  26,  '20.  FRAME   FLATS  Architect— None. 

Second  floor  up   14  NO.    2317    TWELFTH    ST.,    Sacramento.  Contractor — Morrison    &    Vlckrov       127 

Root    on     %  Two-story    frame      building    (4      flats  E-South  St.,  Stockton 

Completed    y.  with  garage.s.)  '  COST    3;fi4  S7'! 

Usual    35    days    ^  Owner— M.  J.  Machanlo.  1219  X  St.,  .Sac-  ^v./ai.  »o*,aij 

i                                          TOTAL  COST,   $ ramento.  STORES   AND   APARTMENTS 

Bond.    $36,219.      Sureties    New    Amster-  Architect — None.  MINER    AVE.     AND    HUNTER     Stock- 

adm  Casualty  Co.     Forfeit,   $20.     Limit,  Contrector— C.    Valine,    Natomas    Blvd.,  ton.    Stores  and  apartments   ' 

90  days.     Plans  and  specifications  filed.  Sacramento.  Owner — J.  M.   Marene-o    2312   N  Callfnr- 

« COST,    $11,000  nia,  Stockton, 

COMPLETION   IVOTICE.S.  FRAMF   T^T  ATS Architect— None. 

NaAm  x'S^.-^Sacramento.     Two-story  ^^""^   "■°'"''-        C°^'^'   ^''■'"' 

Fresno    County.  frame   (4)    flats  and  a  4-stall  garage.  RESIDENCE  AND  GARAGE 

Owner— M.  J.  Machado.  1219  X  St..  Sac-  ROOSEVELT     AND      UNION    Stockton 

Mar    30,    1920-SEC.    5,    20-15,   Fresno.  ArchU^ct— None  Owner''  T'^Vwifil^^^.f^n     ,n..    xr   ,,n 

(Oil  Well  No.   2)      Southern  Pacific  Contractor-C    Valine.      Natomas  Blvd..  ^"^  "|rim    sfocl^on '^'"'°"'    "^^    "^   ^"- 

Company  to  whom  it  may  concern  Sacramento.  Architect— None 

Mar.- •2i,-i926-pXR¥0P^  merged'"  COST,  $11,000  Day's   work.         COST,    $3200 

St.,    Fowler.      Director    General    of  ADDITION  RFSIDENCB 

Railroads  to  whom  it  may  concern  NO    1807  T^YENTIETH  ST.,  Sacramento.  VOOSEVELT     AND     OPHIR,   Stockton, 

„ Wiiroli    .{1,    IIUO  Addition  to  packing  plant.  Residence 

^niv^»-  i^?i''~^?Ju  '^■^^^■''K^"'-    "  °^'"^!"7-'^'"i'"°   Packing   Co.,    901    Fruit  Owner-W.   Rundell,  Stockton. 

Blk  8,  Fishers  Villa  Add  n..  Fresno.  Bldg.,   .Sacramento.                                            Architect None 

L  N  Paterson  to  "whom  it  may  con-  Architect — None.      .  Tiav'<t   vkrnrir          '                        nncT    zmnn 

cern    Mar    29,    1920  Day's   work.                                  COST     $'>000  '^ay  s   worK.         l,U->5l,    $40«0 

Mar.   30,   1920 — LOTS  19  AND  20  BLK  '  REMODEL 

:     lef^epSl^^mTt-Sfiy^Jo^n^c^^rn.-^.;  g^^lSf^NG  N.^BAKER    b^et^North      and      Willow, 

Mar''^6';'l920-LOTS  29  AND  ztTziir  o^ZV^'A   f--*"   «-<^'>ing.  ^"•"l^oTk'^ton^-    '"'"'''■    '"    "^^    '^'"°"' 

54.    E-Presno.      Annie    E    Bowen    to  ^'^"^l-gM^  ^-  '^^d^^"'  1«20  N  St.,  Sac  ,^rchitect-None. 

Ma"rcni:'l"2^U-tr27To'3XwVo'3'^  -^l^^r^Hf-^r'-  ^     „        ,„                              Day's   work_ COST.   $1009 

ft.    of    lot    31,    Blk.      2.      Claremont  C°"V?th'°ar-^o  ^-    ^-   ^^nsdall,    Jr.,    1627  on,.„,  .^-rx^v    vo^.r^i.- 

Park,  Fresno      4  dwellings.)      R.  C.  p-neH   M=.^.'h'  .E?",^""!,"*."-.  „  COMPLETIO.X    \OTICES. 

Kennedy   to   whom   it   may  concern.  ^'^'"^  March  26,  '20.  Dated  March  1,  '10.  

March     31,     1920  COST,    $6,108.36  Snoramento    County. 

LIENS  PILED.  NO.    826    J   ST.,    LOT   3,    J-K-8-9.   Sacra-                                         "~ '. -  .>  ■       . 

mento.     Remodel   interior  of  hall  March    29,    1920 — SACRAMENTO,   Cat. — 

FreHno  County.  Owner — B.    P.    O.    E.,    826    J    St..    Sacra-  Painting    Smokestacks.       S,    P.    Co. 

mento.  to  H.   E.  Martin March   29,   1920 

Recorded                                              Amount  Architect — None. 

.Mar.  26,  1920 — LOT  42  S  I8V2   feet  Lot  Contractor — R.   M.   Smith,   2633   30th  St                             '♦■      ' 

43    Blk    2.   HazeltAn    Add'n.    Fresno.  Sacramento. 

A  W  Anderson  vs  Rose  Romeo.. $167  COST.    $7500  LIENS  FILED. 

BriLDING    CONTRACTS.  NO.    1620   W  ST.,    E    V2    LOT  3,   W-X-16-  Sacramento  County. 

17,  Sacramentio.     General  repairs.  Recorded                                               Aninni.i 

GARACF  »-"""*"*»  C-unty-  ra'r^Tento"      '""'''    '"*    "'^   ^'-    ^^<=-  M^-"-  24    1920-E   ^  LOT  3,  C.  D    mh 

§0.^1?o''l  ST.,  W   ^4   Lot  2,  L,  M,   22nd  Archi'l^ct-None.  g^^^  V's^'c  T^Blalfe  ■"'''^''"'°-    sr347'o6 

and  23rd  Sts.,  Sacramento.     Garage.  Contractor— P.    Leoni,    1415    P    St.,    Sac-  °""'  vs  C  T  Blake .,$1347.06 

Owner — P.    A.   Lafferty,   1510  J  St..   Sac-  ramento.                                                                        ' 

ramento.  COST,    $1500  ^OTl^E      OF      NON-RESPOXSIBILITY. 

Architect — None.                                                                           ♦ 

Contractor— G.    E.    Harvie.    2212    T    St.,  Sacramento    County. 

Sacramento.                         .-.^om    .,onn  Sacramento    County.  

LOhT,  $1.00  March  29,    1920 — E%,  LOT  6,   J-K-9-10, 

FRAMF  RTTTT  n"^^^^7^ '?'''.'  »'  .i^^?~^.„"  ^T-  °^  ^  200  FT.,  Sacramento..     General  Qigar  Co.,  Inc.. 

LO'^f44W*'^  TRACT   24     Sacr«  n',!' ,J"i^"  T'"''^*'  Sacramento.  Dr.  lessee    of    building,    as"  to    improve^ 

m.ntn      ^A»^;w^i^J  ^,t,^^J  ^-  ^-  McKee  to  C.  B.  Guth ments  being  done  on  said  building. 

mento.      rwo-story  frame   butlaing:.  March    20     1920                           ~ a 
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1V»1T«  from   IMatlanal   Hradqnartpr*. 


THE  BOOM  I,\   I10,MI;m. 


(Continued    rrom    Page    2) 


ed  with  authority  to  employ,  discipline, 
or  diamlss  subordinates,"  are  subordi- 
nate officials. 

The  Commission  has  classified  pro- 
fessional engineers  as  "engineers  of 
mechaniea."  This  class  includes  civil 
engineers,  draftsmen  and  "other  engi- 
neers of  mechanics."  The  American 
Association  of  Engineers  is  designated 
as  the  oftlolal  representative  of  engi- 
neers of  mechanics  and  has  in  common 
with  six  other  groups  of  employees 
(claim  agents,  foremen  of  mechanics, 
supervisors  of  signals,  yardmasters, 
train  dispatchers  and  storekeepers) 
has  been  made  the  basis  of  a  fourth 
group  of  employees  to  make  nomina- 
tions for  members  of  the  Labor  Board. 

The  credited  representatives  of  these 
eight  organlaztion.s  and  those  of  a  few 
additional  labor  organizations  not  af- 
filiated with  the  American  Federation 
of  Labor,  which  have  been  placed  in  a 
fourth  class  are  to  make  nominations 
for  appointment  to  the  Labor  Board. 
Such  nominations  must  be  transmitted 
direct  to  the  President  not  later  than 
March  29.  It  has  not  yet  been  decided 
whether  or  not  the  American  Associa- 
tion of  Engineers  will  make  a  separate 
nomination,  or  whether  it  will  agree 
with  one  or  more  of  the  other  organi- 
zations of  subordinate  officials  on  a 
joint  nomination. 

The  decision  of  the  Commission  to 
establish  this  fourth  group  is  of  great 
importance.  Inasmuch  as  it  recognizes 
the  fact  that  there  are  certain  classes 
of  railroad  workers  whose  degree  of 
resDonsibiiity  to  the  management  is 
such  that  these  classes  must  be  con- 
sidered as  subordinate  officials  even 
though  individuals  therein  actually  oc- 
cupy   no   official    position. 

In  announcing  the  establishment  of 
the  fourth  class  In  regulations  pub- 
lished on  March  23,  the  Commission 
states  that  the  classes  of  employees 
designated  as  subordinate  officials  in- 
clude all  those  whose  claims  to  recog- 
nition as  subordinate  officials  were 
presented  at  the  hearing  on  March  15 
and  16,  except  for  two  groups  of  em- 
ployees whose  claims  to  Inclusion  in 
the  subordinate  officials  class  were  de- 
nied. Presumably  had  the  American 
Association  of  Engineers  not  been 
present  at  the  hearing,  professional  en- 
gineers In  railroad  service  would  not 
have  been  included  in  the  Commission's 
ruling. 


AMUSBMRNT  CBIVTEiR  FOR  VALLEJO 


VALLEJO,  Solano  Co.,  Cal. — A  San 
Francisco  capitalist  has  purchased  the 
dormitories  and  hotel  from  the  U.  S. 
Housing  Corporation  situated  at 
Vallejo  and  will  at  once  commence 
preparations  to  have  that  section  con- 
verted Into  an  amusement  park  similar 
to  that  of  Neptune  Beach  In  Alameda. 

The  erection  of  a  dancing  pavilion, 
200x400  feet,  concrete  ewimming  pool, 
bath  houses,  etc.,  and  the  construction 
of  a  concrete  retaining  wall  along  the 
beach  are  Included  In  the  many  Im- 
provements  planned. 

The  name  of  the  purchaser  will  be 
made  publH:  within  the  next  few  weeks. 


Time*  Have  CbanKPd  mid  l<   U  ( 
iu   Build   Than    to    Kent. 


There  Is  not  in  America  sulTlcient 
housing  to  accommodate  its  population. 
Before  the  war  we  were  normally  over- 
built, landlords  were  crazy  to  get 
tenants  at  their  own  rentals  and  con- 
sequently rentals  were  less  than  in- 
terest and  depreciation  on  the  cost  of 
similar  houses.  Whoever  looks  back 
even  two  yeans  in  this  city  will  re- 
member the  "To  Let"  signs  in  halt  the 
windows  In  a  block  in  almost  any  part 
of  the  city.  One  sees  very  few  of  them 
now. 

Thi.s  condition  results  from  the  .il- 
most  complete  cessation  in  home  build- 
ing during  the  five  years  of  war. 
Thousands  of  workers  were  drawn 
away  by  the  high  wages  prevailing  in 
Eastern  industrial  centers.  Now  they 
are  returning,  the  drift  from  country 
to  city  continues  and  there  are  no 
places   for  them. 

Under  those  conditions  rentals  could 
not  but  advance,  but  that  advance  has 
been  tremendously  accelerated  by  the 
greatly  Increased  cost  of  repairs,  and. 
in  apartment  houses,  of  service.  Land- 
lord.s  will  charge  whatever  they  can 
get  and  old  hou.ses  will  be  rented  for 
coat  of  replacement.  And  all  the  agi- 
tation which  tenants  can  make  wni  not 
change  it.  It  mjiy  check  new  building. 
which  will  make  rents  still  higher. 

Those  are  the  conditions  which  have 
produced  the  home  and  apartment 
house  boom.  Domestic  service  is  hard 
to  get,  its  cost  is  prodigious  and  the 
service  usually  not  satisfactory  or 
permanent. 

As  a  consequence  thousands  of 
families  who  employed  one  or  two 
house  servants  are  now  doing  their 
own  house  work  with  or  without 
some  extra  regular  or  casual  day  help. 

Those  without  children  crowd  the 
apartment  houses.  The  larger  families 
hunt  for  homes.  All  want  them  at 
once,  and  labor  and  materials  cannot 
be  got  to  build  them  as  fast  as  needed. 
Building  costs  much  more  than  for- 
merly, but  for  families  willing  to  wait 
on  themselves  the  saving  in  rental  and 
servant  hire  will  pay  for  a  home  even 
faster  than  when  homes  cost  less. 

People  are  lucky  who  live  on  this 
Coast.  Oreat  as  is  the  increase  of  cost. 
it  does  not  approach  the  increaspd 
cost  at  the  East,  where  materials 
must  be  transported  long  distances,  and 
the  transportation  cannot  be  had. 

■We  have  an  abundance  of  the  best 
of  building  lumber  and  although  there 
Is  scarcity  of  cars  and  coast-wise  ships. 
our  transportation  problem  is  easy 
compared  with  thi.t  which  exists  in  all 
the  East. 

The  safe  thing  economically,  and  the 
desirable  thing  socially,  is  to  get  a 
home  and  get  it  now.  Pay  installments 
instead  of  rent.  It  is  an  awful  thing 
to  bring  up  a  family  in  an  apartmenf 
house,  even  if  one  can  get  into  one. 
which  is  difficult,  because  nobody  loves 
other  people's  children.  They  dislike 
to  hear  the  howls  if  they  are  spanked 
and  dislike  much  worse  their  perfor- 
mances if  they  are  not   spanked. 

Get  a  home  and  get  it  now.  They 
w'iil  not  be  cheaper  for  a  long  time,  if 
ever.— S.  F.  Chronicle. 


i;i;l    river    watkr    plan    is 

FAVORKU 

KICHMOND.  Calif..— That  the  decis- 
ion of  the  Eastbay  Water  commis- 
sion now  Investigating  the  best 
source  of  a  large  water  supply  for 
the  Eastbay  cities,  will  favor  the 
Snow  Mountain  Water  and  Power 
company  project  in  Eel  River  valley 
in  Lake  and  Mendocino  counties,  is 
the  report  that  is  generally  accepted 
in    local    official   circles.  City  Engi- 

neer Chapman  says  that  he  is  wait- 
ing for  the  report  of  Engineer  P. 
E.      Harroun   of   the  commission. 

Despite  this  statement  and  the 
fact  that  no  decision  is  expected 
before  the  commission  goes  fully 
into  the  Harroun  report,  it  is  under- 
stood that  the  Eel  River  water  can 
be  brought  to  the  Eastbay  cities  for 
$70,000,000  and  that  the  supply  la 
as  large  if  not  greater  than  Hetch- 
Hetchy.      This     cost  of        $70,000,000 

does  not  include  distributing  sys- 
t  ems. 


mil.DKRS     IN     NEW 
LODGE. 


Mt.  Davidson  Blue  Lodge  of  Masons 
will  be  instituted  tonight  In  the  lodge's 
tcmporar.v  meeting  place,  the  Ingleslde 
Terrace  f"lub  House.  This  Masonic 
lodge  will  be  a  community  lodge  and 
all  of  its  members  are  residents  of  St. 
Francis  Wood.  Westwood  Park.  Ingle- 
sicle  Terrace.  Forrest  Hill.  West  Portal 
a'ld  Parkside.  Clarence  F,  Pratt. 
"Mayor  of  Westwood  Park."  and  the 
originator  of  the  "Shriners'  Red  Cross 
Sack  of  Flour."  which  sold  for  $135,000. 
conceived  the  idea  of  the  new  lodge. 
Charles  Albert  Adams.  Grand  Master  of 
California.  John  Wicher.  Grand  Secre- 
tary, and  several  other  grand  officers 
will  institute  the  new  lodge  at  7:30 
thi.s  evening.  The  lodge  was  named 
for  Mt.  Davisdon  (the  highest  point  In 
San  Francisco)  at  the  base  of  which 
live  all  the  members  of  the  lodge. 

Many  members  of  the  building  fra- 
ternity are  also  members  of  Mt.  David- 
son Lodge.  Henry  J.  Brunnier.  promi- 
nent structural  engineer,  is  to  be  the 
first  Master  and  Clarence  Sand  Pratt 
will  be  Treasurer.  Ben  Blair  of  Haines. 
Jones  &  Cadbury  Co..  (wholesale 
plumbing),  is  Marshall. 

Other  building  people  in  the  lodge 
are:  L.  D.  Macdonald  (lumberman):  C. 
Shaw  (Supt.  of  Construction.  Western 
Meat  Co.):  H.  M.  Furman  (wholesale 
lumber):  A.  G.  Allen  (hardware):  Fer- 
nando Nelson  and  his  two  sons.  George 
and  "William,  all  well  known  builders 
of  homes. 

The  west  of  the  Twin  Peaks  district 
is  growing  very  fast  and  at  this  writ- 
ing over  one  hundred  homes  are  now 
in   course  of  construction. 

Fernando  Nelsdn  &  Sons  will  build  a 
bpautiful  Masonic  Temple  at  the  West 
Portal  of  the  tunnel  for  the  new  lodge 
and  Mr.  Nelson  hopes  to  have  the 
building  flnishef"  before  January  1st. 
next. 


TO    BOND    IFOR    SCHOOL.    ADDITIONS. 

WILLOWS.  Glenn  Co..  Cal.— An  el 
ection  will  be  held  shortly  in  the  Ja 
cinto  School  District  to  vote  the  ques- 
tion of  issuing  bonds  of  $18,000  with 
T^'hich  to  fimnce  the  construction  of  ad- 
ditional class  rooms  and  a  community 
hall  to  the  preseM  school  building 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelao  BuildiDK 
San  Francisco.  Cal. 


Railway  Excbange  Building; 
Portland.  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Devoted  to  the  Engineering,  Archl- 
teoturftl,  Building  and  Induetrtal  Ac- 
tivities of  the  Pacific  Coaet. 

Entered  as  second-class  matter  at 
San  FranciBCo  Post  Office  under  act  ot 
Congress  of  March   3.   1879. 

Issued  every  Wednesday. 

8.b.criptlo>  Rate.— One  y«ar,  H-OO^ 
payable  strictly  in  advance.  bingie 
copies,    15c. 
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News* 


issued  every  business  day  of  the  year. 
,  _  is    Invaluable     as   the     basis  for     your 

5.-  vi4  iL^  r  .1  salesman's  daily  work,  furnishing  each 
»•,  .'22Li«tw  ■  --"  morning  a  complete  report  of  the 
previous  day's  news  developments,  it 
contains  report.s  gathered  from  all 
sections  ot  the  Pacific  Coast,  covering 
new  work  projccled,  bids  wanted  and 
contracts  awarded  for  buildings, 
streets  and  highways,  sewers,  bridges, 
etc.;  building  permits  and  general  in- 
formation  affecting  construction   work. 


Publication    Office 
560    MISSION    ST.,    SAN    FRAN<  ISC  O 


I,.     A.     LARSEN,    Pabll«her. 
P.   FABREl.1..   Mannglns  Editor. 


BILLION     DOLLARS      TO      BE     SPENT 

THBObOHOUT     LMTED     STATES 

FOR    GOOD    ROAD    Bl  ILDING 

OPERATIONS. 

There  is  now  available  tor  use  by 
the  government  more  than  $1,000,000,- 
000  tor  road  building.  The  signing  by 
the  President  ot  a  bill  directing  the 
Secretan-  of  War  to  transfer  certain 
surplus  army  equipment  to  the  United 
States  Department  ot  Agriculture  as 
well  as  allotting  certain  material  to 
other  branches  of  the  government 
makes  available  for  distribution  to  the 
states  millions  ot  dollars'  worth  of  ma- 
chinery for  use  in  highway  construc- 
tion The  states  are  now  anxious  to 
secure  their  allotment  of  these  army 
supplies  because  ot  the  great  assis  - 
ance  they  will  be  in  expediting  their 
road  building.  This  material  is  m  ad- 
■dltion  to  approximately  22,000  army 
motor  vehicles  which  already  have 
been  allotted  to  the  states  through  the 
Federal  Department  of  Agriculture  in 
accord   with   previous  legislation. 

As  yet  no  definite  estimate  can  be 
made  as  to  the  number  of  machines  ot 
different  kiuds  which  the  Secretary  of 
War  will  designate  to  be  "surplus  and 
not  required  for  military  purposes,  as 
provided  in  the  act.  Among  the  scores 
of  items  listed  In  the  law  are:  Road 
rollers,  sprinkling  wagons,  concrete 
mixers,  derricks,  complete  pile-diiv- 
Trs  outfits,  clam-shell  buckets,  cater- 
pillar and  drag-line  excavators,  plolws, 
cranes,  dump  wagons,  etc..  etc. 

MADERA    tOlNTY    BOARD    REJECTS 
t^AIM    OF    FRESNO    ARCHITECT. 

MADERA.  Cal.— The  Board  of  Su- 
pervisors has  voted  to  reject  the  claim 
of  E  E.  Mathewson  against  the  county 
tor  »3.000  for  plan.<.  and  specifications 
prepared  for  a  new  county  hospital 
which  the  board  subsequently  decided 
not  to  build.  District  Attorney  Stanley 
Murray  read  to  the  board  the  opinion 
ot  Attorney-General  Webb  that  Mr 
Mathewson's  claim  was  a  valid  one.  but 
the  board  was  not  influenced  by  the 
opinion  of  the  attorney-general,  voting 
unanimously  to  reject  the  claim.  Mr. 
Mathewson  will  doubtless  bring  suit 
for  the  collection  of  the  amount  he 
claims  is  due  him. 


ment  of  the  Chamber,  the  booklet  re- 
flects the  lure  and  glamor  of  San 
Francisco  with  text  and  illustrations 
and  constitutes  an  admirable  guide 
hook  for  tourists  and  other  visitors. 

The  book,  which  is  distinctively 
printed  on  tinted  pages,  is  especially 
attractive  for  its  handsome  halftone 
reproductions.  These  decipt  the  prin- 
cipal landmarks  and  points  ot  interest 
in  San  Francisco  and  invest  the  book 
with  panoramic  interest.  The  indus- 
tries of  the  city  as  well  as  its  attrac- 
tions are  portrayed,  and  there  is  a 
striking  vista  ot  busy  Market  street, 
a  world   thoroughfare. 

A  list  of  restaurants,  cafes,  theatres, 
and  motion  picture  houses,  short  out- 
of-town  trips  and  other  information 
for  visitors,  including  a  guide  to 
guide-books  about  San  Francisco,  i£ 
))rlnted  in  the  booklet. 


\.\TION.'VL   DEBT   LOWER. 

\V\SHl.VC.TON  —  A  reduction  of 
$705  660  000  in  the  national  debt— more 
than  double  the  amount  by  which  the 
debt  was  lowered  during  any  previous 
month  —  was  accomplished  during 
March,  the  treasury  reported.  The  na- 
tional debt  now  stands  at  J24.698.000,- 
000. 


»a.lK)0.000    PROJECT. 

REDDING— An  all-steel  tower  line 
will  connect  the  Pacific  Gas  and  Elec- 
tric Company's  power  development  on 
I'itt  River  with  San  Francisco  Bay.  A 
crew  of  surveyors  arrived  to  begin 
mapping  out  the  line.  Power  develop- 
ment work  just  starting  in  Shasta 
County    will    cost    ?3,000,000. 


CHAMBER      OF     COMMERCE      ISSIES 
MANUKA  CTIRERS-     DIRECTORY. 

World  attention  Is  being  drawn  to 
San  Francisco  manufacturers  and 
their  products  through  exploitation 
work  now  being  supervised  by  C.  A. 
Day,  Director  of  the  Industrial  Depart- 
ment of  the  San  Francisco  Chamber  ot 
Commerce. 

Through  this  department  thousands 
of  copies  of  a  San  Francisco  Manu- 
facturers' Directory  are  being  sent  out. 
The  booklets  are  being  distributed 
among  chambers  ot  commerce  through- 
out the  United  States,  to  American 
chambers  of  commerce  abroad,  to  con- 
suls to  other  officials  and  institutions 
interested    in    American   products. 

San  Francisco  manufacturers  and 
their  wares,  in  fact,  are  being  ex- 
ploited through  this  directory  as  they 
could  not  be  through  any  other 
medium. 

The  booklet  is  unique  in  compo.sition 
and  has  a  classification  ot  cun.modity 
groups  that  makes  it  a  most  handy 
guide  for  buyers  or  potential  buyers  in 
this  country  and  abroad. 

It  is  just  off  the  press  and  is  being 
distributed  through  the  mailing  lists 
ot  the  Industrial  Department  ot  the 
San    Francisco    Chamber    of    Commerce. 


CHAMBER      OF      COMMERCE    ISSUES 

ATTRACTIVE    BOOKLET    TO 

ADVEBTISE   CITY 

"A  Trip  To  Sa  nFranclsco"  Is  the 
title  of  a  sparkling  booklet  just  off 
the  press,  which  bears  the  imprint  of 
the  Chamber   of  Commerce. 

Prepared    by    the    publicity    depart- 


SANTA  CRUZ— One  of  the  biggest 
timber  deals  ever  put  through  in  the 
county  was  that  when  William  Peery 
and  Isaih  Hartman  purchased  the  H. 
L.  Middleton  interest  in  2.000  acres  at 
the  northern  end  of  Santa  Cruz  and 
and  the  southern  end  of  San  Mateo 
counties  beyond  the  Big  Basin.  It  is 
ot  virgin  redwood  timber  and  in  the 
stand  are  75.000.000  feet.  The  (greater 
p.irt  will  be  cut  into  ties,  but  there  is 
considerable  tan  bark. 


"ROAD    CLOSED— DETOUR" 

A  county  commissioner  happened  to  die 
As    county    commissioners    sometimes 
must, 
.\nd   he  passed   to  the   realms  of  Sweet 
By    and    By, 
Where   his  hopes  for   the  future  were 
turned   to  dust. 
For    staring    him    full    in    the    face    he 
saw 
Engraved    on    the    Portal    so    pearly 
and    pure, 
A   notice   which    filled   him    with    anger 
and    awe — 
A  notice  which  read,  "Road  Closed- 
Detour." 
Sadly     he    moaned,     "The     tobogan     for 
me." 
As     downward     he     dropped     to       the 
Doors  of  Doom 
Where    Lucifer    met    him    and    howled 
with   glee 
As    he    said    to    the    wandering    rhost. 
"No   room. 
With  Good  Intentions  my  roads  are  all 
paved 
But  once  YOU  got  busy  I'm  perfectly 
sure, 
(To  judge   from   the  way  you   have   al- 
ways behaved) 

You     would    plaster      all    hell       with 
'Road  Closed — Detour.'  " 
Back     into    space    turned    the    outcast 
ghost  ■ 

Seeking   the    haunts   which    in    lite   he 
knew. 
But    never    again      will      he    view    the 
Coast — 
The   roads  are   so   herce   that   he   can- 
not get  through: 
Mockery  meets  him  at  every  turn. 

Punishment    pitiless,    slow    and    sure, 
For    just    as    Hope's    beacon    begins    to 
burn 
He  faces  a  notice.  "Road  Closed — De- 
tour." 
j;d.     i^        riarson — Mount       Vernon, 

Herald. 


BlilLUJN«    AND    KNOrNERRlNG    NEWS         \\'^'" 
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\K\VS     niOM     \ATIO\AI,     HSJAI). 
QIARTERS. 


Tlie  American  Association  of  ICiigi- 
neers  lias  concurred  with  the  other 
groups  of  subordinate  officials  estab- 
lished hy  the  recent  order  of  the  In- 
terstate Commerce  Commission,  and 
nominated  W.  F.  Milligan  and  W.  J. 
Potts  for  members  of  the  Railway  L,a- 
bor  Board  provided  liy  the  Transporta- 
tion Act  of  1920. 


The  engineers'  license  bill,  intro- 
duced into  the  Virginia  legislature  at 
the  request  of  the  Tidewater-Virginia 
(Norfolk)  and  Richmond  Chapters  of 
the  American  Association  of  Engi- 
neers, has  been  passed  by  the  legisla- 
ture, signed  by  the  governor,  and  is 
now  a  law.  This  is  the  second  bill 
that  has  been  introduced  during  the 
present  session  of  the  Virginia  legis- 
lature, the  previous  one  having  been 
superseded  because  the  A.  A.  E.  mem- 
bers in  Virginia  felt  that  it  was  not  in 
accordance  with  the  best  features  of 
the   model   laws   proposed. 

The  law  provides  for  the  issuing  of 
certificates  to  practice  under  the  title 
of  professional  engineer,  or  certified 
architect,    or   certified    land    surveyor. 

The  examining  board  is  composed  of 
three  architects.  three  professional 
eng-ineers  and  three  land  surveyors, 
with  at  least  ten  years  engineering 
experience. 

Certificates  are  granted  upon  evi- 
dence that  the  applicant  has  practiced 
engineering  or  architecture  for  not 
less  than  six  years  or  land  sur^-eying 
for  not  less  than  two  years.  The  fee 
is   $5.00. 

.4ny  citizen  of  the  United  States  or 
any  citizen-declarant  of  twentj-one 
years  of  age.  of  good  character  with  at 
least  four  years'  experience  in  engi- 
neering or  architecture,  or  two  years' 
experience  in  land  surveying,  or  who 
is  a  graduate  in  architecture  or  engi- 
neering may  be  granted  a  certificate 
after  satisfactorily  passing  the  exam- 
ination in  such  professional  subjects 
as  may  be  prescribed  by   the  board. 

In  determining  the  qualifications  of 
applicants  for  certification  as  archi- 
tects, the  majority  vote  of  architec- 
tural members  of  the  board  only  is 
necessary.  The  same  provision  applies 
to  conferring  licenses  upon  applicants 
for  engineering  and  surveying  certifi- 
cates. 

The  bill  provides  for  reciprocity  with 
other  states  whose  requirements  are 
satisfactory  to  the  board. 


Engineers  are  very  largely  support- 
ing the  amendment  to  the  Rivers  and 
Harbors  Bill,  which  provides  for  an 
increase  in  salary  for  engineers  em- 
ployed by  the  Engineers-At-I.,arge. 
which  was  offered  by  Senator  Calder 
at  the  request  of  the  Federal  Section 
of  the  American  Association  of  Engi- 
neers. Many  local  organizations  have 
telegraphed  or  written  their  senators. 
District    Secretary    Bailey    of    A.    A.    E. 


Iia.s  arranged  for  a  hearing  of  a  com- 
mittee of  river  and  harbor  engineers 
Ix-fore  the  Senate  Commerce  Commit- 
tee ui  which  the  Rivers  and  Harbors 
ilill  has  been  referred.  The  Army 
.Section  of  the  Xew  York  Chapter  of 
A.  .\.  IC.  and  the  Philadelphia.  Wil- 
mington, Baltimore  and  Washington 
Chapters  will  have  representatives  at 
this  hearing.  The  date  has  not  been 
set.  The  Cleveland  Chamber  of  Com- 
merce is  actively  supporting  the 
aiTiendment. 


The  newiy  urganized  Hampton  Roads 
(Newport  Xews.  Virginia)  Chapter  of 
the  American  Association  of  Engineers 
has  appointea  a  committee  consisting 
of  W.  C.  Hopkins,  designing  engineer, 
chairman:  Captain  F.  C.  Peters,  office 
of  constructing  quartermaster,  Lang- 
ley  Field;  N.  E.  Drexler,  chgineer, 
street  traction  company;  M.  J.  Mack- 
lin.  sanitary  engineer;  and  J.  B.  Sin- 
clair. Jr.  plant  engineer.  Southern 
Shipyard  Corporation,  to  draft  a  prop- 
er building  code  for  presentation  to 
the  city  council  and  to  outline  suita- 
ble qualifications  for  the  position  of 
building  inspector.  This  city  of  fifty 
thousand  has  no  building  code,  or  an 
adequate  plumbing  code,  or  no  in- 
inspector  of  buildings  and  plumbing. 
-\  proposed  code  has  been  referred  by 
the  city  council  to  a  committee,  and  it 
is  understood  that  a  man  has  already 
been  selected  for  the  position  of  build- 
ing inspector  to  be  created  by  the 
code.  The  candidate  for  this  position 
is    a    plumber. 


When  the  Erie  Railroad  returned  to 
private  ownership  on  March  1,  the  en- 
gineers in  the  chief  engineer's  depart- 
ment of  that  railroad  were  re-en- 
gaged by  the  corporation  at  salaries 
which  were  about  the  equivalent  of 
the  A.  A.  E.  schedule.  A  number  of 
promotions  were  also  made.  No  ad- 
justments were  made  affecting  division 
engineers  or  other  engineers  in  di- 
\'isional    service. 

The  American  Association  of  Engi- 
neers has  granted  chapter  charters  at 
Gary.  West  Virginia;  Clif ton-Morenci. 
Arizona;  Rochester,  New  York;  Hun- 
tington. West  Virginia;  and  the  Mis- 
souri School  of  Mines.  Club  certifi- 
cates have  been  conferred  at  Jeffer- 
son City.  Missouri;  Effingham.  Illinois, 
and   Burrwood.  Louisiana. 


The  membership  of  the  American 
.Association  of  Engineers  at  the  close 
of  business  on  March  31  was  13.104. 
Almost  three  times  as  many  applica- 
tions wore  received  this  March  as  in 
the    corresponding    moth    last    year. 


The  University  of  South  Dakota 
Chapter  of  the  American  Association 
of  Engineers  has  elected  the  following 
officers:  H.  Edison  Fowler,  president; 
Julian  Pcderson.  vice-president;  Benja- 
min H.  Bowers,  secretary;  and  C.  Har- 
old   Flocken,    treasurer. 


The  Huntington  (West  Virginia 
Chapter  of  A.  A.  B.  has  elected  the 
following  officers:  L.  T.  Nuckolls. 
president;  B.  V.  Davis,  first  vice-presi- 
dent; I.  L.  Vandament,  seor^tary;  aiid 
H.    H.   Owathmey.    treasurer. 


K.  I.  Van  Antwerp,  chairman  of  the 
housing  Committee  of  the  DetDit 
Chapter,  is  seeking  the  nomination  of 
C.mnty  -Auditor  of  Wayne  Coi-nty  on 
I  he    Republican    ticket. 


LOCAL      l.SSUES      MIST     BE     FOUGHT 
LOCALLY. 


The  activities  of  two  chapters  in  op- 
posite parts  of  the  United  States  dur- 
ing January  illustrated  very  forcibly 
what  can  be  accomplished  by  a  chapter 
which  is  fully  alive  to  the  possibilities 
of  its  efforts,  and  how  little  can  be  ac- 
complished by  a  chapter  which  acts 
uncertainly  and  which  is  unaware  of 
the  opportunities  which  lie  before  it 
as  a  local  entity  of  the  country's  larg- 
est engineering  society. 

The  one  chapter  saw  the  necessity 
for  a  certain  new  law  and  had  it  intro- 
duced in  the  legislature  and  passed.  Jt 
saw  the  defeat  of  another  law  impend- 
ing. It  successfully  blocked  the  oppo- 
sition and  the  bill  still  stands.  It  saw 
the  state  university  needed  a  larger 
appropriation  to  carry  on  its  work  dur- 
ing the  next  year.  Although  the  uni- 
versity had  not  prepared  its  bill,  the 
chapter  made  active  efforts  in  behalf 
of  an  appropriation  and  no  doubt 
would  have  been  successful  had  the  bill 
been  prepared  in  time.  This  enterpris- 
ing chapter  saw  that  the  salary  limit 
of  the  state  highway  engineer  was 
lower  than  that  recommended  by  the 
American  Association  of  Engineers  and 
straightway  it  proceeded  to  have  the 
salary  limit  taken  off  by  the  legisla- 
ture. The  same  situation  existing  for 
county  engineers  was  corrected  by 
having  the  per  diem  remuneration 
limit    removed. 

The  other  chapter  was  confronted 
with  a  local  situation  which  demanded 
immediate  action  in  protest  against  the 
lusurping  of  the  functions  of  the  engi- 
neer by  the  architect.  After  more  or 
less  uncertain  action  which  got  it  no- 
where, the  chapter  requested  national 
headquarters  to  lend  assistance  in 
liandling  the   problem. 

The  first  chapter  saw  certain  things 
to  be  accomplished.  It  did  them.  The 
second  chapter  had  an  idea  that  some- 
thing ought  to  be  done  about  some- 
thing but  didn't  know  what.  The  first 
.got  results;  the  second  passed  the  buck. 
The  local  organization  must  see  its 
opportunities  and  take  advantage  of 
them:  understand  the  problems,  and 
solve  them.  It  must  be  able  to  deter- 
mine important  llocal  issues  and  fight 
its  own  battles  in  bringing  them  to  a 
successful  conclusion.  —  Professional 
Engineer. 
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ADVANCE     NEWS 


Official  Proposals,  Etc. 
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BUILDING 


Plans    Being    Prepared.  

ALTERATION.  Cost,    * 

SAN-    FRANCISCO.      W    Van    Ness    Ave. 

N  Union.  . 

Uter    three-story    frame    flat    building 

into  12  3-room  apartments. 
Owner — B     F.    Shaw. 
Archltect-C.    E.      Go.tschalk.      Phelan 

Bldg..   San   Francisco. 

Plans  Being  ReTi^^I^New  Figures  to 
be  Taken. 

ALTERATIONS  ^^r'',      h  St 

OAKLAND.  Alameda  Co..  Cal.  14th  St 
near  Market. 

Alter  two  and  three-story  "  frame 
buildings  into   12   apts.  of  3   rooms 

owner— Name  Withheld. 

Architects— Chester  Miller  and  Can 
Warnecke.  Call  Bldg..  San  Fran- 
cisco, and  Perry  Bldg..  Oakland. 


.STOCKTr<;<.    San    Joaquin    Co..    Cal. 
No  bids  were  received   by  the  Board  of 
Education    for   the  purchase   of   $.-,00.00(1 
in    school    bond.s;    $300,000   for   grammar 
school  and   $200,000  for  high  school. 

It  is  planned  to  sell  the  bonds 
through  private  sale.  Warren  H. 
Atherton  is  Attorney  for  the  Board  ot 
Education. 

Davis.  Heller  &  Pierce  of  Stockton 
have  been  selected  as  archilecls  and 
superintendents  of  construction. 


SPARKS,  Nevada — Bonds  of  $30,000 
were  voted  at  a  recent  election  to 
linance  the  construction  ot  two  addi- 
tional rooms  to  the  present  grammar 
school  building.  A  small  portion  of 
the  $30,000  will  be  used  in  the  purchase 
of  supplies,  etc..  for  use  in  the  school. 


Cost.    $20.00f 


Plans  Being  Figured. 

APARTMENT   HOUSE 

SAN  FRANCISCO. 

Three-story   brick   apartment   house    (3 

apts.) 
O^npr— U-Turnit  SystemtJ.  M.  Thoma: 

Mgr.),    1202   Glaus   Spreckels   Bldg. 

San  Francisco. 
Architect-P.  L.  Cimlni  of  BuffaTo^New 

York.    1202    Claus    Spreckels    Bldg.. 

San   Francisco. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— The 
$70,000  bond  issue  of  the  Sunnyvale 
School  District  has  been  sold  by  the 
County  Supervisors.  Proceeds  of  the 
sale  will  finance  construction  of  the 
Mew  school  buildings.  A  one-story  re- 
inforced concrete  building  and  a  one- 
story  frame  building.  Captain  Ernesf 
J.  Norberg.  Bankers'  Investment  Bldg.. 
San    Francisco   is  the  architejt. 


BONDS. 

"viSALIA.  Tulare  Co..  Cal.-An  ele^c- 
tion  will  be  held  April  16.  in  the  Visalia 
high  school  district  to  vote  <">  '««"'"« 
Ilii.OOO  bonds  for  additiorts-to  the  high 
8,d>ool.  Frenk  Lamberson  is  president 
of  the  board. 

LODl.  San  Joaquin  Co..  Cal— The 
$90,000  school  bond  issue  of  the  Lod. 
School  District  has  been  sold  by  the 
county  Supervisors  and  construction 
on  a  new  school  building  will  be  start- 
ed in  the  near  future  from  plans  being 
completed  by  Architect  W.  J  Wright 
Bank  of  Italy  Bldg..  Stockton.  The 
building  will  contain  eight  rooms  and 
assembly  hall  and  will  be  of  hollo^ 
tile  construction,  costing  about  $65,000. 

ANAHEIM.  Oi-snge  Co..  Cal.  An 
election  will  be  held  in  May  to  vote  on 
issuing  $283,344  bonds  for  the  con- 
struction of  the  Anahelm-Fullerton 
joint  outfall  sewer  to  the  ocean.  The 
cost  ot  the  Joint  sewer  is  estimated  at 
$486,031  of  which  Anaheim's  share  will 
be  $243,015.  Extension  of  the  Ana- 
heim sewer  system  to  the  joint  outfall 
will  cost  $40,328.  It  is  expected  that 
when  the  joint  outfall  sewer  is  com- 
pleted Anaheim  will  be  able  to  sell  two 
tr->cts  Durehfised  for  sewer  farms  for 
apio.xlmotely   SIOO.OOO. 


ELK  GROVE.  Sacramento  Co..  Cal. — 
The  Trustees  ot  the  Elk  Grove  High 
School  Di.strict  have  called  a  meeting 
lo  set  a  date  for  the  proposed  election 
when  the  proposition  of  issuing  bonds 
of  $120,000  with  which  to  erect  a  new 
high  school  building  will  be  decided. 
The  district  embraces  nineteen  gram- 
mar school  districts. 

Architects  Geo.  C.  Sellon  &  Co.,  Mitau 
Bldg..  Sacramento,  has  prepared  pre- 
liminary plans  for  the  proposed  build- 
ing, but  as  yet  these  have  not  been 
approved. 


ials  in  various  sections  ot  the  county, 
estimated   at  $20,000   each. 

Architect  Chas,  H.  Biggar  ot  Bakers- 
fleld  has  prepared  iilans  for  the  larger 
structure. 

It  was  at  first  planned  to  erect  in 
nakersfield  a  structure  costing  $560,- 
000.  but  this  has  been  reduced  to  $240.- 
OiiO.     F.  K.   Smith  is  County  Clerk. 

LOS  ANGELES,  Cal.— The  Los  An- 
geles City  Board  of  Education  plans 
to  call  an  election  within  sixty  days  to 
vote  on  the  f|uestion  of  issuing  bonds 
in  the  s?um  of  $9,500,000  for  the  erec- 
tion of  new  school  buildings.  As  prac- 
tical'v  no  new  buildings  have  beet. 
consl"rucled  since  the  war.  the  present 
buildings  are  badly  overcrowded  and 
many  new  buildings  are   needed. 

TULARE.  Tulare  Co..  Cal.— April  29th 
is  the  date  set  by  the  Tulare  City  Coun- 
cil to  decide  the  question  ot  issuing 
and  selling  bonds  of  $r.0.000  for  a  City 
Hall  and  $75,000  for  a  civic  auditorium 
which  will  take  the  place  of  a  memor- 
ial building  for  war  veterans.  F.  M 
Eldridge  is  City  Clerk. 

Architects  W.  C.  Perry  and  G.  B 
Sturgeton,  Newhall  Bldg..  San  Fran- 
cisco, have  prepared  plans  for  the 
structure. 


CHURCHES. 


SACRAMENTO,  Cal.—  The  $18,000 
bond  issue  of  the  Carmichael  School 
District  has  been  sold  by  the  County 
Supervisors.  Proceeds  of  the  sale  will 
finance  construction  of  a  new  grammar 
school    building. 


CARSON  CITY.  Nevada — Bonds  ol 
$20,000  have  been  voted  by  the  Carson 
City  School  District  ro  finance  con- 
struction of  a  gymnasium  building  for 
the  local  high  school. 


Plans    Being   Prepared. 

.-HTTUCH  Cost.  $65,000 

'iliSTIN,  Orange  Co,,  Cal. 
Lrick  or  concrete  church. 
Qwner — First    Presbyterian  Church. 
Architect— H.    M.    Patterson.    325    O.    T. 
John:;c,n    Bldg..    Los    Angeles. 

Plans  Being  Revised. 

CHURCH    AND   PARISH    HOUSE 
Cost,    $60,000. 

CEMTERVILLE.   Alameda    Co.,   Cal. 

One-story   reinforced  concrete  and   hol- 
low  tile  church   and   parish   houae. 

Q^^-ner — Centerville      Roman      Catholic 
Parish,     Rev.  Souza  is  Pastor, 

Architects — Shea  &   Minton,  244  Kearny 
St.,  San  Francisco. 
NOTE; — It      has    not      been      decided 

whether  plans  will   be  re-figured. 


EI  CLNTRO.  Imperial  Co..  Cal. — An 
election  will  be  held  April  12.  to  vote 
on  issuing  $195,000  bonds  for  the  con- 
struction of  the  New  river  settling 
basins  including  canals  and  pumping 
and  purification  plants:  also  $28,000 
bonds  to  line  with  concrete  the  exist- 
ing settling  basins.  W,  E.  Van  Way, 
City  Clerk. 

BAKERSFIELD,  Kern  Co..  Cal  — 
Mav  4th  is  the  date  set  by  the  County 
Supervisors  to  vote  bonds  of  $400,000 
with  which  to  finance  the  erection  of  a 
$240,000  memorial  building  in  Bakers- 
field  and   the  erection   ot  eight  memor- 


Plans   Being  Prepared, 

CHURCH  Cost,   $80,000 

BREMERTON,   Washington. 

Brick  and  stone  church,  113x90;  audi- 
torium seating  1000, 

Owner First        Methodist        Episcopal 

Church, 

Architect!?- Baker  &  Vogel,  Pacific 
Block,    Seattle,    Wash. 


imFtort'^s    ant>    warehouses. 


Pont ract    Awaruec 

NVAREHOU=,E  t^ost.    $20,000 

VALLEJO.      Solano    Co..    Cal.        No.    ,09 

Kentucky  Street. 
Reinforced  concrete  warehouse.  50x130, 


0«  „e,_.rjusRoy   I!]os,    UOI   Sonoma   St., 

Vallejo.  Cal. 
Archiiect — Not    Given. 
I'ontractor — .Tohn    Monk.    Vallejo,    Cal, 

Provision  has  been  made  in  the  plan.s 
so  as  to  allow  for  the  addition  of  an- 
other story. 

Plans  Being:  Prepared. 

PACKING    PLANT  Cost,    $15,000 

MODESTO,   Stanislaus  Co,,   Cal.     Tenth 

Street, 
Two-story  brick   or      concrete     poultry 

packing-  plant. 
Owner— McCullough    Provision    Co.,    340 

Davis    St.,    San    Francisco.        B.      V. 

Harman,    1004      H   St„    Modesto,    is 

Manager  of  the  Modesto  Branch. 
Architect — A.      J.    Mazurette.      Masonic 

Bldg..  Modesto. 
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repa 


Figures       to       be 


Cost, 
Eig-hth 


Completing-    Plans, 

Taken  Shortly. 
FACTORY 
LOS      ANGELES,        NW 

Figueroa  Streets, 
Six-story   and    basement   Class   'A" 

tory,    200x180, 
Owner — Brownstein-Louis   Co, 
Architect — John    Parkinson.    420 

Insurance  BIdg..  Los  Ang-eles. 


Plans  Being  Prepared. 

LOFT  BLDG.  Cost,  % 

LOS  ANGELES,  Cal,  SE  Alvarado  and 
Orange   Streets, 

Four-story  and  basement  Class  'A"  re- 
inforced concrete  loft  building. 

Owner — Frank  L.  Schaffer. 

Architect — Edwin  Bergstrom,  1129 
Citizens  National  Bank  Bldg.,  Los 
Angeles, 


Working  Drawings  Being  Prepared, 
LOFT   BLDG,  Cost,    $400,000 

SAN    FRANCISCO.      Howard    and    New 

Montgomery  Streets. 
Eight-story    reinforced      concrete      loft 

building,  160x142, 
Owner — Sharon    Estate,     Sharon    Bldg,, 

San   Francisco, 
Lessee — Furniture       Exchange,         1055 

Market  St,,  San  Francisco. 
Architect— Kenneth  MacDonald  Jr.,  and 

Geo.     W.     Kelham,     Associate,     234 

Pine    St.,     and    Sharon    Bldg.,     San 

Francisco. 
Engineer— H.       J.       Brunnier,       Sharon 

Bldg,,  San  Francisco, 


Plans  Being  Prepare* 

WAREHOUSE,  ETC,  Cost,  $ 

OAKLAND.       Cal.  Eighteenth'      and 

Poplar   Sts. 

Reinforced  concrete  factory  and  ware- 
house. 

Owner— Western  Casket  Co.,  320  10th 
St..    Oakland. 

Architects— Reed  &  Corlett.  Oakland 
Bank  of  Savings  Bldg..  Oakland. 


Plans  Being  Figured. 

SHOP   BLDG.  Cost.    $20,000 

OAKLAND,  Cal.     Fourth   and  Jefferson 

Streets. 
Three-story    concrete    and    frame    shop 

building. 
Owner— Bay    Engineering    Co..    Market 

and  Apgar  Sts..  Oakland. 
Architects— Reed     &     Corlett,   Oakland 

Bank    of   Savings    Bldg„Oakland, 

Segregaaed    Figures   Being    Taken 
'^"OP  Cost,  $8,500 

ALTO    REPAIR    SHOP  Cost,    $8,500 

SAN    FRANCISCO.       Ellis    Street    near 
Larkin   Street. 


Gnr-Kloiy    liru-k   ai 
Ownerf — Withheld, 
Architect — C,   O,   Clausen,   Hearst   Bldg., 
San  Francisco. 

Plans   Being   Prepared 

LOFT    BLDG.  Cost,    $4  0,000 

SAN  FRANCISCO.  SE  Montgomery  and 
Commercial    Streets. 

Two-story  and  basement  Class  "C" 
loft  building.   30x68-9. 

Owner,  Architects  &  Contractor— Mac- 
Donald  &  Kahn.  Rialto  Bldg..  San 
Francisco, 

Les3ee,s— De    Pue   Warehouse   Co, 


contract  Awarded.  Sub-Figures  Being 
Taken. 

ADDITION  Cost.    $362,500 

SAN  FRANCISCO.  Eighth  and  Brannan 
Streets. 

One  and  four-story  and  basement  re- 
inforced concrete  addition  to  pres- 
ent  plant.   175x275. 

Owner — National   Carbon  Co..    Premises. 

Kngineer— Maurice  Couchot,  110  Sutter 
St.,   San   Francisco. 

Contractor— Hannah    Bros.,      142      San- 
some   St..    San    Francisco. 
Hannah   Bros,   have   awarded    the  fol- 
lowing contracts: 

Rock  to  Rock.  Sand  &  Gravel  Co.,  153 
Berry  Street. 

Cement  to  Pacific  Portland  Cement  Co. 

Steel  Saah  to  Fenestra  Constr.  Co  ,  68 
Post    Street. 

Elevators    to    OCis    Elevator    Co..    Beach 

and    Stockton    Streets. 
Relnforrins  Bar»   to  Gunn   Carle  &   Co.. 
444  Market  Street. 


Plans  Being  Prepared.     Materials  to  be 

Purchased  Shortly. 
ICING   PLANT  Cost.    $370,000 

SPARKS,    Nevada, 
One-story    reinforced      concrete      icing 

plant. 
Owner— Pacific    Fruit    Express    Co,.    S. 

P.  Bldg.,  San  Francisco.. 
\rchitect— Engineering    Department    of 

Owner. 
NOTE:— Work    will    be   done   by  days 
labor  and   materials   will    be   purchased 
by   the   Purchasing   Department    of   the 
-i'liiiher-Ti    Pacific    Company. 


LONG  BEACH,  Los  Angeles  Co,,  Cal, 
— W.  M.  Peek,  Director  of  Public 
Safety,  has  had  preliminary  plans  pre- 
pared for  an  incinerating  plant  to  be 
built  by  the  city  in  the  west  side  in- 
dustrial district.  The  plant  will  cost 
about  $35,000  and  will  combine  the 
best  features  of  the  incinerators  at 
Pasadena   and   Venice. 


Working    Drawings    Being    Prepared — 
Contract  Awarded  on  a  Percentage 

Basis. 
LOFT   BLDG.  Cost,    $400,000 

SAN    FRANCISCO.      Howard    and    New 

Montgomery  Streets. 
Eight-story      reinforced     concrete      loft 

building,   160x142, 
Owner — Sharon    Estate,    Sharon    Bldg.. 

San  Francisco. 
Lessee — Furniture        Exchange,        1055 

Market  St.,  San  Pranclsco. 
Architect — Kenneth  MacDonald  Jr.,  and 

Geo,    W,    Kelham,      Associate,      234 

Pine    St,,    and     Sharon    Bldg,,     San 

Francisco. 
Engineer — H.       J.       Brunnier.         Sharon 

Bldg..   San  Francisco. 
Contractor — Taylor  &  Qoerlcke.  Sharon 

Bldg,,  San  Francisco, 


I'lan,s  Being  Completed, 

BAKERY   &   OFFICES        Cost,    »10e,00« 

SEATTLE,  Wash.  19th  Ave.  and  Main 
Street. 

Two-story  and  basement  brick  ind 
concrete  bakery  and  offices,  117x104 

Owner — Seattle  Baking  Co.,  302  l»th 
St,  South,  Seattle,  Wash. 

Architect — Andrew  P.  Willatzen.  Bos- 
ton Block.  Seattle.  Wash. 


Contract  Awarded.  Figures  to  '  be 
Taken  for  Materials  and  Sub-Con- 
tracts. 

FACTORY,   ETC.  Cost,    I 

RICHMOND.    Contra   Costa      Co..      Cal. 
Chesley   Ave.    bet.    S.   P.   and   Santa 
Fe  Tracks. 
Three-story    brick    and    concrete   paint 
factory;   one-story   brick   and   con- 
crete warehouse,  oil  storage  tanks, 
etc. 
Owner — Certain-Teed     Products    Cptn.. 
1st  National  Bank  Bldg.,  San  Fran- 
cisco and  Richmond.  Cal. 
Architect  &  Contractor — Wlmmer  Con- 
struction  Co.,  St.   Louis.   Mo. 
The    superintendent    of    the    Wlmmer 
Company      is    expected      to    arrive      In 
Richmond   this     week     and   will     have 
charge    of   purchasing    materials,    etc. 


DURHAM,  i^atte  Co.,  Cal. — A  new 
$11,000  addition  to  the  corrugated  Iron 
warehouse  at  Durham,  five  miles  south 
of  Chico,  has  been  passed  upon  by  the 
Board  of  Directors  of  the  Sacramento 
Northern  Railroad,  By  the  Improve- 
ments the  warehouse  will  be  In- 
creased in  size  50  by  200  feet,  or  10.- 
000  square  feet.  Construction  work 
will  begin  in  about  a  week,  being 
finished  In  time  to  care  lor  the  large 
grain  crops  that  come  from  that  region. 


FLATS. 


Sub-Figures  to  be  Taken  Next  Week. 
FRAME    FLATS  Cost.    $15,000 

SAN    FRANCISCO.      S    Sacramento    87-6 

W  Buchanan  Street. 
Two-story  and  basement  frame  (4)  ia&ts 
Owner — Adolph   Fricke,     1849     Howard 

St..  San  Francisco. 
Architect — C.   O.   Clausen,  Hearst   Bldg., 

San  Francisco. 
Work  will  be  done  by  days  labor. 


GABAGES. 


Contract    Awarded. 

MACHINE  SHOP.  ETC.  Cost.   $10,000 

MARTINEZ.  Contra  Costa  Co.,  Cal.    Mill 

and  Howard  Streets. 
Brick    machine    shop    and    tractor   show 

rooms. 
Owner — Mayor  J.   E.   Colton.   Martinez. 
Architect — None, 
Contractor — Mr.    Jeffery,    Martinez, 


Contract   Awarded. 

GARAGE  Cost.   $ 

PETAI,UMA.    Sonoma    Co.,    Cal.      Third 

and  C  Streets. 
Brick  annex  for  garage.   106x121. 
Owner — Sparks    &    Murphy,    Premises. 
Architect — Not    Given. 
Contractor — H,    P.    Vogensen^    600    Stk 

St..   Petaluma. 
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GOTEBJOLEIfT  WOBK  &  SUPPLIES. 

WASHINGTON,  D.  C— Up  to  April 
22nd.  10:30  P.  M..  bids  will  be  received 
by  the  General  Purchasing-  Otnccr.  The 
Panama  Canal,  under  Circular  No.  1359. 
for  furnishing  and  delivering  the  fol- 
lowing materials  on  dock  at  Balboa 
(Pacific  Port): 

Copper  cable.  storage  batteries. 
cable  end  bells,  receptacle  boxes,  con- 
dulets.  circular  loom  or  conduit,  cut- 
outs, conduit  elbows,  hard  horn  fiber, 
electrical  fixtures,  renewable  fuses. 
lamp  guards,  electric  water  heaters, 
pipe  forcing  jacks,  blinker  keys, 
sockets,  switches,  snatch  and  tackle 
blocks,  copper  ferrules,  nails,  horse 
shoes,  mule  shoes,  brazing  spelter, 
wheelbarrows,  semivitreous  floor  tile, 
license  tags,  manila  rope,  harness, 
bridle  leather,  saddles,  plate  glass,  win- 
dow glass,  corn  brooms,  automobile 
tires  and  tubes,  canvas  hose,  rubber 
hose,  metallic  hose.  soap,  paper  towels. 
cargo  check  books,  lead  pencils,  type- 
writer ribbons,  bristol  board,  southern 
yellow  pine  lumber  and  creosoted  yel- 
low pine  lumber. 


WASHINGTON.  D.  C— The  York- 
California  Construction  Co..  York,  Pa., 
which  has  the  contract  to  install  a  re- 
frigerating plant  in  the  U.  S.  Marine 
Hospital.  San  Francisco,  has  been  al- 
lowed by  the  Supervising  Architect  to 
substitute  the  following  materials  for 
use  in  the  work: 

Compressor  and  engine.  York  Manu' 
facturing  Co.;  brine  pump.  Keogh  Man- 
ufacturing Co..  San  Francisco:  brine- 
pump  motor.  General  Electric  Co.;  non- 
conducting covering  for  steam  and  ex- 
haust piping.  Sail  Mountain  Co.;  do  for 
brine  and  refrigerating  lines,  Arm- 
strong Cork  Co.,  Camden,  N.  J. 


SEATTLE,  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission.  Bell  Street  Terminal, 
Seattle,  up  to  11  A.  M.,  April  19th,  for 
furnishing  and  delivering  under  Cir- 
cular No.  419  the  following  materials, 
delivered  on  Pier  in   Seattle: 

Boiler  tubes,  steam  hose,  rubber  and 
leather  belting,  leather,  brass  rods, 
sheet  brass,  copper,  babbitt,  zinc 
spelter,  lead.  tin.  machine  shop  tools, 
twist  drills,  blacksmiths'  tools,  shovels, 
picks,  wedges,  forks,  handles.  loco- 
motive whistles  and  repair  parts;  grate 
bars  and  rocking  grates;  air  brake 
parts;  repair  parts  for  Bucyrus  steam 
shovel;  and  saws. 


SAN        FRANCISCO — The 
bids    were    received    April 
District     Engineer.     Bureau 
Roads,    U.    S.    Department 


following 

h    by    the 

Public 

Agrlcul- 


of 


Owner — Seaman's    Church    Institute.    58 

Clay  St.,  San  Francisco. 
Architect — Lewis     P.   Hobart.     Crocker 
Bldg.,  San   Francisco. 
NOTE: — M'hen    the    building    will    bo 
erected  has  not   been   decided,  as  funds 
must  be  raised  first. 


WASHINGTON,  D.  C. — The  contract 
for  furnishing  and  Installing  an  auto- 
matic telephone  system  in  the  U.  S 
marine  hospital.  San  Francisco,  has 
been  awarded  to  Automatic  Electric 
Co.,  320  Market  St..  San  Francisco,  at 
$3,995.  The  work  is  to  be  completed  in 
240  days. 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department.  Washing- 
ton. D.  C,  for  furnishing  and  delivering 
the  following  materials.  (The  date  ol 
opening  bids  is  noted  at  end  of  each 
paragraph) ; 

Schedule  5875.  for  Mare  Island.  1 
overhead  traveling  crane,  opening  ol 
April  30. 

Schedule  5879,  for  Tiburon,  Calif.,  16.- 
500  pounds  steel  rails,  opening  of  April 
30. 

Schedule  5895.  for  Puget  Sound.  :• 
transmitters  and  indicators,  1  contact 
maker.  4  whistle  and  gong  pulls.  13 
gongs  and  1  switchboard,  opening  of 
April   27. 

Schedule  5911.  for  Puget  Sound.  1 
balancing   equipment,  opening  of  April 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department,   Wp.shington.  D.   C. 


lure,  at  886  Mills  Bldg..  San  Francisco, 
for  constructing  or  improving  the  San 
Gabriel  National  Forest  Road  Project, 
located  withing  or  partly  within  the 
Angeles  National  Forest.  Los  Angeles 
County.  Bids  were  taken  under  ad- 
visement: 
Bechtel    &    Hoey,    631    Market 

St..  San   Francisco $   95.630.65 

.T,    F.    Ready 104.072.30 

Marsh  Bros.  &  Gardenier.  Inc   103.961.97 
Bent    Bros..    Los    Angeles....    113.953.64 

Sharp  &  Fellows.  L.   A 139.368.97 

I.  T<.  Conner  and  R.  L.  Basich 

Lo.s   Angeles    178.556.95 


WASHINGTON.  D.  C. — The  Bureau  of 
Yards  and  Docks.  Navy  Department, 
Washington,  D.  C.  has  completed  spec- 
ifications for  a  refrigerating  plant 
bakery  and  laundry  equipment  for  the 
San  Diego  Marine  Corps  base,  under 
Specification  4114.  and  may  be  had  on 
deposit  of  $10.  The  estimated  cost  is 
$55,000. 

The  following  is  a  list  of  prespectlve 
bidders   for   this   work: 

National  Marking  Machine  Co..  1052 
Gilbert  Ave..  Cincinnati.  Ohio. 

Triumph  Ice  Machine  Co..  Cincinnati 
Ohio. 

A  call  for  bids  for  this  work  will  be 
issued  In  the  near  future. 


$200,000 


and 


Plans  Being  Prepared. 
CLUB    BLDG. 
EVERETT.    Washington. 
Three-story    and    basement    brick 

stone  club  building.  115x114. 
Owner — Y.  M.  C.  A. 
Architects — Baker      &      Vogel.      Pacific 

Block,  Seattle. 


PASADENA.  Los  Angeles  Co..  Cal. — 
The  Pasadena  Golf  Club,  recently  or- 
ganized by  'J.  B.  Coulston.  A.  M.  An- 
drews and  others,  has  taken  over  the 
property  of  the  Altadena  Country  Club 
and  contemplates  expending  $500,000 
in  the  construction  of  three  golf 
courses,  a  resort  hotel,  bungalows,  a 
swimming  pool  and  an  open-air  dance 
pavilion.  ^^'■ork  on  the  first  golf 
course  has  been  started  under  the  su- 
pervision of  George  O'Neil  and  Jack 
Croake. 

HOSPITAXS.  ~ 

Plans      Being      Completed.         Contract 

Awarded   on   a  Percentage   Basis. 
HOSPITAL  Cost,    $200,000 

ROSEBURG.    Oregon. 
Three-story      hollow      tile       tubercular 

Hospital.   80x145. 
Owner — Dr.  Riter.  Rosebeurg.  Ore. 
Architect — E.  E.  McClaran.  Lumber  Ex- 
change   Bldg..   Portland.   Ore.' 
Contractor — C.   W.    Frazier,    1396   Curtis 
St..   Portland.  Ore. 
In    addition      to   the     main      building 
plans    will    provide   for  an   administra- 
tion   building.    $10,000    and   natatorium, 
$15,000. 

NOTE: — Contractor  Frazier  is  now 
located  at  Wilbur.  Ore.,  where  he  is 
completing  a  school  building. 


WASHINGTON.  D.  C. — Bids  will  be 
received  by  the  General  Purchasing 
Officer.  The  Panama  Canal,  up  to  Apri" 
20th.  10:30  A.  M..  for  furnishing  and 
delivering  the  following  materials  un- 
der Circular  No.   1358: 

Elevator,  dumbwaiter,  bending  rolls 
die  stocks,  flue  .  cutters,  key-seating 
machines,  iron  folding  machine,  cor- 
nice brake,  metal-cutting  band  saw 
squaring  shears.  drilling-machine 
table,  staybolt  iron,  steel,  steel  cable, 
steel  rope,  wire,  steel  tubes,  copper 
tubing,  urinal  stalls,  and  blue-print 
paper. 

HALLS   ANP  SOCPITY  BTTILPCTGiy 

Plans  Being  Prepared. 

CLUB  BUILDING.  ETC.        Cost.    $60,000 

LONG      BEACH    Cal.        Los      Cerritos 

Rancho. 
Frame   and    plaster   club    building   and 

out  buildings. 
Owner — Virginia    Country    Club.      Long 

Beach. 
Architects — Hunt  &  Burns.   701  Laugh- 

lin  Bldg..  Los  Angeles. 
William  Watson  will  lay  out  the  golf 
course. 

Preliminary   Sketches   Prepared. 
CLUB    BUILDING  Cost.    $— — 

SAN    FRANCISCO.      Near  Waterfront. 
Seven-story     reinforced     concrete     club 
building. 


Cost,    $4,000 
1025    Shotwell 


Plans  Being  Figured 
ALTERATIONS 
SAN    FRANCISCO. 

Street. 
Alter  Infants'  Home   (raise  eaves,  move 

partitions,    new      hardwood     floors, 

etc.) 
Owner — Infants'    Shelter.    Premises. 
Architect — D.    J.    Patterson.    46    Kearny 

St..   San   Francisco. 

HOTELS. 


$150,000 
Tbassador 


Plans   Being   Prepared. 

ALTERATIONS  Cost. 

SANTA     BARBARA.     Cal. 
Hotel. 

Alter  hotel  and  erect  a  garage,  two 
bungalows,  service  quarters,  re- 
arrange mechanical  plant,  etc. 

Owner — The  .S.  W.  Strauss  &  Co. 

Architect — Myron  Hunt,  Hibernian 
Bldg..  Los  Angeles. 

Contract  Awarded. 

HOTEL  Cost,  $70,000 

SEATTLE.  Wash.     Corner  Seventh  Ave. 

and  King  Street. 
Five-story  brick   hotel  and  stores,  130x 

60. 
Owner — Louis  T.  Ding.  So  Ho  Soon  and 

Paul  W'ong. 
Architect — John    Creulzer.    Leary    Bldg.. 

Seattle.  Wash. 
Contractor — J.    Kelgren.    7th    Ave.    and 

King  St.,  Seattle,  Wash. 
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POWER  PLANTS. 

BAKKRSFIEI.D,  Kern  Co.,  Cal.— 
Work  will  he  .st.arted  at  once  under  the 
direction  of  E.  A.  Quinn,  greneral  su- 
perintendent, on  the  new  steam  plant 
of  the  San  Joaquin  Light  &  Power  Cor- 
poration in  the  pas  fields  in  Elk  Hills. 
The  first  unit  will  have  about  20,000  h. 
p.  capacity  and  will  cost,  !ncludln» 
building-.    $1.7e9,85». 


SAN  BERNARDINO.  Oal.  —  The 
Southern  Sierras  Power  Co.  will  build 
a  transmission  line  20  miles. to  Apple 
and  Lucerne  valleys  and  a  line  10  miles 
to  the  Hinkley  section. 

PUBLIC   BUILDINQa 

ARCADIA.  Los  Angeles  Co.,  Cal.— 
Until  8  P.  M.,  April  19,  bids  will  be  re- 
ceived by  City  Clerk  Ethel  Grimes  for 
erecting  an  addition  to  the  City  Hall 
in  accordance  with  plans  and  specifica- 
tions by  Architect  J.  K.  Roberts  of 
Los  Angreles  on  file  at  the  offlce  of  the 
City  Clerk.  Certified  check  for  10% 
required. 


FRESNO.  Fresno  Co.,  Cal. — County 
Clerk  D.  M.  Barnwell  has  been  instruct- 
ed by  the  Supervisors  to  issue  a  call 
tor  bids  for  brick  worli  in  connection 
with  the  alterations  at  the  county  de- 
tention home.  It  is  probable  that  the 
bids  will   be  opened  May  3rd. 


SACRAMENTO,  Cal.— The  State  De- 
partment of  Engineering,  Forum  Bldg.. 
Sacramento,  is  carrying  on  new  con- 
struction work  by  day  labor.  Four 
frame  farm  buildings  at  Norwalk  an><J 
a  frame  shop  building  at  the  Pacific 
Colony,  near  Pomona,  are  now  under 
construction.  Work  will  begin  shortly 
on  the  main  building  for  the  Pacific 
Colony,  on  additional  buildings  at  Nor- 
walk. and  on  additional  buildings  for 
the  California  school  for  girls  near 
Ventura.  Materials  for  construction 
work  are  purchased  through  the  State 
Purchasing  Department  at  Sacramento. 
Material  dealers,  particularly  those 
handling  lumber,  sand.  rock,  iron  work, 
roofing,  plumbing,  wiring  and  hard- 
ware, who  desiie  to  be  notified  when 
materials  are  to  be  purci'.ised  should 
file  their  names  with  H^M-old  G.  Mc- 
MuUen,  Purchasing  Depart::ient,  State 
I'apitol   Bldg.,  Sacramento. 

RESIDEXCES. 

Plans  Being  Figured.      Bids  Close  Apr. 

27,   11   A.  M. 

BUNGALOW  Cost,    $ 

TRACY,    San   Joaquin   Co.,    Cal. 
Erection    of      bungalow      at      Pumping 

Plant    near    Bethany,    7    miles    NW 

of  Tracy,  under  Contract  No.  18. 
Owner — West    Side    Irrigation    District. 

John  C.  Chrisman.  Secretary,  Tracy 
Architect — Chief    Engineer       of      West 

Side  Irrigation  District,  Tracy. 


Figures  Being  Taken  From  a  Selected 
List  of  General  Contractors, 

BUNGALOWS  Cost,   $2,500  each 

OAKI-AND,  Alameda  Co..  Cal.  East 
Oakland. 

Forty-six    one-story    frame    bungalows. 

Owner — East   Oakland   Securities   Co. 

Architect — John  Hudson  Thomas,  First 
National   Bk.  Bldg.,  San  Francisco, 


.Sub-Contracts    Awarded. 

UESIDKNCE  Cost.   $70.2.10 

I-ALO  ALTO,  Santa  Clara  Co..  Cal. 

Two-story  frame  and  hollow  tile  resi- 
dence and  garage  (14  rooms  and  .1 
bathrooms)    . 

Owner — J.  Henry  Meyer.  440  Montgom- 
ery  St.,'  San   Franci.sco. 

Architects — Bakewell  &  Brown,  2.".1 
Kearny  St.,   San  Francisco, 

Contractor — Weeden  Bros.,         Mejilo 

Park,   Cal. 

Heaiiiie — J.  E.  O'Mara.  San  Francisco. 
$2,3.50. 

MlertrSc  Work — Paul  C.  Cutte,  San 
Francisco.  $2,423. 

PluniMne — Frederick  W.  Snook.  San 
Francisco.  $4,980. 


Contract  Awarded. 

PALO  ALTO.  Santa  Clara  Co..  Cal. 

Two-story  frame  and  nollow  tile  resi- 
dence and  garage  (14  rooms  and  3 
bathrooms). 

Owner — J.  Henry  Meyer,  440  Montgom- 
ery St..  San  Francisco. 

Architects — Bakewell  &  Brown,  251 
Kearny  St,,  San  Francisco. 

Contractors — Weeden  Bros.,  Menlo 
Park.  Cal. 


Cost,  $- 


Plans  Being  Figured. 

RESIDENCE 

ROSS.   Marin   Co.,   Cal. 

Two-story   and   basement      frame     ana 

plaster  residence   (16   rooms). 
Owner — Mrs.   Thos.   O'Connell. 
Architect — Albert      Farr,    f8    Post      St., 

San    Francisco. 


Plans  Being  Prepared. 

BUNGALOW  ._jst.    $10.00C 

S.4N  MATEO.  San  Mateo  Co..  Cal. 

One-story  and  basement  frame  bunga- 
low (6  rooms  and  separate  garage) 

Owner — Withheld. 

Architect — Ernest  Norberg.  742  Market 
St.,   San   Francisco. 


Plans  Being  Prepared. 

DWELLINGS  Cost.   $3,000   to    $5,00f 

OAKLAND.  Alameda  Co..  Cal, 

100  one-story  frame  dwellings  (5  and  6 

rooms). 
Owner — Laymance      Real      Estate      Co.. 

1515  Franklin   St.,   Oakland. 
Architects — Owners. 

Plnns  Being  Figured. 

ADDITIO.\  Cost,   $4,000 

SAN   FRANCISCO.      No.    1675   Sutter   St. 

Add  to  residence  (add  breakfast  room, 
sun   porch  and    terrazzo   steps). 

Owner — Chas.  Happenbeck,  821  Leav- 
enworth St.,  San  Francisco. 

Architects — M.  O'Brien  and  E.  H.  Hilde- 
brand  Associated,  68  Post  St.,  San 
Francisco. 


Concrete  Work  Contract  Awarded. 
RESIDENCE   &   OARAGE.   Cost,   $70,000 
SAN     FRANCISCO.        NE     Vallejo     and 

Baker  Streets. 
Two-story     and     basement     reinforced 

concrete    residence   and   garage    (15 

rooms   and   4   bathrooms). 
Owner — E.    L.    Hueter,    Flatiron    Bldg.. 

San  Frpneisc" 
Architects — Louis  M.  Upton  and  Milton 

Latham,    454    Montgomery    St..    San 

Francisco. 
Concrete  work  awarded  to  the  Amer- 
ican   Concrete    Co..    785    Market    Street. 
San    Francisco. 

Figures   will   be   taken    in   about   two 
weeks  for  the  general  contract. 


Contract      Awarded      on   a      Percental* 

Basis. 
RESIDENCE  Cost,    $100,000 

HILLSBOROUGH,   San   Mateo  Co.,   Cal. 
Two-story    and     basement     frame    and 

plaster    residence    about    10    rooms 

(also  ga-.age  and   lodge  buildings). 
Owner — W.    C,    Van      Antwerp,      Paclllc 

Union   Club    (California   and   Mason' 

Sts. ),   San   Francisco. 
Architect.s — Bakewell      &      Brown,      251' 

Kearny   St.,  San   Francisco. 
Contractor — W.       C.     Duncan       &       Co., 

Sharon   Bldg..  San   Francisco. 


(Jontract  Awarded 

RESIDENCE  Cost.     $70,000 

Segregated   Figures  Being  Taken. 
RESIDENCE  Cost,     $20,000 

SAN  FRANCISCO.     Jordan  Park. 
Two-story    and     basement    frame    an* 

stucco     residence      (12   rooms     and 

basement  garage. 
Owner — A.  K.  Brewer. 
Architect — E.    E.    Young,      251      Kearny 

St.,  San  Francisco. 
200-201 


SCHOOLS. 

LOVELOCK,  Nevada— Jacob  i".  Meyer 
ha.s  been  awarded  the  contract  for  the 
plumbing  work  in  the  Lovelock  school 
building  from  plans  by  Architects  Geo. 
C.  Sellon  &  Co..  Mitau  Bldg..  Sacra- 
mento. Meyer  submitted  a  bid  of  $1S.- 
636  and  after  changes  were  made  in 
the  plans,  reducing  the  bid.  he  -was 
awarded   the  contract. 

Howard  S.  Williams,  Hearst  Bldg., 
San  Francisco,  has  the  general  con- 
tract. Other  bidders  for  the  plumb- 
ing work  were: 

Geo.  E.  Wilkenson,  Reno,  Nev..  $21,- 
440:  J.  Kerns,  Lovelock.  Nev..  $20,134.55 
and  Latouretto  Fiscal  Co.,  Sacramento. 
$18,435. 


S.AN  BERNARDINO,  Cal. — The  Board 
of  Education  after  conference  with  the 
architects  and  contractors  have  agreed 
to  award  contracts  on  revised  figures 
as  follows  for  the  erection  ot  new 
grade  school  buildings  on  bids  received 
March  25: 

Mt.  Vernon  Ave.  school,  10  rooms. 
Quality  Mill  Co.,  $60,956. 

Highland  Ave.  school.  5  rooms.  J.  J. 
Baker.  $29,935. 

Metcalf  school.  5  rooms,  Cresmer 
Mfg.  Co.,  of  Riverside.  $28,495. 

I  St.  school.  4-room  addition,  (Cresmer 
Mfg.  Co.:  co.=!t  not  determined  but  to  be 
built  with   $22,000  remaining. 

These  figures  Include  heating  con- 
tract.>i  which  have  not  been  let.  F.  T. 
Harris  Is  the  architect  for  Mt.  Vernon. 
Highland  Ave.  and  Metciaf  schools,  and 
Tlowiird  E.  .Tones,  architect  for  I  St. 
school. 


Cost.    $- 


Cor. .1  act    Awarded. 

SCHOOL 

SEATTLE.    Wash.      3rd   Ave.    N.   W.    bet 

80th   and   81st   Streets. 
(Construction      of      Greenwood       School 

Building. 
Owner — City  of  Seattle. 
Architect — F.     A.   Naramore,     Supt.     of 

School    Properties,    Hinckley    Bldg. 

Seattle,  Wash. 
Contractor — Rounds,  Clist  &  Co  .  Walk' 

er  Bldg.,  Seattle,  Wash. 


■Wednesday,      April      14,      1920 
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OAKLAND,  Cal. — The  Architectural 
I  onimitlee  of  the  Board  of  Education 
has  submitted  recomendations  for  the 
distribution  of  construction  jobs,  under 
the  recent  $5,000,000,  to  architects  and 
from  present  indications  tlio  recom- 
mendations as  submitted  will  be 
adopted. 

Of  the  forty-one  projects  recom- 
mended, nine  will  be  handled  by  the 
building-  organization's  construction 
department  under  the  supervision  of 
Marston  Campbell,  Chief  of  Construc- 
tion and  C.  W.  Dickey.  Supervising-  Ar- 
chitect. 

Xew  lOast  Oakland  Cosmopolitan 
high    school,    to   Ueed  *   Corlett. 

Fremont  high  school,  shop  addition. 
LiOuIh  K.  ^«toiie. 

lilmhurst  school.  first  unit  junior 
high  school,  including  auditorium, 
Louis  K.  §tone. 

Xew  Vocational  and  Commercial 
high,  on  or  near  present  site.  J.  J. 
Donovan. 

Technical  high  school,  additional 
classrooms  and  gymnasium,  J.  J. 
Donovan. 

University  high  school,  auditorium 
and  first  unit  of  new  building  site. 
Construction  Department. 

Xew  Pruitvale  junior  high,  near 
Thirty-fifth  and  Galindo  avenues. 
\V»Nhingrton  J.   Miller. 

Intermediate  school  Xo.  1,  Edward 
J.  Foulkes. 

Lockwood,  new  junior  high  school. 
W.  H.  WeekB. 

New  Mosswood  junior  high  school, 
William   KnowleK. 

New  Lakeview  and  McChesney 
junior  high,  first  unit  near  Excelsior 
avenue  and  Trestle  Glen,  Constrnrtlon 
Dppnrtnieut. 

New  Santa  Fe  junior  high  school, 
H.    \V'.   Cannon. 

New  Market  ftreet  junior  high,  first 
unit,  Bukpwell  &  Brown. 

Garfield  school.  Construetiim   Driiart- 

Lazear  school,  F.  D.  ViiorheeM. 
Bay  school.  W.  J.  Rntpllft  Jr. 

Thompkins  school,  addition  for  shops 
and  community  center.  Earl  B,  Scott. 

Prescott  school,  addition  for  shops 
:ind  community  center  facilities,  Sid- 
ney  B.   New-80iu. 

Allendale       school,     additional       class 
rooms,    present    site.   Arthur   S.    Bu^bep. 
Bella    Vista.      Construction       Depart- 
ment. 

Dewey  school,  additional  class  rooms. 
Conatruction    Dppartnipnt. 

Fruitvale  school,  addition  contain- 
ing new  auditorium.  M.  v.  Polltco. 

Hawthorne  school,  additional  class- 
rooms and  additional  site.  Construc- 
tion   Dppartnipnt. 

Highland  school,  additional  class- 
rooms and   site.   J.   B.  S.  Cahlll. 

Manzanita.  auditorium.    M.  V.  Pollpto. 
Melrose       Heights.       new       additional 
classrooms    and    auditorium.     Hamilton 
Mnrdock. 

New  Olive  street,  standard  type 
building,  C.  W.  McCall. 

Piedmont     avenue,     remodeling,     au- 
ditorium.    Construction     Department. 
Slonehurst  school.  Horace  G.  Simpson 
Claremont.       additional       classrooms, 
Constrnction    Department. 

Coif  school,  additional  classrooms, 
<'onstruction  Department. 

Lafayette,  addition  for  auditorium. 
M.  V.   Politpo. 

Teralta  school.  12-room  unit,  pres- 
ent   site.    Harris   .\llpn. 

New       Uockridge       school.       building 
standard  type,  IHlller  *  AVarnpcke. 
^Santa      Fe   school,      additional      unit, 


standard   classrooms.    Construction    De- 
partment. 

Oakland  higli  school,  remodeling  for 
office  and  supervisory  purposes.  Con- 
struction   Department. 

Plans   Being   Figured.      Bids  Close   Apr 

16,  1920. 
SCHOOL  Cost,    $27J,00( 

SEATTLE,  Wash. 
Complete     consctruction     of     Highland 

Park  School. 
Owner — City    of   Seattle. 
Architect — F.      A     Naramore.      Supt.    ot 

School   Properties,    Hinckley   Bldg.. 

Seattle. 


Plans   Being  Figrured.      Bids   Close    Apr. 

21.    192U. 
SCHOOL  Cost,    $200,000 

SAN    FRANCISCO.      N    Pacific      Avenue 

Bet.  Broderick  and   Baker  Streets. 
Grant  School    (18   rooms,  assembly  hall. 

manual       training      and      domestic 

science  departments). 
Owner — City  and  County  of  San   Fran- 
cisco. 
Architect — John   Reid   Jr.,    1st  National 

9ank   Bldg.,   San   Francisco. 
Bids  will  be  taken  as  foUo-ws: 
General  Contract   (estimated  cost  $140.- 

000;   bond   fixed  at   $35,000). 
Plnmblnf;  (estimated  cost,  $10,800;  bond 

$2,700) 
Heating    and       vpntllntlns       (estimated 

cost,    $7,600;   bond,    $1,900). 


Contractor    Taking    Sub-Figures. 

SCHOOL    BLDGS.  Cost,    $136,367 

FOWLER,    Fresno    Co.,    Cal. 

Hollow    tile    high    school    buildings. 

Owner — Fowler  Union  High  School 
Di«trict. 

Architects — Allison  &  Allison,  Hi- 
bernian Bldg..  Los  Angeles. 

Contractoi- — E.  E.  Etherton,  Monad- 
nock   Bldg..  San  Pranciscr, 


Complete  List   of  Bids  For  High  School 
SUSANVILLE,  Lassen  Co..  Cal. 
O.-ie-story    and      basement      stone      and 

frame  school, 
owner — Lasscn       Union       High      School 

District. 
Architect — John      Galen      Howard.      1st 
National    Bank    Bldg..      San      Fran- 
cisco. 
The    following    is    a    complete    list    of 
the   bids   received  on   April  7th; 

All    bids    were    taken    under    advise- 
ment. 

General    Contract. 
John    .1.    ^V'oodward,    Susanvjlle. 

\Vm.   flrebe,    Susanville 

R.   W.   Moller.    San   Francisco... 

Jas.  L.  McLaughlin,  S.  P 

Plumbing. 
J.    E.   O'Mara.   San  Francisco.. $ 

Carl    T.    Doell.   Oakland 

Jacob   t^.    Meyer.    Reno.    Nev. .  . 

Scott  Co..  San  Francisco 

Hatley    &    Hatley.    Sacramento 

Mack  &   Weir,  Susanville 

Charles   Wara.    Reno.    Nev 

James  &   Drucker.  S.  F 

Susanville    Plumbing   &    Heat- 

ing Co..    Susanville 11.53:1.80 

Electric   ^Vo^k. 

Ne    Page-McKenny   Co..   S.   F $2,997 

Reno   Electric  Works,   Reno,   Nev.    3,150 

Butte  Elec.  &  Mfg.  Co..  S.  F 3,286 

Central    Elec.   Co.,   San   Francisco.    3.997 
F.   E.   .Newberry  Elec.   Co.,    S.   F. .  .    5.000 

Heating. 
W.    K.    Nottingham      Co..      Oak- 
land       $   8,888.88 

Carl   T.    Poel.   Oakland 8,948.00 


.$58,765 
.  59.400 
.  60.581 
.    60,950 

6.100.00 
6,423.00 
6.986.00 
7.221.00 
7,438.00 
7.500.00 
7.500.00 
7.590.00 


J.   E.  O'Mara,  San  Francisco..     8,990.00 

Scott  Co..  San  Francisco 9,040.00 

Hatley   &   Hatley.   Sacramento     9.182.00 

F.  C.  Savage.  Reno.  Nev 9,448.00 

James   &    Drucker,   S.   F 9,640.00 

Charles    Wara.   Reno,   Nev 9.675.00 

Jacob  C.  Meyer,  Reno.  Nev....      9.730.00 
Jas.    A.   Nelson,    San   Francisco     9,950.00 

Mack   &   Weir,  Susanville 10,850.00 

Atlas    Heating    &      Ventilating 

Co.,    San    Francisco 10,890.00 


Contract   Awarded 

SCHOOL  Cost,   $4,496 

CASTKLLA,   Shasta  Co.,  Cal. 
One-storj'   fran-ie   school  building. 
Owner — Castle     Rock     School     District, 

Mrs.  J.  A.  Mattos.  Clerk,  Castella. 
Architect — Not  Given. 
Contractor — J.  P.   Brennan,  Redding. 


Contract    Awarded.      Foundation    Work 

Started. 
CONVENT   SCHOOL  Cost.   $30,000 

STOCKTON.  San  Joaquin  Co.,  Cal.  North 

San  Joaquin  Street. 
Three-story   brick   convent   school. 
Owner — St.   Anges'  School.      Rev.   W.   E. 

Gough  in  charge. 
Architect — Geo.  McCrea,     1st     National 

Bank  Bldg.,   Oakland. 
Contractor — Daniels   &    Green,    1029    W- 

Park  St.,  Stockton. 


Preliminary  Plans  Being  Prepared. 

SCHOOL  •  Cost.    $ 

CROCKETT.  Contra  Costa  Co.,  Cal. 
Grammar   school   building. 
O-wner — Carquinez  School   District. 
Architect — W.    H.    Weeks,    75    Post    St., 
San  Francisco. 


Cost.    $- 


Preliminary    Plans  Approved. 

SCHOOL 

ORLAND.  Glenn   Co.,  Cal. 

School  building  (5  class  rooms,  teach- 
ers' room  and  library. 

Owner — Orland  Grammar  School  Dis- 
trict. 

Architects — -Woollett  &  Lamb,  Phy- 
sicians Bldg.,  Sacramento. 


SAX  FRANCLSCO — Plans  and  speci- 
fications have  been  approved  by  the 
Board  of  Education  for  additions  and 
alterations  to  tiie  Excelsior  School  on 
the  north  side  of  Excelsior  street  be- 
tween Paris  and  London  streets  and  the 
Board  of  Public  Works  has  requested 
the  Supervisors  to  pass  an  Ordinance 
authorizing  the  calling  of  bids  for  con- 
struction. 


BERKELEY,  Alameda  Co..  Cal. — Pe- 
titions are  being  circul.aled  by  students 
of  the  University  of  California  re- 
questing construction  of  ne-w  dormitory 
buildings.  When  3.000  signatures  have 
been  secured  the  petitions  will  be  pre- 
sented to  the  Board  of  Regents  for 
consideration. 


Percentage 


■Contract    Awarded       ( 
Basis. 

AUDITORIUM  Cost.    $83,000 

PASADENA.  Los  Angeles  Co..  Cal. 
Throop  College  Grounds. 

One-slory  reinforced  concrete  audi- 
torium   building,   56x74. 

Owner — Throop  College. 

.Architect — Bertram  G.  Goodhue,  New 
Yorlt. 

Supervising  Architect — Carleton  M. 
Winsjow.  Van  Nuys  Bldg..  Los  An- 
geles. 

Contractor — W.  C.  Crowell,  Chamber  of 
Commerce  Bldg-.,  Pasadena, 
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Plans  Being  Prepared. 
SCHOOL  Cost.    J  12,500 

MANTECA,  San  Joaquin  Co..  Cal. 
Grammar   school   building;. 
Owner — Ru.stio   School  District. 
Architect — Ralph  P.  Morrell.  I.  O.  O.  F. 
Bldg:..  Stockton. 


Figures  to  be  Called  For  Shortly. 
SCHOOi:.    BLDGS.  Cost,    $350,000 

IIAXFORD.   Kings  Co..  Cal. 
Five  two-story  bricli  and  concrete  high 

school  buildings(Academic.  Science. 

Arts.  Gymnasium  and  Shop  Bldgs.) 
Owner — Hanford      Union    High      School 

District. 
Architects — Coates      &    Traver.      Rowell 

Bldg..  Fresno. 


SAN  FRANCISCO — O.  Monson,  1907 
Bryant  Street,  San  Francisco,  sub- 
mitted the  low  bid  to  the  Board  o£ 
Public  Works  for  the  construction  of 
the  two-story  brick  and  concrete  10-  ' 
room  school  building  to  be  erected  on 
Harrison  street  between  J'enth  and 
*_.eventh  streets  from  plans  by  Ar- 
chitect John  Reid  Jr.,  First  National 
Bank  Bldg..  and  will  probably  be 
awarded  the  contract. 

Following  is  a  complete  list  of  the 
bids   received: 

O.  Monson.  Unit  A,  $3.00;  Unit  B,  $5.00 
Unit  C.  $8.00;  Unit  t).  $18;  Unit  E,  $20. 
Unit  F,  $0.08;  Lump  sum,  $128,247. 

Alfred  Vogt  (A)  $2.00;  (B)  $3.00;  (C) 
$4.00;  (D)  $19;  (E)  $24;  (F>  $0.06%. 
Lump  sum,    $133,433. 

Bos  &  O'Brien  (A)  $2.00;  (B)  $3.00; 
(C)  $4.00;  <D)  $11;  (E)  $12;  (F)  $0.08. 
Lump  sum,   $136,653. 

Robt.  Trost  (A)  $2.00;  (B)  $4.00;  (C) 
$6.00  ;(D)  $16;  (E)  $20;  (F)  $0.07. 
Lump  sum,  $133,507. 

P.  F.  Reilly  (A)  $2.50;  (B)  $3.75;  (C) 
$5.00;  (D)  $22.50;  (E)  $24;  (F)  $0.07. 
Lump  sum,   $129,875. 

Anderson  &  Ringrose  (A)  $2.00;  (B) 
$4.00;  (C)  $6.00;  (D)  $16;  (E)  $20;  (F) 
$0.08.     Lump  sum.  $131,190. 

K.  E.  Parksr  Co.  (A)  $2.00;  (B)  $2.90; 
(C)  $7.00;  (D)  $22;  (E)  $25;  (F)  $0.07. 
$0.07.     Lump  sum.    $133,473. 

j-.ange  &  Bergstrom  (A)  $3.00;  (B) 
$6.00:  (C)  $13;  (D)  $18;  (E)  $19;  (F) 
$0.07.     Lump  s  um.  $133,473. 

STORES  AND  OFFICES. 

Commissioned    to   Prepare  Plans. 
BANK  &  OFFICE  BLDG     Cost,  $400,000 
TAk  OMA.   Washington. 
Four-story    reinforced      concrete      and 

stone  bank  and  office  building,   50x 

120. 
Owner — Tacoma     National     Bank,     Ta- 

coma.  Wash. 
Architects — Sutton      &    Whitney.    Lewis 

Bldg.,  Portland,  Ore. 
NOTE: — The  architects  also  maintain 
offices  in  Tacoma. 

Contract  Awarded. 

STORES  Cost.   $10,000 

KNIGHTS    LANDING.    Tolo    Co  ,    Cal. 

One-story   brick  stores. 

Owner — J.    V.    Leithold,    Woodland. 

Architect — Not  Given. 

Contractor — E.  L.  Younger,  Woodland. 


Plans  Being  Prepared.  Contract 
Awarded  on  a  Percentage  Basis. 

AUTO    SALES    BLDG.  Cost,    $600,000 

SAN  FRANCISCO.  NE  O'Farrell  Street 
and  Van  Ness  Avenue. 

Seven-story  and  basement  reinforced 
concrete  auto  sales  bulldlnp. 


Owner^Don  Lee  (Cadillac  Motor  Cars) 
1601  Van  Ness  Ave.,  San  Francisco. 

Architects — Weeks  &  Day,  Phelan 
Bldg.,  San  Francisco. 

r\>ntractor — Lindgren  Co..  Monadnock 
Bldg..  San   Francisco. 


Plans  Being  Figured. 

OFFICE    BLDG.  Cost,    $700,000 

SAN  FRANCISCO.  SW  Bush  and  Mont- 
gomery  Streets. 

Fifteen-story  Class   "A"   office   building. 

Owner' — Crocker  Estate. 

Arciiitect — Lewis  P.  Hobart,  Crocker 
Bldg..  San  Francisco. 


Plans        Being        Prepared.  Contract 

Awarded  on  a  Percentage  Basis. 

AUTO    SALES    BLDG.  Cost,    $25,000 

SACRAMENTO,   Cal.      16th   and   K   Sts. 

One-story    brick    auto    sales    building. 

Owner — Don  Lee  (Cadillac  Motor  Cars) 
1601   Van  Ness  Ave.,   San   Francisco 

Architect — Benj.  G.  McDougall,  381 
Bush   St..   San   Francisco. 

Contractor — Lindgren  &  Co.,  Monad- 
nock  Bldg.,   San  Francisco. 


Plans  to  be  Prepared. 

AUTO  SALES  BLDG.  Cost,  $ 

SAN  FRANCISCO.  Pine  Street  Bet. 
Van   Ness  Ave  and  Polk  Street. 

Reinforced  concrete  auto  sales  build- 
ing. 

Owner — Chester  Weaver  Co.,  1560  Van 
Ness  Ave.,  San  Francisco. 

.\  rchitecl — None. 


Contractor   Takmg  Sub-Figures. 

OFFICE   BLDO.  Cost.   $1,000,000 

Approximately. 

SAN  FRANCISCO.  Pine  and  Mont- 
gomery Sts.  (Old  Nevada  Block 
Property.) 

Fifteen-story  Class    "A"   office   building. 

Owner — Commercial  Union  Assurance 
and  The  California  Fire  Insurance 
Company. 

Architects — Geo.  W.  Kelham  and  Ken- 
neth MacDonald  .Tr..  Associate. 
Sharon   Bldg;.    San    Francisco. 

Engineer — H.  J.  Brunnier.  Sharon 
Bldg..   San   Francisco. 

Contractor — P.    J.    Walker    Co..    Monad- 
nock   Bldg..   San    Francisco. 
The    Pacific    Rolling    Mills    Co..     17th 

and    Mississippi    streets,    has    the    steel 

contract  for  approximately   $27.1,000. 

Krectlon  and  Pnlntlns  ot  Steel  awarded 
to  J.  G.  Williams  Constr.  Co.,  512 
California   St..   for   $34,125. 


Plans  to  be  Prepared.     Site  Purchased. 

STORES,   ETC.  Cost,    $75,000 

BAKERSFIELD,  Kern  Co..  Cal.  24th 
and  K  Streets. 

Two-story  and  basement  fireproof 
stores  and  lodgerooms  (132x115. 
size   of  site). 

Owner — Bakersfleld  Aerie  No.  93.  Fra- 
ternal Order  of  Eagles. 

Architect — Not   Yet   Selected. 

Contract  Awarded  on  a  Percentage 
Basis.  Contractors  Taking  Sub- 
Figures. 

STORE  BLDG.  Cost.  $15,000  approru- 
mately. 

SAN  FRANCISCO.  Geary  Street  bet. 
Powell  and  Mason. 

One-story  and  basement  Class  "C 
store  building. 

Owner — Wm.  Fitzhugh.  Mills  Bldg. 
San  Francisco. 

Architects — Bakewell  &  Brown.  251 
Kearny  St.,  San  Francisco. 

Contractor — IJndgren  Co.,  MonadnocK 
Bldg.,  San  Francisco, 


Preliminary  Plans  Being  Prepared. 

STORE   &   OFFICE   BLDG   Cost,   $60,000 

TURLOCK.  Stanislaus  Co.,  Cal. 

Two-story  brick  store  and  ofBce  build- 
ing. 

Owner — Chas.  Geer,  Turlock.  Cal. 

Architect — W.  H.  Weeks,  76  Post  St., 
San  Francisco. 


Sub-Figures  to  be  Taken  Ne.xt  Week. 
AUTO  SALES  BLDG.  Cost,  $200,000 

SAN   FRANCISCO.     SAV   Van   Ness  Ave. 

and  McAllister  St. 
Four-story    reinforced      concrete      auto 

sales     building,     120x219-9,     with    a 

two-story  wing. 
Owner — Pioneer  Motor  Co. 
Architect — S.    Hieman,    57    Post    St.,    San 

Francisco. 
Contractor — Clinton      Constr.      Co.,    140 

Townsend   St..   San    Francisco. 


Contract  Awarded  on  a  Percentage 
Basis.  Contractors  Taking  Sub- 
Figures. 

STORE  BLDG.  Cost.  $150,000  approxi- 
mately. 

SAN  FRANCISCO.  NE  Post  -  .ic  Powell 
Streets. 

One-story  and  basement  store  build- 
ing  (9  stores). 

Owner — Wm,  Fitzhugh,  Mills  Bldg.. 
San  Francisco. 

Contractor — Lindgren  Co.,  Monadnock 
Bldg.,   San   Francisco 


Plans  Being  Prepared. 

STORE    BLDG.  Cost.    $100,001 

SAN  FRANCISCO.     S  Market  60  E  7th 
Street. 

Three-story   Class   "C"   store   building. 

Owner — Ackerman  &  Harris,  281  O'Far- 
rell  St..   San   Francisco. 

Architect — G.   Albert     Lansburgh,      709 
Mission  St..  San  Francisco. 
NOTE: — A  lease   is  under  consldesra- 

tion  for  an  arcade  market. 


Plans  Ready  For  Figures. 

E.\NK   BLDG.        Cost.    $300,000   or   more 

SAN  FRANCISCO.  W  Montgomery  St. 
bet.  Pine  and  Sutter,  adj.  First  Na- 
tional   Bank   Building. 

Two  and  three-story  and  basement 
Class  "A"   bank  and  office  building 

Owner — First  Federal  Trust  Co.  and 
First  National   Bank. 

Architect — C.      E.    Gottschalk,      Phelan 
Bldg.,   San   Francisco. 
Figures    will    be    taken    by    Mr.    P.    S. 

Scales    in    Mr.    Spreckels'    Office.    First 

National  Bank  Bldg 

THE.4TBES. 

l^lans   to  be   I*repared. 

THEATRE  Cost.     $ 

SAN  FRANCISCO.  Ninth  Ave.  near 
Clement  Street,  opposite  Coliseum 
Theatre. 

Owner — S.  Gordon,  M.  Lesser  and  A.  C. 
Blumenthal. 

Architects — Reid         Bros..       105      Mont- 
gomery St.,  San  Francisco. 
NOTE: — Mr.    Blumenthal    stated    Reid 

Bros.,      would      in    all      probability     be 

selected   to  prepare   the   plans. 


Plans  Being  Prepared. 

THE.4.TRE.  COST,    $100,000 

NAPA.    Napa    Co.,    Cal.      Main    Street. 

Class   "A"    Theatre. 

Owner — Thos.        O'Day.  Hippodrome 

Bldg.,  San  Francisco. 
.Architect— Mat    O'Brien.       68     Post    St., 

San   Francisco, 
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BRIDGES,     DA3IS     AND     HABBOB 
WOBK. 

EUREKA.  Humboldt  Co.,  Cal. — Up 
to  April  11th,  2  p.  in.,  bids  will  be  re- 
ceived by  Fred  M.  Kay,  County  Clerk, 
for  the  construction  of  a  reinforced 
concrete  arch  bridge  across  the  Mat- 
tole  River  at  Mill  Ford  Crossing,  near 
Upper  Mattole.    in   Road   District   No.    1 

Certified  check  for  5  per  cent  re- 
(luired. 


VICTORIA,  B.  C— The  British  Col- 
umbia Public  Works  Department  has 
let  a  contract  to  Marsh-Bourne  Co..  for 
the  Jl. 200. 000  Sumas  Lake  Drainage 
project.  More  than  30.000  acres  will  be 
brought  into  productiveness  through 
the  letting  of  the  contract.  The  com- 
pany will  immediately  locale  at  Sumas 
and  commence  operation.^. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
1'])  to  April  20th,  10;30  a.  m.,  bids  will 
be  received  by  A.  L.  Banks,  City  Clerk, 
for  furnishing  the  labor  and  materials 
necessary  for  the  construction  and  in- 
stallation of  2  cargo  aprons  with  drop 
aprons,  bibs,  and  hoisting  machinery 
under  steel  shed  on  north  side  of 
,stocklon  Channel. 

Certified  check  for  10  per  cent  pay- 
able  '-)    _ity   Clerk   required. 


t'AI-i  DALE,  l.os  Angeles  Co..  Cal. — 
J  Clin  S.  Bastwood,  Engineer,  700  Man 
liana  Blvd..  Oakland.  ha.s  prepared 
lilana  anJ  has  signed  a  contract  to  su- 
lierintend  the  construction  by  day  work 
of  a  muUip'e  arch  reinforced  concrete 
dan  in  Little  Rock  creek  canyon  in  the 
mountains  on  the  south  side  of  Ante- 
lope valley  for  the  Palmdale  and  the 
Little  Rock  creeK  irrigation  districts. 
Tlie  dam  will  be  160  ft.  extreme  height 
and  will  impound  about  7500  acre  ft.  of 
water.  The  Palmdale  district  has  voted 
$a82.000  bonds  and  the  Little  Rock 
cTcek  district  $200,000  lionds.  making  a 
lot.il  of  $.582,000  for  the  construction  of 
the  Little  Rock  creek  dam.  enlarging 
and  lining  with  concrete  the  present 
reservoir  at  PalnKjale  and  constructing 
conduit  and  water  distributing  systems 
to  serve  about  7500  acres  in  the  Ante- 
lope valley.  The  project  has  been  ap- 
proved by  the  Statt.  Engineer.  Con- 
Ktructioi  on  the  new  dam  will  be 
started  probably  in  May.  Burt  Cole 
of  Palmdale,  is  engineer  for  the  Palm- 
dale  Irrigation  District.  He  will  have 
charge  of  the  engineering  work  out- 
side the  construction  of  the  multiple 
arch  dam.  Wm.  C.  Fetchner,  attorney, 
Wilcox  Bldg.,  Los  Angeles,  represents 
the  joint  interests  in  the  project. 


LOS  ANGELES,  Cal. — The  San  Ga- 
briel Reservoir  Co.  will  be  incorporated 
with  a  capital  stock  of  $4,500,000  to 
construct  a  dam  in  the  San  Gabriel 
river  to  impound  flood  waters  for  the 
irrigation  of  25.000  to  30.000  acres  in 
San  Gabriel  valley.  The  dam  will  be 
150  feet  high  and  will  impound  15.000 
acre  ft.  A  tunnel  9000  ft.  in  length 
through  the  mountains  and  a  canal  8^4 
miles  long  will  carry  the  water  from 
the  dam  to  a  storage  reservoir  south 
of  San  Dimas  with  a  capacity  of  35,000 
acre  ft.  The  actual  estimated  outlay 
for  the  project  is  $3,970,000.  The  Beck- 
man  &  Linden  Engineering  Corpora- 
tion of  San  Francisco  has  arranged   to 


lliiance  the  project,  having  declared  it 
to  be  feasible.  A.  L.  Sonderegger,  Cen- 
tral Bldg..  Los  Angeles,  is  the  consult- 
ing engineer.  Wm.  R.  Wright  of  Los 
Angeles,  and  ,1.  M.  Christian,  a  rubber 
tire  manufacturer,  formerly  of  Chicago, 
are  promoting  the  company.  Appli- 
cation for  permits  to  Sppropriate  water 
are  pending  before  the  state  water 
commission  and  these  filings  have  been 
placed  in  the  hands  of  trustees  to  act 
for  water   users    of   the    valley. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
A  petition  Is  being  circulated  asking 
the  City  Trustees  to  construct  a  con- 
crete bridge  on  Mason  street  connect- 
ing with  the  northern  side  of  Susana 
street  near  the  Masonic  Hall. 


REDWOOD  CITY,  San  Mateo  Co..  Cal. 
— The  construction  of  an  automobile 
bridge  across  Dumbarton  cutoff  by 
sixteen  count ie.s  is  proposed  in  a  reso- 
lution presented  the  San  Mateo  County 
Supervisors  by  Richard  Welch,  a  Su- 
pervisor of  San  Francisco. 

The  San  Mateo  County  Supervisors 
took  no  definite  act^ion,  but  declared 
themselves  in  favor  of  such  a  struc- 
ture. Elizabeth  M.  Xash  is  San  Mateo 
County  Clerk 


liEXO  Nevada. — The  Washoe  County 
Commissioners  and  the  City  Council  of 
Reno  has  awarded  a  contract  to  J.  S. 
Hoffman  of  Minden,  Nevada,  for  the 
construction  of  the  bridge  across  the 
Truckee  river  at  the  western  extremity 
of  Riverside  Drive,  commonly  known 
:is  the  "electric  light  bridge."  The  bid 
was  $32,097.  work  to  he  completed 
within     160    days. 

Other    bidders    were 

F.  M.  Duncan  and  T.  M.  Newton  of 
Reno,  ■$34,051  .lames  J.  Burke  &  Com- 
pany, of  Salt  Lake.  $33,131  for  a  single 
span  bridge  and  $32,648  for  a  double 
span  bridge:  Cotton  Macauley  Com- 
pany, of  San   Francisco.  $39,700. 

The  bridge  is  to  be  a  single  span, 
about  160  feet  in  length  with  a  twenty- 
four-foot  driveway  and  two  five-foot 
walks. 


NEWPORT  BEACH.  Orange  Co..  Cal. 
—The  U.  S.  Government  Board  of  En- 
gineers has  approved  the  plans  for  the 
improvement  of  Newport  harbor  and 
the  L.  A.  Dredging  Co.  will  now  pro- 
ceed with  the  dredging  of  the  county's 
channel.  The  work  will  cost  about 
$300,000. 


OXNARD.  Ventura  Co..  Cal.— Until  2 
P  M.,  April  27.  bids  will  be  received 
by  the  Oxnard  Drainage  District.  C.  C. 
Rupert,  Secretary,  for  constructing  an 
ocean  outlet  for  a  drainage  system,  in- 
cluding gate  house  and  for  excavating 
4Vi  miles  of  drainage  canal;  Olmsted  & 
Gillelen.  Hollingsworth  Bldg..  Los  An- 
geles, engineers.  Bids  received  for  thi.s 
work  on  March  30  were  not  opened  and 
will  be  returned  to  the  contractors. 
This  was  in  accordance  with  an  un- 
derstanding that  the  bids  would  not  be 
opened  unless  the  $200,000  bonds  voted 
by  the  district  for  the  work  were  sold 
No  bids  were  received  for  the  l>onds 
and  they  will  again  be  offered  for  sale 
on  April  27,  the  new  date  set  for  re- 
ceiving construction  bids. 


UQHTINQ   SYBTBM8 

SAN  BERNARDINO.  Cal. — C.  W. 
Sparks,  1127  Orange  St..  Los  Angeles, 
submitted  the  lowest  bid  and  was 
awarded  the  contract  at  $39,866.64  for 
constructing  an  ornamental  lighting 
system  on  Third  St.,  between  Arrow- 
head and  Mt.  Vernon  Aves..  requiring 
118  Marbelite  posts  and  2\i  miles  of 
wiring.  Other  bids  received  by  the 
City  Council  were:  F.  E.  Newbery 
Electric  Co.,  Los  Angeles,  $49,296;  Field 
Electric  Co.,  San  Bernardino.  $49,750. 
Will  L.   Brown.  City  FIngineer. 


SALINAS.  Monterey  Co..  Cal. — The 
County  Supervisors  have  instructed 
the  County  Engineer  to  subtnit  esti- 
mates of  cost  at  the  next  meeting  of 
the  Board,  May  3rd.  for  the  installation 
of  electroliers  for  the  bridge  across 
the  Salinas  River  near  King  City. 

T.  P.  .Toy  is  County  Clerk. 


BURLINOAMB,  San  Mateo  Co..  Cal.— 
The  City  Trustees  have  awarded  a  con- 
tract to  the  Roberts  Manufacturing  Co., 
663  Mission  St..  San  Francisco,  for  the 
installation  of  electroliers  in  Main 
street.  Eight  standards  will  be  in- 
stalled at  a  cost  of  $100  each. 

.1.    R.    Murphy   is    City    Clerk. 

MACHiyEBY.  ~ 

ANAHEIM,  Orange  Co.,  Cal. — Until  8 
P.  M.,  April  22,  bids  will  be  received  by 
City  Clerk  Edward  B.  Merritt  tor  fur- 
nishing one  vertical  induction  type,  4- 
pole,  50-cycle,  2200-volt  electric  motor 
in  accordance  with  specifications  on 
(ile  in  the  office  of  the  City  Clerk.  Cer- 
tified check  or  bid  bond  for  10%  re- 
quired. 


ANAHEIM,  Orange  Co.,  Cal. — Until 
8  p.  m..  April  22,  bids  will  be  received 
by  City  Clerk  Edward  B.  Merritt,  for 
one  truck  in  accordance  with  specifica- 
tions prepared  by  City  Engineer  O.  B. 
Steward.  Certified  check  for  10  per 
cent    required. 


SAN  FRANCISCO — The  Board  of  Pub- 
lic Works,  on  recommendation  of  City 
Engineer  M.  M.  OShaughncssy  has  re- 
jected bids  submitted  for  slide  gates 
for  the  Hetch-Hetchy  project  under 
Contract  No.  67  and  new  bids  have 
been  ordered  received  up  to  April  21st. 
The  low  bid  for  this  work  was  sub- 
mitted by  the  Coffin  Valve  Co.,  at  $185,- 
000. 

Six  valves  33"x42"  are  required  under 
the  contract.  Specifications  may  be 
had  from  the  City  Engineers  Office.  3rd 
Floor,  City  Hall. 


PASADENA.  Los  Angeles  Co..  Cal.— 
Smith-Booth-Usher  Co.  of  Los  Angeles, 
was  awarded  the  contract  at  $2005  for 
furnishing  a  pump  for  the  municipal 
lighting  plant. 


LOS  ANGELES.  Los  Angeles  Co.. 
Cal.— Until  10  A.  M.,  April  26.  bids  will 
be  received  by  Board  of  Public  Works 
for  furnishing  and  installing  a  drum 
dryer  at  the  municipal  asphalt  plant 
In  accordance  with  specifications  which 
may  be  obtained  from  the  City  Engi- 
neer, Room  405  South  City  Hall  annex. 
Horace  B.  Ferris,  Secretary. 
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8XWE1U3,    STREET    WORK    ft 
WATER  JTgTEMB 

PHOEXIX.  Ariz— Hishway  and 
bridge  improvements  aggreprating:  $1.- 
nn6,H2  must  be  started  by  the  State  of 
Arizona  by  July  '.  1^20.  in  order  to 
secure  federal  aid  funds  to  that 
amount.  Of  this  total  all  but  $157,328 
hap  already  been  matched  by  State 
funds.  Acting  District  Engineer  E.  S. 
Wheeler  of  the  U.  S.  Bureau  of  Public 
Roads,  at  Albuquerque.  N.  M..  has  just 
notified  State  Engineer  Thomas  Mad- 
dock  that  federal  aid  funds  are  avail- 
able for  Arizona  at  follows:  Florence 
bridge,  $65,789.11:  Phoenix  Tempe,  $46.- 
571.41:  Holbrook-St.  Johns.  $18,707.09: 
Mesa-Superior.  $76,718.12;  Tempe-Mesa. 
$105.489 :Tucson-Florence.  $58,009  ;Pres- 
cott-Jerome.  $39,220:  Otaman-Gold  road. 
$38,075.95;  Agua  Fria  bridge.  $27,485.37: 
Bisbee-Douglas.  $148,540.57;  Clifton- 
Franklin.  $105,080.10;  Douglas-Rodeo. 
$56,106.67:  Prescott-Jerome.  $100,000: 
C— Benson-Vail.  $9,642.23;  D— Benson- 
Vail.  $8,443.90;  B — Florence-Superior. 
$34,917.24;  Phoenix-Yuma,  (not  active). 
$199,926.84. 


SACRAMENTO.  Cal.— The  City  Coun- 
cil. M.  J.  Desmond.  City  Clerk,  has 
passed  resolution  of  intention  No.  14-57 
providing  for  the  improvement  of  Santa 
Barbara  Court  from  J  to  L  streets  by 
constructing  concrete  curbs,  gutters 
and  sidewalks,  placing  4  cast  iron  gut- 
ter drains  with  6-in  vitrified  ironstone 
pipe  sewer  elbows  attached  and  con- 
necting same  with  6-inch  vitrified  iron- 
stone sewer  pipe,  constructing  1  con- 
crete manhole  with  cast  iron  curb  and 
cover,  grading  and  placing  a  4-incb 
concrete  pavement  with  a  bitulithic 
wearing  surface  H4  inches  thick. 


I-ONG  BEACH.  Los  Angeles  Co..  Cal. 
— Fairchild-Gilmore-Wilton  Co.mpany. 
Pacific  Electric  Bldg .  Los  Angeles. 
submitted  the  only  bid  and  will  be 
awarded  the  contract  at  $25,899.02  for 
paving  Fifth  street  between  Maine  and 
Pine  avenues,  involving  108.964.42  sq. 
ft.  concrete  base  with  sheet  asphalt 
surface  at  23c  ft..  85  lin.  ft.  cement 
curb  at  50c  ft..  47  sq.  ft.  concrete  gut- 
ter at  25c  ft..  1010  sq.  ft.  cement  side- 
walk at  18  c  ft.,  and  culvert  at  $600.  A. 
de  Ruiz.  City  Engineer. 


.  MARTJNEZ.  t;'ontra  Costa  Co.,  Cal.— 
Bids  received  by  the  County  Super- 
visors for  the  construction  of  the 
county  highway  unit  from  Giant  to 
llichinoiid  have  been  taken  under  ad- 
visement   until    the   ne.xl   meeting. 

Bids  were  rftceived  as  follows; 

S.  C.   Uodgers    (low)$ 69.226.25 

L.    E.    Staniger 73.710.7f 

Ransome-RSMdle    Co 70,407.74' 

Taoific   Construction    Co 73.440.10 

OBrien  Bros 69,350.30 

L.    L    Page 77.873.10 

P..    J.    Blanco 70.931.55 

R.  R.  Arnold  is  County  Highway  En- 
gineer and  J.  H.  Wells.  County  Clerk. 


OCEAN  BEACH.  San  Diego  Co..  Cal. 
— At  a  meeting- of  property  owners  the 
project  to  pave  all  the  main  streets 
in  Ocean  Beach  was  revived.  The  rela- 
tive merits  and  costs  of  different  types 
of  paving  were  discussed.  W.  H.  Judy, 
manager  of  operations,  and  F.  A; 
Rhodes,  city  engineer  of  San  Diego, 
were  present  and  gave  assurance  that 
the  city  would  co-operate  in  the  im- 
provements. 


SA.NTA  CUUZ,  Santa  Cruz  Co.,  Cal.— 
Following  the  presentation  of  a  peti- 
tion by  property  owners  the  City  En- 
gineer has  been  instructed  by  the 
I'ouncll  to  submit  a  report  on  the  im- 
l)rovement  of  Bay  street  between  Con- 
tinental street  and  the  Bay  street  via- 
duct- It  is  planned  to  improve  the 
thoroughfare  with  a  concrete  pave- 
ment.     S.    A.    Evans    is  City  Clerk. 


CARSON  CITY.  Nevada — Three  bids 
were  submitted  to  the  Nevada  State 
Highway  Commission.  C.  C.  Cottrell. 
State  Highway  Engineer,  for  furnish- 
ing and  delivering  cement  to  the  Com- 
mission: Henry  Cowell  Lime  &  Ce- 
ment Co..  Pacific  Portland  Cement  Co.. 
and  Santa  Cruz  Portland  Cement  Co. 

All  bids  were  $4.09  per  barrel  f.  o.  b. 
Reno.  Nevada,  less  $1.00  per  barrel 
credit  on  sacks  returned  with  a  dis- 
count for  cash  in  1"  nay-;  nf  -,c  per 
barrel. 


LOS  OATOS.  Santa  Clara  Co.,  Cal.— 
The  contract  for  the  construction  of 
sewers  and  appurtenances,  a  concrete 
dam  and  a  reinforced  concrete  sump 
covered  with  a  wooden  building  has 
been  awarded  by  the  City  Trustees, 
Donna  M.  Winning,  City  Clerk,  to 
Chambers  &  De  Golyer,  Oakland,  at  $4,- 
849.75.  Other  bids  submitted  on  the 
work  were: 

C.  B.  Cowden,  1501  Larkin  St.,  San 
Francisco.  $5,970;  R.  H.  Downer,  Rich- 
mond, Cal.,  $6,450:  Frank  Bryant.  286 
VV-San  Carlos  St..  San  Jose,  $5,000;  T. 
E.  Clinch.  668  9th  St.,  Richmond,  Cal.. 
$4,973;  A.  J.  Baron,  Los  Gatos,  for  dam 
and  sump  only,  $3,500. 


MARYSVILLE,  \uDa  Co.,  Cal.— Plans 
and  specifications  prepared  by  County 
Engineer  L.  B.  Crook  for  improvement 
work  in  road  district  No.  10.  under  the 
$60,000  appropriation  made  by  the  Yuba 
County  .Supervisors,  have  received  the 
approval  of  the  State  Highway  Com- 
mission. 

Bids  for  constraction  will  no  doubt 
be  called  in  the  immediate  future. 

Wm.  M.  Strief  is  County  Clerk. 


ORLAND.  Glenn  Co..  Cal. — Ip  ad- 
dition to  paving  other  streets  the  City 
Trustees  have  decided  upon  the  im- 
provement of  one  block  of  Third  street 
between     Colusa     and     Walker.  This 

action  was  taken  on  request  of  prop- 
erty owners.  R.  'W.  Camper  is  City 
Clerk. 

MONTEREY.  Monterey  Co..  Cal. — The 
Granite  Rock  Co..  Watsonville.  has 
been  awarded  contract  for  the  follow- 
ing street  improvements  by  the  City 
Trustees: 

Improyeriient  of  Reeside  Ave.  from 
the  northeast  line  of  Lighthouse  Ave. 
to  the  southwest  line  of  Wave  St.  and 
from  the  northeast  line  of  Wave  St.  to 
the  east  limit  of  the  gradient  on  Ree- 
side Ave.,  at  the  shore  line  of  Monte- 
rey Bay.     Bid  approximately  $8,000. 

Spence  St.  from  the  northeast  line  of 
Lighthouse  Ave.  to  the  soutli  line  of 
Foam  St.  and  from  the  north  line  of 
Foam  St.  to  the  northeast  limit  of  the 
gradient  of  Spence  St.  at  the  shore  line 
of  Monterey  Bay.  Bid  approximately 
$6,500. 

Ocean  View  Ave.  (formerly  Ocean 
Ave.),  from  the  northwest  line  of  David 
Ave.'  to  the  northeast  line  of  Wave  St. 
Bid  approximately  $46,000. 

Wave  St.  from  Reeside  Ave.  to  a 
point  125  feet  northwest  to  the  north 
line  of  Spence  St.  Bid  approximately 
$9,000. 

All  by  grading,  constructing  concrete 
curbs  and  gutters,  gravel  sidewalks, 
oil-macadam  pavement  together  .with 
bulkkheads,    returns,   culverts,   etc. 


VISALIA,  Tulare  Co.,  Cal. — The  pe- 
tition of  property  owners  seeking;  the 
improvement  of  Grape  street  has  been 
taken  under  advisement  by  the  City 
Council. 

The  petition  asks  that  the  street  be 
graded  and  paved  as  other  streets  in 
(he  vicinity.  Ida  Markham  is  City 
Clerk. 

FRESNO.  Fresno  Co..  Cal. — At  the 
last  meeting  of  the  County  Supervisors, 
Chris.  P.  Jensen,  County  Highway  En- 
gineer, the  contract  for  the  Shaw 
avenue  unit  of  the  county  highway 
system,  held  by  the  Worswick  Con- 
.struction  Company,  was  transferred  to 
the  Federal  Construction  Co..  Call 
Bldg.,  San  Francisco,  owing  to  ob- 
jections  raised    liy   the   bondsmen. 


FRESNO.  Fresno  Co.,  Cal. — The  City 
Council,  Chas.  Dillon.  City  Clerk,  has 
overruled  protests  of  property  owners 
for  the  improvement  of  O  street  as  a 
part  of  a  district  with  Butler.  East  and 
Hamilton  avenues  and  Pearl  street, 
also  Illinois  from  First  street  to  Ninth 
and  F  stre£t  from  Mono  to  San  Dleso. 


MONROATA.  Los  Angeles  Co..  Cal. — 
Cntil  7:30  P.  M..  April  19.  bids  will  be 
received  by  City  Clerk  Lewis  P.  Black 
for  5000  cu.  yds.  excavating  for  1.000.000 
gallon  reservoir  for  city  water  system. 


MONROVIA,   Los   Anseles   Co.,   Cal. — 

Until  7:30  P.  M..  April  19,  bids  will  be 
received  by  City  Clerk  Lewis  P.  Black 
for  5640  ft.  trenching  for  pipe  line  for 
city    water    system. 


SAN  FRANCISCO. — City  Engineer  M. 
M.  O'Shaughnessy  has  completed  speci- 
fications for  the  construction  of  a  sani- 
tary sewer  with  overflow  structure  in 
Canal  street  easterly  from  Mission 
street  and  the  Board  of  Public  Works 
has  requested  the  Stipervisors  to  au- 
thorize construction  of  same,  estimated 
cost   $5,000. 


.N'AP.^.  Napa  Co.,  Cal. — Bids  will  be 
received  by  the  Napa  County  Supervi- 
sors up  to  April  20th.  11  a.  m.,  for  the 
reinforcing  wire  mesh  to  be  used  in 
the  construction  of  county  highway 
fiom   city   limits  of  Napa   to  Calistoga. 

Certified  check  for  10  per  cent  paya- 
ble lo  Chairman  of  the  Board  of  Su- 
pervisors,  required. 

James  A.  Daly  is  Counti-  Clerk. 


BERKELEY,  Alameda  Co.,  Cal.— Up 
to  April  20th.  10  A.  M.,  bids  will  be  re- 
ceived by  A.  G.  Briggs,  City  Clerk,  for 
the  improvement  of  Page  street  from 
Third  street  to  San  Pablo  avenue; 
Ninth  street  from  Virginia  to  Cedar, 
and  Tenth  street  from  Jones  to  Ca- 
melia  by  grading,  constructing  con- 
crete curbs  and  gutters  and  maca- 
damized and  surfaced  with  asphaltic 
road  oil;  construction  of  corrugated 
iron   culverts,  valley  gutters,  etc. 

Certified  check  for  10%  payable  to 
City  of  Berkeley  required. 
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CLOVIS,  Fresno  Co.,  Cal.— The  City 
Trustees.  L.  E.  Weldon.  City  Clerk, 
liavc  instructed  the  City  Attorney  to 
liicparc  the  necessary  papers  for  street 
improvements.  The  Trustees  are  con- 
sidering including  Fourth  street  across 
the  S.  P.  to  Baron  street.  Fifth  .street 
across  the  S.  P.  to  the  high  school  and 
on  Fulton  street  between  Fourth  and 
Third    streets. 


URIDLEY.  Butte  Co..  Cal. — The  City 
Trustees  have  awarded  a  contract  to 
U.     H.     Downer    of    Richmond     for    the 


construction    of   Unit 


lary 


Se 


System. 


wer«: 

J.  \V.  Terrell  of  Sac 
Clinch  of  Richmond. 
City   Clerk. 


■ji    the    Sani- 


James   Ownby    is 


BERKELEY,  Alameda  Co.,  Cal. — M. 
W.  O'Shaughnessy,  City  Engineer  of  San 
Francisco,  has  been  commissioned  by 
the  Berkeley  City  Council,  A.  G.  Briggs. 
City  Clerk,  to  collect  data  relative  to 
valuation  of  water  distributions  sys- 
tems and  sources  of  supply  being  in- 
vestigated by  the  Berkeley  City  Coun- 
cil with  reference  to  the  possible  ac- 
quisition of  a  municipal  water  supply. 

To  cover  the  cost  of  the  survey  the 
Council   has   appropriated   $2,500. 


SEATTLE,  Wash. — The  King  County 
Commissioners  have  awarded  a  con- 
tract to  the  Ferguson  Construction 
Co.,  Henry  Bldg.,  Seattle,  for  hard- 
surfacing  the  connecting  I'nk  in  the 
Bothell-Redmond  road,  known  official- 
ly as  the  Redmond-Hollywood  high- 
way. 

The  bid  was  $127,425. 


levee    at    Sixteenth    street.      The    matter 
was  referred  to  City  Attorney  Yell. 
M.   .1.   Desmond    is  City  Clerk. 


OLYMPIA,  Wash. — Action  on  five 
Highway  projects  was  taken  by  the 
Slate  Highway  Commission  at  its  last 
meeting  as  follows: 

Grading  and  paving  two  miles  of 
Pacific  Highway  between  Lewis  and 
Thurston  County  line  and  Grand 
Mound.  Awarded  to  E.  M.  Morgan,  ot 
Everett,  on  a  bid  of  $65,55S. 

Clearing,  grading  and  surfacing  with 
gravel  I.-t  miles  ot  State  Road  No.  5. 
from  Randle  west  in  Lewis  Coun'.y. 
Martin  Waldson,  Spokane,  low  bidder 
at   $42,, TOO.     All   bids  rejected. 

Grading  and  paving  of  three  miles 
or  Pacific  Highway  from  Marysville 
north  in  Snohomish  County.  Awarded 
to  IndeperKient  Asphalt  Paving  Co.,  Se- 
attle  on   bid  of   $97.5S3. 

Grading,  draining  and  paving  of  5.7 
miles  of  Inland  Empire  Highway  be- 
tween Donald  and  Ruena  in  Yakima 
County.  Awarded  to  R.  N.  Hardy. 
Yakima,  on   bid   of  $223,271. 

Clearing,  grading  and  draining 
abovit  4  miles  of  the  Olympic  Highway 
in  Grays  Harbor  County.  Post  Road 
Project  No.  54.  Geo.  Ford,  Elma.  low 
bidder   at    $54,636.      Rejected. 


AUBURN.  Placer  Co..  Cal.— Funds 
are  being  gathered  by  the  Auburn 
Commercial  Club.  A.  E.  Reynolds. 
t:hairman  of  the  Street  Committee,  to 
finance  the  improvement  ot  the  princi- 
pal  streets  of   the  city. 

Mary    H.    Wallace    is    City    Clerk. 


VALLEJO,  Solano  Co..  Cal.— The 
petition  of  property  owners  in  Ala- 
bama street  between  the  Napa  Road 
and  Monterey  street  has  been  returned 
for   additional    signatures. 

The  petition  isks  that  the  street  l>e 
paved   and    curbed. 

T.   n.  Kilkenny  is  City  Clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Plans  for  the  widening  of  the  Gilroy 
Hot  Springs  road  in  its  '  narrowest 
pninls,  have  been  completed  liy  County 
i:ngineer  Irving  L,  Ryder,  and  will  -be 
presented  at  the  next  meeting  ot  the 
County  Supervisors  for  approval. 

Henry  A.  Pfister  is  County  Clerk. 


SAN  BEHNAHDINO,  Cal. — A  propo- 
sition that  the  County  of  San  Bernar- 
dino guarantee  the  s,Tle  of  $100,000 
stale  highway  bonds  to  provide  funds 
for  the  immediate  construction  of,,  the 
Deep  Creek  cut -off  into  Rear  Valley. 
~was  presented  to  Chairman  N.  D.  Dar- 
lington of  the  California  Highway 
Commission  by  a  delegation  of  citizens 
from  Ban  Bernardino  County.  Govern- 
ment engineers  have  recommenc(ed 
$105,000  federal  aid  for  this  project. 
The  Commission  will  start  a  survey  of 
the  project  as  soon  as  weather  per- 
mits but  Mr.  Darlington  could  give  no 
assurance  that  construction  work 
would  be  started  this  year  on  account 
of  pressing  demands  for  more  Im- 
portant highway  work. 


SAN  .TOSE.  Santa  Clara  Co..  Cal.— 
County  F^ngineer  Irving  L.  Ryder  has 
completed  plans  and  specifications  tor 
the  new  Gest  bridge  on  the  Saratoga 
and  Congress  Springs  road.  The  struc- 
ture will  be  of  concrete  construction, 
200  feet  long  and  50   feet  high. 

Henry  A.  Pflster  is  County  Clerk. 


SACr.AME.N'TO.  Cal. — In  a  communi- 
cation to  the  City  Commission  the  Six- 
teenth Street  Improvement  Club  asks 
immediate  action  by  the  city  in  the 
miillei-  of  n   ftuhwfiy  iinrtT  th«  R  fitrent 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Petitions  have  been  prepared  for  pre- 
sentation to  the  City  Council,  A.  L. 
Banks,  City  Clerk,  asking  the  opening 
up  and  improvement  of  Main  street  in 
Fair  Oaks,  also  improvement  of  streets 
in   the  Searchlight  Addition. 


OROVILLE,  Butte  Co.,  Cal. — A  peti- 
tion has  been  presented  to  the  City 
Council  by  property  owners  in  Park 
avenue  asking  that  that  thoroughfare 
be  included  in  the  paving  program  re- 
cently decided  upon  by  the  City  Board. 
No  action   was  taken. 

J.  W,  Gibson  is  City  Clerk. 


OROVILLE,  Butte  Co..  Cal.— Follow- 
ing bids  were  received  by  the  Oroville 
City  Council,  J.  W.  Gibson,  City  Clerk, 
for  paving  lower  Montgoniery  street, 
from  Fourth  avenue  to  the  Marysville 
road,  including  excavating,  curb,  gutter 
and   gutter   plate: 

Chico    Construction    Co... 

A.  Teichert  &  Son 

Federal   Construction  Co. 

McGilvray    Constr.    Co... 

For    paving    Robinson      street 
Lincoln    street    to    the    Marysvill 


$13,550.60 
15,389.00 
15,439.00 
18,554.00 

from 
road. 


including  excavating,  curb,  gutter,  gut- 
ter plates  and  open  water  way  or 
gutter: 

Chico    Construction    Co $38,239.25 

Clark   &   Henery 39.572.30 

Federal   Construction   Co..    44.572.00 

McGilvray   Constr.    Co 48.295.50 

The    bids    were    taken    under    advise- 
ment  until  April   12th. 


SAN  LEANDRO.  Alameda  Co..  Cal. — 
The  City  Council,  J.  J.  Gill.  City  Clerk, 
has  awarded  a  contract  to  Nunes  & 
Lopes  ot  San  Leandro.  at  $7,052.30  for 
the  construction  of  a  sewer  in  Peralta 
avenue.     Other  bidders  were: 

W.  J.  Tobin  Co..  $7,847.47;  Bresse, 
Burgrine  Co..  $7,604.30;  P.  W.  Simmel 
Co..  $7,965.08;  Fred  Meyers,  $7.707.9». 


LOS  ANGELES..  Cal. — The  Supervisors 
will  call  for  bids  soon  for  paving  Sun- 
set avenue  between  Merced  street  and 
Pomona  BUd..  near  Puente.  in  Road 
Improvement   District  No.  145. 

The  work  will  include  grading  and 
laying  12.841  lin.  ft.  5-in.  oil  macadam 
pavement  22  ft.  wide,  involving  the  fol- 
lowing Approximate  nuantlties:  2806 
cu.  yds.  excavation;  l'?.S41  lin.  ft.  shap- 
ing roadbed;  31,733  sr-  yds.  oil  ma- 
cadam pavement;  480  ft.  18-in.  and  .60 
ft.  24-in.  metal  pipe  culvert.  .6  cu,  yds. 
concrete  in  headwalls.  Contractor  will 
furnish  756  bbis,  road  oil  and  6660  tons 
crushed  rock.  Average  haul  on  rock 
from  Crushton.  4V2  miles;  on  culvert 
materials  2^i  miles  from  Puente.  Es- 
timate cost  to  contractor.  $33,843;  total 
estimate   cost.   $40,591. 


NAPA,  Napa  Co.,  Cal. — Bids  will  be 
received  up  to  11  a.  m.,  April  20th.  by 
County  Clerk  James  A.  Daly  for  fur- 
nishing and  delivering  corrugated  iron 
culverts  for  use  in  highway  construc- 
tion. 

Certified  check  for  10  per  cent,  paya- 
ble to  Chairman  of  the  Board  of  Su- 
perviporn,   rpqilippfl. 


OLYMPIA.  Wash. — Bids  vll;  be  re- 
ceived by  the  Washington  State  High- 
way Commission  up  to  2  P.  M..  April 
36th   for  the  following  improvements: 

Clearing,  grading,  draining  and  sur- 
facing with  crushed  rock  or  gravel  of 
4  miles  of  State  Road  No.  22  in  Stevens 
County. 

Grading,  draining  and  surfacing  with 
gravel  of  4.7  miles  of  North  Central 
Highway  in  Grant  County. 

Clearing,  grading,  draining  and  sur- 
facing with  crushed  rock  of  7  miles  of 
Inland  Empire  Highway  in  Garfield 
County. 

Clearing,  grading,  draining  and  sur- 
facing with  crushed  rock  of  2  miles  of 
State  Road  No.  2.  in  Okanogan  County. 

Clearing,  grading,  draining  and  sur- 
facing with  crushed  .gravel  of  eight- 
tenths  miles  of  North  Bank  Highway  in 
Skamania    County. 

Grading  and  paving  with  concrete  of 
1  miles  of  Pacific  Highway  in  Sno- 
homish  County. 

Grading,  draining  and  paving  of  1.7 
miles  of  S\inse  Highway"  in  Chelan 
County. 


SALINAS,  Monterey  Co.,  Cal. — At  the 
last  meeling  ot  the  City  Council,  prop- 
erty owners  on  Harvest  street,  between 
.South  Main  and  California,  the  portion 
proposed  to  be  improved  with  oil- 
bound  macadam,  petitioned  to  have 
the  plans  changed  to  bitumen  with  a 
concrete  base.  The  petition  was  grant- 
ed. 

The  Council  has  decided  to  improve 
Central  avenue  tor  its  full  width  from 
Main  to  Villa  street,  a  point  westerly 
from  Central  Park,  and  in  the  center, 
from  that  point  to  the  city  limits.  The 
work  will  consist  of  scarifying  an<l 
resirrfacing. 

M,   1!    Keef  is  C)lv  f.MerK. 
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SAVES  YOU  MONEY 


New  end  re-newed  screw  c«aing 
and  atandard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pound*  working  prcHure; 
dipped  in  hot  asphaltum  to  preraat 
corrosion.  Extensively  used  hj 
orckardist*  and  farmers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howard  St.  >•>  FraadsM  i  , 


i3= 


RICHMOND.  Contra  Costa  Co..  Cal.— 
City  Engrineer  Chapman  at  the  last 
meeting  of  the  City  Council  reported 
that  the  diagram  and  assessment  plan 
showing  the  cost  of  opening  up  Roose- 
velt avenue  across  the  tracks  of  the 
S.  P.  Company  was  approved.  The 
work   will  cost  approximately   $4,388.35, 

A.  C.   Faris  is  City  Clerk. 


OROVILLE.  Butte  Co..  Cal. — Notices 
calling  bids  for  the  placing  of  Warren- 
ite  pavement  on  Upper  Montgomery 
street  have  been  ordered  prepared  by 
the   City   Trustees. 

J.  W,  Gibson  is  City  Clerk. 


F.MRFIELD.  galona  Co..  Cal— R.  I!. 
Blanco.  Vallejo.  has  been  awarded  a 
contract  by  the  County  Supervisors.  G. 
(j.  Hallirtay.  County  Clerk,  for  grading 
and  paving  a  portion  of  the  Vallejo- 
Napa  road  (Road  Xo.  85)  from  the  end 
of  the  present  concrete  pavemeirt  near 
Fl0.«den  station  southerly  to  a  point 
about  one  mile  north  of  the  liiniiK  of 
the  City  of  Vallejo.  in  Xo.  1  Road  Dis- 
trict Oil  his  bid  of  ?25.689.  The  only 
other  bidder  was  Bates  &  Borland  of 
Oakland  at   $35,980. 


JIARTIXEZ.  Contra  Costa  Co..  Cal. — 
James  T.  Sayles.  of  Martinez,  submitted 
the  lowest  bid  to  the  City  Trustees  for 
the  Improvement  of  streets  in  the  Fra- 
zer  Addition,  his  bid  being  $34.43S,  or 
$54.00  lower  than  that  of  the  Municipal 
Improvement  Company,  the  only  other 
bidder. 

The  bid  has  been  taken  under  ad- 
visement. 

C.   E.    Daley   is  City  Clerk. 


MARTIXBZ.  Contra  Costa  Co.,  Cal.— 
Xo  bids  were  received  by  the  Contra 
Costa  County  Supervisors  for  the  con- 
struction of  the  two  subways,  consti- 
tuting a  part  of  the  county  highway 
system,  and  the  work  has  been  ordered 
done    under    lhi.    supervision    of    County 

RnRlnc-pr  R    R,  Arno|(l, 


One  subway  is  at  Pittsburg  under 
ibe  Santa  Fo  and  Southern  Pacific 
tracks,  and  the  other  subway  is  in 
Rodeo  Valley  under  the  Sania  Fe 
(racks. 

The  cos't  of  the  structures  will  be 
borne,  one-half  by  the  county  and  the 
■  iilier  half  by  the  railroads. 

.r.   H.  Wells  is  County  Clerk. 


HOI-LISTER.  San  Benito  Co..  Cal.— 
The  City  Trustees  have  decided  lo 
award  F.  Pellegreno.  Hollister.  the 
inmtract  for  the  construction  of  a  sew- 
tr  in  South  street  at  $2,973.  The  con- 
tract will  be  signed  at  the  next  meet- 
iiii;   oC   the  Trustees. 

Other  bids  submitted  on  the  work 
wt  re: 

H   Gould.    1022    27th   St..    Sac $3,010 

Chambers  &   De  Goyler.   Oakland.    3,270 
.lolin    Geary   &    Sons.    351    13th   St.. 

Oak  land     3;l)on 


X.\PA,  Napa  Co..  Cal. — Bids  will  be 
received  by  James  A.  Daly.  County 
Clerk,  up  to  11  a.  m..  April  20th  for 
putting  in  place  in  the  county  high- 
way between  Trubody  Station  and  St. 
Helena,  the  necessary  corrugated  iron 
culverts,  and  reinforced  concrete  box 
culverts. 

Certified  check  for  '0  per  cent,  paya- 
ble to  Chairman  of  the  Board  of  Su- 
|)ervisors.   required. 


MAYFIELD.  Santa  Clara  Co..  Cal  — 
Petitions  are  being  circulated  by  prop- 
erty owners  asking  the  City  Trustees 
to  order  the  paving  of  what  is  known 
as  "Old  Mayfleld."  Should  the  petition 
be  accepted  the  city  will  have  a  com- 
plete network  of  concrete  streets. 

Action  on  the  petition  is  expected  on 
April  26th.  S.  M.  Cuthbertson  is  City 
Clerk. 

LOS  GATOS.  Santa  Clara  Co..  Cal — 
The  City  Trustees  have  extended  the 
time  of  opening  bids  from  April  5th  to 
April  13th.  5:00  P.  M..  for  the  construc- 
tion of  a  vitrified  pipe  sewer,  with 
manholes.  Y  branches  and  appurten- 
ances in  portions  of  Santa  (7ruz  Ave.. 
Tait.  Wilder.  Thurston  and  Wilson 
streets  and  Ashlar  avenue. 

Donna  M.  AVinning  is  City  Clerk. 

REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— The  County  Supervisors.  Elizabeth  M. 
Nash.  County  Clerk,  have  instructed 
County  Engineer  Geo.  .V.  Kneass  to 
prepare  plans  and  specifications  for  re- 
pairing the  San  Gregorio  and  Tunitas 
Glen   road. 

Bids  will  be  called  on  completion  of 
plans. 

SAN  JOSE.  Santa  Clara  Co..  Cal— The 
(^ounty  Supervisors,  Henry  A.  Pflster. 
County  Clerk  have  accepted  the  peti- 
tion of  property  owners  for  the  laying 
out  of  a  new  road  in  District  No.  3, 
from  the  northerly  end  of  Zanker  road 
to  Alviso.  a  distance  of  about  one  and 
one-half  miles.  The  road  is  to  be  fifty 
feet   wide. 

Irving  L.  Ryder  is  County   Engineer. 


SALINAS.  Monterey  Co.,  Cal.— At  the 
last  meeting  o'  (h^  '^'^nty  Supervisors 
no  bids  were  received  for  surfacing  a 
portion  of  the  San  Lucas-Jolon  road, 
between  San  Lucas  and  the  .Salinas 
river  bridge,  and  the  board  directed 
the  count.v  engineer  to  htive  (he  work 
ilone    by    day    labor. 

'P,    P.   .Ti1,v   i^:  C(>i|jil.v  I'Irr).; 


.SALJ.VAS.  Monterey  Co.,  Cal.— T.  P. 
.loy.  Countj'  Clerk,  will  receive  bids  up 
(o  May  3rd.  3  1'.  M..  for  constructing 
tiildiiioiial  macadam  on  the  Sallnas- 
Monte.rey  Road,  between  Engineer's 
Slallon  319-f30  and  73S-f53.  in  P.oad 
District  .\o.   5. 


OAKLAND.  Cal.— The  City  Council. 
I/.  W.  Cummings.  City  Clerk,  has 
paL-sed  resolution  of  intention  No.  200)9 
.N'.  S.,  i)rov:ding  for  the  construction 
of  s-incl-  vitrified  pipe  sewers.  5  con- 
crete manholes  with  cast  iron  tops,  t 
vitrified  pipe  lanipholes  with  brick  and 
c:ist  iron  ti.ps.  V  branches,  etc..  In  por- 
tions of  Tompkins  and  Madrone  Aves., 
High,   Bayo.   Steele   and   Albert  streets. 


PENDLETON.  Ore— The  City  Coun- 
cil has  passed  resolutions  of  intention 
lo  pave  the  following  streets:  Garfield 
from  Jackson  to  Martin.  Lincoln  from 
Jackson  to  Raley.  Mark  from  Matlock 
to  Bush.  Perkins  Ave.  from  Raley  to 
Walters  mill  race.  Logan  from  Raley 
to  Mark.  Jefferson  from  Martin  to  Wil- 
son. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
The  County  Supervisors.  J.  H.  Wells. 
County  Clerk,  have  reJ.;oted  the  only 
bid  submitted  for  the  construction  of 
a  macadam  road  in  Bay  Point.  The  bid 
was  submitted  by  J.  A.  Kopperud  and 
was  considered   too  high. 

R.  R.  Arnold  is  County  Highway  En- 
gineer. 


GRIDLET,  Butte  Co..  I'fl^ — Up  to 
April  22nd.  2  P.  M..  bids  will  be  re- 
ceived by  the  Trustees  of  the  Gridley 
.School  District.  V.  P.  Richards.  Clerk, 
for  the  construction  of  concrete  walks 
on  the  grounds  of  the  ^'oodrow  Wilson 
school  building,  located  on  the  N.  E  M 
of  the  N.  E.  'i  of  Section  1.  Tnvnshin 
17  North.  Range  2  East.  M.  D.  B    -rnd  M. 

Certified  check  of  Id's  payible  to 
Clerk  of  the  Gridley  School  District 
re<iuired. 


MARTINEZ.  Contra  Costa  Co..  Col. — 
Property  «-wners  in  the  bill  section 
east  of  Pine  street  have  ai>proved  plans 
and  specifications  prepared  by  City  En- 
gineer Farley  for  paving  streets  in  that 
section. 

The  streets  are  to  be  paved  with  un- 
surfaced  corrugated  concrete,  as  many 
are  on  heavy  grades.  All  of  the  streets 
will  be  twenty-eight  feet  in  width  with 
the  exception  of  East  Main  which  will 
be  twenty  to  twenty-four  feet.  The 
streets  included  in  the  unit  to  be  paved 
are  Main  from  Pine  to  Melius  including 
East  Main:  Oak.  Willow.  Ward  from 
Pine  to  East  Main:  Green  from  Pine  to 
Oak;  Thompson  from  Pine  to  Oak  and 
.Melius  from  Pine  to  East  Main.  The 
section  of  Melius  from  Oak  to  East 
Main  will  be  constructed  of  waterbound 
macadam. 

C.  E.  Daley  is  City  Clerk. 


STOCKTON.  San  Joarjui  .  Co..  Cal. — 
Failing  tc  receive  bi<1s  for  improving 
.1  portion  .f  East  Market  street  in  the 
'lambetta  .Addition,  the  City  Council 
has  instructed  City  Engineer  Hogan  to 
proceed  with  the  work,  also  for  the 
'■iinstriiction  of  sidewalks  and  gutters 
in  l.uniUa  Park,  in  the  north  WC'lern 
port  It'll  (ic  t!it<  Oily 
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LONG  BEACH,  Los  AngrelfS  Co.,  Cal. 
— Fairchild-Gilmore-Wilton  Co.,  Pacific 
Electric  Bklg..  Los  Angeles,  submitted 
the  only  bid  for  paving  Santa  Cruz  St. 
between  Golden  and  Wabash  Aves.,  in- 
volving 18,783.48  sq.  ft.  crushed  rock 
with  oil  and  rock  screenings  surface 
at  23c  ft.:  977.3  lin.  ft.  cement  curb  at 
60c  ft.;  3419.08  sq.  ft.  cement  sidewalk 
at  20c  ft.,  1290.2  sq.  ft.  concrete  gutter 
at  23c  ft  ;  175  ft.  house  connecting 
sewers  at  $832.52  (lump  sum)  and  one 
culvert  :it    $55.      A.   de   Ruiz.   City  Engi- 


MOXROVIA,  Los  Angeles  Co.,  Cal.— 
Until  7:30  P.  M.,  April  19,  bids  will  be 
received  by  City  Clerk  Lewis  P.  Black 
for  furnishing  riveted  steel  pipe  as  fol- 
lows: 2370  ft.  14-in.  No.  12  gauge,  2300 
ft.  14-in.  No.  14  gauge,  970  ft.  6-in.  No. 
14  gauge  with  tees  and  crosses.  Also, 
140  ft.  26-in.  and  375  ft.  16-in.  casine 
with  starters  f.  o.  b.  Chapman  well,  4 
miles  west  of  Montrovia,  and  drilling 
one  well  with  140  ft.  26-in.  and  235  ft. 
16-in.  casing  at  Chapman.  Bids  will  be 
received  at  the  same  time  for  5640  ft. 
of  trenching  pipe  line  and  5000  cu.  yds. 
excavation  for  l.OOO.nOO  gallon  reser- 
voir. Certified  check  for  10%  required. 
Plans  and  specifications  are  on  file  at 
the  office  of  the  City  Engineer,  H.  S. 
Gierlich,   Monrovia. 


NAPA,  Napa  Co.,  Cal. — Up  to  April 
20th  11  a.  m.,  bids  will  be  received  by 
the  Napa  County  Supervisors,  James 
A.  Daly,  County  Clerk,  for  the  con- 
struction of  1H4  miles  of  concrete 
highway  between  the  town  of  Ruther- 
ford and  Lincoln  avenue  in  the  town 
of  Calistoga. 

Certified  check  for  10  per  cent  paya- 
ble to  Chairman  of  the  Board  of  Su- 
pervisors,  required. 


LOS,  ANGELES,  Cal. — C.  C.  Crandall. 
844  N.  Normandie  avenue,  has  contracts 
for  grading  and  oiling  streets  and  lay- 
ing water  mains  in  the  Glassell  Home 
Acres  tract  on  the  Verdugo  road  north 
of  San  Fernando  road.  The  tract  con- 
tains 95  acres  which  are  being  sub- 
divided into  %-acre  lots.  Andrew 
Glassell  is  the  owner.  Mr.  Crandall 
also  has  a  contract  for  similar  work  in 
the  Occidental  Garden  tract  south  of 
York  Blvd.  This  comprises  172  acres 
owned  by  the  Glassell  Development  Co. 
These  tracts  were  laid  out  by  the  En- 
gineering Service  Co.,  1316  Washington 
nidg..  which  has  supervision  of  the 
work. 


LOS  ANGELES,  Cal.— Fairchild-Gil- 
more-Wilton Co.,  Pacific  Electric  Bldg., 
submitted  the  lowest  bid  at  approxi- 
mately $100,000  for  improving  Seaside 
Ave.  between  Samples  Place  and  Al- 
toona  Place  and  portions  of  other 
streets  on  Terminal  Island.  Los  An- 
geles harbor,  involving  approximately 
50.000  cu.  yds.  fill,  for  which  lump  sum 
bid  was  taken,  136,056  sq.  ft.  protected 
concrete  pavement  5  in.  thick,  and 
90.739  sq.  ft.  finishing  grade  and  oiling, 
Bryant  &  Austin.  Inc.,  submitted  the 
only  other  bid  at  approximately  $112,- 
200.      Following   are    the    bids    received: 

Fairchild-Gilmore-Wilton  Co.— $43,- 
300  lump  sum  for  grading;  37c  sq.  ft. 
for  protected  concrete  paving;  7o  sq.  ft. 
for  finishing  grade,  oiling  and  rolling. 

Bryant    &  Austin.   Inc. — $51,000   grad- 


OAKLAND,  Cal.— The  City  Council. 
L.  W.  Cummings.  City  Clerk,  has 
awarded  contracts  for  street  improve- 
ments as  follows: 

To  Ransome-Handle  Co.,  28th  and 
Poplar  streets,  bakland,  improvement 
of  Fourth  street,  from  Clay  to  Jeffer- 
son, by  grading,  constructing  concrete 
curbs  and  brick  gutters,  and  paved 
with  asphalt. 

To  Hutchinson  Co.,  444  17th  street. 
Oakland,  improvement  of  30th  street, 
from  23rd  to  21st  avenue,  as  it  exists 
between  East  29th  and  East  30th 
streets,  by  grading,  constructing  con- 
crete curbs  and  gutters  and  paved  with 
oil  macadam,  including  corrugated  iron 
and  concrete  culvert. 

To  Bates  &  Borland,  Oakland  Bank 
of  Savings  Bldg..  Oakland,  improve- 
ment of  a  portion  of  Mantana  street,  by 
grading,  constructing  concrete  curbs 
gutters   and   paving  with   oil  macadam. 


SAN  DIEGO,  Cal.- Until  3  P.  M.. 
April  20,  bids  will  be  received  by  su- 
pervisors of  San  Diego  County  for 
paving  approximately  6  miles  of  county 
highway  from  the  end  of  the  paving 
at  Camp  Kearny  over  the  Poway  hills 
to  connect  with  the  main  road  at 
Escondido.  This  is  the  first  section  of 
the  roads  to  be  built  under  the  $2. 
300,000  county  bond  issue.  R.  M.  Mor- 
ton is  the  highway  engineer. 


FLAGSTAFF.  Ariz. — Until  2  P.  M.. 
May  3.  bids  will  be  received  by  State 
Engineer  Thomas  Maddock  at  office  of 
common  council.  Flagstaff,  for  im- 
proving the  portion  of  the  state  high- 
way in  the  town  of  Flagstaff,  involving 
5000  cu.  yds.  excavation.  15.000  sq.  yds. 
paving,  one  30-ft.  span  reinforced  con- 
crete bridge  and  incidental  work.  Al- 
ternate bids  will  be  taken  on  a  one- 
course  concrete  pavement,  bitulithic  on 
a  cement  concrete  base  and  a  modified 
Topeka  surface  on  cement  concrete 
base.  Plans  and  specifications  may  be 
obtained  from  state  engineer  at  Phoe- 
nix on  deposit  of  $5. 

PETALUMA.  Sonoma  Co.,  Cal. — The 
City  Council  has  approved  plans  and 
specifications  prepared  by  Engineers 
Howes  &  Peters,  24  California  street. 
San  Francisco,  for  widening  Main 
streets  from  the  Mystic  Theatre  to 
Prospect  street.  The  work  will  con- 
sist of  cutting'  down  the  sidewalks,  etc. 

City  Engineer  Frost  was  instructed 
by  the  Council  to  submit  plans  for 
sewer  work  in  Main  street  from  Oak 
street  for  a  distance  of  308  feet  north. 
It  is  planned  to  have  this  work  done  as 
soon  as  possible. 

Plans  of  City  Engineer  Frost  for  the 
construction  of  512  ft.  of  sewer  In  Third 
street  from  Mt.  View  avenue,  north, 
were  approved.  This  work  will  be 
done  by  J.  B.  Silva,  who  has  a  contract 
with  the  property  owners. 

Lyman  Green   is  City  Clerk. 
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LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— John  Hayes.  1176  W.  30th  St..  signed 
the  contract  on  April  2.  1920.  for  con- 
structing the  Second  .St.  tunnel  at  hi;^ 
bid,  $995,773.21,  submitted  to  the  board 
of  public  works  on  March  11.  1918.  The 
contract  was  awarded  on  March  18. 
1918.  and  Ihe  interim  has  been  nr- 
eiipied  in  litigation  iii.'ititnted  ti,  ?<.tilH 
questJQiis    affecting    the    let;ali(v    ,,f    il,, 


proceedings.  Mr.  Hayes'  fmre'.:es  are 
James  Hill,  Daniel  Murphy  and  Susan- 
na Land  Co.,  a  corporation.  Mr.  Hayes 
is  consulting  an  attorney  to  determine 
if  it  advisable  to  proceed  with  the  con- 
struction work  in  advance  of  collect- 
ing the  assessments,  the  proceedings 
being  under  the  Improvement  Act  of 
1913.  The  tunnel  will  be  a  single  bore 
extending  from  Hill  to  Flower  street, 
a  distance  of  1602  ft.,  and  will  be  ma- 
sonry construction  lined  with  tile.  The 
contract  includes  the  following:  Tun- 
nel, including  stairway.  complete. 
$946. 49f;;  gr.Tding  in  Second  St.  from 
Hill  St.  to  east  portal  of  tunnel  and 
from  west  portal  to  Figueroa  St.,  $25.- 
846;  37.694.28  sq.  ft.  of  grading  for  all 
repavement  except  above,  at  lie  sq.  ft.; 
47.347.44  sq.  ft.  asphalt  repavement  at 
9'/4c  sq.  ft.;  102  sq.  ft.  granite  block  re- 
pavement  at  41.7c  sq.  ft.;  12  sq.  ft.  vit- 
rified brick  repavement  at  39c  sq.  ft.; 
1.836.30  sq.  ft.  asphalt  resurfactlng.  in- 
cluding grading,  at  10.9c  sq.  ft.;  42  sq. 
ft.  asphalt  pavement  including  paving, 
at  19.7c  SCI.  ft.;  3198.52  lin.  ft.  cement 
curb  at  36.3c  lin.  ft.:  148.98  lin.  ft. 
granite  curb  at  $1,571^  Iln.  ft.;  26.306.15 
sq.  ft.  cement  sidewalk  at  11.4c  sq.  ft.: 
3341.74  sq.  ft.  granite  block  gutter  at 
41.7c  sq.  ft.:  $746  for  storm  sewers, 
catchbasins.  etc:  $7997  for  sanitary 
sewers. 


TUCON.  Ariz.— rUntil  2  P.  M..  May  3. 
bids  will  be  received  by  State  Engineer 
Thomas  Maddock  at  the  office  of  the 
Supervisors  of  Pima  County.  Tucson. 
Ariz.,  for  constructing  Sec.  C.  Benson- 
Vail  highway,  federal  aid  project  No. 
18.  involving  18.500  cu.  yds.  excava- 
tion, 317  cu.  yds.  concrete  and  inciden- 
tal work.  Certified  check  for  5%  re- 
quired. Plans  and  specifications  may 
be  obtained  from  the  State  Engineer 
at  Phoenix,  on  deposit  of  $5. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— McCray  Contracting  Co.,  American 
Bank  Bldg..  has  a  contract  to  grade 
and  oil  streets  in  the  Culver  Garden 
tract  at  Culver  City.  The  tract  con- 
tains 60  acres  and  the  work  involves 
about  200.000  sq.  ft.  grading  and  oiling. 
18.700  lin.  ft.  cement  curb  and  77.350 
sq.  ft.  cement  sidewalk.  The  Adams 
Pipe  Works  has  the  contract  for  tha 
extension  of  the  mains  of  the  Palms 
Water  Company.  The  tract  was  laid 
out  by  the  Engineering  Service  Com- 
pany. 1316  Washington  Bldg..  which 
has  supervision  of  the  work. 


LOS  AN';ELES.  Cal— Plans  and 
specific'tions  for  paving  Alameda  St. 
(Harb.jr  Truck  Blvd.)  between  Comp- 
lon  and  Wilmington,  in  Road  Improve- 
ment District  No.  164,  are  being  prc- 
p.ired  in  the  county  road  department. 
This  pro.iect  is  5.8  miles  in  length.  A 
concrete  pavement  8  in.  thick  and  24  ft. 
wide  will  he  laid  on  a  6-in.  disinte- 
grated granite  base.  There  will  be  8 
ft.  disintegrated  granite  shoulders  on 
cnch  side. 

Plans  and  specifications  are  also  being 
prcpa-ed  for  paving  Florence  Ave.  be- 
tween Huntington  Park  and  Wright 
road  in  Road  Improvement  District  No. 
165.    and    for    paving    71h    ,<ivenue.    near 

1-, 1^1,1^,      i.,     V„-j.\     lr„„[.,v,„,.-l>l      (i;.-l|-irl 
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HAILBOADS 


Ready   for  Figures 

ENGINE  HOUSES        Cost.  $50,000  each 

CALIFORNIA.      Indio,   Riverside  Co.    & 
Mojave,   Kern  Co, 

Two   one-story   reinforced  concrete  en- 
gine  hotise.s. 

Owner — Southern    Pacific    Company. 

.\rchltect— Eiigr.   Dept.  of  Owner.   (J.   H. 
Christie     in     charge).    S.     P.     BIdgr.. 
San  Francisco. 
Figures    will    he    tal<en     for    general 

contracts  find  will  be  ready  Thursda.v. 

TfltLOCK.  Stanislaus  Co..  Cal.— In  a 
preliminary  report  to  the  Directors  of 
the  Turlock  Irrigation  Dlst-ict.  A.  J. 
Wiley,  expert  engineer  ot  Boise,  Idaho, 
recently  employed  hy  the  District  aa 
Consulting  Engineer  on  the  Don  Pedro 
pro,iect.  recommends  the  construction 
of  a  railroad  from  Hickman  to  La 
Grange,  a  distance  of  20  miles,  at  a 
cost  of  $7000  a  mile,  would  he  the  most 
feasible  and  inexpensive  plan  for  haul- 
ing material  to  the  Don  Pedro  reser- 
voir site  for  construction  of  the  big 
dam. 

The  report  claims  that  a  saving  of 
$228,700  can  be  made  by  constructing  a 
line  from  Hickman  to  La  Grange  and 
using  auto  tiucks  to  transport  the  ce- 
ment, gravel,  crushed  rock  and  cobbles 
from  La  Grange  to  the  dam  site.  The 
building  of  a  line  of  eight  miles  from 
P.osasco  on  the  Sierra  Railway  to  the 
reservoir  site  would  cost  $56,000.  the 
report  states,  and  it  would  cost  $282,000 
freight  on  45.000  tons  of  cement  over 
the  Sierra  lines,  making  a  total  of 
$338,000,  whereas  it  would  cost  but 
$285,200  to  build  a  line  from  Hickman 
to  La  Grange  and  haul  the  cement  to 
the  dam  site  by  auto  truck. 

An  early  decision  on  the  report  is  e\-- 
lieclPd  .ns  it  is  planned  to  have  the 
ennlrael    for   the  dam   let   Ijy  July   1st. 

HAXPOUD,  Kings  Co.,  Cal.— Surveys 
have  been  completed  and  rights-of- 
way  secured  for  a  12-miIe  extension  to 
the  railroad  feeder  line  of  the  Corcoran 
section,  known  as  Kings  Lake  Shore 
Line,  according  to  announcement  of 
Charles   King  of  Hanford. 

The  Cost  of  this  extension,  the  sec- 
ond link  in  the  proposed  extension  of 
the  line  into  Kern  County,  will  be  In 
the  neighborhood  of  $250,000,  or  about 
$21,000    a    mile. 

King  hopes  to  have  the  work  under 
lonstnictlon    within    ninety   days. 


=   Official    Proposals. 


CI-LVF.R  CITY.  Los  Angeles  Co..  Cal. 
-  The  California  t'ounty  Golf  Club, 
whose  grounds  ai-e  located  at  Culver 
'Mty.  is  installing  a  complete  water 
system  of  its  own  and  providing  an 
independent  water  supply.  The  grounds 
ro  be  irt-igated  comprise  about  104 
acres.  M'ater  will  he  obtained  from  a 
well  on  the  grounds  which  will  be 
etiuipped  with  modern  deep-well  pump- 
i"g  machinery.  About  4  miles  of  dis. 
iribnting  pipe  is  being  laid,  a  concrete- 
lined  reservoir  of  500,000  gallons  ca- 
pacity Is  being  constructed  for  a  re- 
-rrve  water  supnly  and  a  high  pres- 
Bure  fire  tiump  and  fire  lines  are  he- 
Ine  Inslalird  for  water  supply  and  pro. 
Ii-rtinn  of  the  rlllb  house.  The  ICngi. 
neerinsr  Service  Co..  Wa'ihington  RMg,. 
I.OB  Angeles.  Is  designing  and  super- 
vising the  construction  of  the  water 
R-stem.  H  H.  r-ulver  Is  president  of 
llie   '■allferpii)   ronnMy   Of-lf  <"|i|b 


BIDS     AVANTED      FOR     KITCHEN 
EQUIPMENT. 

Your  attention  is  Invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  on  drawings  and  specifica- 
tions No.  4097,  covering  Kitchen 
Equipment  for  six  Barracks  Buildings, 
Marine  Corps  Base.  San  Diego,  Cali- 
fornia. 

The  drawings  and  specifications  may 
he  obtained  on  application  to  the  Bu- 
reau in  Washington,  D.  C,  or  to  the 
Commandant.  12th  Naval  District. 
Sheldon  Building.  San  Francisco.  Cali- 
fornia, or  to  the  Public  Works  Officer. 
i;.  S.  N„  Timken  Building,  San  Diego. 
Calif,,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award  of   the  contract. 

The  six  kitchens  are  to  be  provided 
with  modern  and  adequate  equipment, 
which  is  to  he  properly  installed  and 
connected  to  steam,  gas,  vent,  water, 
waste  and  drip  services. 

The  estimated  cost   is  $22,000.00. 
Tours   truly, 
R.    L.    MORTON, 
Lieutenant     Commander     (CEC),    U.    S. 

N.     By  direction  of  the  Public  Works 

Officer. 


BIDS    W.\-JrED    FOR     MKMORIAI 
BUILDING. 


NOTICE  TO  BIDDERS. 


NOTICE  is  hereby  given  that  the 
Board  of  Capitol  Commissioners.  Car- 
son City,  Nevada,  will  receive  bids  for 
the  following  items  in  the  construction 
for  a  "Heroes  Memorial"  Building  at 
Carson  City.  Nevada,  according  to  of- 
ficial plans  and  specifications  on  file 
with  said  Commission  and  the  State 
Architect's  Office.  Reno  Nevada,   vis-.: 

1     Gereral  construction 

2.   Plumbing    and    heating, 

.1,   Oil  equipment. 

The  Drawings  and  specifications  may 
be  secured  at  the  ofnce  of  F.  .1.  De 
Longchamps.  State  Architect.  334  Ga- 
zette   Building.    Reno.    Nevada, 

A  deposit  of  $10,00  will  be  required 
for  each  set  of  drawings  and  specifica- 
tions taken   from  the  Architect's  Office, 

Bids  will  be  received  at  the  office  of 
the  Secretary  of  Board  of  Capitol  Com- 
missioners. Carson  Citv.  Nevada,  not 
later  than  10  A.  M.,  on  .4pril  18,  1920. 

All  bids  shall  be  sealed  in  opaque 
envelope  and  addressed  tn  Board  of 
Capitol  Commissioners.  Carson  City. 
Nevada,  and  marked  "Bids  for  Heroes 
Memorial  Building."  Each  bid  shall  he 
accompanied  by  a  certified  check 
amounting  to  at  least  5  per  cent  of  the 
amount  of  the  bid. 

The  Board  of  Capitol  Commissioners 
reserves  the  right  to  accept  or  reject 
any    or  all    bids. 

Authorized  this  Ifith  day  of  March. 
1920.  by  the  Board  of  Capitol  Com- 
missioners.  Carson    City.    Nevada. 

HOMER    MOONEY. 
Clerk    of    Board      of    <''apitol      (Commis- 
sioners, 


Bins     M.WTKI)      Foil      HO,SI'ri',\I, 

BMLDING. 

NOTICK   TO    CONTBACTOR.S. 

Ofllce  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Sacra- 
mento.   State    of   California. 

Pursuant  to  an  order  of  the  Boaid 
of  Supervisors  of  the  County  of  Sac- 
ramento, made  and  entered  on  recuril 
on    the    18th    day  of   March.    A.    D.    1920. 

Notice  is  hereby  given  that  sealed 
bids  will  he  received  bv  the  under- 
signed up  to  and  not  later  than  tin- 
hour  of  two  I'.  M.,  nt  the  Srrt  ilnj-  of 
Way,  lliat*,  at  the  office  of  said  Board 
ni  the  Court  House  building.  7th  and 
I  streets,  Sacramento  City,  for  the 
furnishing  of  all  labor,  materials  and 
mecba'iir.il  workinarshiti  necessarv  for 
the  construction  of  a  Service  and 
(Children's  Ward  Building  on  the  pres- 
ent County  Hospital  Grounds.  City  of 
Sacramento.  County  of  Sacramento. 
State  of  California,  in  accordance  with 
the  plans  and  specifications  prepared 
llierefor    by     R,     A,     llerojd.     Archjtecl. 


and  adopted  by  the  Board  of  Super- 
visors of  the  County  of  Sacramento, 
which  plans  and  specifications  may 
be  seen  and  examined,  during  ofHce 
hours,  bv  intending  bidders,  at  the 
architects  office,  rooms  430-37  Forum 
Building.  Sacratntnto,  California. 

All  bids  must  be  submitted  on  blank 
forms  furnished  by  the  Clerk  of  the 
Board,  and  must  he  accompanied  with 
a  certified  check  on  some  solvent  bank, 
in  a  sum  equal  to  ten  per  cent  (10%) 
of  the  amount  of  each  bid.  conditioned 
that  if  the  contract  is  awarded  the 
party  submitting  the  accepted  bid  will 
enter  into  contract  and  furnish  such 
bond  as  may  be  retjuired  within  ten 
days  after  making  award,  or.  failing  80 
to  do.  the  amount  of  such  check  to  be 
forfeiled  as  liquidated  damages  for 
such  failure.  All  checks  to  be  made 
payable  to  the  order  of  the  Chairman 
of  the  Board  of  Supervisors  ot  Sacra- 
mento County, 

The  Board  reserves  the  right  to  re- 
ject any  or  all   bids. 

By  order  of  the  Board  of  Supervisors 
of  Sacramento  County,  California. 
Attest    (Seal)        HARRY  W.    HALL. 
County  Clerk  and  ex-officio  Clerk  of  the 

Board    of   Supervisors   of   Sacramento 

County.   California. 

By  F.  M.   Lamperi.  Deputy  Clerk. 
Dated.   April   6th.    1920. 


NOTICE  TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
His:b\^'ay  f'omntlsHion,  .'>1.'>  Fomm 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  M..  on  May  a,  Utao.  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  Hpeciflcations  therefor,  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Tehama  County,  between  Red  Bluff 
and  Northerly  Boundary  (II-Teh-3-C). 
about  13.6  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 

Placer  County,  between  Auburn  and 
Northerly  Boundary  (III-Pla-17-CT 
about  6.6  miles  in  length  to  be  paved 
with    Portland   cements  concrete. 

Amador  Countv,  between  lone  and 
,Iackson  (III-Ama-34-B),  about  10.7 
miles  in  length  to  he  graded. 

Imperial  County,  between  Tule  Wash 
and  Gravel  Wash  (VII-Imp-26-D) 
about  6.5  miles  in  length  to  be  pave<, 
vi'ith    Portland   cement   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
l.iosals.  bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice, and  they  may  be  seen  at  the  ofJlce 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  ot  the 
division  in  which  the  "work  is  situated. 
The  Divisi  )n  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento 
San  Francisco.  San  Luis  Obispo.  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  I; 
made  on  a  blank  'form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be   done.   etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  al' 
bids  or  to  accept  the  bid  deemed  for 
the  best  interest   of  the  State. 

NEWELL    D.    DARLINGTON. 
CHARLES    A.    WHITMORE. 
GEO.   C.   MANSFIELD. 
California     Highway    Commission. 
AUSTIN    B.     FLETCHER. 

Highway   Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
Dated:  April   5.   1920, 


ItlUS     W.*NT1:D     KOIt     .\l,TERATIONS 

AND     AUniTIOXS     TO     OFFICERS' 

ftUARTEHS. 


SEALED  PROPOSALS.  indorsed 
"Proposals  for  -Alterations  and  Addi- 
tions to  Marine  Officers'  Quarters  No.  1. 
Navy  Yard,  Mare  Island.  California. 
Specification  No.  4)31."  will  be  received 
at  the  Navy  Yard.  Mare  Island.  Cali- 
fornia, until  11  o'eloek  A.  N.,  April  Slat, 
in20,  and  then  and  there  publiclv 
opened,  for  making  an  addition  of  ap- 
proximately 30-ft.  6  inches  in  width 
and  22-rt.  S  inches  in  length,  two 
stories  high  to  the  two-storv  quarters 
with  a  porch   and     pvrtij-cochei  e     and 
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approach  driveway.  in  this  connec- 
tion It  will  be  necessary  lo  take  out 
certain  windows  and  doors  with  their 
frames  from  the  existinsf  eust  wall  and 
replace  same  with  new  doors  and 
frames  connecting  the  existing  rooms 
to  the  additional  ones.  Work  in  con- 
nection with  the  addition  will  consist 
of  furnishing  and  installing  concrete 
foundations,  wood  frame  under- 
pinning, floor  joists,  sub  floors,  hard- 
wood floors,  deadening,  wood  frame  or 
stud  e.vterior  walls,  interior  partitions, 
interior  lath,  plaster  and  trim,  txterior 
metal  lath  and  plister.  tin  roof  on 
wood  framing  and  sheathing,  plumbing 
fixtures,  and  attendant  sewer  and  pip- 
ing connections,  roof  drainage.  etc.. 
and  the  furnishing  and  installing  of  all 
necessary  sash  and  frames,  doors  and 
frames,  interior  and  exterior  trim, 
cornice  work  balustrades,  porches, 
porch  floors,  columns,  stairs,  etc..  to- 
gether with  the  attendant  painting, 
tinting,  etc.  The  furnishing  and  in- 
stalling of  all  electric  lighting  fixtures, 
switches,  etc..  and  their  "wiring  and 
cor.nection  '.o  the  existing  system.  The 
furnishing  and  installing  of  all  radi- 
ators, valves,  piping,  etc..  and  their 
connection  to  the  existing  system.  The 
furnishing  of  all  materials  and  eyuip- 
ment  necessary  to  construct  an  ap- 
proach driveway  or  road  connecting 
the  e.xisting  road  with  the  now  porte- 
cochere.  Drawings  and  Specifications 
Xo.  4134  may  be  obtained  on  applica- 
tion to  the  Commandant.  Navy  Yard. 
Mare  Island,  Cal.  Deposit  of  a  check 
or  postal  money  order  for  Ten  Dollars 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks  is  required  as  se- 
curity for  the  safe  return  of  the  draw- 
ings and  specifications  within  -five  days 
after  the  award   of  the  contract. 

E.   L.   BEACH,    Commandant. 
April  1,   1920. 


NOTICE   TO  COIVTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock  P.  M.,  April  SIS,  1920,  for  con- 
structing the  following  sections  of  the 
State   Highway   System    of  Nevada: 

.State  Highway  in  Washoe  Count\ 
from  Washoe  Summit  to  Bowers  Man- 
sion. 4.69  miles.  Work  consists  of 
grading,  installation  of  drrinage  struc- 
tures and  concrete  pavement  15  feet 
wide    6    inches  thick. 

State  Highway  in  Ormsby  County 
from  Lakeview  Summit  to  a  point  1.85 
miles  south  thereof.  Work  consists  of 
grading  and  installation  of  drainage 
strfctures. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  and  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  County  Clerk's 
office  in  Reno  and  Carson  City.  Cash 
deposit  of  $15.00  with  under.figned  re- 
quired for  copy  of  plans,  which  will 
be  refunded  on  their  return  in  good 
condition.  Bids  MUST  be  on  proposal 
form  of  Highway  Department  and  ac- 
companied by  a  certified  check  in  xn 
amount  of  5%  of  the  bid.  Right  is  re- 
served to  reject  any  or  all  bids. 

C.   C.   COTTRELL, 
State   Highway   Engineer. 
Carson  City,  Nevada. 


NOTICE   TO  CONTRACTORS. 


Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  in  the  near 
future   for  the  following  work: 

Drawings  and  specification  No.  4114, 
covering  Laundry,  Bakery.  and  Re- 
frigerating Plant,  Industrial  Building. 
Marme  Barracks,  Naval  Base,  San 
Diego,  California. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  of  Yards  and  Docks,  Navv  De- 
partment, Washington.  D.  C,  to  the 
(  ommandant.  Twelfth  Naval  District, 
No.  417  Sheldon  Building.  San  Fran- 
c'sco.  California,  or  to  the  Public 
Works  Officer.  U.  S.  Navy.  Timken 
Building.  San  Diego.  California,  by 
placing  a  deposit  of  ten  doUar.s  ($10.00) 
as  security  for  their  safe  return  within 
tive  days  after  the  award  of  the  con- 
traci.. 

The  laundry  equipment  will  consist 
or  motor  driven  washers,  extractors 
and  tumblers,  dry  rooms,  and  electri- 
cally operated  ironers  and  shapers  and 
other  accessories  pertaining  to  a  mod- 
ern laundry.  The  Goveriiment  will 
furnish  .some  of  this  e.iuipment.  which 
will  be  installed  by  the  contractor. 
The  bakery  equipm.ent  will  consist  of 
electric  ovens,  motor  driven  dough  and 
cake    mixers,      dough    molder.      prouf.r 


divider,  rounder,  and  other  acces. 
sories  necessary  to  equip  an  efficient 
bakery.  The  ice  making  and  refrig- 
erating plant  will  consist  of  duplicate, 
motor  driven  compressors,  brine  cir- 
culating pumps,  an  ammonia  condenser, 
brine  cooKi-,  freezing  tank,  and  other 
apparatus  pertaining  to  a  raw-water 
ice  making  plant,  together  with  re- 
frigerating equipment  for  the  storage 
rooms.  Included  also  as  a  part  of  the 
refrigerating  equipment  will  be  the 
meat  tracks  and  hangers,  and  the  in- 
sulation of  the  storage  rooms.  Con-* 
nections  are  to  be  made  to  the  electric, 
steam,  return,  waste,  and  water  ser- 
vices. 

The  estimated  cost  Is  $55,000.00. 
LEONARD  M.   COX. 
Commander.  C.  E.  C.  U.  S.  Navy,  Public 

Works  Officer.  (tf) 


NOTICE   TO    CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock    P.    M.,    April    19.    1820,    for    the 

erection  of  two  Pratt  truss  highway 
spans  with  timber  trestle  approach  and 
control  wier  complete  over  the  Virgin 
River  near  Bunkerville  in  Clark  Coun- 
ty. Nevada. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  ami  specifications 
secured  at  office  of  undersigned:  may 
also  he  examined  at  the  coun'.y  olerk'.i 
office  in  Las  Vegas.  Cash  deposit  of 
$15.00  with  the  undersigned  required 
for  copy  of  plans,  which  will  be  re- 
funded on  their  return  in  good  condi- 
tion tjds  must  be  on  proposal  form 
of  Highway  Department  accompanied 
by  certified  check  in  the  .-mount  of  i" 
of  bid.     Right  is  reserved  to  reject  anv 


or  all  bids. 


Carson  City.  Nevada. 


C.    r.    COTTRELL. 
State  Highway  Engineer. 


BIDS    CALLED    FOR    BXTEN§ION    TO 
BUILDINGS  AT  GUAM. 


Drawings  and  Speclflcatlo"  No  4141 
roverlntr  Extensions  to  Power  Houses. 
Piimn  Hnupe.  Blower  House  and  Quar- 
ter?!. Naval  Station.  Guam,  M.  I. 

Attention  Is  Invited  to  the  'act  that 
proposals  will  he  opened  on  the  work 
mfT.iloriod  above  In   the  near  future. 

The  drawing.'?  and  specification  mav 
be  obtained  on  aopllcatlon  to  the 
P.iireau  In  Washington.  D.  C  or  to  the 
Commandant.  Navy  Yard.  Mare  Islano. 
Calif.,  by  niacing  a  deposit  of  twentv 
dollars  ($20,001  as  security  for  their 
safe  return  within  five  days  after  the 
awsird    of   the   contract. 

The  power  house  extension  at  Agann 
will  have  concrete  foundations  and 
floor,  steel  frame,  exterior  walls  and 
roof  of  galvanized  rorrugat»d  nteel 
steel  sash  and  metal  covered  doors. 
The  extension  to  the  power  house  at 
the  Radio  Station  will  have  concrete 
frame.  concrete  walls,  composition 
roofing  and  steel  sash.  The  quarters 
will  have  concrete  frame,  metal  lath 
and  cement  mortar  walls,  composition 
roofing,  wood  sash  and  doors,  wood 
floor  and  Interior  finish.  The  pump 
houie  and  the  blower  house  will  be 
.similar  to  the  extension  to  the  power 
house  at  the  Radio  Station. 

The    estimated    co.«t    is    $50,000.00 

r  ,      .      „  K.    L.    MARTIN. 

Lieut.     Commander.     (CEO      USN 
By  direction   of  Public  Works  Officer 

♦ 

NOTICE  TO  CONTRACTORS. 
„.^IDS  for  the  construction  of  Chico 
High  School  in  accordance  with  plans 
and  specifications  of  Woollett  &  Lamb. 
Physicians'  Building.  Sacramento,  are 
being  called  for. 

Bids  are  to  be  filed  prior  to  seven  P. 
M:  April  33rd,  1920.  Certified  check 
navable  to  the  President  of  Chico  High 
School  Board,  amounting  to  five  per 
cent  of  proposal  must  accompany  bid 
CHAS.  H.  CAMPER, 
t  lerk.   Chico    High    School    District. 

A 

BIDS    WANTED    FOR    MEMORIAL 
nUILDING. 

NOTICE  TO   BIDDERS. 


for  a  'Heroes  Memorial"  Building  at 
Carson  City,  Nevada,  according  to  of- 
ficial plans  and  specifications  on  file 
with  said  Commission  and  the  State 
Architect's  Office.  Reno  Nevada,  viz; 

1.  Oeneral  constructiiu.. 

2.  Plumbing    and    heating. 
■'■   Oil  equipment. 

The  Drawings  and  specifications  mav 
be  secured  at  the  office  of  F.  J  "D« 
Longchamps.  State  Architect.  334  Ga- 
zette  Building.   Reno.    Nevada. 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  speciOca- 
tione  taken  from  the  Architect's  Office 

Bids  will  be  received  at  the  office  of 
the  Secretary  of  Board  of  Capitol  Com- 
missioners, Carson  City.  Nevada,  not 
later  than  10  A.  M.,  on  April  10,  lOao. 

All  bids  shall  be  sealed  in  opaque 
envelope  and  addressed  to  Board  of 
t.'apltol  Commissioners,  Carson  City 
Nevada,  and  marked  "Bids  for  Heroes' 
Memorial  Building."  Each  bid  shall  be 
accompanied  by  a  certified  check 
amounting  to  at  least  5  per  cent  of  the 
amount  of  the  bid. 

The  Board  of  Capitol  Commissioners 
reserves  the  right  to  accept  or  reject 
any  or  all   bids. 

-Authorized  this  16th  day  of  March 
1920.  by  the  Board  of  Capitol  Com- 
missioners.  Carson  City,   Nevada 

HOMER    MOONEY, 
Clerk    of   Board      of   Capitol      CommU- 

SToners. 


IRON        FENCE        CONSTRUCTION 
RECOMMENDED. 

FRESNO.  Fresno  Co.,  Cal.— Petitions 
were  presented  at  the  last  meeting  of 
the  City  Council  urging  the  construc- 
tion of  an  iron  fence  along  Dry  Creek 
as  a  safeguard  for  the  protection  of 
children.  Estimates  submitted  showed 
that  such  a  structure  would  cost  be- 
tween $2,000  and  $3,000.  No  action  was 
taken.     Chas.  Dillon  is  City  Clerk. 


NOTICE  is  hereby  given  that  the 
Board  of  Capitol  Commissioners,  Car- 
son City,  Nevada,  will  receive  bids  for 
the  following  items  In  the  construction 


STATEME.NT  OF  THE  OWNERSHIP, 
MANAGEMENT,  CIRCULATION,  ETC., 
IlEai'IRED  BY  THE  ACT  OF  CON- 
GRE.SS      OF      AUGUNST      24,      1012i      of 

BUILDING  AND  ENGINEERINO 

NEWS,  published  weekly  at  San  Fran- 
cisco,  Cal.,   for  April   1st,    1920. 

Before  me,  a  Notary  Public  in  and 
for  the  State  and  county  aforesaid,  per- 
sonally  appeared  L.  A.  Larsen,  who, 
having  been  duly  sworn  according  to 
law.  deposes  and  says  that  he  is  the 
publisher  of  the  BUILDING  AND  EN- 
GINEERING NEWS,  and  that  the  fol- 
lowing is  to  the  best  of  his  knowledege 
and  belief,  a  true  statement  of  the 
ownership,  management,  etc.,  of  the 
aforesaid  publication  for  the  date 
shown  in  the  above  caption,  required 
by  the  Act  of  August  24,  1912,  em- 
bodied in  section  443,  Postal  Laws  and 
Regulations. 

That  the  names  and  addresses  of  the 
publisher,  editor,  managing  editor,  and 
business    managers    are: 

Publisher,  L.  A.  Larsen,  560  Mission 
street,  San  Francisco. 

Editor,  L.  A.  Larson,  560  Mission 
street.  San  Francisco. 

Managing  Editor,  J.  P.  Farrell,  560 
Mission  street,  San  Francisco. 

Business  Manager,  L.  A.  Larsen,  560 
Mission   street,  .San   Francisco. 

Owner,   L.   A.   Larsen,     560     Mission 
street,  San  Francisco. 

That  the  known  bondholders,  mort- 
gagees, and  other  security  holders 
owning  or  holding  1  per  cent  or  more 
of  total  amount  of  bonds,  mortgages, 
or  other  securities  are;         None. 

Sworn    to    and    subscribed    before    me 
this   12th  day  of  April.   1920. 
[SEAL]  CHALMKR  MUNDAY, 

Notary  Public  in  and  for  the  County  of 

San  Francisfco,  State  of  (Tallfomia. 
{My  commission   expires  Oct.   18,   1921.) 


Ifi 
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Wednesday.      April      14.      1920 
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COIMXRAeXS    AWARDED 

Liens,  Acceptances,  Etc. 


BdlLDING   CONTRACTS 
San  Frsncisc©  County 


■    Owner 

Amlerson 

Paul 

Montgorneiy 

Aton     nine 

Poster 

Buckbee 

Thomson 


8: J      Sfoba 


87X 
87SI 
880 


De  Golia 
Correll 
Schaller 
Olson 


883.    Barnes 


S85 
886 
887 
886 


S92 
893 
894 


S9S 
899 
9(10 
901- 
902 
903 
904 


908 
■  909 
910 
911 
912 
913 
914 
915 
916 
917 
918 
919 
920 
921 
922 


928 
929 
930 
931 


Ban 

Williams 

Priedlander 

Pac    Hebrew 

Boardman 

Majestic 

Steiger 

San   Marline 

Musin 

Myers 

Associated 

Lurie 

(ireen 

Mohr 

.(onas 

Met.   Life 

Andersen 

Yee 

Hueter 

United  Cigar 

McKeun 

Musio 

PricKe 

Infants'     Shelte 

Eaton 

Bologna 

Bekin 

Orris 

Koehler 

Howard 

Glickteld 

Hank    of    Italy 

L.agau 

Donata 

Nelson 

Simmen 

Sleiger 

Commercial 

Crocker 

Parish 

Umbsen 

Shrader 

Poran 

Shell 

Claenly 

Drexler 

Nelson 

Yore 

Joseph 

Parrell 

Skinner 


C*onlrael«r 

Owner 

Krass:is 

Owner 

I'.urnside 

Owner 

Swenson 

Urftr 

Steinauer 

American 

Dennis 

Haun 

Owner 

Filippis 

Cahill 

Keedy 

Carlson 

Olsen 

Barnes 

Bauer 

Williams 


948 
949 
950 
951 
952 
953 
954 


958 
958 
960 


Whistle 
Com.    Un    Assrn 
Howard 
Eisner 
Cowell 

Co  well        B.    C. 
Higgins 
Hamill 
O'bson 
Gibson 
Kruse 
>iuller 
Allen 
Hinz 

Hamburger 
Burbank 
Mathes 
Cortopassi 
O'Neil 
Schroeder 
Bullwinkle 
Britt 
Bagehorn 
Newhauer 
Davies 
Bastian 
Kelleher 


Savage 

City    Coal 

Black 

MoUer 

Owner 

Del   Carlo 

Owner 

Britt 

Barrett 

Barrett 

Fennell 

Munster 

Unit 

Turner 

Andersen 

Filippis 

Amer.  Cone 

Brown 

Marsden 

Owner 

Owner 

r  Owner 

Lapham 

Owner 

Hogberg 

Owner 

Jacoby 

Arras 

Spargo 

Standard 

Nvman 

Dor.ati 

Hamerton 

Owner 

Owner 

Moller 

Samuelson 

Jensen 

Bergren 

Jessiman 

Grieb 

Gutleben 

0-vi'<-r 

Mission 

Hamerton 

Owner 

Owner 

Andersen 

Owner 

Gough 

Williams 

A  rr.as 

Keenan 

Vogt 

Van    Emon 

Arras 

Owner 

Owner 

Owner 


12000 

500 

1000 

900 

1250 

800 

850 

3000 

10000 

600 

500 

1500 

3785 

5200 

10550 

1339 

10400 

16000 

4750 

200011 

3900 

3000 

750 


Ii61  McCarthy 

962  Gibson 

963  Johnson 

964  Heyman 

965  Andersen 

966  Andersen 

967  Andersen 
96S  Andersen 

969  Andersen 

970  Andersen 

971  Andersen 

972  Allred 

973  Allred 

974  Allred 

975  Allred 

!i76  Pac.  Un.  CI 

9(7  Pincus 

978  McDonnell 


FRAME  FLATS 

(866)      NW      FIFTEENTH      AVE     AND 
Fulton.        Two-story      and     basement 

frame  (4)   flats. 
Owner — A.   V.   Anderson.    525   25th   Ave 

San  Francisco. 
Architect — None, 
nay-s  work.  CO.IT.  $12,000 


700 

575 

1432 

750 

6000 

2000 

ISOOO 

690 

13226 

13385 

22168 

50000 


Bru 


nlie 


MulUr 
Hamill 
Owner 
Gilmour 
Wegner 
Matthies 
Matthies 
Matthies 
Matthies 
Matthies 
Matthies 
Matthies 
Matthies 
Matthies 
Matthies 
Matthies 


500 

500 

15000 

4000 

500 

500 

2200 

500 

500 

12950 

19650 

22000 

800 

500 

16000 

6000 

500 

6468 

11400 

2135 

600 

4500 

1250 

900 

7S864 

16000 

500 

500 

500 

1000 

2000 

34125 

12950 

1500 

4357 

2250 

13300 

4000 

4000 

ICOOO 

.-.00 

500 
30000 
1000 
120O 
3200 
995 
1091 
1233 
1156 
1313 


Matthies 

748 

Owner 

16000 

Owner 

5800 

Owner 

30000 

Andersen 

5000 

Andersen 

6000 

Andersen 

12000 

Andersen 

7000 

Andersen 

7000 

Andersen 

5000 

Andersen 

15000 

Owner 

8000 

Owner 

4000 

Owner 

SOOO 

Owner 

4000 

Ehrhart 

10000 

Nelson 

54  000 

Camerton 

14975 

197 
915 
98S 
634 
631 
799 


ALTERATIONS 

(867)  NO.  616  KEARNY.  Repair  front 
and  makf  interior  alterations  for 
restaurant. 

T.cssee — Strat  Faut.  Premises. 
Architect — None. 

t'ontractor — Nick  Krassas.  345  Third 
St..   San  Francisco. 

COST.   $50 ■■ 
ALTERATIONS 

(868)  SE  MONTGOMERY  *  W  ASH- 
ington.  General  alterations  and 
changes  for  wholesale  drug  store. 

Owner — Montgomery  Block  Real  Est. 
Associates.  Montgomery  Blk.  BIdg.. 
San  Francisco.  

Architect— Italo  Zanolini.  604  Mont- 
gomery St.,  San  Francisco. 

COST.  $4000 


ALTERATIONS 

(869)      NO.     2276    MISSION.      Construct 
balcony    in    store;    dress   show    cases; 
windows,    etc. 
Owner — Mon  King  Co..   Premises. 
.\rchitect — None. 

Conivactor— M.    G.    Burnside.    16th    and 
Market    Sts.     (Dolores    Apts  ).    San 

Francisco.  _     

COST.    $900 


ELECTRIC   SIGNS 

(870)      NO.  930  VAN  NESS  AVE      Erect 

two  signs  50'  long  by  12'   6"  high. 
Owner — Foster  &   Kleiser  Co..   273  Val- 
encia St..  San  Francisco. 
.Architect — None.  .,,-„ 

DaVs  work.  COST.  $12o0 


(S 


FOUNDATION 

(874)   NE  VALLEJO   .VND   BAKER. 

(L'onstruct    foundations   only   for   two- 

storv  and   basement  frame  residence. 

Owner — E.  L.   Huetcr.972   Bush  St..  San 

Francisco. 
Architect — Louis   M.    Upton   and   Milton 

Latham.  454  Montgomery.  S.  F. 
Contractor — Americai.  Concrete  Co..  785 
Market  .St..  San  Francisco. 

COST.   Jl  0.000 


XLTERATIONS 
71)  SW  MCALLISTER  AND  LAGUNA 
Remove  present  saloon  front;  new 
front-  show  windows,  etc..  for  store, 
vner — Buckbee.  Thorne  Co..  151  Sut- 
ler St..  San  Francisco, 
■chitect — None. 

iiitractor — Swenson      &      Franzen.   14.> 
Natoma  St.,  San  Francisco. 

COST.     $800 


(872)'     NO.     698     NINETEENTH     AVE 

Repair  fire  damage  to  dwelling. 
Owner— J.  W.  Thomson.  Premises. 
Architect — None.  . 

Contractor— Chas.  E.  Urfer.  134  Hallec: 
St..  San  Francisco. 


COST. 


850 


ALTERATIONS  

(873)      NO.    2609    POST      ST.         General 
alterations    and    minor   additions    for 
residence,  cement  work,  etc. 
Ov.-er— Hen-v   «oeba. 
Architect— A.    W.       Ricnardson,       9111,2 

Church   St.,  San  Francisco. 
Contractor— G.    Steinauer.    3926-A    Sac- 
ramento St.,  San  Franci.^c^^^    ^^^^^ 


ADDITION 

(875)      NO.   438   TWENTY-SECOND  AY. 
Add  three  rooms  to  present  residence 
Owner — Miss    L'-.zie    Bokerrnnn.    Prem. 
Architect — None. 

Contractor — .S.  Denni.s.  779  14th  St..  San 

Francisco.  ..„ 

COST,  »600 


ALTERATIONS 

(876)      NO.  1928  VALEJO.     Reconstruct 
brick  and  concrete  driveway,  cement 
portion    of    basement    floor. 
Owner — George     Boardman,     28     Mont- 
gomery St.,   San   Francisco. 
Architect — None. 

Contractor — C.   C.    W.    Haun.    180   Jessie 

St  .  .San  Prrncisco.  _    ,.^_ 

COST.  $500 


>73  Val- 


SIGN 

(877)  (xORE  COR.  EDDY  &  MARKET. 
Erect  sign  50'  long  30'  high  on 

Owner — Foster  *   Kleiser  Co.. 
encia  St..   San   Francisco. 

Architect — None.  

Days  work.  COST.  $1500 

ALTERATIONS 

(878)  SE  GRANT  AVE  &  WASHING- 
lon.  Alterations  and  changes  lor 
studio. 

Owner — Y'ee    Wing,       816    Grant      Ave., 

San   Francisco. 
Architect — None. 
Contractor — V.    Filippis.      1526      Powell 

St..    San   Francisco.  ...„, 

COST,  $3785 


ALTERATIONS 

(879)      NE  POLK  AND  SUTTER.     Alter 
front     and    re-arrange    interior    par- 
titions   for   restaurant. 
Owner — E.      B.    De    Golia,      460      Mont- 
gomery St..  San  Francisco. 
-Architect — John   H.   Powers.   460  Mont- 
gomery  St..    San    Francisco. 
Contractor — Cahill    Vensano      Co..      110 

Sutter  St.,  San  Francisco. 

COST,   $5200 


STORE   AND  FLAT  

(880)    SW  HARTFORD  &   EIGHTENTH 
One-story  and   basement   frame  store 
and   fiat. 

Owner — Ira  and  May   Correll. 
.\rchitect — None. 

Contractor— Win.    M.    Keedy.    267    Ells- 
worth  St.,   Sar  Franci.'-co. 

COST,    $10,550 


RECORDED 

ELECTRIC   AVORK 

(881)  LOT  73  Sbdvn  No.  1,  Sea  Clift. 
Electrical  lighting  e.scept  fixtures, 
bell  wiring  and  telephone  work  lor 
residence. 

Owner— W.  F.  Schaller.  909  Hyde  St.. 
San   Francisco. 

Architect — Albert  Farr.  68  Post  St.. 
San   Francisco 

Contractor — Jos.  M.  Carlson.  500  Van 
Ness  Ave..   San  Francisco. 

Piled    Arr.    5.    '20.      Dated   .4.pr.    2      20. 
On  15th  and  30th  of  each  month      l3% 
usual    35    <'->-••   TOTAL  •cOS'i-:$m1 

Bond,   none.     Limit,    60   days.      Forfeit, 

none.     Plans  and   specifications  filed. 

fFsl^'^hS^^l  ANU  8  BLK  3173  West- 
'.vood  Park.  All  work  for  two  one- 
st>,ry  and  basement  frame  bungalows 

Owner — Amanda  A.  Olson,  68  Santa 
Ynez  Ave.,  San  Francisco. 
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Architect — H.  C.  Baumann,  251  Kearny 

St.,   San   Francisco. 
Contractor — Olaf  Olsen,   68   Santa  Tnez 

Ave.,  San  Francisco. 
Filed  Apr.  5,  '20.     Dated  Mar.  18,  '20. 

Frames   up  and   enclosed t2600 

Brown  coated    2*^00 

Completed  and  accepted 2600 

Usual  35  days -oOO 

TOTAL  COST,  110,400 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


DWELLINGS 

(883)  E  FAXON  AVE  26  N  from  N  line 
Lot  27  S  53  S  76  deg.  13  min.  40  sec.  E 
93.800  N  42.885  N  70  degr.  01  min.  50 
sec.  W  93.282  Ptn  Lots  27  and  28  Blk 
3166  Westwood  Parlt.  E  Faxon  Ave 
and  S  line  Lot  26  N  53  SE  93.8  S 
42.S26  NW  9  4.334  Lot  26  .nnd  Ptn  Lot 
27  Blk  3166,  AVestwood  Park.  All 
work  for  two  one-story  and  base- 
ment frame  dwellings  and  garages. 

Owner — Frank    C.   Barnes,   -^   Miramar 

Ave.,   San   Francisco. 
Architect— A.  W.  Smith,  1010  Broadway 

Oakland. 
Contractor — L.   R.    Barnes. 
Filed  Apr.   5.  '20.     Dated  Mar.   19,  '20, 

Frames  up   and   enclosed $4000 

Brown   coated    4000 

Completed  and  accepted 4000 

Usual  35  days, 4000 

TOTAL  COST.  $16,000 
Bond,  none.  Limit,  90  days  after  Mar. 
19th.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 

RESIDENCE 

(884)  LOT  16,  BLK  3173,  WESTWOOD 
Park.  All  work  for  a  one-story  and 
Ijasement   frame   residence. 

Owner — Lucv    A.    Bauer      and      Arthur 
(3uinn.    2506    23rd    Ave.,    San    Fran- 
Architect — Ida    F.    McCain,    31S   Keamy, 

San    Francisco. 
Contractor — Louis    A.    Bauer,    2506    23rd 

Ave.,  San  Francisco. 
Filed  April  5,  '20.     Dated  March  22,  '20. 
Building  up  and  enclosed   ...$1187.50 

Brown    coated    1187.50 

Completed   and   accepted    ....    1187.50 

Usual    35    days    1187.50 

TOTAL  COST,  $4750.00 
Bond,  $2375.  Sureties,  Louise  Bauer. 
Forfeit,  none.  Limit,  90  days.  Plans 
and    specifications    filed. 

NOTE:      Permit    reported    March    26, 
1920.  No.  777. 


BUNGALOWS 

(885)  LOTS  2,  3,  4,  5  AND  6,  BLOCK 
3190,  Westwood  Park.  Five  one- 
story  and   basement  bungalows. 

Owner — Isabella  S.  Williams,  4338 
View  St.,   Oakland. 

Architect — None. 

Contractor— Chas.  C.  Williams,  503 
Syndicate    Bldg.,    Oakland. 

Filed   April    5.    '20.      Dated   April    2,   '20. 

Frame   up  and  enclosed    $5,000 

Brown    coated,    ext.    &    int 5,000 

Completed   and   accepted    5,000 

Usual    35    days     5,000 

TOTAL  COST,  $20,000 

Bond,    Sureties,    Forfeit,    none.      Limit, 

90    days    after    April    2nd.      Plans    and 

specifications   filed. 


ALTEKATIONS 

(8S6)      NO.    550    MARKET    ST.      Altera- 
tions  to   store. 
Owner — Friedlander    &    Houston,    Russ 

BldB..   San    Francisco. 
Architect — C.  O.  Claussen,  Hearst  Bldg., 

San    Francisco. 
Contractor — W.    A.    Savage.      346      23rd 

Ave..   San   Francisco. 
Filed    April    5,    '20.      Dated    April    3.    '20. 

Completed     $2925 

Usual    35    days    975 

TOTAL  COST,   $$3900 
Bond.     Sureties.    Forfeit,     none.      Limit, 
30  davs      Plans  and  specifications  filed, 
NOTE:     Permit    also    applied    for    to- 
day. 


CLEARTNC. 

(887)      BDED    ON    S    BY    OCEAN    AVE. 
E    by    P'axon      Ave.      extended,    W    by 
Ashton     .\ve.    and    extending      north 
from   Ocean   Ave  an   average   cf   1100 
Removal    of    stumps    and    trees    from 
roadway  and  pl»y  grounds. 
Owner- — Pacific    Hebrew      Orphan    Asy- 
lum  and   Home  Society,   436   O'Far- 
rell  St.,   Han  Francisco. 
Architect — Henry   Jacobs,      110      Sutter 

St.   San   Francisco. 
Contractor— City   Coal    Co..    234    Steuart 

St.,    San    Francisco. 
Filed   April    5,   '20.     Paled    April   5.   'Jo. 


Completed    and    accepted    $2250 

Usual    35    days    750 

TOTAL  COST,  $S00u 
Bond,  Sureties,  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications  filed. 


PERMITS 

OARAGE 
(886)?     NO.       3023       CLAY.       One-Story 

frame    (private)    garage. 
Owner — T.   D.   Boardman,   Premises. 
.Architect — None. 

Contractor — W.  J.  Black,  1306  Guerrero 
St.,    San    Francisco, 

COST.  $750 


ALTERATIONS 

(S88)      NO.   656   HOWARD.   Cut  through 
brick   wail   and  install  windows,  sky- 
lights,   etc. 
Owner — Majestic     Electric    &     Develop- 
ment   Co.,    656    Howard.    San    Fran- 
cisco. 
Architect — None. 

Contractor — Moller    &    Sons,    520    Jessie 
St.,    San   Francisco. 

COST,    $700 

ALTER.\TIONS 

(8.S9)      .NO.    1557    HAIGHT    ST.      Altera- 
tions for  store  front. 
Owner — H.     Steiger.     1564       Haight    St., 

San    Francisco. 
Architect — None. 

COST,    $575 

ALTERATIONS 

(890)      NO.   823   NORTH  POINT.     Alter- 

tions  and  additions   to   dwelling. 
Owner — G.    Da   San   Martino,   823   North 

Point,  San  Francisco. 
Architect — None. 

Contractor. — Lorenzo     Del       Carlo,       119 
Culebra  Terrace,   San  Francisco. 

COST,    $1432 

ALTERATION 

(.S91)      NO.     100     ORD     ST.     COR.     17th. 
Alter     store     for     three-room    apart- 
ment   and     rearrarrge    basement    for 
garage. 
Owner — Ephraim    H.    Musin,      106      Ord 

St.,   San   Francisco. 
Architect — N.    W.    Mohr,    110    Sutter   St., 
San     Francisco. 

COST,   $750 


STORE 

(tj92)     S  PINE  87-6  E  Polk.     One-Story 

brick   store. 
Owner — L.    A.    Myers.    68    Post   St.,    San 

Francisco. 
Architect — None. 

Contractor — O.   W.  Britt.   115   Scott  St.,, 
San    Francisco. 

COST,   $6000 


SERVICE    STATION 

(893)      SE  SPEAR  AND  MISSION.  One- 
story   gasoline  service  station. 

Owner — Associated  Oil  Co.,  817  Sharon 
Bldg.,    San    Francisco. 

Architect — Engineering  Dept.  of  Asso- 
ciated Oil  Co.,  817  Sharon  Bldg.. 
San    Francisco. 

Contractor — Barrett  &  Hilp,  Sharon 
Bldg.,  San  Francisco. 

COST,    $2000 


STORE   AND    S.VLESROOM 
(894)      N     WASHINGTON     160     W    Van 
.Ness  Ave.     One-story  Class  "C"  store 
and    salesroom. 
Owner — Louis  R.  Lurie,  743  Mills  Bldg.. 

San  Francisco. 
Architect — Ward    &    Blohme,    434    Cali- 
fornia  St.,    San    Francisco. 
Contractor — Barrett     &     Hilp,     Sharon 
Bldg.,   San   Francisco. 

COST,    $18,000 

UNDERPIN 

(S95)      S    GEARY    200    W    Larkin.      Un- 
derpin east  wa.ll   of  present   building 
Owner — D.     H.       Green       and       Rachael 
Saalfield,   1855   Sacramento   St.,   San 


Contractor — Fennell     &     Chisholm,     180 
Jessie,  San  Francisco. 


COST,    $690 


RECORDED 

FRAME   FLATS  „„.„„,„,. 

(896)  NW  FOLSOM  AND  TWENT\  ■ 
sixth  N  58-6xW  40-9.  Concrete,  car- 
penter, plumbing  and  electric  woik 
lor  two-story  and  basement  frame 
flats. 
Owner — Anna  C.  Mohr,  2984  Folsom  St. 

San   Francisco. 
.\ichitect — Matthew   O'Brien    and    K.    H 
Hildebrand    A.'is^ciated.   6S   Po.si   ;;r. 
San    Francisco, 


(  onti-actor — JIunster  &•  Bornholdt.    1706 

Broderick  St.,  San  Francisco. 
Filed    Apr.    6.    '2.0      Dated    Apr.    1,    '20.' 

Enclosed    and    roof    on $3306 

Brown    coated    3300 

Completed   and  accepted 330f 

Usual   35   days 330C 

TOTAL  ■  OST.  $13.22' 
Bond.  $6113.  Sureties.  Otto  Schrader 
and  Chas.  A.  Carillon.  Limit.  90  davs 
Forfeit,  $10.  Plans  and  siiocificatinnf 
filed.  ■  ■     ' 


BUILDING 

(897)      S  GEARY    120   W    Larkin  W    40x 
S  120.     All   work  for  one-story  build- 
ing. 
Owner^ — Morris  O.  Jona.s  and  John  Mur- 
phy. 
Architect — G.      A.      .\|j]ilegarth,       Claus 

.Spreckels    Bldg..    San    Francisco. 
Contractor — The   Unit   i  onKtruetion  Co. 

Phelan  Bldg..  San  Francisco. 
Filed   Apr.   6.  '20.      Dated   Mar.   11.  '2.0. 

On  1st  of  each  month 75<; 

Usual    35    days 25' 

TOTAL  COST,  $13,38: 
Bond.  $6693.  Surety,  American  Indem- 
nity Co.  Limit.  60  days  after  Mar.  20 
Forfeit,  $10.  Plans  and  specification!; 
filed. 


ELECTRIC    WIRING 

(K9S)      NE    PINE     AND     STOCKTON     E 

137-6xN    275.       Electric      wiring      for 

Class   "A"   addition    to   office   building. 

Owner — Metropolitan    Lite    Ins.    Co.,    by 

Jas.    Furlong,    contractor. 
Architect — J.   R.  Miller,  Lick  Bldg.,  San 

Francisco. 
Sub-contractor — The    Turner    Co,.       272 

Natoma  St.,  San   Francisco. 
Filed  April  6,  '30.     Dated  March  31,  '20. 

On  10th  of  each  month   75% 

40    days    after    25% 

TOTAL  COST,  $22,168 
Bond,  $11,084.  Sureties,  Fidelity  &  De- 
posit Co.,  of  Maryland.  Forfeit.  Limit, 
none.      Plans   and   specifications   filed. 


BUNGALOWS 

(899)  LOTS  2.  4,  6,  8,  9,  BLK.  3135. 
Westwood  Park;  lots  11,  12,  14,  16, 
and  18,  Blk.  3136,  Westwood  Park. 
.-\U  work  for  ten  one-story  frame 
i^ungalows. 

Owner — Anna   C.   Andersen. 

Architect — A.     W.     Smith,     1010     Broad- 
way,   Oakland. 

Contractor — Nels      A.      Andersen,      1927 
Napa   St.,   Berkeley. 

Filed  April  6.  '20.  Dated  April  2,  '20. 
Frames    up    and    enclosed    ....$14,500 

Brown    coated     14,500 

Completed    and    accepted     ....    14,500 

Usual    35    days    14,500 

70TAL   COST,    $58,000 

Bond,    $29,000      Sureties   H.   J.   Quinn,   S. 

B.       Reed.       Forfeit.      none.       Limit.    90 

days.      Plans   and   specifications   filed. 

(90(1)  SE  W.\SHINGTON  A.ND  GRANT 
Ave.  E  25-lOxS  40.  Alterations  and 
additions     to     three-story     building. 

Owner — Yee    Wong    and    Yee    Ten    Mou, 
816    Grant    Ave.,    San    Francisco. 

.\rchitect — None. 

Contractor — V.     Filippis.     1526     Powell, 
.San     Francisco. 

Filed   .April    6,    '20.      Dated    April    5,    '20. 

Brown    coated    M, 

Iron    and    slieet    metal    done % 

Completed  and  accepted   % 

Usual    35    days    hi 

TOTAL    COST    $3785 

Bond     $1900.      Sureties    Leon     Roudings 

Surety   Co.      Forfeit   10.     l^imit   60   days. 

Plans   and   specifications   filed. 

NOTE:      "ermit     reported       April       5. 

1920,    No.    878. 

ENCAVATION.    ETC. 

(901)  NE  BVKER  AND  V.\LLEJO  N 
50xE  110.  hlxcavation.  grading,  re- 
movals, filling,  reinforcing,  concrete, 
eic,  for  two-story  and  attic  frame 
dwelling. 
Owner — E.  L.   Hueter.  972  Bush  St..  Sair 

Francisco. 
.Architect — LouisM.     Upton     and    Milton 
Latham.    -152    Montgomery    St,.    San 
Francisco. 
Contractor — J.    Pasqualotti    (as    Ameri- 
can   Concrete    C).    Humboldt    Bank 
Bldg..  San   Francisco. 
Filed    April    6,    '20.      Dated    April    2.    '20. 
Excavation    and    grading      done 

and    concrete    basement    fioor.$3728 

f'o;npleted   and  .accepted    3728 

U:ual    35    days    -:---Ji?I 

TOT.XL    COST.    $9943 
(luud,       $1971. 311.       Sin-.-iifs,      Marylanij 
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Casualty  Co..  Forfeit,  none.  Lilinit, 
50  days  after  April  6.  Plans  and  spe- 
clAcations  fllad. 

NOTE:      Permit    reported      April       5, 
1920,   No.   874. 


Architect — T.   Patterson  Ross,  310  Cali- 
fornia.   San    Francisco. 

Contractor — Adam    Arras,     110      Jessie, 
San    Francisco. 

COST.    $12,960 


PBRMITS. 

ALTERATIONS 

(902)      N\V       MISSION       AND       THIRD 
Sts.     Remove  curtain  walls  and  make 
alterations  for  new  stores. 
Owner — United    Cigar    Stores    Co.,      555 

Howard  St..  San  Francisco. 
Architect — Jos.    A.    O'Shaughnessy,    555 

Howard  St..  San  Francisco. 
Contractor — S.  E.  Brown.  1434  6th  Ave.. 
San   Francisco. 

COST,   $4000 


OARAGE 

(90S)      NO.      4302      NINETEENTH      ST. 
Construct     private     garage,     cement 
work.  etc. 
Owner — T.   McKeon.    4302    19th   St..    San 

Francisco. 
Architect — None. 

Contractor — J.    W.    Marsden,    507      Cole 
St..  San  Francisco. 

COST,    J500 


SHED 

(904)      S    NORTH    POINT    100    W    Tay- 
lor.    One-story   frame  auto  shed. 
Owner — Jos.    Musto    Sons    Keenan    Co., 

535   North   Point,  San   Francisco. 
Architect — None. 

COST,    $600 


(905)  S  SACRAMENTO  S7-6  W  Bu- 
chanan. Two-story  and  basement 
frame    (4)    flats. 

Owner — Adolph     Frlcke.     1849     Howard 

Architect — C  O.  Clausen,  Hearst  Bldg., 

San    Francisco. 
Days'   work.  COST,   $15,000 

ALTERATIONS 

(906)  No.  1025  SHOTWELL,  Raise 
eaves  of  present  building  and  rear- 
range dividing  partitions,  new  hard- 
wood  floors,   etc. 

Owner — Infants'    Shelter,    Premises. 
Architect — D.    J.    Patterson,    46    Kearny 
St.,   San   Francisco. 

COST,    $4,000 


ADDITION  „„  ^ 

(907)      S  SHOREVIEW  AVE.  66  W  36th 

Ave.     .-Vdd  one  story  to  present  frame 

private   garage   for  conservatory  and 

playroom. 

Owner — C.  B.  Eaton,  17  Shoreview  A\e.. 

Sari   Francisco. 
Architect — Non«. 

Contractor — R.     E.     Lapham.     2519     blst 
Ave.,  Oakland,  Cal. 

COST,  $500 


RATPROOF 

(908)      NO.    2741      TAYLOR.        Ratproof 

present    building. 
Owner — L.    Bologna.    2741      Taylor    St., 
San   Francisco. 

Architect — None.  ,.„^ 

COST,    $500 


RBLURDED. 

BUILDING 

(913)  SW  TWENTY-FIRST  and  Mis- 
sion W  92-6  S  60-3  E  22-6  N  30-3  E 
70  N  30.  All  work  for  a  1-story  and 
basement        Class  "C"        building 

(store). 
Owner — L.  Glickfild 
.■Vrchitect — O'Brien       t!ros..         Inc.,      240 

Montgomery    St.,    San    Francisco. 
Contractor — John    Spargo.      240      Mont- 
gomery  St.,   San   Francisco. 
Filed   April    7,    '20.      Dated   April    4,    '20. 
Basement       excavation       and 
foundation     walls    done    to 

sidewalk    level     $3,750.00 

Concrete    walls    done    3,750.00 

Building      roofed      and      first 

coat    plaster   on    3,750.00 

Completed   and   accepted    3,487.50 

Usual    35    days    4,912.50 

TOTAL  COST,  $19,650.00 
Bond.  $9825.  Sureties  John  Ginocchio 
and  Jos.  Mulvihill.  Forfeit,  none.  Lim- 
it. 90  days.  Plans  and  specifications 
filed. 

NOTE     Permit    also    applied    for    to- 
day. 


ELECTRICAL    EQUIPMENT 

(914)      POWELL    AND    EDDY.    Electri- 
cal   equipment    for    building. 

Owner — Bank  of  Italy,  Montgomery 
and  Clay,  San  Francisco. 

Architect — None.  „ 

Contractor — Standard  Electrical  Con- 
struction Co.,  60  Natoma  St.,  San 
Frariclsco.  „„    ,„„ 

Filed   April    7.    '20.      Dated   Jan.    28,    '20, 
Payments   as   work   progresses   and 
on    completion.  -„„„„„ 

TOTAL  COST.  $22,000 

Bond,    Sureties,    Forfeit,      Limit,      none. 

No  plans  or  specifications  filed. 


PERMITS 

ALTER.VnONS  ^       ^ 

(915)      N   ARMY    250  W   Howard.      Gen- 
eral   interior   changes    for    residence; 
tar  and   gravel  roof.  etc. 
Owner — A.     Lagau.     673     Mangels    Ave.. 

San   Francisco. 
Architect — None. 

Contractor — C.      Nyman.      673      Mangels 
Ave..  San  Francisco. 

COST.    $800 


(909 »  THIRTEENTH  AND  MISSION 
Sts.      One-story    brick    (private)    ga- 

Owner— Bekin   Storage   Co.,   Premises. 
Architect — None.  „„     , 

.I'ontractor — Emil  Hogberg,  180  Jessie 
St..   San    Francisco.  .„,„„ 

COST.    $2200 

ALTERATION  „„       „^ 

(iUO)  NO.  3i2\<i  THIRD  ST.  Change 
front  and  interior  partition  for  res- 
taurant. „   ,., 

Ovir-!!- — Louis  Orris.  585  California  St.. 
San    Francisco. 

Archltect-None.  ^^^^    ^.^^ 


(<>ll)"^Nb     14S0    WILLARD    ST.      One- 

siory    frome    garage    (private). 
0,vnei— M.    Koehler.     1480    W  illard    St.. 

San    FranciBco. 
.\rcbnect — None. 

Contractor— J.     Jacoby,     lo    Leese     St., 
San    Francisio.  ^^^^^    ^.^^ 


'('nl^^^'n    COLE       bet.    Carl    and     Par- 
nassus.      One-story     concrete     public 

,,v?ner— F.    P>.    Howard.    310    C:i|ifornia. 
t^an    F)-anci»co. 


Co.,     Crocker 


Owner — (.rocker     Estate 

Bldg.,  San  Francisco. 
Arcliitect--None.  ,  „„. 

Contracto- — A.       M.       Samuelson.       290 

Rolph    St:.    San    Francisco. 

COST.  $3800  each 

REPAIRS 

(022)     NO.    1300     PAGE.       Repair     fire 

damage  to  dwelling. 
Owner — Elizabeth  R.  Parish,  Merchants 
National   Bk.   Bldg..   San   Francisco. 
.Architect — .\'one. 

Contractor—  James     Jensen.     550     Val- 
encia, San  Francisco. 

COST,  ti*3B 


Bay     St..    San 


GARAGE 

(916)      NO.    740    BAY.      One-Story  frame 

private  garage. 
Owner — G.     Donata 

Francisco. 
Architect — None. 

Contractor — A.    Donati,      740      Bay      St., 
San   Francisco. 

COST,  $50U 


DWELLING 

(917)      E  DEWEY  BLVD.  25  N  Pacheco. 
One-story  and  basement  frame  dwell- 
ing. 
Owner — F.  Nelson  &  Sons.  2   West  Por- 
tal   Park.    San   Francisco. 
.\rehitect — None. 

Contractor — Wm.    C.    Hamerton    &    Son. 
1301   Waller,  San  Francisco. 

COST.  $lG.iinr, 


ALTERATIONC 

(918)      NO.    1272    FELL.       Alter    present 

lwo-iaor>    frame  building   into  .ipart - 

ments. 
Owner — John   Simmen,  Premises. 
Architect — None. 
Day's  work.  COST.  $6000 


ALTERATIONS 

(919)      NO.     1.".43       HAIGHT.  Remo 

center   bearing    and      truss    roof      f 

market. 
Owner — H.     Steiger.     1564     Haiglit     .^ 

San  Francisco 
ArcliitectJ"— None. 
Day's  work.  COST.   $5 


REPAIRS 

(920)      NOS.     2133-2133    MISSION.       Re- 
pair fire  damage  to  department  store. 
Owner — Con  mcrcial  Center  Realty  Co. 
.\r<  liit^ct. — None. 

("on tractor — R.      W,    Moller.      614      Call 
Hldg  .  San  Francisco. 

COST.   .?i.;!6.< 


DWELLINGS 

(921)      W    NAPLES    125.    175   ;ind    225 

Geneva.      Thren    one-story    and    b:i: 

Mieiil    f  ame   dwellings. 


ALTERATIONS 

(923)      NO.    462    THIRD    ST..    Cor.    Stlll- 

man.     Build   new  store   front. 
Owner — J.   H.   Umbsen.   20   Montgomery 

St..  San  Francisco. 
Architect — None. 

Contractor — L.  G.  Bergreii.  209  Sanchez 
St..  San  Francisco. 

COST.   $600 


ALTERATIONS 

(924)      SW    VALENCIA      &      TWENTY- 
second.         Alterations    and    additions 
for  store  and  residence. 
Owner — A.     Shrader.     210    West     Santa 

t/lara   Ave..   San  Jose. 
Architect — None. 

Contractor — J.   W.    Jessiman,     230     7th 
Ave.,  San  Francisco. 

COST,  $4300 


GARAGE 

(925)     NO.    2216    CLAY.      Excavate  and 

construct  garage:  cement  work,  etc. 
Owner — Frank  E.  Foran.   Premises. 
Architect — None. 
Contractor — Henry  T.  Grieb. 

COST.   $1250 


OFFICE 

(926)      FOOT         OF        LEAVENWORTH 

St.     One-story  frame  office. 
Owner — Shell    Co.       of      California,    343 

Sancome   St..    San   Francisco. 
Architect — None. 

Contractor — Gutloben    Bros..    New    Call 
Bldg..  San  Francisco. 

COST,    $900 


ALTERATIONS 

(927)  NO.  989  M.ARKET  ST.  Cut 
through  sidewalk  and  construct  con- 
crete stairs.  • 

Owner — Chris    Claenly.      219      O'Farrell 

St.,    San    Francisco.  ^^^ 

Architect — Non«.  ""ti 

COST.    $500 

RECORDED. 

lU'ILDING 

(928)  N  OAK  111  W  VAN  NESS  AVE. 
W  66  —  166-8  th.  at  angle  of  54  deg. 
14-9  sec.  along  N  Market  —  81-4  th. 
to  beginning.  .\11  work  for  a  three- 
story  and  basement  reinforced  oon- 
erete   building. 

Owner — Mrs.    Elsie    A.    Drexler,      ICllIa 

Bldg..    San    Francisco. 
Architect — Reid    Bros.,     105    Montgom- 
ery   St..    San    Francisco. 
(Contractor — Mission    Concrete    Co.,    407 

New    Call    Bldg..    San    Francisco. 
Filed    April    8.    '20.      Dated   April   7,    '20. 

On    Sth    of   each  month    75% 

Usual    35    days    25% 

TOTAL  COST,  $78864 
Bond.  Sureties,  none.  Forfeit.  $25.  Lim- 
it. 75  da  vs.  Plans  and  specifications 
filed. 

.VOTE:       Permit      reported      April      5, 
19211.  No.   860. 


j»ermit:, 

mVELLINGS 

(929)  E  DEWEY  BLVD.  215  and  265 
N  Pacheco.  Two  one-story  and 
basement    frame    dwellings. 

Owner — F.    Nelson    &   Sons,    West   Por- 

til   I'.-irk.  San  Francisco. 
.Vrchitect — None. 
Contractor— Wm.    C.    Hamerton    &    Son. 

1301   Waller  St..   San   Francisco. 

COST.  $8,000  each 
VOTE:  Under  applications  for 
lUiildings  Permits  of  April  8th  this 
work  was  reported  as  a  one-story 
frame  residence,  estimated  cost  $16,- 
non  The  application  has  been  can- 
celled by  the  Building  Permit  Bureau 
.nnd  new  applications  filed  for  two 
bnildings.   each  to   cost  $8,000. 

.VLTERATION 

(930)  NO.  108  EMBARCADERO. 
Change    store    front.  ,     „  .  . 

Owner — W.    J.    Yore,    Gartland    Hotel, 

San   Francisco. 
\rchitect — E.   A.   Garin,   San   Francisco. 
COST,   $500 
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SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont. 
Gen.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith.  Claremont  Court. 
A.  Mereen.  Clareinont  Court. 

Bedwood  City. 
E.  R.  Diamond,  Portola  Road. 

Bnrlingrame. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mm.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METAL    PRODUCTS     CO.MPANY     OF 
CALIFORNIA 

Agents  for 

The  Permutit  Company 


of  New  York. 


SheMoB    BIdK. 
Trirpbo 


401     Market     Street. 


PERMT  TIT  SOFT  WATER. 


.M-TERATION 

(981)      SW     FRONT     AND     WASHING- 
ton.     Cut  out  brick  wall   in   commis- 
sion house.  ^     „,, 
Owner — Joseph   Estate.   Foxcroft   Bldg., 

San    Francisco. 
Architect — T.    Paterson    Ross,    310    Cali- 
fornia.  San   Francisco.  ,   __ 
COST,    $500 


ALTERATION  „^     ,  ,,^ 

(932)      NO.    405    GOLDEN    GATE    AVE. 

Construct   new   store   front. 
Owner— Kathleen  Farrell,   2415   Octavia 

St..   San   Francisco. 
.Xrchitect — None. 

Contractor — J.    M.    Andersen.    1612    Pa- 
cific  Ave.,   San   Francisco. 

COST,    J500 


.\LTERATION 

1934)      NO.     33     POWELL       ST.       Erect 
lath    and    plaster    partitions,    plumb- 
ing,   electric   work,    etc.,    for    factory. 
Owner — Pig'n     Whistle     Co.,     130     Post 

St.,    San    Francisco. 
.\rchitect — Arthus     S. 

Angeles,  Cal. 
Contractor — A.    Goiigh, 
tel,   San    Francisco. 


Heineman,    Los 


Occidental    Ho- 
COST.    2000 


STRUCTURAL  STEKL  WORK 
(;iS5)      NW    PINE    AKD   MONTGOMERY 
N    125.\W    138-6.      Receive,    erect    and 
paint    structural     steel    for     15-story 
Cla.ss  "A"  office  building-. 
Owner — '  on^mercial     Unio;i     A.ssuranoo 
(-0.,  Ltd.,  Ijy  1'.  J.    Walker  Co..  Agt.. 
Monadnock  Bklg..  ban  Francisco. 
.\rchitect — Geo.    \\  .    Kelham    and    Ken- 
neth   MacDonald    Jr.,    Sharon   Bldg.. 
San  Francibco. 
Contractor — J.   G.   Williams  Constr.  Co.. 

.';i2  California  St..  San  Franci,sco. 
Filed    Apr.    9,    '20.      Dated    Feb.    20,    '20. 

On    10th   of   each    month 75% 

Usual    35    days 25?, 

TOTAL  COST,  »34,125 
Bond.  $17,063.  Surety.  Maryland  Casu- 
ally Co.  Limit,  as  required.  Forfeit, 
none.     Finns  and  spec.'ficnttoiis  filed 


CONCRETE    BUILDING 

(036)  E  COLE  107.7  N  Parnassus  Av, 
E  100  N  7-5  E  SO  N  46-3%  W  179-9% 
S  60.  Excavating.  concrete.  iron, 
carpenter  work,  lumber,  mill  work, 
rough  ami  finL^^h  hardware,  rooflntr. 
g.alvanized  iron  and  tin  work  ajid 
painting  for  one-story  concrete 
building. 

Owner — F.    R.   Howard. 

Architect — T.    Paterson    Ross,    310    Cali- 
fornia St.,   San    Francisco. 

Contractor — Adam  Arras.  110  Jessie  St.. 
San  Francisco. 

Filed    Apr.    9,    '20.      Dated    Apr.    7,    '20. 
(-'oncrete  wails  poured  to  bottom 

of   roof   trusses    $3237 

Roof    en     3237 

Completed  and  accepted '0237 

Usual    35    days    3239 

TOT.\L  COST.    $12,9r,0 

Bond.   none.      Limit,    65   days  after   date 

of    contract.      Forfeit,    $10.      Plans    anf 

specifications  filed. 

NOTE:^Permit  reported  April  S.  1J20 
No.   912. 


PERMIT. 

ALTERATION 

(937     S    CALIFORNIA    S4-8    E    Battery. 
Construct    stairway    and      partitions, 
etc..   for  stores  and  offices. 
Owner — M.  S.   Eisner, 
Architect — None. 

Contractor — C.   J.   Keenan,    924   Crocker 
Bldg.,  San  Francisco. 

COST,  $1500 


(»J3)      NW    JACKSON    AND    S.\NSOME 
Ftepair    elevator,    electric    work,    etc. 
Lessee — E.    B.   Skinner,    Premises. 
Arollite-ct — Non«, 
■^'     '    ■  COST,    $1000 


RECORDEO. 

ADDITIONAL  WORK 

(93S)     N  CLAY  89-1   W  Sansome  W  44-3 

N   122   E  25-4   S  31-2   E   18-11   S  90-10. 

.Vdditional    work    on    two-story      and  ' 

basement    building    (packing-    house). 

Owner — Isabella    M.    Cowell,    2    Market 

.St..    San    Francisco. 
Architect — Henr.v        H.      Meyers.      Kohl 

Bldg.,   San   Francisco. 
Contractor — Albert     H.    Vogt,    LSo    Ste- 
venson  St.,   San   Francisco. 
P'iled   April    10.   '20.      Dated  April   2,   '20. 

On  1st  of  each  month   75% 

:iO   days   after    25% 

TOT.\L  COST,  $4357 
Bond,  Sureties.  Forfeit,  none.  Limit, 
110  days.     Specifications   only  filed. 


(939)  ELIOVATORS   ON    ABOVE. 
Contractor — B.  C.   Van   Emon  Elevators. 

Inc.,  235  1st  St.,  San  Francisco. 

Filed  April  10.  '20.  Dated  March  30,  '20. 

Elevator    machine    delivered.  $1,125.00 

Completed  and   accepted    ....       .i62.5ii 

.•!6   days    after    562. .=;0 

TOT.\L  COST,  $2,250.00 
Bond.  $1125.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  $25.  Limit.  — .  Plans 
and   specifications  filed. 

IIUILDING 

(940)  N  BROADW.W  bet.  Sansome  & 
Battery.  All  work  for  a  one-story 
and  basement  and  mezzanine  floor 
concrete    building. 

Owner — Geo.  L.  Higgins  and  as  guar- 
d-an  estate  Elizabeth  Higgins,  in- 
competent. Mary  Fey.  Jno.  P.  Hig- 
gins and  Agnes  M.  Tormey.  1534 
TTnion   St.,  San   Francisco. 

.\rchitect — L.  M.  Wcissmann,  1958  Mar- 
ket St.   San   Francisco. 

I 'i/n tractor— .^dam  .\rras.  110  J<-.ssie  St., 
San   Franclico, 


Filed  April    10.   '20.      Dated   .-Vpril   9,   '20. 

1st    floor    joists    in     $3325 

Roof    rafters   on    3325 

Completed   and   accepted    3325 

I'sual    35    days    3325 

TOTAL  COST,  $13,300 
Bond,  $6650,  Sureties.  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  $7.50. 
i.irnit,  60  tIa-.-s.  Plans  and  specifications 
filed. 

.VOTE:      Permit    reported    March      27 
11>20,   No.    7*'' 

PERMIT, 

I-  K.'^IDENCE 

(941)      W    FORTY-SECOND    AVE.    25    S 

Baltio.a.      Two-story      and      basement 

frame    residence. 
Owner — Thomas       Hamill,       715         52nd 

Ave..  San   Francisco. 
-"  rchitect — None.  • 

Day's    work.  COST,   $4000 

DWELLING 

942)      NE      BALBOA        AND      FORTT- 
third   Ave.      One-story   and   basement 
frame    dwelling. 
Owner — R.    N.    Gibson,   Lankershim   Ho- 
tel,   5th    St.,    bet.    Market   and   Mis- 
sion,   San    Francisco. 
Architect — None. 

COST,   $4,000 

DWELLI.NGS 

(943)      —  BALBOA   24.   48.    72   and   96   B 
43rd  Ave.     Four  one-story  and  base- 
ment frame  dwellings. 
Owner — R.   N.    Gibson.    Lankershim   Ho- 
tel,   5th    St,    bet.    Market    and    Mis- 
sion.   San    Francisco. 
.\  rchitect — None. 

COST,   $4,000   each. 

ALTERATION 

(944 1      NO.    399    GE.\RY.      Remove   elec- 
tric sign,   repaint  and   reinstall  same. 
Owner — Kruse's     Grill,     399     Geary    St., 

San    Francisco. 
.->  rchitect — None. 

Contractor — Brumfield    Elec.    Sign     Co., 
l.S    7th    St.,   San   Francisco. 

COST,    $500 

.M.TERATION 

(945)      NO.    2130    LYON.      Remove    wall 
in    bedroom    and    add    sleeping    porch 
to   dwelling. 
Owner — Mrs.    MuUer,    2020       Baker    St., 

San   Francisco. 
.\  rchitect — None. 

COST,    $500 


DWELLINGS 

(946)  N  LAKE  60.  125  and  185  E  29th 
Ave.  Three  two-story  and  basement 
frame   dwellings. 

Owner — Allen     &     Co.,     125     Sutter    St.. 

San  Francisco. 
Architect — Earle   B.   Bertz.   68   Post  St., 

San   Francisco. 
Contractor — Thos.      Hamill,      715      42nd 

Ave..  San   Francisco. 

C0S1',    $12,000    each. 

ALTERATION- 

(947)  SE  MAi-.jKET  AND  FIFTH 
Sts..  (3rd  floor).  Remove  and  re- 
place partitions:  other  minor  changes 
for  milliner.v  shop 

Owner — Hinz  &  Landt,  5th  and  Market, 

San    Francisco. 
.\rchitect — Will    H.   Tncpke.    942   Market 

St..   San    Francisco. 

COST.  $1000 

LATH    AND    PLASTER 

(94S)      XW    MAPLE    AND    SACRAMEN- 
(1   Sis.      Lath  and   plaster   exterior  of 
apartmen*    bouse. 
Owner — S     Hambursor.    210    Sutter    St., 

Ran   Francisco. 
.\rchitec'- — None. 

Contractor — Wm.    G.    Gilmour.    130    Jes- 
sie St  .  San  Francisco. 

COST,    $1200 

.ALTERATION 

C-iri)      w      STOCKTON      38      N      Post. 

Change    saloon    quarters    for    barber 

.'.Oiop.     new     front,     change     stairway, 

etc. 

Owner — Mrs.   W.  F.   Burbank.   San   Jose. 

I'alifornia. 
.\r<?lii:cct — Kerne'.h  MacDonald.  Jr.,  234 

Pine    St..    San    Frnncisci, 
rnntracior — Wegner     &     Blob.       Balboa 
Bldg.,   San   Francisco. 

COST,   $3200 

.ALTERATION 

.■■r.il)  SK  SA.\  .lOSE  .WE..  26.50  NE 
K.ioc-  Ave  Move  to  rear  present 
ri-sil.Tice  and  gara.ge.  new  roiinda- 
;ii.ii.  iindci-iiinning:,  etc. 
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Owner — Lina  Schaack  Mathes.  2B63  San 
Jose   Ave.,   San   Francisco. 

Architect — Lewis   M.   Gardner,   942   Pine 
St.,  San  Francisco, 

Contractor — H.    C.    Matthies,    180   Jessie 
St.,    San    Francisco. 

COST,    $996 

ALTERATIONS 

(951)  NO.  2623  SAN  JOSE  AVE.  Move 
present  residence  to  rear,  underpin- 
ning, enclosure,  steps,  etc. 

Owner — Angelo   Corlopafesi,    Premises. 
Architect— L^ewis   M.    Uardner,  942   I'inc 

St.,  San   i'rancisco. 
Contractor — H.    C.   Matthies.    180    Jessie 

St..   San"  Francisco. 

COST,   $1091 

ALTERATIONS 

(952)  SE  SAN  JOSE  AVE  96.19  SW 
Whipple.  Move  present  residence  to 
rear;  underpinning,  enclosures,  steps. 

Owner — Annie  O'Neil. 

Architect- — Lewis   M.    Gardner,  942   Pine 

St.,  San   Francisco. 
Contractor— H.    C.    Matthies,    180    Jessie 

St..   San   Francisco. 

COST,  $12»3 


ALTERATIONS 

(9a3)  SE  SAN  JOSE  AVE  40.50  SW 
Whipple.  Move  present  residence  to 
rear;  underpinning;  enclosures,  steps. 

Owner — Dorris  Schroder,   2711  San  Jose 

Ave..   San   Francisco. 
Architect — Lewis   M.    Gardner,   942   Pine 

St.,   San   Francisco. 
Contractor — H.    C.    Matthies,    180    Jessie 

St.,   San  Francisco. 

COST,   $1156 


ALTERATIONS 

(954)      SE    SAN    JOSE    AVE    14C.81    SW 

Whipple.      Move    present    building    to 

rear,    underpinning,    enclosure,    steps. 

eta. 

Owner^John    J,    Bullwinkel, 

Architect. — Lewis   M.    Gardner.  942    Pine 

St.,   San   Francisco. 
Contractor — H.    C.    Matthies.    180   Jessie 
St..   San   FrancL-^co. 

COST.   $1313 


ALTERATIONS 

(955)  SE  SAN  JOSE  AVE  81.62  SW 
Whipple.  Move  to  rear  present  one 
and  oni'-half  and  2  one-story  frame 
residences;  underpinning,  enclosures, 
steps,  etc. 
Owner — James    P.    Britt,    2621    San    Jose 

Ave.,   San   Francisco. 
Architect — -Lewis   M.    Gardner.   942    Pine 

St..  San   Franci.sco. 
Contractor— H.    C.    Matthies,    180    Jessie 
St..   San  Francisco. 

COST.    $1973 

ALTERATIONS 

I'JoU)      SV;    SAN    JOSK    AVE    127.12    SW 
Whiple.      Move    to    rear    present    resi- 
dence,  new  foundation,   underpinning, 
etc. 
Owner — Henry    V.    Sagehorn,    2735    San 

Jose    Ave..   San    Fi-ancisco. 
Architeci^Lewis   M.    (jardner.   942    Pint 

St..   San   Francisco. 
Contractor — H.    C.    Matthies.    180    Jessie 
.St..   San   Francisco. 

COST,    $915 

ALTERATIONS 

(957)  SE  SAN  JOSE  AVE  183.75  SW 
Naglee  Ave.  Move  to  rear  present 
residence;  new  foundation;  underpin- 
ning, etc. 

Owner — M.    J.    and    L.      Neubauer.      2671 
San   Jose   Ave..   San   Francisco. 

Aichitecl^ — Lewis    M.    Gardner.   942    Pine 
.St..   San   Francisco. 

Contractor — H.    C.    Matthies,    180    Jessie 
St.,   San    Francisco. 

COST,    $988 

ALTERATIO-V 

(958)  .SE  SAN  JtlSK  Ave  225.80  NK 
Lawrence.  Move  io  rear  present  resi- 
dence; new  foundation;  underpinning 
etc 

Owner — Valentine    and      Mary      Davies, 
2817  San  Jose  Ave..  .San  Francisco. 

Architect — Lewis   M.    Gardner,   942    Pine 
St.,   San    Francisco. 

Contractor- — H.    C.    Matthies,    180    Jessie 
St.,   San    Francisco. 

(."OST,  $6:;  4 


ALTERATIONS 

(959)      SE     SAN    JOSIO     AVE     77.72     SW 
Karragut.   Move  to    rear  present    rcsi- 
ning,  eic. 
Owner— Frederick   and   Magdalena  Bas- 

tian,  2807  San  Jose  Ave.,  S.   F. 
Architect- — Lewis   M.    Gardner.   942    Pine 

St.,   San    Francisco. 
Contracloi— 11.    c.    Matthies,    isii    .Ie«sle 
lit,.  San   Francisco, 

I'O.^T,    $6 ,11 


ALTERATIONS 

(960)  SB  SAN  JOSE  AVE  241.75  SW 
Ottawa.  Move  to  rear  present  build- 
ing; new  foundation;  underpinning, 
etc. 

Owner — Cornelius  J.   Kelleher,  2557  San 
Jose   Ave.,   San   Francisco. 

Architect — Lewis   M.   Gardner.   942   Pine 
St..  San   Francisco. 

Contractor — H.    C.    Matthies.    180    Jessie 
St.,   San   Francisco. 

COST,    $799 

ALTERATlONo 

(961)  SE  SAN  JOSE  AVE  267.62  SW 
Ottawa.  Move  to  rear  present  resi- 
dence; new  foundation;  underpin- 
ning, etc. 

Owner — Mary   McCarthy,   2559   San  Jose 

Ave.,    San    Francisco. 
Architect — Lewis   M.    Gardner,   942    Pine 

St.,   San   Francisco. 
Contractor- — H.    C.   Matthies,    180   Jessie 

St.,  San  Francisco. 

COST,  $748 


DWELLINGS 

(962)      —   THIRTY-SIXTH  AVE   25.    50, 
75   and    100    N   Anza.      Four   one-story 
and   basement   frame   dwellings. 
Owner — R.       N.       Gibson,        Lankeshim 
Hotel,  5th  St.,  Bet.  Market  and  Mis- 
sion, San  Francisco. 
.Architect — None. 
Day's  work.  COST.  $4000  each 


FRAME    DWELLINGS 

(963)  W  TWENTY-SEVENTH  AVE  225 
and  250  N  Taraval.  Two  two-story 
and  basement  frame  dwellings. 

Owner — Louis  Johnson,  2260  l»tn  Ave., 
San   Francisco. 

Architect — None. 

Day's  work.  Cost.  $2900  each 


FRAME  DWELLINGS 

(964)      W    TWENTY-SIXTH      AVE      45. 

72-6.   100.   165.   127-6,   182-6  S  Cabrillo. 

Six   one-story  and     basement     frame 

dwellings. 
Owner — Oscar     Heyman      &     Bro.,      74  2 

Market  St.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $5000  each 


DWELLING 

(965)      W   COLON      282      S      Greenwood. 

One-story  and   basement  frame  dwig. 

Owner — Anna  E.  Andersen.   1927  Naples 

St..  San  Francisco. 
Architect — A.  W.  Smith,  1010  Broadway, 

Oakland. 
Contractor — N.       A.       Andersen,        1927 

Naples  St..  San  Francisco. 

COST.   $5000 


DWELLING 

(966)  E  COLON  AVE  124  N  Green- 
wood. One-story  and  basement  frame 
dwelling. 

Owner — Anna   E.  Andersen,  1927  Naples 

St.,  .San   Francisc*. 
Architect — A.  W.  Smith,  1010  Broadway 

Oakland. 
Contractor — N.       A.       Andersen.         1927 

Naples   St..   San   Francisco. 

COST.  $600(1 

DWELLINGS 

(967)  W  COLON  42  and  202  S  Green- 
wood. Two  one-story  and  basement 
frame  dwelling. 

Owner — Anna  E.  Andersen.   1927  Naples 

St..    San    Francisco. 
Architect — A.  W.  Smith.   1010  Broadway 

Oakland. 
Contractoi N.       A.       Andersen,        1927 

Nfl'-ies   St..  .San   Francisco 

COST.    $6000    each 


DWELLING 

(968)      SW    COLON  AND  GREENWOOD 
Aves.     One-story  and  basement  frame 
dwelling. 
Owner — Anna  E.  Andersen.   1927   Naples 

St.,   San    Francisco. 
Architect — A.  W.  Smith.  1010  Broadway 

Oakland, 
(■"ontractor — N.        A.        Andersen.       1927 
Naples  St..   San   Franci'.co 

COST.   $7000 


FRAME    nVVELLI.VG 

(969)      SI'',    COLON    AND    GUEENWOOD 
Aves.     One-stor>    and  '  asement  frame 
dwelling. 
Owner — Anna  E.  Andersei..   1927  Naples 

St..  San  Francisco. 
.\rchitect — A.  W.  Smith.  1010  Broadway 

Oakland. 
Contractor — N.        A.        Andersen.        1927 
Naples   St..   San    Francisco. 

COST,    $7000 


DWELLING 

(970)      W   COLO.N  122   S  Montccito.  On 
story    and    basement    frame    dw7>llin(; 
i)WMer — .\nna  E.   Andersen.   1927   Xaple 
SI,.  S)i;ii   Fraiicisro, 


Architect — A.  W.  Smith,  1010  Broadway 

Oakland. 
Contractor — N.       A.       Andersen,       1927 

Naples  St.,  San  Francisco. 

COST.   $5000 

DWELLINGS 

(971)      E     COLON     44.     204,and     284     N 
Greenwood.       Three    one-story      and 
basement  frame  dwellings. 
Owner — Anna  E.  Andersen,  1927  Naples 

St.,    San    Francisco, 
.architect — A.  W.  Smith,  1010  Broadway 

Oakland. 
(Contractor — N.        A.        Andersen,        1927 
Naples  St.,   San   Francisco, 

COST.   $5000   each 


DWELLINGS 

(972;  E  P'OKTV-POUUTH  AVE  25  & 
50  N  Geary.  Two  one-story  and 
basement  frame   dwellings.    .' 

Owner — C.  S.  Allred,  15U  Onondaga 
Ave..   San   Francisco. 

Architect — None. 

Day's  work.  COST,  $4000  each 


FRAME    DWELLING 

(973)  SE  POINT  LOBOS  AVE  AND 
Geary.  One-story  and  basement 
frame    dwelling. 

Owner — C.    S.    Allred.       150      Onondaga 

Ave..    San    Francisco. 
Architect — None. 
Day's  work.  COST.  $4000 

FRAME   DWELLING 

(974)  S  POINT  LOBOS  AVE  75 ^nd  106 
E  44th  Ave..  Two  one-story  and 
basement    frame    dwellings. 

Owner— c.      S.    Allred,      150      Onondaga 

Ave..  San  Francisco. 
Architect — None. 
Day's   work.  COST.   $4000   each 


FRAME    DWELLING 

(975)  XE  GEARY  &  FORTY-FOURTH 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner— C.     S.    Allred.       150       Onondaga 

Ave.,    San    Francisco. 
Architect — None. 
Day's  work.  COST,  $4000 

ALTERATIONS 

(976)  CALIFORNIA.  MASON,  CUSH- 
man  and  Sacramento.  Alterations  in 
southern  section  of  3rd  floor.  To' 
convert  service  portion  for  bedrooms. 

Owner — Pacific    Union    Club,    California 
and    Mason,    San    Francisco. 

Architect — Willis    Polk    &    Co..      Hobart 
BIdg..   San    Francisco.  ' 

(Contractor — R.    Ehrhart    Co.,      Olympic 
Club,   San   Francisco. 

COST,    $10,000 


RECORDEU 

APARTMENTS 

(977)      E    FRANKLl.V    60   S   O'Farrell    S 

60xE    137-6.     All    work    for  four-storv 

and   basement    brick    (23)    apartments. 

Owner — Raljih   Pincus.    77   O'Farrell  St.. 

San    Francisco. 
Architect — Wm.     Beasley.     77    O'Farrell 

St..  San  Francisco. 
Contractor — E.    K.    Nelson       (as      E.    K. 
Building  Co.).   77   O'Farrell   St..,  Sa,n. 
Francisco. 
Filed  Apr.  12.  '20.     Dated  Apr.  6.  '20. 
Contractor  to   receive   his   pay  as  fol- 

Completed   and   accepted ..$1750 

Usual     35    days 1750 

TOTAL  COST,  $54,000;  contractor  to  re- 
ceive   $3500. 

r.ond.    none.      Limit.    100   days.     PQrte'it, 

plans  and  specifications,  none. 

.VOTE:— Permit   reported      March      25. 

1920.      No.    759. 


CARPENTER  WORK 

(9 78)  COR.  NEW  MONTGOHIERY  apd 
Market.  Rough  and  finish  carpenter 
and  cabinet  work  in  Palace  Hotel 
BIdg. 

Owner — McDonnell    &    Co. 

Architect — Willis  Polk  &  Co..  Hobart 
BIdg.,    San    Francisco. 

Architect — Cameron  &  Disston,  Hearst 
BIdg..   San   Francisco. 

Filed  April   12,   '20.      Dated  April   7,  '20. 

On   15  th  of  each  month   7B% 

Usual    35   days    25% 

TOTAL  COST.  $14,975 

Bond.    $7740.      Sureties,    Hugh    Mc    Ke- 

vitt  and   Jno.    C.   Quinlan.     Forfeit.   i50: 

bonus.    $50.     Limit   June   7.   1920.      Plans 

and   specifications  fiUd. 


!MOTICE     OP       IVON-RESPONSIBILITY. 
San   Francisco   County. 


Apr,  6,  1920— SE  MARKET  53  XW  6th 
XE  25xSE  90;  No.  989  Market. 
George  P  Neppert  as  to  improve- 
ments  on    leased    property 


>v.„.,^„.    .,„„    „,    ,.,.      BHILDINO  AND    ENGINEEBINO    NEWS  «, 

•'^"j:;.,f'  is^"— F,    BRODBRicK    25  s  AlamedA  Connty  cost,  isoo 

L    '^    '^-\^^    100.     Melville  S.    Mon-  «  —  GiRAriF-  ' " 

COMPLETION  NOTICES  III    ^^,,^  y^n       fSS      "''"Ave^r ATirnel.^'^^"-'  "«^  <^-'-' 

o        «_" '"     Lakeshore  Itranl  IXn  fOST.    $400 

8m  Frmndsoo  Ciwiity  ^    |he"ey  ^k',1^^       7'??     garage  

«       ..  ^        Beck April    5     lion  vco      c„„„  Same  3170  Architect — None 

April    5     1920— N    GREEN    103   l»A    W  ?54      It^L.  x.                           Same  3170  '^"""•actor— P    N    Strane  MO';   r.„,      ■ 

Hlnift''7°T.^    ^^.-^''^'^N    137-6:^  AL  755MarquTs  '               S"""^'"  500                 Ave.  Alameda.           "^-  ^^"^   '^*"t''«' 

Han.fy    ,0    Kronn.ck    Bros.      756     Sam?"''"  Owner  3200  COST.    1400 

•APr//.i926-W-FOVnTki^i'hWi'°       III     S|lif„'='^;^     .  Pattfn'^sr        U'ot       ALTERATIONS 

B.orto^^S^-^2,^S].lern«^-.  -7^s^HMen  Ow^nfr       3%«S2       "nrB^Tk^le?'   ^     "'«     Re.en, 

^"Ma^ke^ir'T.'^^.^'^'^'^^'^  ^««     Wf/lfams  J--"       ''Sg COST.  ,750 

to  rl-lderick  W%^^  "^v*""".,""'""  Co  767      W  mer  Bradhoff        looo       ADDITION 

"''/JslV^\^^^^^^^  ^^^     ?a^"^iia^nt  >"-         ??5»       ^^^.^0°-.  ^"^   ^^°°-'^-.     Berkeie,- 

ApT,^°?   V32'SS°"|S:".L^-^^  f"?=  ^'^O^-        =  2rc"hir;7.^_L?e°"-^'«^th8t.,Okd. 

I'^rri^-^^^^i^^r"       ?Sk""        Campo|=       ^      ,^„^^^  COST.   ,400 

|o_f^mlr!e''^Co.^r''^^,?,t-"i4e?  -^  ^P-er  ^^  ««««  'H?^'  --™  -D  LINDEN  STS 

Ap^°i?9,V9yo_NWTWE^ivl^O  III  gr^'"'"''  O-"-'  '^gS  -h'^oo^-        ''"''      one-story  ^?.fo?m' 

and  Homestead  wTsxN^sl"^^/™  "91  sieir  ^A"""  =00  Owner-City  of  Oakland 

rence     Costello     to     McDonouJh  \"  "^  Malnlcl-  ^T"""'  3000  Architect-None.            ""' 

Ap^r?l-|;?92,lls-,-3UTTES\f «       '-'     Sot  ^O  ^^'^^       tZ       '^'"'\ZTiC'of.\^,   '='^"--'    ««-'«    B.- 

to° V  ^^^e/k^in^     ^--'-ct^^  '9=     St^one  Owner     l|„oo  '  COST,  ,1570  each 

April    9.    1920— W    FORTTirTw     -.Vri,-  797     Merkle  Walker       2500       SCHOOLS 

iUii!?i.'>°f.Vh«o^™yw;    ?9%v°a^£^°-        o^-  f^gg  "i'-\6trVkra?r^T™«^  ^^  * 

''^r'^ iii      if  I J    ■--—-"-:  . 

.     ...  p»^«^o.™„.  ...  s.„J ■■si'Kf.li'ii     °«£|??l™.'iS,J~">K.* 

A-Pril     1.     1920— W    VALENCIA     ANn  DWELLING  ?^htr~F"''  °^  Oakland. 

Mission  SW  45    NW  inn    np  cc   ^S  (741)      CHEVROT  VT    Ar.DT^o     ^  Architect— None. 

L.  F.   Haubold  and   V.   T.Ta^CosTI:  Arch'^t^'^c'^"^      Calmer.   2638    35th  Ave..  COST,  ,1570  each 

^¥#-^n^^:^«.o^-i?l"  ----°":^ COST.  ,400  ^::^^76;;;:;;:;;.™,,,,,, 

cSJni'     ^s     Stanley     and     Annie     D  DWELLING.  ETC  Oakland.      Addition  "'^°  ^^^■■ 

^PH,    7^    1920-NESTOckTONXND^^''       "Ave/olk^a^d°™'?^o^^^t™  ^?^,°  "'»•       ArThl[;^t^J3?o^;.  ^-^  Works. 

gnafld  ^^Is-i^an  ^^lanclsi^H"  « w^n^e^^-o^r -/'^-l    H  7    t    "T^"'       ""oa^^a^^"  "--''   "^  ^  -- 

Li?e°/n7&?\C°.)    vs.    Metro'p°ol?^°n  ^       2.4th  A've.!^6akia?d. ''^"""''■'    ">*'  COST    ,500 

^^eS«371|##  4P'^^OCkTSl5"  Co^^?rt7-^S-k      Larsen       1350     2«.H  r7^f,*^^.°^^^^^^^^^ 

John    CaHin^as^o'^H^'''''"^'-   .and  Ave..   Oakland.    ^^'^^^"-     ^^^"     ^Sth  "|5)E  THIRTY-EIGHTH  AVE   25    V 

8S'  g?,  Mij^op'o^ltan"^!^    e"  In^i?^'^,!  COST.    ,18,000  ^in%^ry\Proom"f^r.r.'i''%  ^1?.  °"- 

^Prn'  9,°T9"2olW  4^4 ^^^'*T?£r-        «  =  95  ALTERATIONS °"'"^'-.'=-,  M    Marq^u il'VF27  RZts^{\% 

^/7?re't    %i3  ^fT^^l\'Ii  '^Sl^klaTd-.    "ifte?a-t^oTs\™d^^dTf^-'  ^^^^  -"None. 

Elmer    S.    E^b^'^^n.  ^ilT.fa  Sl^olkTn  2rc"h1[^f-    ^,«>'""-     P-mrs'eB.""""'"^  ^^'^ «  ^"'^-  COST,    ,3200 

and   Society   of  Californfa   Pionlers  Day'^'woii;'"'"^  ^^«^    ,  P,Y«?I^"NC.        

"^^^•oJtl^^aH^W.f^-'^-'^^^''^'^"  ALTERATIONS '''"  Oa^'-a'l^a^^  O^e  a«n71l«h?,?fs?„ --« • 

v"^R'??hardion°''   '^''"«''''-  -^-   Y3a,7,„  "olV, ''^-    "««      FIFTY-THIRD      ST  Own^    E^l}"S,^-        ■        "'^"  ''°^''   «" 

— flllllllJJ-  •  •  ^'''-'O  Own%'Vl"N'-  B^oDr#'i?"l,r<'   a^d^ition's:  °"  "I^Tkf  ie^:  ^"'■''"'^-  "«"  «"-«"  St.. 

^EASE.  Architecfll-None    ^'  ^'^«'"'«'?«-  Architect-None. 

_^  San   Fr^^^ii^^Tcoonty  Day's  work.  COST,  ,500  '^^'^ «   ^'O'-K-  COST,    ,3200 

O'Farrpli      fl'iT,C°'^-,    '^OUGH      AND  ALTERATIONS  WAREHOUSE 

iM4§Pi^:sx  :E^'P::r'-—-"  'M^-^'^^-'"'^-^ 

Dou.las,   0   ,ears;   ,13.350.  Archltect-N^on^"''  l7Z\Tc?^IJ^^^^  Packing  Corp. 
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COST.  $:;ooii 

FACTOKY 

(758)  BEACH  AN'D  YERI^A  BUENA 
Ave.,  adjoining  piesent  buildings 
Oiikland.  All  brick  work  for  om- 
story  brick,  concrete  and  frame  fac- 
tory. 

Ownei- — California    racking    Corp.,    101 

California  St..  .San  Francisco. 
Archilecl  — I'hilii)    L.    Bush,    101   Califor- 
nia St.,  San   Francisco. 
Contractor — Wm.    J.    Baccus,    3S1     12tl 

St..   Oakland. 
Filed  Apr.   6,  '20.     Daaed  Mar.    ITi,  '20.  _ 

One-naif  completed    $12.';r 

completed   and   accepted -'I3i' 

30  any»  after   1 1  •';'- 

TOTATv  COST,  $4  .3C 
Bond,  none.  Limit,  15  days.  Forfeit 
nune.      Plans   and    specifications   filed. 

ALTER-iTlON'S 

(759)  NO.  2328  FULTON.  Berkeley. 
Alterations. 

Owner — \V.    H.   McXaugliton.   Premises. 
Architect — None. 

Contraclor — Mason    McDuffle    Co.,    Shat- 
tuck  and  Addison.  Berkeley. 

COST.    $500 

DWELLING 

(760)  NO.  2617  DANA  ST..  Berkeley. 
One-story   4-room    dwelling. 

Owner — G.    F.    Blanken.ship.    2r.lH    IClls- 

worth  St..  Berkeley. 
Architect — None. 
Dayls   work.  COST,  $:;000 


DWELLING 

(761)      FRUITVALE    ACRES.    Oakland 

One-story  4-room  dwellii;g. 
Owner — H.    C.      Moorhcad,    17ri8      E-37th 

St..  Oakland. 
Architect — None. 
Day's   work.  .    (^0.-;T.   $2uilii 


DWELLINGS 

(7(i2)      S  HARVEY   AX\Z   l^r,  a-id    310   K 
55lh    .Vve..    Oakland.      Two    0!ie-sto:y 
5-room   dwellings. 
Owner — M.    Page.    2040    .-..".th    .\ve..    Oak- 
land. 
Arch'tect — None. 

Contractor — John    .Sea.   811   Bueiia   Vista 
Ave.,   Alameda. 

COST,  $3000  each 


DWELLING 

(763)  W  FAIRFAX  AVE  783  N 
Ygnacio  Ave.,  Oakland.  One-story  d 
room    dwelling. 

Owner— R.    C.   Hillen.      .')301    Trask      St., 
Oakland. 

Architect — None.  „     ^^ 

Day's    work.  COST.    $3900 

DWELLING 

(764)  E  THIRTY-SIXTH  AVE  ISl  N 
E-14th.  Oakland.  One-story  5-room 
frame  dwelling. 

Owne'- — R.    C.    Hillen.  5364     Trask    St., 

Oakland. 

Architect — None.  __     _    „„^ 

Day's    work.  COST,    $3900 

ALTERATIONS 

(76-1)      NO.        3265        E-FOURTEENTH. 

Oakland.      Alterations. 
Owner— C.    Watz,    1201    35th    Ave..    Okd. 
.Architect — None.  „     ,    „„ 

Day's    work.  COST.    $400 

REPAIRS 

(766)  NO.  3877  HOWE.  Oakland.  P.e- 
jjairs. 

Owner — W.    P.    William.s.    2038    Oakland 

Ave..  Oakland. 
A  rch  i  t  ect — None. 
Contractor — C.     O.     B  adhoflf.    911     551  li 

Oakland.  .     „„ 

COST,   $1000 

ADDITION 

(767)  NO.  S622  MIDVAI-E  AVE..  Oak- 
land.     AdditiO". 

Owner — Aa^on    Wimer. 
Architect — None. 
Day's    work.  coPT.    $400 

yvDDITION 

(7«S)      VO.       902      MYRTLE.      Oakland 

Addition. 
Owne"- — J.  Panella.  Premises. 
A  -chitect — None. 

Contrac'or — W.   Toso.    829   Mvrtle    Oak- 
land. COST,    $775 

ADDITTON 

(769)      KLEVFNTH       AVP)    PINE      STS.. 

Oakland.     Brick  additiov 
Owner — CaVfornia    Paint    Co..    Premise'; 
A  rchitpct — None. 
Day's   work.  COST.    $S00 
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M.TERATIONS  Valley    .Vve..    Oakland. 

(770)  NO.    2020    THIRTEENTH    AVE.,  .\ rchitect— H.    U.    Simpson.    Ban    Fran- 
Oakland.      Alterations    and    additions.  Cisco. 

Owner — F.  Riess,   1319   E-28th   St.,  Oak-  Contraclor — S.   .1.    Bcrtelsen,     661      39th 

land.  •       St.,    Oakland. 

Architect— None.  C08T.   tSOOO 

Contractor — J.   Frederlcksen.    1436    Wal-  

ler  St.,  San  Francisco.  REPAIRS 

COST.    11500  (782)      .\'0.     1405     SPRING     WAY,     Ber- 

— . keley.     Repairi. 

FRAME  Dwelling  owner — H.   a.   Anderson.    2432    10th   St., 

(771)  xN  ALAMEDA  AVE  100  W  Grand  Berkeley. 
.St..  Alameda.     All  work  for  one-storv  Architect — None. 

and  basement  frame  dwelling.  Days'    work.                                    COST,    1400 

Owner — Elizabeth       H.       and        Marlon  

Brown,    1608   Chestnut   St..    Alameda  DWELLING 

Architect — None.  (783)      S    ADDISON    90    E    MoGee    Ave., 

i.oniraclor— Charles   Burton,   3215   Gar-  Berkeley.   One-story,   five-room  dwlff. 

field   Ave.    Alatiieda  Owner— J.   J.   Johnston. 

Filed   Apr.   7,    20.      Dated  Mar.   29.    20.  Architect None 

Frame   up    H  Qontractor-^J.  P.  Brennan,   1519  Hearst 

Plastered        '4  Ave      Berkeley 

Completed    and    accepted V*  '   "'='^*"="='-                 COST    13500 

Usual    35    days ',  

TOTAL  COST.  $4931  nWFT  T  TNe 

Bond,    none.      Limit.    00    days.      Forlell.  7,Vj,      c  \?r.N:TE'nii'v      4n      F      Fresno 

none       Plan'?   and    •sneriflpq  tir.iis   filfil  (784)       S    MONltKt.1        43       c.       r  reuno. 

none.     1  lans  anaspecincat  ions  men  Berkeley       One-story,    5-room    dwlg. 

DWELLING  Owner— Geo.  W.   Nunefi.   5430   Dover  St.. 

(772)"     NO.  '  1210    HIGH    ST.,    Alameda.  ,      >?.*''^,^'*-?-„„„ 

One-.=  tory,   five-room   dwelling.  Arch  tect— None. 

Owner— Hally   &   Co.,   2315   .Santa   Clara  Days    work.        COST,   $3900 

Ave.,   Alameda.  at  Ti,^i>  atii  ivs 

Architect— None  (784)      .N(3.     629     E-EIGHTEENTH    ST., 

Contractor— M.   H.  Fish,   134d   Versailles  ^Oakland.      Alterations. 

Ave.,    Alameda.  Owner— A.  E.  Sutherland,  1737  7lh  Ave. 
COST,    $3000  Oakland. 

Arphitfct — None 

DWELLING  Day's    work          '                        COST,    $1000 

(773)  .NO.    1109    PEARL   ST.,    Alameda.  '                          

One-story,    six-room   dwelling,  GARAGE 

Owner — G.    H.    Noble,    2205    Santa   Clara  (785)      SE    GLENDALE    AND    MANIL.\. 

Ave.,   Alameda.  Oakland.     Garage. 

.Architect — None.  Owenr — E.  Menkes. 

Day's  work.                                  COST,   $3,500  Architect — None. 

-    •  Contractor — E.        Campomenosi,        5238 

DWELLINGS  Lawton  Ave.,  Oakland. 

(774)  NOS.    2C20,   2614,   2624   SAN  JOSE  .,    .                    lUhi.»'i-» 
.\ve.    .-Mameda.     Three  one-story,  six-  ,  >,t  w^otr-xT  i,t  rw 

Owne"r-aH.  "Noble.    2205   Santa   Clara  ' '?«'   JH?,?,-^!  'i-^"^'    O^'^'^""    -^"'"^*- 

Ave.    Alameda.  OwTer-Joseph^Smith,    Premises. 

.\rchitect — None.  \  rch  i  tect None 

Day's   work.        COST,   $3,500   each  "Aaj's  work                                   COST,   $800 

.ALTERATION  nvvs'T  TINGS 

(775)  NO.     1336     VERSAILLES     AVE..  1 787)      S  MANDANA  BLVD.   '00  and  450 
-Alameda.      Alteration.  \\     Mandana    Path,      Oakland.        Two 

Owner — Mrs.     A.     Metzner,     Continental  one-story   5-room   dwellings. 

Hotel,  San   Francisco.  Owner — G.  H.  Moore.  110  Jessie  St.,  San 

Architect — None.  Francisco. 

Contractor — J.    Hai-p:ond,    2705    Central  Architect — Xone. 

.Ave.,    Alamedr..  Day's  work.                        CO.ST,  $1000  each 

COST,    $1175  

REPAIRS 

(788)      NO.    519    MERRITT    AVE.,    Oak- 

DWELLING  land.     Fire  repairs  to  dwelling. 

(776)  N    LINCOLN    250    W    California,  Owner — P.   H.  Spencer,  Premises. 
Berkeley     One-storv.    five-room    dwlg.  .Architect — None. 

Owner— Jas.     W.     Brazier,     1251     Chan-  Day's   work.                                  <X)ST,   |2a00 

ning  Way,  Berkeley.  „          _           

ArchiteSt— Nine  ALTERATIONS 

Day's  ivork                                    COST,  $2500  (789)      NO.  2008   THIRTY-FIFTH  AVE., 

Oakland.     Alterations. 

ATTERATION  Owner — H.   Dombrink. 

(777)  NO.    3208    E-FOURTEENTH    ST.,  .A.rchitect— None. 

Oakland.      Alteration.  Day's  work.        COST.  $500 

Owner — Bank  of  Italy. 

.Architect — None.  t\ai-t:^t  tx-/^ 

Contractor-    E.B     Crockett.    320S    E-  ^^^^^^^  rRKUO^<T     140    N    65ti,    St.. 

14th   St..   Oakland.  Oakland.   One-story    2-room    dwelling 

cu&i,    ♦ouu  Owner— Emma    J.    Gray,    6524    Fremont 

.^nDITION  Arrh^ltec?— Nore' 

(778)  NO.    37    MOSS    AVE.,       Oakland.  contract,  r— Geo.  Farmer,  6535  Tremont 
Add-.tion.  St..   Oakland. 

Owner — Mrs.  W.  P.  Burrough.  CO.ST.   $500 

.Architect — None.  

Contractor — J.   AV.   Monroe,   690   61st  St.,  DWELLING 

Oakland.                                   „„„„,     ,.„„  (791)      E    SIXTY-SECOND    A'VE    400    S 

COST,    $o00  E-14th    St.,    Oakland.       One-story    5- 

— ^ loom  dwelling. 

ALTERATION  Owner — G.   F.   Baehr.      1623      21st     Ave 

(779)  NO.    1946-48  PARK  BLVD..  Oak-  Oakland, 
land.     -Alteration.  -Architect — None. 

Owner— C.     S.     Olsen,     2906     Grove     St.,  Day's  work.                                   COST.  $3000 

Berkeley.  

-Architect — None.  ^    _„„ 

Davs'    work.                              COST,    $1500  BTORB 

ti'^:;)      S    E-FOURTEE.NTH    50    W    38tk 

DWELLING  Ave.      One-Story    store. 

(7V0)      N    ROSEMOUNT    ROAD    152      E  Owner— J.     Malnick.     E-14th     and     38th 

.Vorthvale   Path.   Oakland.   Two-story,  Ave.,   Oakland, 

eight-room   dwelling.  Architect — Non*. 

Owner Mrs.   F.   W.  Shores.  Contr.ictor — S.    .A.    AVarner,   4606   Brook- 

-Architect — Schirmer,      Bugbee      &     Co..  dale  Ave.,  Oakland. 

Thayer  Bldg.,   Oakland.  COST,    $4700 

Contractor — Fred        W.        Peters.        1S4  

Ridgeway   .Ave.,   Oakland.  DWELLING 

COST,   $10,000  (793)     NW    FIFTY-SIXTH     and     Ade- 

line.      One-story,    5-room    dwelling. 

yVLTERATION  Owner — L.  L.  Cain,  Vallejo. 

(781)      NO.       414      THIRTEENTH      ST.,  Architect — None. 

Oakland.      Alter   to   restaurant.  Contractor — C.    W.    Held. 

Ow-ner II.      Lorenzen,      1801      Pleasant  COST,  $4000 
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DWELLINGS 

(794)      S    MAXDANA    BLVD.       150,    200, 

250      W      Mandana     Path,      Oakland. 

Three   one-story,   6-room  dwellings. 
Owner — Geo.     L.     Mohr,     1810     Shattuck 

Ave.,    Berkeley. 
.\rchitect — None. 
Day's  work.  ,         COST,  $4,000  each 


DWELLING 

(795)  E  NINETY-SECOND  AVE.  125 
S  9th  St.,  Oakland.  One-story  four- 
room  dwelling. 

Owner — E.  B.  &  A.  L.  Stone,  804  Glaus 
Spreckels    Bldg-..    San    Francisco. 

Architect — None. 

Day's   work.  COST,    $2250 


DWELLING 

(796)  S  PLEASANT  ST.,  200  W  Bos- 
ton Ave.,  Oakland.  One-story,  flve- 
room   dwelling. 

Owner — Raymond    F.    Yale.    2749'  Pleas- 
ant St.,  Oakland. 

Architect — None. 

Contractor — S.    C.    Walker,    3231    Boston 
Ave.,   Oakland. 

COST,  $2500 

DWELLING 

(797)  NO.  43  YORK  DRIVE,  Pied- 
mont. One  and  one-hal£  story  frame 
dwelling. 

Owner — J.    R.    Merkle,    1421    Broadway, 

Oakland, 
Architect — None, 
Day's  work.  COST,  $5000 


DWELLING 

(798)      E    NINETY-FOURTH    AVE.    100 

N  Plymouth,   Oakland.     One-Story,   3- 

room   dwelling". 
Owner — J.  D.  Johnstone,  1810  94th  Ave., 

Oakland. 
Architect — None. 
Day's  work.  COST,   $1200 

Oak- 


(799)      NO.    1417    FRANKLIN    ST., 

land.     Alteration. 
Owner — Frank  Cazas,  Premises. 
Architect — None. 

Contractor — Corbett     &     Bayliss,     1110 
Franklin   St.,   Oakland. 

COST,   $400 


DWELLING 

(800)  LOT  8.  BLK.  F,  Map  Excelsior 
Heights,  Oakland.  One-story.  6-room 
dwelling. 

Owner — Augusta     Glauber,      1712     11th 

Ave.   Oakland. 
Architect — W.    J.    Wilkinson,    4130    Ma- 
nila Ave.,  Oakland. 
Contractor — G.   H.    Wendt,    4130    Manila 

Ave.,   Oakland. 
Filed  April   10,  '20.     Dated  April  8,  '20. 

Frame   up    54 

Brown    coated     ^ 

Completed  and  accepted   'A 

Usual  36  days   % 

TOTAL  COST,  $5800 
Bond,  Sureties,  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications  filed. 

LOCKERS 

(801)  BOUNDED  BY  BANCROFT 
Way,  Channing  Way,  Grove  St.  and 
Milvia  St.,  Berkeley.  Lockers  for 
high  school. 

Owner — Berkeley   High   School   District 

of  Alameda  County. 
Architect — Wm.    C.    Hays,    1st   National 

Bank  Bldg.,  San  Francisco. 
Contractor — The    Berger   Mfg.    Co.,    1120 

Mission   St.,  San  Francisco, 
Filed    April    9,    '20.      Dated   Feb.    11,    '20, 
1st    Saturday    after    1st    Tuesday 

each    month    75% 

Usual    35    days    25% 

TOTAL  COST,  $8968 
Bonds,  $5,000  and  $5,000.  Sureties 
Massachusetts  Bonding  and  Ins,  Co. 
Forfeit,  none.  Limit,  150  days.  No 
plans  or  specifications  filed. 

(802)  ORNAMENTAL  IRON  WORK 
on  above. 

Contractor — A.    Jorgensen    and    G.    Pe- 
trey    (Pacific    Iron      Works),    1155 
67th   St.,    Oakland. 
Filed   April    9.    '20.      Dated   Feb.    28,    '20. 
Payments  same  as  above. 

TOTAL  COST,  $815 
Bonds  $450  and  $450.  Sureties,  Globe 
Indemnity  Co.  Forfeit,  none.  Limit, 
30  days.  No  plans  or  specifications 
filed. 


(803)      MASONRY    WORK    ON    ABOVE. 
Contractor — Milton    J.   White   and    Emil 
E.   Gloor   (White   &  Gloor),  Monad- 
nock  Bldg.,  San  Francisco. 
Filed   April    9,    '20.      Dated    Feb.    24,   '20. 
Payments    same   as   above. 

TOTAL  COST,   $8580 


Bonds,  $4300  and  $4300.  Sureties,  Amer- 
ican Indemnity  Co.;  Forfeit,  none.  Lim- 
it. 30  dav."i.  No  plans  or  specifications 
filed. 


(804)      PAINTING  ON  ABOVE. 
Contr.ictor — R.   Zelinsky,    110  Jessie  St., 

San  Francisc*. 
Filed    April    9,    '20.      Dated    Feb.    28,    '20. 
Payments   same   as  above. 

TOTAL  COST,  $7,385 
Bonds.  $4000  and  $4000.  Sureties,  Fi- 
delity &  Cacualty  Co.  Forfeit,  none. 
Limit,  20  days.  No  plans  or  specifica- 
tions   filed. 

(SO.-))      LATHING      AND     PLASTERING 

on  above. 
Contractor — A.   K.   Knowles,   Call  Bldg., 

San   Francisco. 
Filed  -April    9,    '20.      Dated    Feb.    18,   '20. 

Pavments  same  as  above. 

TOTAL  COST,  $34,900 
P.onds.  $18,000  and  $18,000.  Sureties, 
Globe  Indemnity  Co.  Forfeit,  non«. 
Limit,  90  days.  No  plans  or  specifica- 
tions   filed. 


(806)         MARBLE    WORK    ON    ABOVE. 
Contractor — Julius   E.   Back   and   James 

J.    Van    Niel    (as      J.    E.    Back      Co.. 

1533  San  Bruno  Ave.,  San  Francisco 
Filed   Apr.  !i,   '20.      Dated   Feb.    21,   '20. 

Payment.^    same    as    above 

TOT.A.L  COST,  $7987 
Bonds,  $4000  and  $4000.  Surety.  Globe 
Indemnity  Co.  Limit.  40  days  Forfeit, 
none.     Plans  and  specifications,   none. 


(807)      ELECTRIC    WORK    ON   ABOVE. 
Contractor — F.     E.     .Newberry     Electric 
Co.,    163    Sutter    St.,    San    Francisco. 
Piled   Apr.   9,   '20.      Dated  Feb.    19,   '20. 

Payments    same    as    above 

TOT-i^L  COST,  $21,800 
Bonds,  $11,000  and  $11,000.  Surety, 
Globe  Indemnity  Co.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications, 
nore. 


(808)   ROOFING  AND  SHEET  METAL 

work    on   above. 
Contractor — ForJerer     Cornice     Works, 

269  Folrero  Ave     San   Francisco. 
Filed  Apr.   9.    '20.      Dated  Feb.    24.   '20. 

Payments    same   as    above 

TOTAL  COST.  $21,94  5 
Bonds.  $11,000  and  $11,000.  Surety,  U. 
S.  Fidelity  &  Guaranty  Co.  Limit.  120 
days.  Forfeit,  none.  Plans  and  speci- 
fications,   none. 


(809)      CONCRETE   WORK  ON  ABOVE. 
Contractor — K.   E.  Parker  Co.,  519  Cali- 
fornia St..   San  Francisco. 
Filed  Feb.  9,   '20.     Dated  Mar.    5.  '20. 

Payments    same    as    above 

TOTAL  (70ST.  $126,750 
Bonds,  $64,000  and  $64,000.  Surety  Na- 
tional Surety  Co.  Limit.  125  days. 
Forfeit,    none.    Plan.s   and    specifications. 


COMPLETION  N0TICS8 


Alameda  Gonotjr 


April  5,  1920 — S  BERKELEY  WAY 
150  E  California  St.,  Berkeley. 
Glennie  and  Nicholas  Hebeisn  to  J. 
A.    Pinkcrton April    6,    1920 

April  6.  1920 — LOT  8  BLK  '"H"  Map 
Excelsior  Heights.  Okd.  Edna  W 
and  H  Clay  Morris  to  California 
Builders  Oo Apr.  5,   1920 

Apr.  6.  1920— LOT  23  BLK  "D,"  Lake- 
wood  Park.  Piedmont.  Minnie  D 
Jackson  to  S  G  Jackson .  .Apr.  6.  192C 

Apr.  6.  1920 — LOT  30  BLK  8  and  Lot 
1  Blk  8,  4th  Ave.  Heights.  Okd.     W 

J  Nicholson  to  Thad  M  Tupper 

March    31,    192C 

April  7.  1920 — NE  EVERETT  AVE. 
350  SE  Park  Blvd.  SE  3SxNE  105.40, 
Oakland.  Robert  Land  to  whom  it 
may   concern April    7,    1920 

April  7,  1920 — S  33-6  LOT  45  and  N 
1-6  Lot  46  Blk  8  Map  Havenscourt. 
Okd.  Louis  Steckler  to  whom  it 
may    concern Apr.    5,    1920 

April  S,  1920 — SE  GRAND  St.  50  SW 
Clinton  Ave.  SW  138  SW  50  NW 
138  NE  SO,  Alameda.  B.  H.  Wyman 
Taylor  to  Chas.  Burton.  .April  8,  1920 


LIEXS    PILED. 


Alameda  County 

Apr.  9,  1920 — LOT  3  and  Ptn  Lot  2, 
Map  Resbdvn  Ptn  Blk  "N"  Map 
\  ernon  Park.  Okd.  W  B  Moody 
and  John  Bajuk  vs  J  Kann  and 
Edward  Bergenholtz   $105 


.\pril  8,  1920— E  ELLIS  ST.  100  S 
Prince  St..  S  50-6xE  120,  Berkeley. 
Samuel  Braun  vs.  Carlton  E.  Her- 
rick.  Charles  L.  Williamson  and 
Charles  L.  Williamson,  admin- 
istrator estate  of  Mary  M.  Herrick 
$187.60 

Apr.  7,  1920 — W  TWENTY-THIRD 
Ave  75  N  E-29th  St.  N  35xW  100. 
Okd.  J.  Strabnaw,  $150;  Chamber- 
lain &  Osgood,  $27.60;  Fred  R  Bam- 
mann,  $18.79;  Christ  Christcnsen, 
$19.50;  J  Oswald,  $12.50;  Paul 
Gober,  $19.65;  E  L  Blackman  Co.. 
Inc  $965.72  vs  Annie  and  Adolph 
Hendrickson  and  E  O  Francis  and 
H  Carlson   (as  Francis  &  Carlson.. 


BUILDING     CONTRAOTS. 


Santa   Clara   Connty. 


.•VLTERATIONS 

NO.    258    S-SECOND      ST..      San      Jose. 

Alterations. 
Owner — C.  C.   Navlet.   20-22  E-San  Fer- 
nando St..  San  Jose. 
Architect — None. 

Contractor — J.  C.  Thorp.  First  National 
Bank  Bldg.,   San  Jose, 

COST,   $1360 

.ALTERATIONS 

NO.    236    E-SANTA     CLARA      ST.,      San 

Jose.      Alterations. 
Owner — Normanden  Co. 
Architect — None. 

Contractor — W.    A.    McDaniels,    542     S- 
Elghth    St.,    San   Jose. 

COST,  $500 


COTTAGE 

NO.  450  DELMAS,  San  Jose.    Cottage. 

Owner- W.   J.  Martin,   748  Delmas,   San 

Jose. 
Architect — None. 
Days'    work.  COST,    $3000 


ADDITION 

VIRGINIA     AND     FOURTH,    San    Jose. 

Addition. 
Owner — The    Shaw      Family.      Virginia 

and  Fourth,  San  Jose. 
Architect — None. 
Days'  work.  COST,  $1000 


COTTAGE 

JEROME    NR.    PREVOST,      San      Jose. 

Cottage. 
Owner — A.   McCord,   43  Jerome,  St.,  San 

Joa*. 
Architect-^None. 
Days'  work.  COST,  $1600 


BUILDING    CONTRACTS. 


Fresno  Couikty, 


DWELLING 

LOTS    1    AND    2    BLK    10,    Dean    Park, 

Fresno.     Dwelling. 
Owner — Edw.    Bier.   Clevis,   Fresno   Co., 

Cal. 
Architect — None. 
Day's  work.  COST,  $1000 


DWELLING   &    GARAGE 

LOTS  25  AND  26  BLK  58.  K.  B.  Heights 
Fresno.  Frame  dwelling  and  ga- 
rage. 

Owner — Tony  Masucci,  Fresno. 

Architect — None. 

Contractor — Frank  Leon,  Fresno. 

COST,  $3000 


Apr.  2,  1920- LOTS  5  AND  6  BLK  53, 
E-Fresno.  Maude  Hauseman  to 
whom  it  may  concern.  ..  .Apr.   2,  1920 

Apr.  3,  1920 — LOT  7  BLK  14  Alta 
Vista,  Fresno.  Ed  Beecham  to 
whom   it   may   concern.  .  .Apr.    3,    1920 

Apr.  5,  1920 — SEC.  19,  20-15.  Fresno. 
Southern  Pacific  Co  to  whom  it 
may  concern Mar.  31.  1920 

Apr.  6,  1920 — LOT  6  W  25  LOT  5 
Blk  13.  Wilson  North  Fresn<?  Tct., 
Fresno.  A  Paulette  Wilson  to 
whom   it   may  concern.  .Mar.   15,  1920 


DWELLINGS    AND    GARAGES 

LOTS   26  AND   27,   AND    %   OF  LOT   28, 

Blk.  60,  East  Fresno.  Three  dwellings 

and    garasres. 
Owner — Fresno    Building     Corporation, 

Fresro. 
Architect — None. 
Days'   work.  COST,   $4000   each 


DWELLINGS    AND    GARAGES 
LOTS  1  TO  6,  BLK,  43,  Alta  Vlata  Tct„ 
Fresno.      Six   dwellings   and   garages. 
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BUILDING   AND   BNGINEBRING  NBWS 


CTftner — Fresno     Building      C:-fpuiation, 

Fresno. 
Architect — None. 
Days'   work.  COST.   $4000   each 


DWELLING    AND    GARAGE 

LOTS    1    AND    2,    BLK.    78,    K.    B.    HTS., 

Fresno.     Dwelling  and  garage. 
Owner — J.  Busick,   652  C  St..  Fresno. 
.-\rchitect — None. 

Contractor — Heese  &  Atkins,  3643  Piatt 
St.,    Fresno. 

COST,    $5000 


DWELLING    AND    GARAGE 

LOT    1,    BLK.    2",    ALTA    VISTA    TCT., 

Fresno.      Dwelling  and   garage. 
Owner — K.     Bailment,     1038    S     Sth    St., 

Fresno. 
Architect — None. 

Contractor — Dexter  &  Burgdorff, 

Fresno. 

COST.    $4000 

DWELLINGS   AND   GARAGES 

LOTS    56    to    63,    BLK.     S,     LA    SIERRA 

Tract,    r'resno.      Four    dwellings    and 

garages. 
Owner — Central    California    Land      and 

Improvement     Co.,       201       Trust     Co. 
Bldg..  Fresno. 
Architect — None. 
Days'  work.  COST,  $5000  each 


DWELLING    AND    GARAGE 

BLK.    7.    VILLA    HOMESTEAD    TRACT, 

Fresno.      Dwelling  and   garage. 
Owner — Routt    Leonard,    Fresno. 
Architect — None. 

Contractor — G.    C.    Cannon,    2039    Fresno 
St.,    Fresno. 

COST,    $6000 


DWELLING  AND   GARAGE 

..U'ls    Jl.    12.    BLK.    11,   COLLilJGE  ADD, 

Fresno.      Dwelling  and   garage. 
Owner — Wm.   Hardie,  Fresno. 
.   rchaect — .None. 

Contractor — Reese       &       Atkins,       3643 
I'lait    St.,    Fresno. 

COST,    $5000 


NOTICE       OF       .\0\-RESl'0\SIHIMTV. 


.\pril  8,  1920— LOTS  22,  23,  BLK.  6, 
Van  Ness  Heights,  Fresno.  B.  B. 
Walthall  and  W.  E.  Durtey  as  to 
improvements  on  leased  property.. 


BVILDIMG     CONTRACTS. 


Sacramento    County. 

ALTERATIONS  ,    , 

NO.    730    K    ST.,    Sacramento.      Remodel 

store. 
Ownei — A.    Coolott,    2200    T    St..    Sacra- 
mento. 
Architect — None. 
Contractor — Siller   Bros..    1614    13th    St., 

Sacramento.  ^ 

COST,   $4800 


FRAME   APARTMENTS 
NO.    2616      P    ST.,    Sacramento.        Two- 
story    frame    apartments     (4     4-room 
aplH.) 
owner — H.   L.  Eckman,  2219  P  St.,   Sac- 
ramento. 
Architect — None. 

i.ontractor — W.    P.    Saunder.s.    3770    4th 
Ave.,    Sacramento. 

COST,   $11,800 


ASPHALT  SURFACING 
i.V  AREA  BET.  E  AND  W  LINK  OP 
train  shed  and  bet.  front  face  of 
.station  and  concrete  curb  parallel  to 
Tct  1,  Sacramento.  Constructing  and 
installing  13,00C  sc|.  ft.  of  2-inch  a.s- 
phalt  wearing  surface  upon  e.sisting 
concrete  base  of  station  platform. 
Owner — Director    General    of    Railroads 

and    Southern    I'acific    Railroad. 
Architect — None. 

Contractor — Clark      &    Henery      Constr. 
Co.,    Ochsner    BIdg.,    Sacramento. 

COST.    12V4c   per   sq.    ft. 


COMPLETION    NOTICES 


SatTnincnto  County, 

April  7.  1920— W  %  LOT  7,  and 
Bldg.  on  E  Vz  lot  6,  V-W-23-24. 
Sacramento.  Walter  J.  Taylor  to 
whom  It  may  concern. .  .April  6,  1920 


.VSSIGNMKNT    OF    MECHANICS    LIUN 


Sucramento    County. 

lec.  10,  1919- W  %  OP  E  Ms  LOT  3, 
K-L-6-7,  Sacramento.  Harriet  A. 
Knox,  Belle  Knox  and  Oscar  H. 
Miller  assigns  lien  to  L.  G.  Soeh- 
ren    $495.42 


MENS   FILED. 


Sucruiuento    County. 

.pril  7.  1920 — BLDG.  BET,  2-2-20 
and  2-7-20  on  lot  75.  Curtis  Oaks, 
.Sacramento.      J.    Tomlinson    vs.    H. 

L.   Alder  and   N.   L.    Bishop $38 

^ .. 

BUILDING      CO.'VTRACTS. 


San   Joaquin   County. 

RESIDENCE 

LOTS    1    TO    19,    YOSEMITE    SUBDIVI- 

sion,   Stockton.     Residence. 
Owner — G.    R.   Silva,   Stockton. 
Architect — None. 
Days'    work.  COST,    $3000 


RESIDENCE 

NORTH    STOCKTON,    Stockton.       Resi- 
dence. 
Owner — H.    W.    .lohnson,    301    Sonoma, 

Stockton. 
Architect — None. 
Days'    work.  COST,    $3000 


RESIDENCE 

W  FLORA  bet.  Van  Buren  and  Monroe, 

Stockton.      Residence. 
Owner — A.   B.   Goldsmith,    1715   N  Com- 
merce St.,  Stockton. 
Architect — None. 
Days'    work.  COST.    $4500 

P.ESIDENCE    AND    GARAGE 
LOT    4,    BLK.    13.    LAKE   PARK,   Stock- 
ton.     Residence    and    garage. 
Owner — J.    K.    Brown,    445    S    East    St.. 

Stockton. 
Architect — None. 
Days'  work.  COST.  $3050 

RESIDENCE    AND    GARAGE 
VV     ROSE     bet.    San    Jose    and    Orange 
Sts.,    Stockton.       Residence    and    ga- 

owner— Arthur    Paulson.    2264    E  Mar- 
ket St..  Stockton. 

..\rchitect — None.  _  .     „„ 

COST.  $4750 

TEMODEL 

E    CHANNEL    ST.    bet.    Stanislaus    and 

Grant,    Stockton.      Remodel    dwelling 

and   build   garage. 
Owner — Earle   O.   Brown,   Stockton. 

Architect — None.  ^„    .„^^„ 

Days'   work.  COST.   $2550 


COMPLETION    NOTICES 


San    Joaquin   County. 

April  8.  1920— LOTS  3  AND  4.  BLK.  4. 
Subdivision  No.  2,  Stockton  Acres, 
in  Sec.  4  and  9,  T.  1  N.,  R.  6  E.,  and 
Sec  A  Weber  Grant,  Stockton. 
Arthur  Ray  Holland  to  H  B.  Vick- 
roy  and  H.  W.  Forgy Feb.  19,  1920 

Mar.  17,  1920— LOTS  13  AND  14  BLK 
224,  East  of  Center  St.,  Stockton. 
Southern  l^acific  Co  by  B  F  Ferris. 
Asst.  B.  &  B.  Supervisor  to  P  D 
Boese Mar.    16,    1920 

March  25,  1920 — LOT  6.  BLK  1,  Bun- 
galow Park,  Stockton.  Stockton 
Home  &  Investment  Co.  to  T.  B. 
Williamson March    25,    1920 

.March  25,  1920— LOT  7,  BLK.  1,  Bun- 
galow Park,  Stockton.  Stockton 
Home  &  Investment  Co.  to  T.  B. 
Williamson    JIarch    25,    1920 

LIENS    FILED. 

San    Joaquin    County. 

Recorded                                                 Amount 
Mar.    25.    1920— PTN   SW    Vi    OF   SEC. 
11    T   2    S,    R    8   E,   located  about    14 
miles  fiom  town  of  Ripon.  L  A  Paul 
vs    Loren    S   Pish $61 

BIDS     WANTED     FOR     STAIR     WORK 
AND  MASONRY  WORK. 

SAN  FRANCISCO. — Contractor  E.  B. 
Etherton,  Monadnock  Bldg..  Is  taking 
figures  for  the  masonry  work  In  con- 
nt-ctlon  with  the  construction  of  the 
Merced  High  School.  Also  for  the 
stair  work  for  the  Solano  County  Hos- 
"Ital  b   Uding  in  Falrfleld. 


Wednesday,      April      14,      1920 

MORE    ACTIVITV   IS   NOTKD    IN    V,   S, 
BUILDING. 


With  regard  to  the  building  situa- 
tion, S.  W.  Straus  of  S.  W.  Straus  & 
Co.,  says:  "The  general  tendency  of 
building  costs  continues  unlnterupted- 
ly  toward  higher  levels.  The  demand 
for  new  structures  of  all  kinds  is 
growing  acute  In  all  parts  of  the 
country.  There  were  large  gains  In 
construction  work  reported  from  all 
leading  cities  for  March  as  compared 
with  February,  but  the  exact  flgure.s 
are  not  completed.  However,  there 
have  been  many  adverse  factors  In 
evidence.  The  severe  winter  weather 
which  existed  in  many  sections  of  the 
United  States  during  February  and  the 
first  half  of  March  has  been  an  im- 
portant factor  in  retarding  new  con- 
struction. While  there  Is  a  shortage 
of  all  building  materials  due  primarily 
to  labor  condition.'!,  the  unseasonable 
weather  restricted  the  output  of  such 
building  commodities  as  sand,  gravel, 
brick  and  tile,  and  many  large  plants 
were  closed  down.  There  also  Is  ,in 
acute  shortage  in  structural  steel,  and 
many  large  building  projects  are  being 
held  up  because  of  the  stringency  in 
these  .basic   materials. 

"Another  adverse  feature  is  the  car 
shortage  which  has  grown  so  acute 
that  one  of  the  large  steel  companies 
recently  had  In  its  yards  from  150.000 
to  160.000  tons  of  finished  steel  which 
could  not  be  delivered  to  the  purchas- 
ers because  freight  cars  were  not 
.available.  The  car  shortage  has  proved 
an  adverse  factor  in  the  coal  situation 
and  it  is  reported  that  in  recent  weeks 
the  car  supply  at  the  coal  mines  has 
seldom  been  above  60%  of  normal.  The 
production  of  coke  also  has  fallen  off 
for  a  like  cause. 

"There  is  lack  oi  production  indi- 
cated along  all  lines.  What  is  needed 
is  a  determination  on  the  part  of  all 
interests  connected  with  the  buildinp 
industry  to  increase  the  actual  amount 
of  work  at!complished. 

"Lack  Oi  stabilizatior  unsettled 
price''  shortage  of  materials  and  in- 
adequate housing  facilites.  both  for 
business  and  personal  uses,  will  con- 
tinue until  we  settle  down  to  a  period 
of  steady  production  and  constructive, 
thrift  in  all  lines  of  endeavor.  Hard 
work  and  a  serious  determination  to 
relieve  the  present  great  building  de- 
ficit must  prove  the  underlying  cause 
of  stable  conditions. 

"Until  there  is  a  general  adoption 
of  these  principles  of  applied  thrift, 
we  may  expect  to  find  prices  tending 
steadily  toward  higher  levels  with  a 
shortage  of  building  .supplies  and  a 
growing  inadequacy  of  housing  condi- 
tions e^'ery  where." 


TIMBEr.      DEAL       INVOLVES       OVER 
75,<M>0/MW    FEET. 

SANTA  CRUZ.  Cal. — One  of  the  big- 
gest timber  deals  ever  put  through  in 
the  county  was  that  when  William 
Peery  and  Isaiah  Hartman  purchased 
the  H.  L.  Middleton  interest  in  2000 
acres  at  the  northern  end  of  Santa 
Cruz  and  the  southern  end  of  San 
Mateo  counties  beyond  the  Big  Basin. 
It  is  of  virgin  redwood  timber  and  in 
the  stand  are  75,000.000  feet.  The 
greater  part  will  be  cut  into  ties,  but 
there  Is  considerable  tan  bark. 
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ARC.E\T1WS     BUILDING     PROGRAM 


There  is  a  large  field  for  the  sale 
of  American  construction  materials  in 
.  Argentina,  according  to  a  report  just 
made  public  by  the  Bureau  of  Foreign 
and  Domestic  Commerce,  Department 
of  Commerce,  and  the  investment  of 
American  capital  in  Argentine  enter- 
prises is  an  important  factor  in  secur- 
ing contracts. 

Huenos  Aires  is  in  great  need  of  first- 
class  office  buildings.  Several  depart- 
ments of  the  government  are  being 
crowded  out  of  their  old  quarters  for 
lack  of  space  and  modern  hotels  and 
apartment  houses  of  the  American  type 
are  needed.  With  the  return  of  normal 
conditions  many  model  homes  for 
workingmen  will  also  be  erected  in  the 
suburbs  of  Buenos  Aires.  Notices  ap- 
pear in  the  newspapers  of  the  capital 
from  time  to  time  inviting  bids  on  var- 
ious public  construction  enterprises. 
The  time-limit  for  these  is  usually 
short,  but  if  American  firms  were  rep- 
resented in  Buenos  Aires,  they  could 
secure  many  such  contracts. 

The  National  Council  of  Education 
has  adopted  a  large  building  program 
for  public  schools.  The  plans  to  be 
completed  in  the  next  few  years  call  for 
an  expenditure  of  about  $8,500,000.  The 
needs  of  various  cities  in  the  Province 
of  Buenos  Aires  will  call  for  the  in- 
stallation of  sewerage  and  water  sys- 
tems in  the  near  future  at  a  total  cost 
of  about   $2,300,000. 

The  various  provinces  of  Argentina 
have  building  programs  independent  of 
those  of  the  central  government,  says 
the  report,  but  also  receive  federal  aid 
in  the  execution  of  many  public  works. 
Definite  projects  in  which  the  central 
government  plans  to  aid  the  provin- 
cial governments  in  the  immediate 
future  call  for  an  expenditure  of  $10.- 
000,000  for  sewerage  and  water  systems 
alone. 

Argentina  has  already  been  an  ex- 
cellent market  for  iron  and  steel  pro- 
ducts for  construction  purposes.  For- 
merly the  imports  of  cement  were  con- 
siderable, but  a  large  cement  plant  is 
now  in  operation  about  200  miles  from 
Buenos  Aires,  owned  by  American  in- 
terests. Lime  of  unsurpassed  quality  Is 
found  in  many  parts  of  Argentine,  and 
the  plaster  of  Paris  used  is  produced 
chiefly  in  the  country.  Clay  roofing 
tiles  and  roofing  slate,  and  glazed  Walt 
and  vitrified  floor  tiles  are  imported  in 
considerable  quantities.  Some  years 
ago  advertising  campaigns  were  insti- 
tuted to  popularize  felt  roofing  mater- 
ials, but  with  only  partial  success.  The 
chief  competitor  of  this  kind  of  roofing 


for  industrial  purposes  in  galvanized 
iron  sheeting,  for  which  there  is  good 
demand.  In  the  past  10  years  many 
skeleton  steel  structures  have  been 
erected.  Architects  believe  that  rein- 
forced concrete  will  be  a  strong  com- 
petitor with   this   type   in    the    future. 

The  report,  which  also  discusses  the 
market  for  construction  materials  in 
Bolivia,  is  the  result  of  a  first-hand  in- 
vestigation by  Trade  Commissioner  W. 
W.  Ewing.  It  is  known  as  Special 
Agents  Series  No.  188,  "Construction 
Materials  and  Machinery  in  Argentina 
and  Bolivia,"  and  can  be  obtained  at 
20  cents  a  copy  from  tlie  Superintendent 
of  Documents,  Government  Printing 
Office,  Washington,  D.  C,  or  from  any 
of  the  district  and  cooperative  offices 
of  the  Bureau  of  Forjign  and  Domestic 
Commerce. 


S.    COXTR.tCT   BROKEN    OX    C.\L1- 
PORMA    CANAl.    PROJECT 


Secretary    Ol      Interior      Payne      Takes 
Action   in  Imperial  Controversy 


Declared      Agreement      Made      Recently 

With  IrrlBHtion  District  Only  Valid 

One 


EL  CENTRO,  Calif., — The  contract 
between  the  government  and  the  Im- 
perial Laguna  Water  company,  entered 
into  several  years  ago  and  authorizing 
the  company  to  make  surveys  of  the 
East  Side  mesa  preparatory  to  the  con- 
struction of  an  ail-American  canal,  has 
been  canceled  by  Secretary  of  the  In- 
terior Pa.vne,  according  to  a  message 
received  here  by  the  Imperial  Irriga- 
tion district  from  Walter  B.  Kibbey,  its 
representative  in  Washington.  The 
message  stated  the  contract  between 
the  government  and  the  Imperial  Irri- 
gation district  had  been  held  valid  and 
the   only  one    in   existence. 

This  ends  a  controversy,  extend- 
ing over  a  period  of  many  months, 
that  delayed  congressional  action  on 
the  Kettner  bill  in  the  last  sess'on. 
as  no  conclusion  could  then  be 
reached  on  the  claims  and  counter- 
claims of  the   two   organizations. 

The  all-American  contract  was 
popularly  known  as  the  Mark  Rose 
contract,  because  Rose  led  in  the 
fight    for   its   adoption. 

The  reasons  said  to  have  been  giv- 
en by  Secretary  Payne  for  canceling 
the  contract  with  the  Laguna  com- 
pany were  that  Rose  had  failed  to 
fulfill  its  terms  and  that  the  provi- 
sions of  soldier  settlement  plans  now 
desired    by    the    public      made      it      un- 


satisfactory. 

The  contract  between  the  depart- 
ment of  the  interior  and  the  Imperial 
Irrigation  district  was  made  later.  It 
provides,  as  did  that  with  the  La- 
guna company,  for  connection  at  La- 
guna dam. 

It  is  believed  a  recent  conference 
between  Secretary  Payne  and  former 
Secretary  Lane  led  to  the  rejection 
of  the  Laguna  contract.  The  deci- 
sion Is  said  to  be  popular  with  a 
majority  of  the  residents  of  Imperial 
valley,  as  it  gives  the  district  an 
opportunity  to  obtain  upopposed  leg- 
islation   in    congress    at    the    next    ses- 


yiSO.UOO  SOl'GHT  FOR  PliAYGROVXDS 


C^oinnilttee    of    Saper«-isors    Frees    Ap* 
propriatloiL. 


A  recommendation  for  the  opening 
up  of  new  playgrounds  and  Improv- 
ing existing  ones  at  a  cost  of  approxi- 
mately $130,000  was  made  to  the  Board 
of  Supervisors  at  the  regular  meeting 
of  the  Supervisors,  Education,  Parks 
and  Playgrqunds  Committee  Friday 
morning. 

There  is  no  children's  playground 
in  the  Bay  View  District,  so  it  was 
voted  to  request  $75,000  alone  for  Bay 
View  and  $35,000  for  Ocean  View.  Sum3 
needed  for  improvements  in  the  Mis- 
sion and  San  Bruno  Road  districts 
were  left  open.  The  needs  of  the  Noe 
Valley  and  Glen  Park  playground  were 
not  discussed,  but  will  be  taken  up  at 
the  regular  meeting  next  week. 

The  committee  also  recommended  to 
the  Board  of  Education  that  a  school 
be  established  in  the  western  part  of 
the  Park-Presidio  district.  The  bond 
issue  does  not  Include  a  school  In  that 
section.  The  necessity  of  one  was 
urged  by  a  delegation  of  Park-Presidlo 
mothers. 


STATE   TAXES    FOR   VEAR. 


S.-vCRAMENTO  —  State  Comptroller 
John  S.  Chambers  reported  that  tax  re- 
ceipts for  the  state,  counties,  districts 
and  cities  for  the  fiscal  years  1918-19 
totaled  $125,630,577.05.  State  taxes  to- 
taled $21,167,295.10;  city  taxes,  $39,- 
240,384.17.  and  county  taxes,  $36,- 
605.374.65.  In  the  matter  of  the  fiscal 
years  of  1919-20,  according  to  Cham- 
bers, the  only  definite  figures  that  can 
be  given  out  relate  to  the  collection  «f 
state  taxes  and  county  and  district 
levies.     This  total   Is  $93,975,794.68. 
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A 


raerican  /association  of  J— jngineers 


E, 


\E>VS     FROM     XATIOXAL 
Q!  ARTKRS. 


It  has  been  decided  that  chapter 
representation  at  the  sixth  annual 
convention  of  the  American  Associa- 
tion of  Kngineers  will  be  proportion 
to  chapter  membership.  One  chapter 
is  entitled  to  one  delegate  or  more,  not 
to  exceed  one  for  each  one  hundred 
members.  Each  delegate  is  entitled 
to  cast  a  number  of  votes  equal  to  the 
number  ot  certified  and  junior  mem- 
bers in  good  standing  in  the  chapter 
which  he  represents,  but  not  to  exceed 
five   hundred   in   all. 

One  of  the  subjects  to  be  discussed  is 
"The  Reorganization  of  A.  A.  E.  on  a 
Business  Basis."  The  suggestion  has 
been  made  by  W.  W.  K.  Sparrow,  as- 
sistant chief  engineer  of  the  Milwau- 
kee, that  the  associatven  employ  a 
high-salaried  paid  president.  On  the 
evening  of  the  first  day  of  the  con- 
vention, Monday,  May  10,  there  will 
be  held  seven  group  meetings  for  va- 
rious groups  of  engineers. 

Among  the  subjects  to  be  consid- 
ered  are: 

Getting  Salary  Schedules  for  Public 
Service   Engineers   into   Budgets. 

What  Part  Shall  A.  A.  E.  Take  in  the 
Presidential     Campaign? 

Making  a  Chapter  a  Force  in  the 
Community. 

The   Federal  Department  of  A.  A.  E. 

Opportunities  for  the  Engineer  in 
Each  of  the  Various  Branches  of  the 
Profession. 

Co-ordinating  A.  A.  E.  Activities  in 
the  State. 


Senate  bill  125S,  introduced  in  the 
New  York  Legislature  by  the  Xew 
York  Chapter  of  the  American  Associa- 
tion of  Engineers,  which  provides  for 
the  licensing  of  professional  engineers 
and  land  surveyors  in  the  State  of 
New  York,  was  endorsed  by  the  New 
York  Section  of  the  American  Society 
of  Civil  Engineers  on  March  31  and  by 
the  Brooklyn  Engineers'  Club  on  the 
following  evening.  Both  of  these  or- 
ganizations have  appointed  commit- 
tees to  work  in  the  interest  of  the 
bill.  The  bill  has  also  been  approved 
by  the  Albany  Society  of  Civil  Engi- 
neers and  by  the  other  chapters  of  A. 
A.  E.  in  the  State  of  New  York.  Act- 
ing District  Secretary  L.  B.  Smith  ad- 
vises that  "the  prospects  of  the  pass- 
ing of  the  bill  appear  excellent."  The 
members  in  the  State  of  New  York 
have  been  extremely  active  in  urging 
upon  their  senators  and- representatives 
the   desirability  of   passing  the  bill. 


The  various  chapters  of  the  Ameri- 
can Association  of  Engineers,  compris- 
ing the  Ohio  State  Assembly  of  A.  A. 
E.  have  agreed  to  co-operate  with  the 
committee  of  the  Ohio  Engineering  So- 
ciety in  obtaining  the  passage  of  a  li- 
cense law  in  Ohio.  The  Ohio  Technical 
Association    has    taken    similar    action. 

The  Ohio  Engineering  Society's 
committee    consists    of    Vt'.    A.    Stinch- 


conib  of  Cleveland.  F.  P.  Obee  of  To- 
ledo, A.  E.  Lawrence  of  Columbus,  E. 
Bradbury  of  Columbus,  and  R.  E. 
Hemple  of  Warren.  This  committee 
has  been  instructed  to  report  back  to 
the  president  of  the  Ohio  Engineering 
Society,  Mr.  C.  L.  Rood,  a  registration 
bill  by  the  end  of  April. 

The  American  Association  of  Engi- 
neers, the  Ohio  Association  of  Techni- 
cal Societies  and  the  Ohio  Engineering 
Society  are  contributing  to  a  fund  to 
defray  expenses  in  connection  with  the 
work  of  obtaining  the  passage  of  the 
bill. 


The  Los  Angeles  Chapter  of  the 
American  Association  of  Engineers 
called  the  attention  of  congressmen  to 
the  fact  that  legislation  should  be 
pressed  to  permit  the  maintenance  of 
gaging  stations  upon  the  streams  of 
California  which  has  been  established 
by  the  water  resource  branch  of  the 
United  States  Geological  Survey. 


The  Nashville  (Tennessee)  Club  of 
the  American  Association  of  Engineers 
was  organized  on  Harch  27.  D.  Mc- 
Comb  and  M.  M.  Baird  are  president 
and  secretary,  respectively.  This  is 
the  third  A.  A.  E.  organization  in 
Tennessee. 


(An    Editorial    from    the    Chicago    Trib- 
une.) 
BR.WVX    T.\KES    ITS    PROFIT    FROM 
BRAINS. 


Many  thousands  of  passersby  who 
have  been  wondering  for  months 
whether  the  new  Jlichigan  Boulevard 
bridge  would  fit  when  the  two  leaves 
were  lowered  have  been  put  at  ease. 
Thousands  watched  as  the  massive 
steel  frame  work  descended  accurately 
into   the   grooves  prepared   for  it. 

The  demonstration  furnishes  steel 
and  concrete  evidence  of  the  value  of 
an  industrial  and  economic  system 
which  fosters  and  rewards  superior 
mental  faculties.  The  construction  of 
such  a  bridge  is  made  possible  by  the 
fact  that  scientists  and  engineers 
have  produced  structural  steel,  and 
other  superior  minds  have  diversified 
and   improved   its  use. 

Without  such  minds  behind  them, 
the  laborers  could  have  accomplished 
nothing.  Without  the  accurately  pre- 
pared beams  and  trunnions  the  most 
highly  skilled  structural  workers 
would  have  been  helpless.  Without  the 
creative  ability  of  the  engineers  there 
would  have  been  no  bridge  for  Chicago 
and  no  positions  at  high  wages  for 
those  who  did  the  manual   work. 

The  mind  which  is  able  to  conceive 
and  execute  such  a  structure  is  de- 
veloped because  it  is  rewarded  by  both 
pay  and  position.  It  makes  possible 
the  prosperity  and  comfort  of  those 
who  otherwise  would  be  crossing  the 
river    on    tree    trunks. 

The  bridge  is  a  monument  to  the 
general  value  of  rewarding  ungrudg- 
ingly   those    who    contribute    by    their 


superior  ability  to  the  welfare  of  all. — 
Chicago  Tribune. 


The  associated  engineering  societies 
of  St.  Louis  have  protested  the  ap- 
pointment of  James  G.  McKelvey,  son 
of  the  Director  of  Public  Safety  James 
N.  McKelvey,  as  chief  engineer  of  the 
building  department  of  St.  Louis.  Mr. 
McKelvey  entered  his  father's  depart- 
ment three  years  ago  as  a  draftsman. 
St.  Louis  "Post  Dispatch"  states  that 
Mr.  McKelvey  was  recently  declared 
ineligible  for  junior  membership  in  the 
American  Association  of  Engineers 
and  that  he  is  21  years  old. 


Chapters  and  clubs  of  the  American 
Association  of  Engineers  were  repre- 
sented at  a  state  convention  held  in 
Butte,  Montana,  on  March  27,  at  which 
plans  were  outlined  for  a  state  or- 
ganization. R.  C.  Davis  of  Butte, 
Montana,  was  elected  president.  The 
meeting  gave  a  good  deal  of  consid- 
eration to  the  means  by  which  A.  A.  E. 
could  most  benefit  engineers  in  the 
state. 


S-4X    FRANCISCO    CHAPTER,    A.    A.    E 


The  Board  of  Directors, 

San  Francisco  Chapter,  A.  A.  E., 

244   Kearny  St..  San  Francisco,   Calif. 

Gentlement:  At  the  risk  of  appear- 
ing somewhat  presumptuous  for  a 
new  member.  I  take  the  liberty  of 
submmiting  the  following  points  for 
your  consideration,  not  In  the  spirit  of 
criticism,  but  of  constructive  susses- 
tion. 

Our  purpose  as  set  forth  in  the  Na- 
tional Constitution  is  to  promote  the 
social  and  economic  welfare  of  the  en- 
gineer. Our  technical  and  educational 
interests  are  provided  for  by  the 
founder   and    other    technical    societies. 

The  accomplishment  of  this  purpose 
requires  organized  activity  upon  our 
part.  The  problems  confronting  us 
for  solution  are  too  many  and  varied 
for  their  solution  to  be  left  to  Board 
of  Directors  alone.  Leaving  them  to 
the  individual  members  would  result 
only  in  time  lost  through  lack  of  di- 
rection and  purpose. 

There  remain  the  various  commit- 
tees, but  before  these  can  accomplish 
anything  they  must  decide  upon  what 
specific  objects  they  are  to  accomplish, 
and  provide  themselves  with  a  definite 
program  which  to  follow.  With  this 
done,  they  can  proceed  along  a  definite 
line  of  action,  and  their  progress  and 
efficiency  can  be  measured.  With  a 
committee  remaining  a  passive  body, 
depending  for  its  activities  merely 
upon  its  title  or  casual  suggestions 
received  from  individual  members, 
little   is  accomplished. 

Our  chapter  has  eight  standing  com- 
mittees. As  evidenced  by  their  re- 
ports in  monthly  meetings,  their  effl- 
ciency  is  about  30  per  cent,  and  their 
acomplishments    practically    nil. 

If  a  committee  chairman  cannot  be 
present  at  a  meeting  he  should  see  that 
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a  Eubstitat«  is  on  hand  to  deliver  his 
report.  It  his  business  affairs  are 
such  that  hie  attendance  at  the  major- 
ity of  meetings  is  impossible,  he  should 
resign  his  chairmanship  in  favor  o£ 
someone  who  can  attend  the  meetings 
and  keep  in  touch  with  the  progress  ot 
the  chapter.  A  man  may  perform  in- 
valuable service  as  a  member  of  a 
committee  where  demands  on  his  time 
would  not  allow  him  to  act  as  chair- 
man. 

If  a  committee,  after  having  served 
several  months  can  report  no  accom- 
plishment or  progress,  its  resignation 
should  be  requested,  as  life  is  too  short 
to  wait  an  entire  year  for  the  appoint- 
ment of  a  new  committee. 

Considerable  discussion  took  place 
at  our  last  meeting  over  the  character 
of  meetings  we  should  hold.  Our  lec- 
tures have  been  interesting,  enter- 
taining and  well  attended  this  year, 
but  the  individual  members  should 
take  an  active,,  not  a  passive  part  in 
them.  We  will  individually  derive  a 
great  deal  more  benefit  from  them  by 
doing  something  \ourselves  alt  them 
than  by  having  something  done  for  us 
only. 

Mr.  Cousins  outlined  in  a  recent  let- 
ter to  you.  eighteen  topics  which  this 
chapter  should  take  an  active  interest 
in.  Pursuing  a  different  branch  of 
engineering,  I  could  present  as  many 
more  which  suggest  themselves  to  me. 
There  are  perhaps  half  a  dozen  ques- 
tions within  our  jurisdiction  which  we 
should  be  called  upon  to  consider  in  the 
immediate  future.  Our  State  Legisla- 
ture meets  in  less  than  a  year.  Be- 
fore it  will  come  questions  of  licensing 
engineers,  a  department  of  public 
works  within  the  State,  compensation 
of  engineers  in  the  State  employ,  our 
highway  program.  Our  influence  in  the 
consideration  of  these  matters  should 
be  felt,  and  we  should  begin  now  to 
inform  ourselves  upon   them. 

Such  questions  of  immediate  inter- 
est, and  not  generalities,  should  form 
the  subject  of  discussion  at  our  meet- 
ings, and  while  especially  qualified 
outside  men  should  be  called  in  to  give 
a  short  talk  on  the  subject  for  the 
evening,  the  greater  part  of  it  should 
be  undertaken  by  the  members  of  the 
chapter.  A  series  ot  short  snappy  five- 
minute  talks  by  a  dozen  members  who 
had  prepared  their  subject  beforehand, 
would  eliminate  a  lot  of  extempora- 
neous oratory  with  which  we  have 
been  inflicted.  In  this  way  the  mem- 
bers would  individually  benefit  by 
their  part  in  the  discussion,  and  the 
interest  in  the  meetings  would  not  be 
lessened.  The  chapter  as  a  whole 
would  also  become  a  more,  vital  factor 
in    present   day  affajrs. 

Thanking    you    in    advance    for    your 
attention  of   the  above.   I  am. 
Very   truly   yours. 
DONALD  M.   BAKER, 
Irrigation    7ngineer. 


CO-OPERATIO>'        BETWEEN        ENGI- 
>EBRIXG    SOCIETIES. 


By   .Major   V.   D.   Cou.slii 


The  engineers  of  America  are  con- 
fronted with  a  conflict  among  the  va- 
rious engineering  societies.  It  is  not  a 
petty  squabble,  but  a  very  serious  sit- 
uation. These  societies  belong  to  us 
and  may  be  redesigned  as  necessary  to 
function  in  an  efllcient  manner  to  per- 
form the  work  we  wish  them  to  do.     It 


is  usually  customary  for  engineers  to 
approach  a  problem  in  an  open-minded 
manner,  but  in  the  present  instance  our 
leaders  appear  to  have  deviated  from 
this  policy  and  have,  in  fact,  decided 
the  case  before  the  evidence  has  been 
submitted  to  the  jury. 

Ijet  us  start  anew  and  list  the  func- 
tions which  the  desirable  in  societies  of 
engineers,  and  try  to  state  the  problem 
so  that  the  designers  can  begin  the 
work  of  modifying  the  old  society  ma- 
chiner.v  so  it  will  function  properly  to 
meet   the  new  conditions. 

First,  we  want  a  national  grouping 
of  engineers  under  their  technical  lead- 
ers, interested  in  the  various  special- 
ties which  will  permit  the  free  sugges- 
tion and  discussion  of  technical  prac- 
tices common  to  the  men  afTiliated  with 
that   group. 

Second,  we  want  a  subdivision  of  the 
technical  groups  in  all  communities  so 
as  to  enable  these  technical  discussions 
to  take  place  with  a  minimum  of  incon- 
venience and  expense  to  the  members. 
Third,  we  want  an  assembly  of  these 
groups  in  each  community  to  'Secure  a 
transfusion  of  semi-technical  knowl- 
edge among  all  the  engineers  of  all  the 
groups  in  the  community. 

Fourth,  we  want  an  assembly  of 
these  groups  in  each  community 
to  take  an  active  part  in  the  public 
affairs  of  the  community  and  render 
constructive  engineering  service  to  the 
citizens  of  the  community.  Conversely 
we  want  this  assembly  to  secure  all 
benefits  for  its  individual  members  to 
which   they  are   reasonably   entitled. 

Fifth,  we  want  a  convention  of  del- 
egates from  these  assemblies  to  take 
an  active  part  in  the  national  public 
affairs  and  render  constructive  service 
to  the  American  public,  while  securing 
to  the  engineering  profession  those  re- 
wards   to   which   it    is  entitled. 

Sixth,  we  want  a  national  board  of 
directors  in  constant  session  with  con- 
siderable power  and  authorized  to  act 
in  accord  with  the  policy  laid  down  by 
the  convention  or  expressed  by  letter 
ballot  voted  upon  by  all  of  the  assem- 
blies. This  board  of  directors  would 
be  engaged  in  attending  to  national 
public  affairs  which  affect  the  engi- 
neering profession. 

Seventh.  we  want  the  national 
groups  proposed  in  the  first  paragraph 
to  be  dominated  by  the  most  technical 
lirains  in  the  profession,  and  the  na- 
tional board  of  directors  proposed  in 
the  sixth  paragraph  to  be  composed  of 
the  best  political  and  economic  brains 
in  the  profession  and  we  want  the  two 
sets  of  leaders  to  co-operate  in  all  mat- 
ters without  friction  by  the  proper  di- 
vision of  jurisdiction.  Thus  we  shall 
have  technical  leaders  and  political  or 
economic    leaders. 

Eighth,  we  want  as  m.any  technical 
journals  published  as  needed  to  prop- 
erty cover  the  field  of  engineering  dis- 
cussion, and  one  non-technical  jotirnal 
iniblished  to  cover  the  entire  field  of 
ethics,  economics,  public  service  and 
welfare  of  the  engineering  profession. 
Ninth,  we  want  an  absolute  democ- 
racy in  the  assemblies,  a  representa- 
tive government  in  the  national  con- 
vention and  real  believers  in  democ- 
racy on  the  board  of  directors  which 
govern  the  engineers  on  economic  sub- 
jects. 

Tenth,  we  want  local  control  of  all 
local  groups  and  authority  to  deal  with 
local  affairs  without  dictation  from 
the    national    leaders,    but   are    desirous 


of  refernns  resolution-*  on  all  ni^tlonul 
questions  to  the  proper  leaders  for 
decision  and  actit^n. 

.Vow  that  we  have  stated  the  needs 
for  society  machinery  to  perform  these 
various  functions  let  us  analyze  the 
existing  organizations  and  determine 
what  changes,  it  any,  are  needed  to 
adapt  them  to  the  ideal  arrangement. 
The  first  group  mentioned  is  already  in 
existence  today.  The  various  national 
technical  societies  are  serving  the  pro- 
fession admirably  along  the  lines  of 
technical    discussion. 

The  second  group  is  a  counterpart  of 
the  local  chapters  ot  the  vaFious 
national  technical  societies.  The 
third  piece  of  society  machinery  Is  not 
well  established  and,  except  on  infre- 
quent occasions,  no  efforts  are  made 
to  bring  the  members  ot  local  technical 
chapters  together  for  semi-technical 
discussions.  The  fourth  grouping  ar- 
rangement is  now  in  existence  under 
the  local  chapter  machinery  established 
by  the  American  Association  of  Engi- 
neers. The  fifth  group  is  now  estab- 
lished in  the  Annual  Convention  of  the 
American  Association  of  Engineers. 
The  sixth  group  is  represented  by  the 
Board  of  Directors  of  the  American  As- 
sociation of  Engineers.  To  secure  the 
seventh  desire,  we  need  nothing  more 
than  the  co-operation  between  the 
-American  Association  of  Engineers 
and  each  of  the  National  Technical  So- 
cieties or  the  same  co-operation  be- 
tween Engineering  Council  and  the 
Board  of  Directors  of  the  American 
Association  of  Engineers,  assuming 
that  Engineering  Council  is  composed 
of  the  Presidents  or  equally  responsi- 
ble leaders  and  therefore  truly  repre- 
sents the  technical  interests  of  all 
technical  men  in  the  various  organiza- 
tions. This  co-operation  is  quite  sim- 
ple to  attain,  once  the  division  of 
functions  is  definitely  established  in  a 
logical  manner.  The  eighth  desire  we 
have  attained  now  that  "Professional 
Engineer"  is  appearing  to  present  the 
economic,  ethical  and  social  problems 
of  engineers.  The  ninth  and  tenth  de- 
sires are  granted  by  the  liberal  con- 
stitutions adopted  and  broad  gauge 
control  exercised  in  the  ."Vmerican  As- 
sociation of  Engineers. 

If  you  and  I,  as  engineers,  desire  the 
foregoing  society  arrangements  we 
can  write  our  leaders  and  insist  on  this 
plan  of  operating  the  existing  machin- 
ery. It  is  difficult  to  ascertain  what 
"darkey  in  the  fuel"  is  preventing  the 
voluntary  co-operation  between  the 
National  Council  and  the  Board  of  Di- 
rectors of  the  American  .Association  of 
Engineers.  It  is  possible  that  the  dis- 
tance between  Chicago  and  New  York 
prevents  friendly  discussion  daily 
around  the  banquet  table,  so  we  may 
find  it  necessary  to  move  the  mountain 
to  meet  Mahomet  or  vice  versa,  or  both, 
in  order  to  smoke  out  the  darkey  in  a 
typical  San  Francisco  business  way.  It 
will  never  be  brought  about  by  diplo- 
matically worded  letters  between  the 
secretaries. 

Local  chapters  of  all  technical  and 
non-technical  engineering  societies  are 
requested  to  discuss,  approve,  modify 
or  reject  this  plan  and  forward  recom- 
mendations to  their  national  headquar- 
ters at  once  as  only  in  this  way  will 
we  get  action  in  clearing  away  the  fog 
which  apparently  is  settling  more  and 
more  over  the  question  of  Co-operation 
between   Engineering  Societies, 
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Af  AKTMENT  HOUSES. 

Contract    Awarded. 

ALTERATIOXS  Cost,   $15,000 

SAN"J0SE,  Santa  Clara  Co.,  Cal.  No.   169 

Park  Avenue. 
Alter  two-story  frame  apartments. 
Owner— M.  Mills. 
Architects — Wolfe  &  Higgins,  Auzerais 

Bldg.,  San  Jose. 
Contractor — P.   T.  Jorgensen.   Naglee  & 

Dana  Sts.,  San  Jose. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  J35,000 

SAN    FRANCISCO.       Bush    Street.      Lot 

25x100. 
Pive-story      and    basement      reinforced 

concrete     apartments     (7   3   and    i- 

room  apts). 
Owner — Withheld. 
Architect — Chas.    E.    J.    Rogers.    Phelan 

Bldg.,  San  Francisco. 


Completing  Plans.  Ready  tor  Figures 
First   of  Next  Week. 

APARTMENTS  Cost,    $ 

SAN  FRANCISCO.  Richmond  District 
(Corner  LotJ. 

Three-story  frame  and  plaster  apart- 
ments   (.S   5-room   apts). 

Owner — Withheld. 

Architect — Alfred  I.  Coffey,  Humboldt 
Bank  Bldg.,  San  Francisco. 


Plans  Being   Prepared. 

APARTMENTS  Cost,    $150,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
Corner  Ocean  Blvd.  and  Daisy  Ave. 

Six-story  "and  basement  brick  apart- 
ment house  (So  2  and  3-room  apts.) 

Owner — Ed.  Herwick,  Natalie  Apts.. 
Long  Beach. 

Architect — Chas.  H.  Russell.  Story  Bldg 
Los    Angeles. 


Revising  Plans. 

APARTMENTS  Cost,    $25,000 

OAKLAND.   Alameda  Co.,   CaL      Cottage 

and  Ohio  Streets. 
"iS^-o-story    fiame   apartments    (8    3    and 

4   room  apts.) 
Owner — Hilson  Bros. 
.\rchitect — A.     A.     Cantin.     68    Post    St.. 

San  Francisco. 
The    original    plans      called    for      12 
apartments. 


Segregated  Figures  Being  Taken. 

APARTMENTS.  ETC.  Cost.  $75,000 

SARATOGA,   Santa  Clara  Co.,  Cal. 

Six  one-story  and  1  two-story  hollow 
tile  and  terra  cotta  cottages  and 
apartments. 

Owner — Saratoga  Inn  Cptn. 

Architect — T.  Patterson  Ross,  310  Cali- 
fornia St,.    San   Francisco. 


Contract  Awarded.  Sub-Figures  Wanted 

by   Contractor. 
APARTMENTS.    ETC.  Cost.    $9,000 

CROCKETT,    Contra    Costa    Co,,    Cal. 
Two-story    reinforced   concrete   market 

and  apartment.s. 
Owner — Albert  Elgin. 
Architect — Not    Given. 
Contractor— Karl  Koller.  Crockett,  Cal, 


BANKS 


Plans    Prepared.      Work    to    be    Started 

Shortly. 

BANK  Coat.   I 

LOLETA,  Humboldt  Co.,  Cal. 
One-story      reinforced      concrtee       and 

granite  Bank   (28   feet  frontage.) 
Owner — Bank  of  Loleta. 
Architect — F.    F.    Georgeson.   4th    and   E 

Sts.,  Eureka. 
NOTE: — Work  will  be  done  under  the 
supervision  of  Murray  Pine. 

Directors  of  the  Bank  are:  Robert  O. 
Dickeon,  H.  C.  Hansen,  C.  S.  Rasmus- 
sen.  Walter  F.  Dickson  and  E.  Hill, 
Cashier. 


SAN  FRANCISCO. — Up  to  April  16th, 
10  A.  M.,  bids  will  be  received  by  the 
Zone  Supply  Officer,  Fort  Mason,  for 
furnishing  and  delivering  under  Cir- 
cular No.  279  the  following  materials: 
Cast  brass,  lumber,  taps  and  washers. 

Under  Circular  No.  277  bids  will  be 
received  up  to  April  22nd.  10  A.  M.,  for 
furnishing  and  delivering:  Branding 
irons,  pressure  gauges,  tubes,  packing 
bo.xes,  burial  coffins,  shovels, 

taper  pin  reamers,  toe  calks,  repair 
parts  for  clipping  machines,  drill  chuck, 
filing  cabinets,  transfer  cases,  drills, 
hinges,  files,  lime,  belting,  band  and 
circular  saws,  rivets,  twist  drills,  locks, 
latches,  kitchen  equipment,  gasoline 
pumps,  tool  holders  and  blank  keys. 

BONDS. 

TOAL\LES.  Marin  Co..  Cal. — Bonds  ol 
$30,000  have  been  voted  for  the  pro- 
posed addition  to  the  Tomales  Union 
High  School.  The  addition  will  provide 
quarters  for  the  manual  training  and 
domestic   science   departments. 


RICHMOND,  Contra  Costa  Co..  C?al. — 
The  Board  of  EfisCi'tion  has  cancelled 
the  proposed  bot_  ._*jCtion  for  $565,000 
to  finance  school  construction  owing  to 
an  irregularity  in  the  Proceedings  and 
a  new  date  will  be  set  in  the  immediate 
future. 

It  was  planned  to  hold  the  election 
April  14th 


OAKLAND,  Cal. — June  8th  is  the  date 
set  by  the  City  (Council  for  the  bond 
election  for  $3,981,000  municipal  im- 
provements to  be  voted  on.  These  im- 
provements include  Lake  Merritt  water 
park,  eleven  branch  libraries  and  five 
parks  and  fine  arts  museum  and  other 
buildings. 


TUCSON.  Ariz. — An  election  will  be 
held  May  15  to  vote  on  issuing  $40,000 
bonds  for  constructing  two  subways 
at  the  Stone  and  Si.xth  Ave.  railroad 
crossings.  The  Southern  Pacific  Rail- 
way Company  will  pay  half  the  cost 
of  the  subways. 


TULARE.  Tulare  Co.,  Cal. — A  bond 
issue  of  $10,000  by  the  Tulare  Home 
Telephone  &  Telegraph  Company  has 
been  authorized  by  the  Railroad  Com- 
mission. The  Commission's  order  pro- 
vides that  the  money  secured  through 
the  sale  of  the  bonds  Is  to  be  used  as 
follows: 

Purchase  new  section  switchboard 
$2500. 

Installing  new  cable,   $4200. 

Installing  65  new  telephones,   $1300. 

Reimburse  treasury  for  capital  ex- 
penditures,   $2000. 


MADERA.  Madera  Co.,  Cal. — Up  to 
May  4th.  10  A.  M.,  bids  will  be  received 
by  W.  R.  Curtin,  County  Clerk,  for  the 
purchase  of  the  following  school  bond 
issues,  the  proceeds  of  which,  in  each 
case,  will  be  used  to  finance  construc- 
tion of  school  improvements: 
Madera    City    School    District ....  $71,500 

Central    School    District 12,000 

Bethel    School    District 7,200 

Thos.    E.    Wiseman    of   Bakersfleld    is 
the  architect   for   the   Madera   School. 


CHURCHES. 

Plans  Being  Prepared. 
CHURCH  Cost,    $500,000 

LOS  ANGELES.     SW  8th  and  Hope  Sts. 
Fireproof    church. 
Owner — First   Methodist   Church. 
Architect — John  C.   Austin,   1125  Baker- 
Delwiler  Bldg.,  Los  Angeles. 

FACTORIES     AJTD     WABEHOUSES^ 

Contract  Awarded.     Work  Started. 

CANNERY  Cost,   $125,000 

VISALIA,  Tulare  Co.,  Cal. 

Reinforced  concrete  cannery. 

Owner — California  Co-Operative  Can- 
neries. 

Engineers  and  Contractors,  Wallace  & 
Bush,  Bank  of  San  Jose  Bldg.,  San 
Jose. 


Construction   to  Start   Shortly. 

FACTORY   BUILDING  Cost,  $60,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Old 
Luna  Park. 

One-story  steel  frame,  brick  and  mill- 
type   factory   building,  90x360. 

Owner — National   Axle  Co..   San  Jose. 

Industrial  Engineers  &  Builders — The 
Austin  Co.,  Pacific  Bldg.,  San  Fran- 
cisco. 

(Mr.    John   Harnish,   District   Manager) 


Plans  Ready  for  Figures  Ne.Kt  Week. 
ALMOND    SHELLING   PLANT 

Cost,    $100,000. 
SACRAMENTO,    Cal.      Corner    19th    and 

C  Streets. 
Four-story    reinforced   concrete   almond 

shelling  plant. 
Owner — California      Almond      Growers' 

Exchange,   1809  C  St..   Sacramento. 
Architect — Geo.    C.    Sellon.    1005    8th   St.. 

Sacramento. 
Plans    will    be    ready    for    figures    on 
April    21st. 


Wednesday,      April 


Contract  Awarded.     Work  Started. 

CANNERY  Cost.    $125,000 

VISALIA,  Tulare  Co.,  Cal. 

Reinforced  concrete  cannery. 

Owner — California     Prune     &     Apricot 

Growers  Association.  San  Jose. 
Engineers  and  Contractors — Wallace  & 

Bush,  Bank  of  San   .Jose  Bldg..  San 

Jose. 
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WAREHOUSE  Cost,  $60,000 

SAN   FRANCISCO.      In    vicinity    of    12th 

and  Howard  Streets. 


Plans  Being  Prepared. 

SHED  Cost,    $60,000 

SAN  FRANCISCO.     Pier  No.   20. 

E.\tend  pier  150  feet  and  erect  one- 
story  shed    (creosoted  piles). 

Owner— Board  of  State  Harbor  Com- 
missioners. 

Engineer — R.  G.  White,  Ferry  Bldg.. 
San  Francisco. 


Plans  Prepared. 

CANNERY  Cost,   $15,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 

Reinforced  concrete  cannery. 

Owner — California     Prune      &      Apricot 

Growers  Association,  San  Jose. 
Engineer    and    Contractor — Wallace    & 

Bush,  Bank  of  San  Jose   Biag..  San 

Jose. 


Plans  Being  Prepared 

CANNERY  Cost,    $15,000 

SUNNYVALE,  Santa  Clara  Co.,  Cal. 

Reinforced   concrete   cannery. 

Owner — California      Prune      &      Apricot 

Growers  Association. 
Engineers  and  Contractors — Wallace  & 

Bush,  Bank  of  San  Jose  Bldg.,  San 

Jose. 


Contract  Awarded. 

LAUNDRY  PLANT  Cost,   $14,000 

VALLEJO,   Solano   Co..   Cal.      Marin   and 

Pennsylvania  Streets. 
First  unit  of  laundry  plant.     One-story 

concrete   building,    50x130. 
Owner — Vallejo   Steam   Laundry.   Prem. 
Designer   &   Contractor — W.   O.   Cro,=by, 

Vallejo.  Cal. 


Plans  Being  Prepared. 

CANNERY  Cost,    $- 

IRVINGTON,  Alameda  Co.,  Cal. 
Steel  and   galvanized   iron   cannery. 
Owner — California      Prune      &      Apricot 

Growers  Association. 
Engineers  and  Contractors — Wallace   & 

Bush,   Bank  of  San  Jose   Bldg..  San 

Jose. 


Contract  Awarded.     Work  Started. 

CANNERY  Cost,  $125,000 

MODESTO,  Stanislaus  Co.,  Cal. 

Reinforced  concrete  and  galvanized 
iron  cannery. 

Owner— California  Co-Operative  Can- 
neries. 

Engineers  and  Contractors — Wallace  & 
Bush,  Bank  of  San  Jose  Bldg.,  San 
Jose. 


Cost.   $55,000 
1215-31  Front 


One-story  and  basei 
Owner — Withheld. 
Architect — O'Brien 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
No  bids  were  received  by  the  City 
Council  for  the  construction  of  a  steel 
shed  on  the  north  side  of  the  water 
front  and  the  work  was  ordered  done 
by  day  labor  under  the  supervision  of 
City  Engineer  Hogan. 

A.  L.  Banks  is  City  Clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — A 
site  has  been  donated  and  work  will 
be  started  in  the  near  future  on  a  $30,- 
000  jam  factory  I'or  Roscoe  Haegelin. 
Care  the  Kellogg  Toasted  Corn  Flake 
Co..  Call  Bldg..  San  Francisco.  Efforts 
to  secure  further  information  on  the 
project  failed,  as  Mr.  Haegelin  Is  at 
present  out  of  town. 


FALLON,  Nevada — The  local  offices 
of  the  Humboldt  Potash  Company  have 
been  instructed  to  proceed  with  the 
construction  of  a  large  chemical  plant 
at  Fallon.  The  main  offices  of  the 
company  are  located  in  New  York. 


Contract  Awarded.     Work  Started. 

CANNERY  Cost,    $60,000 

HANFORD,  Kings  Co.,  Cal. 

Reinforced  concrete  cannery. 

Owner — California  Co-Operative  Can- 
neries. 

Engineers  and  Contractors^— Wallace  & 
Bush,  Bank  of  Italy  Bldg.,  San  Jose 


Owner  Taking  Sub-Figures. 

REPAIR    SHOP  Cost,    $7,500 

SAN  FRANCISCO.     S  Ellis  Street  192-6 

W  Larkln  Street. 
One-story  brick  auto  repair  shop. 
Owner — Oliver    Flahavan,    2290    Vallejo 

St.,  San  Francisco. 
Architect — C.   O.   Clausen 

San  Francisco. 
NOTB: — Work   will   be 
labor. 


Hearst   Bldg.. 
done   by   days 


Contract  Awarded. 
ADDITION 
SACRAMENTO,  Cal. 

Street. 
Two-story   brick  and    concrete   addition 

to  one-story  warehouse. 
Owner — W.   A.   Curtis  Estate,   115  J   St., 

Sacramento. 
Engineer — F.  H.  Reynold.«,  Forum  Bldg., 

Sacramento. 
Contractor — A.    W.    Norris.    3020    G    St., 

Sacramento. 

George  E.  Kingsley.  President  of  the 
General  Reduction  &  Chemical  Co., 
Salt  Lake  City,  Utah,  has  announced 
plans  for  the  construction  in  San  Fran- 
cisco of  a  $500,000  liranch  of  the  com- 
pany. He  will  leave  Salt  Lake  City 
May  1  for  San  Francisco  to  start  the 
work. 

The  company  is  engaged  in  the  man- 
ufacture of  white  lead,  paint  pigments, 
dyes,  fertilizers,  printers'  ink  and  tree 
sprays  from  low  grade  lead,  zinc  and 
iron  ores.  The  products  are  made  by 
the  Kingsley  process  of  chemical  re- 
duction. 


lent  "C"  warehouse 
Eros.,      240    Mont- 


gomery St.,  San  Francisco. 

Percentage 


Taken 


Contract     Awarded    On 

Basis.       Sub-Figures 

Shortly. 
FACTORY  Cost,    $65,000 

SAN    FRANCISCO.       Twentieth      Street 

Bet.   Shotwell   and  Folsom. 
One-story    brick    factory    building,    ipo 

x215. 
Owner-^National  Radio  Company. 
Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg.,    San   Francisco. 
Contractor — Ruegg  Bros.,   Pacific  Bldg., 

San  Francisco. 

"  flats; 


Plans   Being   Prepared. 

FLATS 

SAN  FRANCISCO.      Vallej 

Jones. 
Two-story    frame    and    plaster 

6  rooms  each. 
Owner — L.  Hartes.   Oakland. 
Architect — Walter      C.      Falch, 

Bldg.,  San  Francisco. 


Contract  Awarded.  Plans  to  be  Pre- 
pared. 

FACTORY  Cost,   $ 

SAN  FRANCISCO.  SE  Fifth  and  Shipley 
Streets. 

Four-story  reinforced  concrete  candy 
factory.   75x125. 

Owner — Ackerman    &    Harris   &    Prager. 

Lessee — Angeles  Candy  Co.,  1155  Mis- 
sion St.,  San  Francisco. 

Architects — Weeks  &  Day,  Phelan  Bldg.. 
San  Francisco. 

Contractor — MacDonald  &  Kahn.  Riallo 
Bldg..  San  Francisco. 

NOTE: — Excavation   will  start   Monday. 

Contract   Awarded 

WAREHOUSE  Cost.    $250,000 

SAN   FRANCISCO.        SW      Bryant      and 

Rincon   (Bet.   1st  and  2nd  Sts.) 
Five-story     reinforced    concrete     wari-- 

house.   160x160. 
Owner — The    Ondawa'  Co.,    268    Lee    St., 

Oakland. 
Architect — Earl  B.  Scott,  Humboldt  Bk. 

Bldg.,   San   Francisco. 
Engineer — W.    H.    Ellison,    369    Pine   St., 

San  Francisco. 
Contractor — Clinton      Construction    Co., 

140  Townsend  St.,  San  Francisco. 


Cost.    $15,000 
Street  near 


Bids   in  and  Under  Advisement. 

SHOP   AND   FLATS  Cost,    $14,000 

SAN      FRANCISCO.        Lombard      Street 

near  Van  Ness  Avenue. 
Two-story  concrete  and  frame  machine 

shop   and   2    4-room  flats. 
Owner — Withheld. 
Architect — C.  Fantoni.   550  Montgomery 

St.,  San  Francisco. 

GAKAGE8. 


Cost.  $70,000 
Beale    137-6    N 


Plans   Being  Prepared. 

GARAGE 

SAN    FRANCISCO.       W 

Mission  Street. 
One-story      and      basement      reinforced 

concrete    garage    (pile    foundation). 
Owner — McKillop   Bros. 
Architect — Aithur      S.    Bugljee.      Sharon 

Bldg.,  San  Francisco. 
When    plans    are    completed    sub-fig- 
ures will  be  taken  by  the  owners,  who 
are  contractors. 


Contract  Awarded. 

GARAGE  Cost.     $60,000 

LOS    ANGELES,    Cai.        Ottawa      Street 

near  Eleventh   St. 
Two-story  concrete  garage  building. 
Owner — Troy  Motor  Sales  Co. 
Architect   &  Contractor — Stanton.   Reed 

&  Hibbard,  Metropolitan  Bldg.,  Los 

Angeles. 

Contract  Awarded. 

GARAGE  Cost,   $20,000 

NAPA,    Napa      Co.,    Cal.        Third      and 

Randolph   Streets. 
One-story   reinforced  concrete   garage. 
Owner — J.    Thibaut,   Napa. 
Designer  &  Contractor — F.  A.    Vounger. 

Napa. 

Plans  Being  Prepared. 

GARAGE,    ETC.  Cost.    $ 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal.  NW 

Front  and  Sequel  Avenue. 
One-story    concrete    and    brick    garage 

and  battery  station.  60x150. 
Owner — Adolph    Glootz   &   A.    O.    Adams, 

Santa  Cruz. 
Architect — Not  Given, 
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Plans  Being  Figured. 

GARAGE  Cost,    $50,000 

VISALIA,   Tulare   Co.,  Cal.      Locust   St. 

Two-story    reinforced   concrete   garage. 

Owner — Jas.   Seabright. 

Architects — Glass      &    Butner,      Hearst 

BIdg.,      San      Francisco,   and     Cory 

Bldg.,  Fresno. 
Figures    will      be    taken      from      San 
Francisco  and  Southern  California  con- 
tractor. 


Plans  Being  Figured. 

GARAGE  Cost,    $35,000 

SAN    FRANCISCO.      NE    Sixteenth    and 

Albion  Avenue. 
Two-story    reinforced    concrete   garage. 
Owner — Rudolph  J.   Taussig. 
Architect — J.    L.    Stewart,      1214      Claus 
Spreckels  Bldg.,   San   Francisco. 
Figures   are   being   taken   for   a   gen- 
eral  contract. 

60TEBJOIEITT  WOBK  &  SUPPLIES. 

MARE  ISLAND,  Cal.— Two  bids  were 
received  by  the  U.  S.  Government 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment on  April  14th  for  power-house 
extension  at  Agana,  Guma,  power- 
house extension.  quarters,  a  pump 
house  and  a  blower  house  at  the  naval 
radio   station,   Guma,   Island  of   Guma. 

The  Pittsburg  Desmolnes  Steel  Co. 
submitted  the  following  bid  at  Wash- 
ington, D.  C: 

(1)  $83,700,  270  days;  (2)  $25.00;  (2a) 
$7.50. 

Alfred  H.  Vogt  of  San  Francisco  sub- 
mitted the  only   bid   at  Mare   Island   as 
follows: 
(1)   $87,566;   (2)   $25:   (2a)    $ . 


WASHINGTON,  D.  C. — The  Bureau  of 
Yords  and  Docks,  Navy  Department, 
Washington,  D.  C,  has  rejected  bids  re- 
ceived for  work  under  Specification  No. 
4116,  double  quarters  and  alterations  to 
3  exi.^tlng  buildings,  Yerba  Buena 
Island,  San  Francisco  Bay. 

Work  win   be  done  by  days  labor. 


NAVY  DEPARTMENT.  Washington. 
D.  C,  Office  of  the  Chief  of  the  Bureau 
of  Yards,  and  Docks — Bids  are  wanted 
until  April  28.  specification  4114,  for  re- 
frigerating plant,  bakery,  and  laundry 
equpiment  at  the  U.  S.  Marine  Corps 
base,  San  Diego,  Calif.  For  information 
address  Chief  of  Bureau. 


WASHINGTON,  D.  C— T3p  to  April 
29th.  10:30  a.  m.,  bids  will  be  re- 
ceived by  the  General  Purchasing  Offi- 
cer, The  Panama  Canal,  Washington, 
D.  C,  for  furnishing  and  delivering 
under  Circular  No.  1361,  the  following 
materials: 

Power  hacksaw,  show  cases,  dies  or 
chasers,  hand  trucks.  copper  cloth. 
Are  clay,  foundry  clay,  coal-tar  pitch, 
fire  bricks,  salt  bricks,  dinner  knives, 
chinaware,  rubber  boots,  corkboard, 
artificial  leather,  sheet  packing,  sand- 
paper, cotton  canvas,  cotton  sheating. 
paper  drinking  cups,  and  lumber. 


WASHINGTON,  D.  C. — Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Account*,  ^r.ry  Department,  Washing- 
ton, D.  C,  for  furnishing  and  deliver- 
ing the  following  materials.  The  time 
of  opening  bids  Is  noted  at  the  end  of 
each   paragraph. 

Schedule  5917.  for  Puget  Sound,  mis- 
cellaneous steel  forginga,  opening  of 
April  30. 


Schedule  5929,  for  eastern  and  west- 
ern yards,  8  lubricating  oil  pumps, 
ojjcning  of  May  4. 

Schedule  5938,  for  Mare  Island,  20,000 
gallons  kerosene  oil.  opening  of  April 
30. 

Schedule  5941,  for  Mare  Island,  white 
pine,  opening  of  May  4. 

Schedule  5942,  for  eastern  and  west- 
ern yards,  miscellaneous  hacksaw 
blades,  opening  of  May  4. 

Schedule  5943,  tor  eastern  and  west- 
ern yards.  Iron  pipe  fittings,  opening  of 
May  4. 

Schedule  5944,  for  eastern  and  west- 
ern yards,  tinned  asparagus,  opening 
of  May  4. 

Schedule  5945,  tor  eastern  and  west- 
ern yards,  composition  pipe  fittings, 
opening  of  May  4. 

Schedule  5919,  for  Mare  Island,  15 
water  closets,   opening  of  April   30. 

For  further  information  address  the 
Bureau  of  Supplies  and  Accounts,  Navy 
Department,  Washington,  D.  C. 


SAN  FRANCISCO— The  bid  of  the  San 
Francisco  Bridge  Co.,  San  Francisco,  at 
$388,200  has  been  accepted  for  dredging 
off  part  of  Dos  RIos  Island,  Sacramento 
river,  bids  for  which  were  opened 
March  22  by  the  U.  E.  Engineer  Officer 
at   San    Francisco. 

HALLS  AJ^D  SOCntTT  BUILDIHWr 

Plans    Being    Prepared. 
LODGE  BLDG.  Cost,   $75,000 

TURLOCK,   Stanislaus   Co.,   Cal. 
Two-story   brick  and  terra  cotta  lodge 

building. 
Owner — Turlock  Masonic  Temple  Ass'n. 
Architect— W.   H.  Weeks.   75      Post     St.. 

San  Francisco. 


Bids  Close  April 


Cost,  $ 

1  Mile  East 


Plans  Being  Figured. 

29,  1920. 
.ADMINISTRATION  BLDG. 
FOREST  GROVE,  Oregon. 

of  Forest  Grove. 
Two-story    and      basement      reinforced 

concrete    administration    building. 
Owner — Masonic       and       Eastern       Star 

Home. 
Architect — W.    C.    Knighton,    404    V.    S. 

Bank  Bldg.,  Portland,  Ore. 


Preliminary  Plans  Being  Prepared. 
.VDDITION  Cost,    $50,000 

i;lLROY,    Santa   Clara   Co.,    Cal.      Mont- 
gomery Street. 
Two-story  concrete  addition  to  present 

Masonic    Lodge    Building,    50x70. 
Owner — Masonic      Temple      Association. 

Keith  Lodge,  Gilroy,  Cal. 
Architect — A.    L.    Phillips,    Gilroy,    Cal. 

NOTE — Addition  will  contain  dance 
hall  and  banquet  room,  club  quarters, 
etc.  W.  H.  Weeks  of  San  Francisco  has 
also  prepared  preliminary  plans. 


Plans  Being  Prepared. 

ADDITION  Cost,    $ 

SAN  FRANCISCO.  NW  Post  and  Mason 

Streets. 
Twelve-story     Classi    "A"     addition     to 

club  building. 
Owner — Olympic   Club,    Premisas. 
Architect — John    Baur,    251    Kearny    St., 

San  Francisco. 
The  club  has  just  purchased  this 
property  and  plan  to  erect  an  addition 
to  their  club  as  a  lotel  for  its  mem- 
bers. The  exact  heiglh  of  the  building 
has   not   been   decided. 


Preliminary  Plans  Being  Prepared. 

TEMPLE  Cost,    $ 

GILROY,   Santa  Clara  Co.,  Cal. 

Fireproof  Masonic  Temple. 

Owner — Gilroy  Masonic  Temple  Asso- 
ciation. 

Architect— W.  H.  AVeeks,  76  Post  St., 
San   Francisco. 


Plans   Being  P^igured. 

CITY  HALL,   ETC.  Cost,   $ 

VENTURA,   Ventura   Co.,   Cal. 
Two-story   and   basement   brick   library 

and  City  Hall  building,   200x250. 
Owner — City   of   Ventura. 
Architect — Alfred    F.      Priest,    fil5      Fay 

Bldg.,    Los   Angeles. 


Contracts  Awarded. 

FRATERNITY  HOUSE  Cost,  $ 

BERKELEY,  Alameda  Co.,  Cal.  Pied- 
mont Avenue  and  Channing  Way. 

Three-story  frame  and  plaster  Fra- 
ternity house. 

Owner — Alpha  Delta  Phi. 

.Krchitect — Wm.  C.  Hays.  1st  National 
Bank   Bldg.,  San   Francisco. 

Concrete  work  to  Jepson  Bros..  1721 
Francisco  St.,  Berkeley. 

Carpenter  AVorlt  to  Wm.  Livington.  2918 
Ellis   St.,  Berkeley. 

liooang  and  Sheet  Metal  Work  to  For- 
derer  Cornice  Works.  269  Potrero 
Ave..  San  Francisco. 

Plumliinir  to  Carl  T.  Doell.  469  21st  St., 
Oakland. 

Heating  to  Scott  Co.,  381  11th  St., 
Oakland. 

PlaNtering  to  Wm.  Makln.  2838  Beau- 
mont Ave.,  Oakland. 

Brick  Work  to  White  &  Gloor,  Monad- 
nock  Bldg..  San  Francisco. 

Klectric  AVork  to  Berkeley  Electrical 
Co..  2142  Center  St.,  Berkeley. 

I'alntlng  to  D.  Zellnsky.  422  Turk  St.. 
San    Francisco. 


HOTELS. 


Contract    Awarded. 

HOTEL.  Cost.   $ 

MANTECA.  San  Joaquin  Co.,  Cal.  Cali- 
fornia-Main street. 

Two-story  brick  hotel  (50-foot  front- 
age). 

Owner — Frank  Chadek,  Manteca.  Cal. 

Architect — Not    given. 

Contractor — H.  J.  Ross,  Manteca,  Cal. 


HANFORD,  Kings  Co.,  Cal. — A  com- 
mittee of  business  men  has  purchased 
a  site,  150x150  feet,  to  be  turned  over 
to  a  hotel  company  which  they  expect 
to  be  formed  to  build  a  hotel  In  Han- 
ford.  The  committee  consists  of  Geo. 
C.  Aydelott,  S.  P.  Ross  and  F.  V.  Dewey. 


WOODLAND,  Yolo  Co..  Cal. — Directors 
of  the  Woodland  Hotel  Company,  re- 
cently organized,  announce  that  $130,- 
230  of  the  $250,000  has  been  pledged 
for  the  proposed  new  hotel  building 
and  It  Is  expected  that  within  two 
weeks   the   balance  will   be  available. 

Following  are  directors  of  the  newly 
formed    company: 

G.  N.  Merritt,  president;  P.  T.  Lau- 
genour,  vice  ijresident;  H.  .T.  Bush,  sec- 
retary; W.  O.  Stephens,  treasurer  and 
Fred  Shaffer,  assistant  to  the  secretary. 
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POWER  PLAJSTS. 

Plans  Being  Figured.     Bids  Close  Apr. 

30,  11  A.  M. 

POWER  HOUSE,  ETC.  Cost,  $ 

OLTMPIA,  Washington. 

Power  house,   chimneys     and      tunnies. 

heating      plant       and      mechanical 

equipment. 
Owner — State   of   Washington. 
Architects — Wilder  &  White,  50  Church 

St.,  New  York  City,  Represented  by 

Bebb    &      Gould,      Securities      Bldg., 

Seattle,  Wash. 
Work  must   be  completed  by  Decem- 
ber 1st.   1920. 


Figures  to   be  Called  for  Next    Week. 
SUB-STATION  Cost.  ?60,000 

ALAMEDA.  Alameda  Co.,  Cal.     Webster 

St.  and  Atlantic  Ave. 
One-story      reinforced      concrete      sub- 
station  (with  compartments). 
Owner — City  of  Alameda. 
Engineer — J.  B.  Kahn  (City  Electrician) 
South  End  of  Park  St.,  AlameBa. 

The  pile  foundation  is  now  being 
constructed  by  Mervy-Elwell  Co. 
Transformers,  etc.,  awarded  to  the 
Wcstinghouse  Elec.  Mfg.  Co. 

Plans  will  be  ready  for  figures  about 
April  20th,  and  will  be  obtainable  at 
Mr.  Kahn's  ofBce  on  a  deposit  of  $2.5. 

PUBLIO   BUILDING8 

Contract  Awarded. 

COURT  HOUSE  Cost,  $158,700 

INDEPENDENCE,  Inyo  Co.,  Cal. 
Reinforced     concrete    and     terra     cotta 

court  house. 
Owner — Inyo  County. 
Architect — W.    H.    Weeks,    75    Post   St., 

San  Francisco. 
Contractor — McCombs    &    Sons,    Bishop, 

Calif. 
NOTE: — As  far  as  could  be  ascertain- 
ed   today   this    contract    includes    prac- 
tically all  work. 


Plans  Being  Figured.     Bids  Close  May 

3,   1920,  10  A.  M. 
COURT  HOUSE  Cost,   $150,000 

RED    BLUFF,   Tehama   Co.,    Cal. 
Two-story   concrete      and      interlocking 

tile  fireproof  County  Court  House. 
Owner — County     of    Tehama.         H.       G. 

Kuhn,  County  Clerk. 
Architects — Geo.  C.  Sellon  &  Co.,  Mitau 

Bldg..  Sacramento. 
Plans,  specifications  and  bid  blanks 
may  be  obtained  from  the  office  of  R. 
G.  Kuhn,  County  Clerk,  at  Red  Bluff  or 
the  Architects'  office.  Deposit  of  $25 
required. 


FAIRFIELD,  Solano  Co..  Cal.— Up  to 
May  3rd,  11  A.  M.,  bids  will  be  received 
by  G.  G.  Halliday,  County  Clerk,  for 
furnishing  and  delivering  one  double 
space  metal  standing  desk  containing 
234  roller  book  shelves  for  use  in  the 
County  Recorder's   Office. 


SACRAMENTO,  Cal. — Only  one  bid 
was  received  on  April  13th  by  W.  F. 
McClure,  State  Engineer,  for  furnish- 
ing all  plant,  materials,  and  labor,  and 
doing  the  work  required  for  the  com- 
plete furnishing  and  installing  of  Two 
Gearless  Traction  Passenger  Elevators 
in  the  San  Francisco  State  Building. 
Civic  Center,  San  Francisco,  as  fol- 
lows: 

Otis  Elevator  Co.,  Beach  and  Stock- 
ton Sts.,  San  Francisco,  $33,680. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
A.  L.  Banks,  City  Clerk,  will  receive 
bids  up  to  April  27th,  10:30  A.  M.,  for 
labor  and  materials  necessary  for  the 
construction  of  toilets  and  showers  at 
Oak  Park. 

Certified  check  of  10%  payable  to 
City  Clerk   re«iuired. 

RESIPEKCES. 

Contract  Awarded. 

RESIDENCE  Cost,    $50,000 

LOS  ANGELES.      Windsor   Square. 

Two-story  and  basement  frame  and 
plaster    residence    (16    rooms). 

Owner — J.    L.    Byrne. 

Architect — Frank  Meline,  6779  Holly- 
wood  Blvd.,   Los   Angeles. 


Contract   Awarded. 

ALTERATIONS  Cost,    $4,270 

SAN  FRANCISCO.      No.   2231   Clay   St. 
Alterations   and      additions     to      frame 

residence. 
Owner — John  I.  Walter,  Premises. 
Architect — Houghton     Sawyer,     Hearst 

Bldg.,   San   Francisco. 
Contractor — Fennell     &     Chisholm,   180 

Jessie  St.,  San  Francisco. 


Plans    Being    Prepared. 
RESIDENCES  Cost,   $6,000   each 

SAN  JOSE.  Santa  Clara  Co.,  Ca!. 
Three    frame    residences. 
Owner — Withheld. 

Architects — Binder    &    Curtis.    255 M;    S- 
First    St.,    San  Jose. 


Cost.   $15,000 


Plans   Being   Prepared. 
RESIDENCE 
I'^rame    residence. 
SAN  JOSE.  Santa  Clara  Co..  Cal. 
Owner — Withheld. 

Architects — Binder    &    Curtis.    255%    S- 
First   St.,  San  Jose. 


Bids    in    and   Under  Advisement. 

RESIDENCE.  Cost.    $20,000 

I'ACIFIC  GROVE,   Montery   Co.,   Cal. 

Frame  iind  plaster  residence  (tile 
roof). 

Owner — M.    E.    Fall. 

Architect — Warren  C.  Skkillings,  Gar- 
den  City  Bank  Bldg..  San  Jose. 


Plans    Being  Figured. 

RESIDENCES  Cost,   $4,000  each 

FRUITVALE,  Alameda  Co.,  Cal.     Derby 

Tract  near  the  Post  Office. 
Three    one-story    terra    cotta    tile    five- 
room   residences   28x40   and   garage, 
10x18    (6    inch   exterior   walls  and    4 
inch   interior  walls). 
Owner — O.    F.    Fisher. 

Architect — L.  F.  Hyde,  2745  26th  Ave.. 
Oakland. 
These  are  the  first  hollow  tile  dwell- 
ings to  be  erected  under  the  new  Oak- 
land Building  Laws  and  will  be  used 
as  an  example  to  try  and  have  the 
thickness  of  the  interior  walls  to  three 
inches. 


Contract    .\warded. 

RESIDENCE   &  GARAGE.   Cost,   $35,000 

WEST  HOLLYWOOD,  Los  Angeles  Co. 
Hacienda  Park. 

Two-story  frame  and  plaster  residence 
and  garage  (15  rooms  and  3  bath- 
rooms). 

Owner — Wallace    Reid. 

Architect  and  contractor — Frank  Me- 
line, 6779  Hollywood  BlvjJ  ,  Los 
.•Vngelee. 


Contract  Awarded. 

RESIDENCE  &   GARAGE.   Cost,   $30,000 

LOS  ANGELES.  Vine  St.  N  of  Franklin 
Ave. 

Two-story  frame  and  plaster  residence 
and  garage  (13  rooms  and  3  bath- 
rooms. 

Owner — Tully    Marshall. 

Architect  and  contractor — Frank  Me- 
line, 6779  Hollywood  Blvd.,  Los 
Angeles. 


Contract  Awarded. 

RESIDENCE   &  GARAGE.  Cost,   $30,000 

I-OS    ANGELES,    Cal.      Beverly    Hills. 

Two-story  frame  and  plaster  residence 
and  garage  (13  rooms  and  3  bath- 
rooms). 

Owner — Norman   B.   Pabst. 

Architect  and  Contractor — Frank  Me- 
line. 6779  Hollywood  Blvd..  Los 
Angeles. 


To   be   Done  by  Days  Labor. 
DWELLINGS  Cost.  $3,000  each 

SANTA    ROSA,    Sonoma   Co.,    Cal.      Nos. 

420-'24-28     College    Ave.,    and    Nos. 

421-23-25    Lincoln   Ave. 
Six   one-story  5-room  dwellings. 
Owner — James  S.  Sweet,  607  Cherry  St,, 

Santa  Rosa. 
Architect — None. 


Plans    Being    Figured.       Bids    Close    in 

One   Week. 
RESIDENCE  Cost.  $14,000 

SAN   JOSE.      Santa   Clara    Co.,    Cal.      S 

12th  St.  near  San  Carlos. 
Two-story   frame  residence. 
Owner — Mrs.  William  Haller. 
Architect — Herman     Krause.     Bank     of 

San  Jose  Bldg..  San  Jose. 


Completing  Plans.  Figures  to  be  Called 
For  Next  Week. 

RESIDENCE  Cost.    $15,000 

BERKELEY,  Alameda  Co.,  Cal. 

Two-story  frame  and  plaster  resi- 
dence  (11  rooms). 

Owner — C.  O.  Flint.  Plaza  Drive.  Oak- 
land. 

Architect — B.  G.  McDougall.  301  Alta 
Bldg.,  San  Francisco. 


Plans   Being  Figured. 

FARM  HOUSE,  ETC.  Cost,   $ 

ALAMEDA    COUNTY.         Near      Mission 

San  Jose. 
Two-story  frame  farm  house  and  group 

of  farm  buildings. 
Owner — J.  A.  Bunting. 
Architect — E.    W.    Cannon.    Central    Bk. 

Bldg..  Oakland. 


Plans   Being   Prepared. 

RESIDENCE  Cost.     $10,000 

OAKLAND.  Alameda  Co..  Cal. 

One    and    one-half-story   and    basement 

frame    and    plaster    residence    and 

garage    (6   rooms). 
Owner — W.   D.  Gray. 
Architect — J.  W.   Dolliver.   Rm.   418.   110 

Sutter   St..    San    Francisco. 


r'ontract   Awarded. 

RESIDENCE  Cost.    $13,000 

PEBBLE  BEACH.  Monterey  Co..  Cal. 

One  and  one-half-story  and  basement 
frame  residence  (7  rooms  and  3 
bathrooms). 

Owner — A.   M.   Kaimes. 

Architects — Arthur  W.  Angel  and  Paul 
V.  Tuttle.  Associate,  565  Light- 
house  Ave..   Pacific  Grove,  Cal. 

Contractor — Del  Monte  Properties  Co., 
Pacific   Grove,   Cal. 


Bids  in  and  Under  Advisement. 

UE8IDENCE  Cost.  $8,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Chap- 
man St.   off  The  Alameda. 

Two-story  frame  residence. 

Owner — Mr.    Kinnard. 

.\rchitect — Warren  S.  Sltillings,  Garden 
City   Bank  Bldg..   San   Jose. 
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Archlt 


Wednesday, 


Contract  Awarded. 

COTTAGE  Cost.    $12,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  North 

First   Street   near  George   St. 
One-story  frame  cottage. 
Owner — Warren    Holmes. 
Architect — Chas.   S.   MoKenzie.   Banlt   of 

San   Jose   Bldg..   San  Jose. 
Contractor — J.   B.  Lamb.  640  S-llth   St.. 

San  Jose. 


Contract  Awarded.     Work  Just  Started 
RESIDENCE  Cost.    $12,000 

PALO    ALTO,    Santa      Clara      Co..    Cal. 

Runnymeade. 
Two-story  frame  and  plaster  residence. 
Owner — M.  C.  Gallagher. 
Architect — Chas.    S.    MoKenzie.    Bank   of 

San  Jose  Bldg..  San  Jose. 
Contractor — J.   F.   Collins.  Palo  Alto. 


Plans  Being  Prepared. 

RESIDENCES 

Cost.   $9,000.    $15,000  and   $20,000  re- 
spectively. 

SAN  JOSE.  Santa  Clara  Co..  Cal. 

Three   frame   residences. 

Owners — Names  Withheld. 

Architect — Chas.   S.   McKenzie.  Bank  of 
San  Jose  Bldg..  San  Francisco. 


Completing  Plans.  To  be  Done  by  Days 
Work. 

RESIDENCES  Cost,   $7,500 

SAN    FRANCISCO.      Southwood   Drive. 

Two  one-story  and  basement  frame  and 
plaster  residences  and  garages  (5 
rooms). 

Owner — Bauer  &  Quinn,  2506  23rd  Ave.. 
San  Francisco. 

Architect — Miss  Ida  McCain,  318  Kear- 
ny St.,  San  Francisco. 


Plans   Being  Prepared. 

RESIDENCE  Cost,  $9,000 

REDWOOD  CITY".  San  Mateo  Co..  Cal. 

One-story  and  basement  frame  and 
plaster  residence  and  garage  (7 
rooms). 

Owner — Mr.  Otzen. 

Architect — Miss  Ida  McCain.  318  Kear- 
ny St..  San  F*rancisco. 


Cost.   $9,740 
Madrid      and 


frame     resi 


April    13 

Contract  Awarded. 

RESIDENCE 

SAN    FRANCISCO.      NW 
Rolph  Streets. 

One-story    and     basemen 
dence. 

Owner — Chas.    Greer.     129    Julian    Ave.. 
San   Francisco. 

Architect— -Miss  Ida   McCain.   318   Kear- 
ny St..  San  Francisco. 

Contractor — Andrew  Olson.  289  Pell  St.. 
San   Francisco. 


Cost.  $10,000 
Cal. 


Plans  Being  Figured. 
COTTAGE 

GILROY.  Santa  Clara  Co, 
One-story  frame  cottage. 
Owner — Joe   Felice. 

Architect — Chas.   S.   McKenzie.   Bank   of 
San  Jose  Bldg..  San  Jose. 

Contract   Awarded. 

RESIDENCE  Cost.    $45,000 

LOS   ANGELES.    Cal       Los    Feliz    Blvd. 

near  Vermont  Avenue. 
Two-story  frame  residence 
Owner — Victor   Schertzlnger. 


t  &  Contr 
Hollywor 


[•lor — Frank    McUne, 
Bldr..   Los   Angeles 


SCHOOLS. 


IMans   Being   Prepared. 
SCHOOL  Cost.   $63,000 

UMPIRE.  Stanislaus  Co..  Cal. 
Fireproof  school   building. 
Owner — Empire  School  District. 
Architect — Thos.    E.    Wiseman,    Morgan 
Bldg.,  BakersHeld,  Cal. 


I   Close  Apr. 
Cost.     $ 


I'laiis   Being   Figured.      P.id: 

2C.    1920.    1    P.    :i. 
SCHOOL 
KEDLANDS,  Cal. 
Two-story    and      basement      reinforced 

concrete         16-room         intermediate 

school.    126x95. 
Owner— Redland  High  School  District. 
Architect — Edwin         Bergstrom,         1129 

Citizens   National   Bank   Bldg..    Los 

Angeles. 
P.ids  will  be  received  separately  for 
ihe  following  portions  of  the  work:  (1) 
gc-neral  work;  (2)  plumbing;  (3)  heat- 
ing and  ventilating;  (4)  electrical 
work;  (5)  metal  lockers  and  toilet  par- 
titions; (6)  blackboards:  (7)  painting 
and  tinting;  (8)  plastering;  (9)  window 
shades.  Each  bid  must  be  accompanied 
by  a  cashiers  or  certified  check  for  5% 
of  amount  of  bid;  also  a  deposit  of  $20 
nil]  he  required  from  contractors  re- 
cei\..ig  plans  and  specifications. 


Contract    Awarded. 

SCHOOL  Cost,    $39,077.78 

DUXSMUIR.  Siskiyou  Co.,  Cal. 
Erection     (complete)    of      a      grammar 

school. 
Owner — Duiismuir       Grammar       School 

district.       aue     P.     Cornish.     Clerk. 

Dunsmuir,   Cal. 
Aichitect — WooUett     &     Lamb.     Hagel- 

stein    Bldg..   Sacramento.   Cal. 
Contractor — Walter     Campbell.      3325    J 

St..  Sacramento. 
Only   two   bids  were   received   as   fol- 
lows:      W.    G.    Keating.      $62,780;      and 
Walter   Campbell.    $58,410. 

The  contract  was  awarded  on  the 
original  bid  after  certain  deductions 
were   made. 


Contract  Awarded. 

SCHOOL  Cost.    $135,741 

SAN  FRANCISCO.  Harrison  Street  Bet. 
10th   and    11th  Streets. 

Two-story  brick  and  concrete  10-room 
school  (Harrison  School). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — John  Reid  Jr..  1st  National 
Bank  Bldg..  San  Francisco. 

Contractor — O.  Monson.  1907  Bryant  St.. 
San   Francisco. 


Plans 


Cost.  $150,000 
:o..  Cal.  Prince. 
Ellis      (Lincoln 


All    Bids    Rejected 
vised. 

SCHOOL 

BERKELEY.  Alamed 
King.  Ashby  an^ 
School). 

Two-story    brick    and    concrete    school 
(23  rooms  and  auditorium). 

Owner — City  of  Berkeley. 

.\rchitect— W.    H.    RatclifC    Jr..    1st    Na- 
tional Bank  Bldg..  Berkeley. 

Supervising   Architect — W.  C.  Hays.   1st 

National  Bank  Bldg..  San  Francisco 

PIan.s    will    be    revised    to    bring    the 

cost    within    the    appropriation    of    ap- 
proximately  $185,000. 

The  total  of  the  lowest  bids  received 

on  April   13th  amounted  to  $258,445. 


April      21.      1920 
Bids  Close   Apr. 
ETC. 


Plans  Being  Figured. 
27lh,  192C. 

ADMINISTRATION   BLDG., 
Cost,   $85,000. 

STRATHMORE,  Tulare  Co..  Cal. 

Brick,  concrete  and  tile  administration 
and  Manual  Arts  buildings.  Audi- 
torium seating  700. 

Owner — Strathmore  Union  High  School 
District. 

Architect — Ernest  J.  Kump.  Rowell 
Bldg..  Fresno. 


Signed. 


and 


Contracts 

SCHOOL  Cost,    i 

SUSANVILLE.  Lassen  Co..  Cal. 
One-story     and     basement     stone 

frame   school. 
Owner — Lassen      Union      High      School 

District. 
Architect — John      Galen     Howard,      1st 
National  Bk.  Bldg.,  San  Francisco. 
The      following     awards   have      been 
recommended      a'nd   contracts      will      be 
signed   immediately. 

General    Contract. 
John    J.    Woodward,    Susanville,    $58,- 
765. 

Pltunblng. 
J.    E.    O'Mara,    San    Francisco,    $6,100. 

Heating;. 
J.  E.  O'Mara,  San  Francisco.  $8,990. 

Electric  \V'ork. 
Ne     Page-McKenny     Co..     San     ^-an- 
cisco.  $2,997. 

Plans    Being    Completed. 

,-JHOOL  Cost,    $75,000 

COMPTON.  Los  Angeles   Co..  Cal. 

One-story  hollow  tile  school  (8  rooms). 

Owner — Compton  School  District. 

Architects — Arthur  W.  Angel  and  Paul 
V.  Tuttle.  Associate.  565  Light- 
house  Ave..   Pacific   Grove.  Cal. 


L'ommissioned  to  t-repare  Plans. 
COLLEGE    ELDGS.  Cost.    $1,000,000 

or  more. 
.NEAR    SAN    LEANDRO.    Alameaa    Co., 

CaL 
Group   of  about   15     college     buildings 

(swimming    pool,      athletic      fields, 

etc.) 
Owner — St.   Mary's  College  of  Oakland 
.Vrchitect — John     J.      Donovan.       Perrj 

Bldg..  Oakland. 
Type    of    construction    has    not    been 
decided  as  only  the  surveys  have  been 
made. 


Additional  Bonds  Voted.     New   Figures 

to   be  Called  for  Shortly. 
HIGH    SCHOOL  Cost.    $175,000 

MARTINEZ.  Contra  Costa  Co..  Cal. 
Two-story  brick  high  school. 
Owner — Alhambra  High  School  District. 
Architect — A.    A.    Cantin.      68    Post      St.. 
San  Francisco. 

Additional  bonds  of  $50,000  have  just 
been  voted  in  addition  to  the  $125,000 
Issue  voted  last  May. 

The  Board  will  meet  this  week  to  de- 
cide if  bids  will  be  called  immediately 
or  if  plans  will  be  slightly  altered  to 
enlarge  some  of  the  class  rooms. 


Plans  Being  Figured.      Bids   Close   May 

11.    1920. 

SCHOOL  Cost.    $ 

SANTA   ANA.  Orange  Co..  Cal. 
Reinforced     concrete     and     hollow     tile 

high   school   buildings. 
Owner — Santa  Ana  High  School  District 
Architect — Norman        F.       Marsh.       211 

Broadway  Central   Bank  Bldg..  Los 

Angeles. 
Bids  will  he  taken   separately  on  the 
general  contract,      plumbing,      painting, 
electric  wiring  and   heating. 
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Bids  Wanted  for  Tile  Flooring. 

FLOORING  FOR  SCHOOL        Cost,  $ 

BERKELEY.  Alameda  Co.,  Cal.  SW 
Colusa   and   Tacoma  Avenues. 

Furnishing  and  laying  a  tile  flooring  in 
the  Thou-sand  Oak.s  School  Building. 

Owner — Board  of  Education  of  the  City 
of  Berkeley  and  Berkeley  School 
District. 

Architect — Wm.  C.  Hays,  Room  12  East- 
man Bldg.,  Center  and  O.xtord  Sts  , 
Berkeley. 
Certified   check    of   10%     payable      to 

Board    of    Education   required.      Deposit 

of    $10    for    plans    and    specifications. 


Plans  Complete.     To  Take  Bids  Shortly 
SCHOOL  Cost,    1130,000 

SEATTLE,    Wash.      57th   Avenue   South 

near  Lake  Washington. 
Two-story  reinforced  concrete   parental 

school,   140x35,  with  40-foot  wing. 
Owner — City  of  Seattle. 
Architect — F.      A.    Naramore,      Supt.      of 
School    Properties,    City   Hall,    Seat- 
tle", Wash. 

Plans  Complete. 

SCHOOL  Coat,    ♦15,000 

LAFAYETTE,    Contra    Costa      Co..    Cal. 

Lafayett    School    District. 
One-story    frame    and    plaster    3-room 

school. 
Owner — Lafayette     School     District. 
Architect — Jas.     T.     Narbett,     910     Mac- 

donald  Ave.,  Richmond. 


I'lans  Being  Figured.     Bids  Close  April 

27,    1920.    2:30   P.   M. 
SCHOOL   BLDGS.  Cost,    $86,000 

STRATHMORE.  Tulare  Co.,  Cal. 
Brick,    concrete    and    tile    high    school 

buildings. 
Owner — Strathmore  Union  High  School 

District. 
Architect — Ernest  Kump,  Rowell  Bldg., 

Fresno. 
Plans   may    be    seen    at    the    ofPce    of 
the    Builders'       Industries       Ass'n.,     110 
Sutter   St.,   San   Francisco. 


Sub-Figures   Being  Taken. 

SCHOOL    BLDGS.  Cost,     J136,367 

FOWLER.  Fresno  Co..   Cal. 

Hollow   tile    high    school    buildings. 

Owner — Fowler     Union      High      School 

District. 
Architects — Allison       &       Allison,       Hi- 
bernian Bldg.,  Los  Angeles. 
Contractor — E.      E.    Etherton,      Monad- 
nook    Bldg,,    San    Francisco. 
Mr.    Etherton    is    now   taking   flgures 
on    the    following    work:      Brick,    glaz- 
ing,   carpenter   labor,    reinforcing   steel, 
miscellaneous     iron,     rough     hardware, 
insulating    felts,    building    papers,    and 
mill  work. 


Completing  Plans.  Figures  to  be  Called 
For  in  About  Two  Weeks. 

SCHOOL  Cost,    J260.000 

BERKELEY.  Alameda  Co.,  Cal.  Rose 
and  Grant  Streets. 

One  and  two-story  brick  school,  22 
rooms  (auditorium,  manual  train- 
ing,  domestic  science,   etc.) 

Owner — City    of   Berkeley. 

Architect — Wm.  C.  Hays.  1st  National 
Bank  Eldg..  San  Francisco. 


Plans   Being  Figured. 

FRESNO,  Fresno  Co.,  Cal. 

SCHOOL  Cost,    $100,000 

Two-story   brick  junior  high  school. 

Owner — City  of  Fresno.     J.  R.  Fontaine, 

Secretary  Board  of  Education. 
Architect — Ernest     J.      Kump,      Rowell 

Bldg.,   Fresno, 


CONCORD,  Contra  Costa  Co.,  Cal. — 
May  19th  is  the  date  set  by  the  Town 
Trustees  to  decide  the  question  of  is- 
suing and  selling  bonds  of  $275,000 
with  which  to  finance  construction  of  a 
nHW   grammar   school   building. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Bonds  of  $250,000  have  been  voted  to 
finance  the  construction  of  school  im- 
provements, preliminary  plans  for 
which  are  now  being  prepared  by  Ar- 
chitect W.  H.  Weeks,  75  Post  street, 
San  Francisco. 


TUCSON.  Ariz. — The  regents  of  the 
University  of  Arizona  will  receive  com- 
petitive preliminary  plans  for  the  pro- 
posed men's  dormitory  at  the  universit.v 
up  to  12,  noon.  May  20.  The  building 
win  be  two  stories  and  the  cost  not 
1(1  exceed  $125,000.  The  competition  is 
open  to  all  bona  fide  and  properly 
i|Ualifled  architects.  All  applications 
for  admission  to  the  competition  must 
be  made  in  writing  to  R.  B.  von  Klein- 
smid.    president    of    the    university. 

STORES  AJfP  OFFICES. 

Completing  Plans.  Ready  for  Sub- 
Figures  End  of  This  Week. 

AUTO   SALES    BLDG.  Cost,    $12,000 

SAN    FRANCISCO.      Eddy    near    Polk. 

One-story  brick  auto  sales  building. 

Owner — Withheld. 

Architect — Walter  C.  Falch,  Hearst 
Bldg.,   San   Francisco. 


Plans  Being  Figured. 

STORE  &  LOFT  BLDG.  Cost,  $ 

SAN     FRANCISCO.         S     Market       near 

New  Montgomery. 
Two-story      and      basement       concrete 

store  and  loft  building. 
Owner — J.  C.  Brickell. 
Architect — J.      R.   Miller,      Lick      Bldg., 

San   Francisco. 
Figures   are  being   taken    for  a   gen- 
eral   contract. 


Cost,     $15,500 


Contract   Awarded. 
ALTERATIONS 

Approximately. 
SAN    FRANCISCO.      Market      and     New 

Montgomery    (SE   corner   of   Palace 

Hotel). 
E.xtensive  alterations  for  ofHce    (rough 

cabinet   work  and  carpentry). 
Owner — McDonnell     &     Co.,     335     Mont- 
gomery St..   San  Francisco. 
Architects — Willis    Polk    &    Co.,    Hobart 

Bldg.,  San  Francisco. 
Contractor — (?ameron         &  Dission. 

Hearst   Bldg..  San  Francisco. 


Contract  Awarded. 

OFFICE  AND  STORE  BLDG. 

Cost,   $15,600. 
BERKELEY,  Alameda  Co..  Cal.     E  Mc- 

Gee  150  N  Bancroft. 
Three-story    frame      office      and      store 

building. 
Owner — A.   P.   Landers,   2227  McGee  St., 

Berkeley. 
Architect — Jas.  W.  Plachek,   2014  Shat- 

tuck  Ave.,  Berkeley. 
Contractor — C.    H.    Warren,    2615    Derby 

St..   Berkeley. 


Preliminary   Plans   Being  Prepared. 

BUSINESS    BUILDINGS  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 

Two       one-story       fireproof       business 

buildings,  76x100. 
Owner — Withheld. 
Architects — Binder    &    Curtis,    255V4    S- 

First  St.,  San  Jose. 


Cost.   130,000 
SE   California   and 


floor 


Contract    Awarded. 
ALTERATIONS 
SAN    FRANCISCO. 

Front  Streets. 
Alterations   to   1st 

Class   "A"  building. 
Owners— Walter     H.     Sulliv 

Eiscnbach. 
Architect — A.    H.    Knoll,    Hearst 

San  Francisco. 
Contractor — Louis        Fontanella,       1920 

Pine  St.,  San  Franciscq. 


flve-story 


and 


Bldg., 


I'lans   Being   Prepared. 
ADDITION  Cost.    $— 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Owner — Withheld. 

Architects — Binder    &    Curtis.    255% 
Fiist  St.,  San  Jose. 


Cost, 
Cal. 


Main 


Contract  Awarded. 

STORE 

PETALUMA.     Sonoma    Co.. 
Street. 

One-story  brick  store. 

Owner — Dave    Engelland,    Petaluma. 

.Vrchiteet — Erainerd    Jones,    110    Wash- 
ington  St.,   Petaluma. 

Contractor — M.    H.    Fredericks.    52.1    7th 
St.,   Petaluma. 
The  contract   for  brick   and   concrete 

work  has  been  let  to  W.  C.  Stradling  bf 

Petaluma. 


t'ontracts    Awarded. 

AUTO  SALES  BLDG.  Cost,  $13,000 

SAN  FRANCISCO.  E  Van  Ness  Ave  67-8 
N  Eddy  Street. 

One-story,  basement  and  mezzanine  re- 
inforced concrete  auto  sales  build- 
ing, 25x109. 

Owner — Jacob   Macowsky. 

Architect — August  Headman,  Call  Bldg., 
.    San   Francisco. 

CiMiri'ete,  KxcuVating'  and  carpenter 
■Work  awarded  to  Fred  Moller,  672 
Haight  Street. 

IMuMtvrlii);  to  McGruer  &  Simpson,  180 
Jessie  Street. 

Painting  to  L.  J.  Neal,  446  Hayes  St. 

Roofing  to  Mallott  &  Peterson,  Monad- 
nock  Bldg. 

Sheet  Metal  Work  to  Heidt  Cornice 
Works,  152  First  Street. 

Ulevtrlo  AVorls  to  The  Turner  Co.,  272 
Natoma  Street. 

Marble  AVork  to  Vermont  Marble  Co.. 
244   Brannan   Street. 

riuml>inf:'  to  Wade  &  Miller,  3355  17th 
Street. 

Flooring  to  Klingstone  Co.,  Humboldt 
Bank    Bldg. 


Contract  Awarded. 

STORE   BLDG.  Cost,   $19,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     South 

First   Streets    near   San    Salvador. 
One-story   reinforced  concrete  store. 
Owner — R.   M.   Wright. 
Architects — Wolfe  &   Higgins,   Auzerais 

Bldg.,  San  Jose. 
Contractor — E.    L.    W^olfe,    131    Coe    St.. 

San    Jose. 

Contract    Awarded. 

BANK,  STORE.   ETC.  Cost,   $50,000 

CAMPBELL.  Santa  Clara  Co..  Cal. 

One-story  brick  and  terra  cotta  bank. 
store  and  motion  picture  theatre 
building  (3  stores). 

Owner — Campbell  Building  &  Invest- 
ment Company. 

Architects — Wolfe  &  Higgins.  Auzerais 
Bldg.,  San  Jose. 

Contractor — Z.   O.    Field.    167   S-14th  St., 
San  Jose. 
NOTE: — Contract    includes    all    work 

except  steam   heating. 
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Plans  Being  Prepared. 
ALTERATIO.NS  Cost,  JG.OOO 

.SAN  JOSE,  Santa  Clara  Co.,  Cal.     Santa 

Clara  Ave.  bet.  1st  and  2nd  Sts. 
.\lter  store  front  and   interior. 
Owner — Royal  Tailors. 
Architect — Wolfe    &    Higgins.    Auzerais 

Eldg-.,  .'jiin  Jose. 
Contract   Awarded. 

SIORE   BLDG.  Cost,   ?8,600 

SAN   JOSE,  Santa  Clara  Co.,   Cal.     E   S- 

First  Slrc'it   near  .San  Salvador. 
One-Story    reinforced   concrete    store. 
Owner — H.  L.  Austin. 
Architects — AVolfe   &    Higg-ins,  Auzerais 

Bldg..  San  Jobe. 
t^ontractor — E.    Xomniensen.    134    S-8th 

St..  San   Jose. 
NOTE: — Work  .iust  started. 


Ready  for  Figures  Monday. 

AUTO    SALES   BLDG.  Cost,    ? • 

SAN  FRANCISCO.  E  Van  Ness  Avenue 
30  N  Eddy  Street. 

One-story  and  part  basement  and  mez- 
zanine reinforced  concrete  auto 
sales  building,   37^x109. 

Owner — A.  B.  Harrison  and  H.  F. 
Ramacciotti. 

Architect — August  Headman.  Call  Bldg.. 
San   Francisco. 


-■no    'puoa 
Contracts  Awarded 

AUTO    SALES   BLDG.  Cost,    jn,000 

SAN  FRANCISCO.     V.'  Van  Ness  Ave.  40 

N  Eddy  Street. 
One-story    and      mezzanine      reinforced 

concrete  auto  sales  building.  40x109 
Owner — Mary  A.  Ruggles. 
Architect — August  Headman,  Call  Bldg. 

San  Francisco. 
Concrete,    Carpeutry    and       Excavating 
V     awarded  to  John  Spargo,  240  Mont- 
'      gomery  Street. 
Roofing  to  Mallott   ,&  Peterson.  Monad- 
nock  Bldg..   San  Francisco. 
Marble    'Work    to    Vermont    Marble    Co., 

244  Brannan  Street. 
Plvmbiug  to  J.  Gibbs.   1708  Geary  St. 
Sheet    Metal    Work    to    Gilfoy    Cornice 

-      Works.  269  Potrero  Avenue. 
Electric  Work  to  City   Protective  Elec. 

Co.,    10S6    Valencia   t5treet. 
Painting   to  —   Zelinsky. 
Flooring   to   The   Klingstone   Co..   Hum- 

moldt  Bank  Bldg. 


Contract   Awarded. 

ALTERATIONS  Cost.    $4,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  S-First 

St.  near  San  Fernando. 
Alter  store. 
Owner — A.  Hascall. 
Al^chilect — Herman      Krause.    Bank      of 

San  Jose  Bldg..  San  Jose. 
Contractor — F.   L.   Hoyt,   5C6   X-16th  St.. 

San  Jose. 


Plans    Being    Prepared. 
STORE  AND  OFFICE  BLDG. 

Cost.  JIO.OOO. 
SANTA  ROSA.   Sonoma  Co.,  Cal. 
One-story    reinforced      concrete      store 

and  office   building. 
Owner — Pacific   Gas  &   Electric   Co. 
Architect — J.    W.   Dolliver,   Rm   418.    110 

Sutter  St..   San  Francisco. 


To  be  Done  by  Days  Work. 

AUTO  SALES  BLDG.  Cost,  $10,000 

SAN  FRANCISCO.     N  Hayes  Street  136 

B'Gough  Street. 
One-story    and    basement      brick      auto 

sales  building. 
Owner — Richard     Rountrec,     408     Page 

St.,  San  Francisco. 
Architect — Not  Given. 

Sub-figures  will  be  taken. 


Sub-Figures   Being  Taken   For  Lumber 

and   Concrete   Work. 
AUTO  SALES  BLDG.  Cost,   $15,000 

SAN  FRANCISCO.  NW  Polk  Street  and 

Cedar  Avenue. 
Two-story    reinforced      concrete      auto 

sales   building. 
Owner — Kternan  &   O'Brien   Realty  Co., 

1756  Mission  St.,  San  Francisco. 
Architect — Arthur    G.    Bugbee,    Sharon 

Bldg..   San   Francisco. 
NOTE: — Contract    for    reinforcing    bars 
awarded  to  Edw.  L.  Soule. 


Plans  Being  Prepared. 

AUTO    SALES    BLDG.  Coat,    $ 

OAKL.4ND.    Cal.        NW     Webster     and 

Twenty-first  Streets. 
Fireproof  auto  sales  building. 
Owner — L.   D.  Allen  Co.,   1620  Van  Ness 

Ave..  San  Francisco. 
-Vrchitects — Owners. 


Contract  Awarded. 

ALTERATIONS  Cost,    $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal     South 

First  St.  near  San  Fernando. 
Alter  store.    ' 
Owner — H.    Stackpole. 
Designer — Herman    Krause,      Bank      of 

San  Jose  Bldg.,  San  Jose. 
Contractor — G.  Ladda. 

Interior  show  cases,  etc.,  awarded  to 
Fink  &  Schindler  of  San  Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost.    $5,000 

SAN   JOSE.    Santa   Clara   Co.,   Cal.     W- 

Santa  Clara  St.  near  Market. 
Alter   store. 

Owner — E.  Baker  Pharmacy. 
Architect — Herman     Krause,     Bank     of 

San  Jose  Bldg.,  San  Jose. 
Contractor — G.   Ladda. 


Contractors  Taking  Sub-Figures. 

BUILDING  Cost,  $35,000 

SAN  FRANCISCO.  S  Post  bet.  Taylor 
and  Jones  Streets. 

Two-story  reinforced  concrete  build- 
ing. 

Owner — Mrs.   Philip  Bekeart. 

Architects — Ward  &   Blohme. 

Contractor — Barrett  &  Hilp,  Sharon 
Bldg.,  San  Francisco. 


Contracts    Awarded. 

STORES  Cost.    $30,000 

SAN  FRANCISCO.     NW  Post  and  Ophir 

Streets. 
One-story  and  basement  and  mezzanine 

Class  "C"  stores. 
Owner — A.  F.   Rousseau,   110  Sutter  St., 

San  Francisco. 
Architects — Rousseau   &    Rousseau,    110 

Sutter.  San  Francisco. 
Brick   AVork    to      M.    B.      McGowan,    180 

Jessie  St. 
I'lleotrio    AVork    to    Atlas    Elec.    Co.,    110 

Jessie   St. 
Plumbing  to  Alex.   Coleman,  110  Jessie 

Street. 
Glass   to   W.    P.    Fuller   Co.,    Beale   and 

Mission    Streets. 
Mill  AVork  to  Oakley  Lumber  Co.,   1430 

Ponell  St. 
Keinforcing  Steel  to      Gunn  Carle     Co.. 

4  44   Market  St. 


Contract  Awarded.     Work  Just  Started. 
BUILDING  Cost,   $35,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Reinforced  concrete  building. 
Owner — California     Prune     &      Apricot 

Growers  Association. 
Engineers  and  Contractors — Wallace  & 

Bush,  Bank  of  San  Jose  Bldg.,  San 

Jose. 


Owners  to  Take  Figures. 

OFFICES.    ETf.      '  Cost,    $1,000,000 

SAUSALITO.  Marin  Co.,  Cal. 

Two-story  Class  "A"  building,  80x220, 
for  offices,  electrical  and  machine 
shop;  one-story  reinforced  concrete 
cooper  shop  and  a  one  to  four- 
story  reinforced  concrete  building, 
200x500. 

Owner — Mason  By-Products  Co.,  Almo 
and  Bolinas  Sts.,  Sausalito. 

Engineer — R.      F,      Chevalier,       Hobart 
Bldg..   San    Francisco. 
NOTE: — Some  of  the  work  will  be  let 

by   contract   and   the     balance     by  day 

labor. 

The   owners      will     take     sub-figures 

shortly. 


THEATBE8. 

Plans  Being  Prepared. 

ALTERATIONS  Cost,  $50,000 

SOUTH  BERKELEY,  Alameda  Co.,  Cal. 

Adeline   Street    (Lorin  Theatre). 
Extensive   alterations  and   additions   to 

brick   and   concrete   motion   picture 

theatre. 
Owner — Beach     &     Krahn     Amusement 

Company. 
Architect — Jas.  W.   Plachek,  2014   Shat- 

tuck  Ave.,  Berkeley. 


MADERA,  Madera  Co.,  Cal. — A  thea- 
tre structure  with  a  seating  capacity 
of  1200  is  being  planned  for  Madera,  ac- 
cording to  announcement  made  by  Al. 
C.  H.  Chamberlin,  Manager  of  the  Ma- 
dera Opera  House.  The  building  will 
cost  in  the  neighborhood  of  $100,000 
exclusive  of  furniture  which  will  cost 
approximately  $30,000. 

A  $20,000  pipe  organ  will  be  installed. 


CLE.4RING     HOUSE  REPORTS     FROM 
CALIFORNIA    CITIES. 


Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the 
several  clearing  house  cities  for  the 
week  showing  the  amount  of  increase 
on   corresponding  date  last  year: 

Increase 
San  Francisco.. $105, 143,177  $26,381,744 
Los    Angeles....      75,534,000        34.673.000 

Oakland     11.141,090  2,521,084 

Sacramento     ...        6,178.812  2,092,595 

San     Diego 3,449,959  1,072,332 

Fresno     5,475,363  2,991,344 

Stockton    (a)...        5,700,300  

San   Jose    (a)...        4,943,452  

Bakersfleld      ...        1,266.332  354.537 

Pasadena      2,420,243  973,912 

Santa     Rosa 430,553  

Long    Beach 3.047,199  1.586,313 

Berkeley     (a)...        2,591,457  

(a)    Bank   Debits. 


GOLDEX    GATE    P.\RK    WILL   BE   IM- 
PROVED, 


The  sum  of  $154,000  is  sought  by  the 
Park  Commission  for  improvements  in 
Golden  Gate  Park  for  the  coming  year, 
and  is  included  in  the  budget  appro- 
priation asked  by  the  Commissioners, 
amounting  to  $738,200.  The  sura  of 
5362.000  is  asked  for  improvem<nts  of 
the  parks  throughout  the  city,  includ- 
ing $5,000  for  Lincoln  Park  Golf  Links. 
For  salaries,  maintenance  and  addi- 
tional e.xpenses,  the  Commissioners  ask 
$376,000.  The  total  appropriation  in 
the  1919-20  budget  to  the  Park  Cora- 
mission  was  $395,000. 
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ENGINEERING 

BRIDGES,     DAMS     A5D     HABBOB 
WORK. 

MADERA.  Madera  Co..  Cal. — The 
County  Engineer  has  been  instructed 
by  'the  Supervisors  to  prepare  plans 
and  specifications  for  a  bridge  over 
Picayune  Creek  in  Road  District  N.o  4. 

W.  R.  Curtin  is  County  Clerk. 


11 


terial  and  labor  will  be  expensive,  it 
can  be  built  in  a  reasonable  time  and 
the  people  interested  in  getting  the 
water  on  their  lands  are  very  fortu- 
nate in  lieing  able  to  secure  these 
proposed  works  at  the  price  per  acre 
agreed  upon." 


ALAMEDA.  Alameda  Co..  Cal. — The 
petition  of  the  E.  B.  &  A.  L.  Stone  Com- 
pany for  the  formation  of  a  reclama- 
tion district  on  a  portion  of  Bay  Farm 
island  will  come  before  the  City-  Coun- 
cil on  May  4.  The  Stone  Company  owns 
a  large  holding  on  the  eastern  part  of 
the  island.  The  company  is  reclaiming 
this  land  and  seeks  to  have  join  with 
it  certain  other  property  owners  own- 
ing adjacent  lands.  These  other  prop- 
erty owners  have  declined  to  Join  the 
reclamation  project  voluntarily,  so  the 
formation  of  a  regular  reclamation  dis- 
trict is  being  undertaken  by  the  Stones. 


MADERA.  Madera  Co..  Cal. — The 
County  Supervisors.  W.  R.  Curtin. 
County  Clerk,  are  considering  the  pe- 
tition seeking  the  construction  of 
roads  in  the  Medano  tract  recently 
opened. 


SANTA  ROSA.  Sonoma  Co..  Cal. — The 
County  Supervisors.  W.  W.  Felt  Jr.. 
County  Cleik.  have  approved  plaus  and 
specifications  for  a  reinforced  con- 
crete bridge  over  the  Russian  Rii^er  at 
Healdsburg  to  replace  the  preseni  steel 
.structure. 


PORTLAND,  Ore. — stebinger  Bros.,  of 
Portland,  submitted  the  low  bid  at  $28.- 
591  to  the  U.  S.  Bureau  of  Public 
Roads.  304  Post  Office  Bldg..  Portland, 
for  the  construction  of  a  bridge  in  the 
Umpqua  National  Forest  in  Douglas 
County,  and  will  probably  be  awardfed 
the  contract. 

The  structure  will  be  220  feet  long, 
single  span,  open  spandrel  reinforced 
concrete  arch  and  abutments  with  con- 
crete  girder  approaches. 


mSIGATION    PBOJEC?TS 

SAN  JOAQUIN.  Pre.sno  Co..  Cal.— 
Bids  will  be  received  by  the  Board  of 
Directors  of  the  James  Irirgation  Dis- 
tract. San  Joaquin.  Calif.,  up  to  May 
3rd.  10  A.  M..  for  the  construction  of 
laterals  A  and  B  and  the  uncom- 
pleted portions  of  laterals  I.  J.  and  K. 
in  the  James  Irrigation  District. 

Plans  for  the  work  may  be  seen  at 
the  office  of  the  Resident  Engineer,  IT. 
M.  Crooker,  San  Joaquin  Valley  Farms 
Lands  Company  Building  in  San  Joa- 
quin. 


SUSANVILLE.  Lassen  Co..  Cal.— 
Colonel  W.  G.  Devereux.  consulting 
engineer  for  the  W.  C.  Duncan  Con- 
tracting Company.  and  William  H. 
Mader  of  San  Franci-vco,  are  in  Susan- 
ville  to  look  over  and  examine  the  tun- 
nel site  of  the  Leon  Bly  Eagle  Lake 
Irrigation  project,  with  a  view  of  enter- 
ing into  a  contract  for  the  tunnel  con- 
struction. Colonel  Devereux  is  quoted 
as  stating: 

"The  project  is  feasible,  and  while 
under   the   present    high    price    of   ma- 


FALLON.  Nevada. — By  a  vote  of  444 
to  87  the  farmers  on  the  Newlands 
Project  approved  a  drainage  bond  is- 
sue of  J700,000  at  the  election  held 
here. 

By  the  terms  of  the  issue  the  Fed- 
eral Government  is  to  advance  $700,- 
000  to  establish  drainage  for  the  en- 
tire project,  with  this  sum  to  be  repaid 
by  the  land  owners  in  forty  equal 
semi-annual  payments,  without  inter- 
est. 

The  project  is  to  maintain  the  drain- 
age system  after  its  completion.  The 
system  is  expected  to  reclaim  several 
thousand  acres  of  new  land  besides 
protecting  the  entire  district  against 
flooding. 


AFTON.  Glenn  Co.,  Cal. — Prepara- 
tions are  being  made  to  form  an  irri- 
gation district  comprising  2,000  acres. 
Among  those  interested  in  the  proposed 
district  are: 

Elmer  Annand,  C.  J.  Picknell.  Ed. 
Flanagan.  C.  E.  Struthers.  Stanley 
Picknell.  Albert  Baker  and  Walter 
Steel. 


OXNARD.  Ventura  Co.,  Cal. — Until 
2  p.  m.,  .\pril  28,  bids  will  be  received 
by  the  Oxnard  Drainage  District,  C.  C 
Rupert,  Secretary,  for  constructing  an 
ocean  outlet  for  a  drainage  system,  in- 
cluding gate  house  and  for  excavating 
4%  miles  of  drainage  canal:  Olmsted 
&  Gillelen,  Hollingsworth  Bldg.,  Los 
Angeles,  engineers.  The  district  com- 
prises about  6,000  acres  and  bonds  to 
the  amount  of  $200,000  have  been  vot- 
ed. The  drainage  canal  will  be  about 
10  ft.  in  depth  and  8  ft.  wide  at  the 
bottom  with  a  l'/4  to  1  slope.  Exca- 
vation may  be  done  by  steam  shovel  or 
dragline.  The  outlet  will  consist  of 
two  corrugated  iron  pipes  5  ft.  diam- 
eter each,  about  800  ft.  in  length,  car- 
ried into  the  ocean  on  concrete  piles. 
The  gate  house  will  be  of  reinforced 
concrete  and  will  be  equipped  with  an 
automatically   closing   tide    gate. 


The  following  permits  to  divert 
water  have  been  issued  by  the  State 
Water   Commission: 

677-1522,  to  W.  W.  Patch.  Division 
Engineer.  California  Highway  Commis- 
sion. Department  of  Engineering.  % 
cubic  foot  per  second  from  Fish  Springs 
in  Imperial  County,  for  constructing, 
maintaining  and  irrigating  State  High- 
way in  Imperial  County. 

680-1463.  to  San  Joaquin  Light  & 
Power  Corporation.  Fresno,  for  3200 
acre  feet  per  annum  for  storage  and 
900  culiic  feet  per  second  direct  diver- 
sion from  San  Joaquin  River  in  Fresno 
County  for  power  purposes.  Amount 
of  power  to  he  developed  35.795  T.  H.  P. 
Diversion  works:  Tunnels  and  pen- 
stocks 3.4  miles  long  and  concrete  dam 
100'x430'x90'.  single  arch  type,  with 
radial  gates  and  syphons.  Estimated 
cost.   $4,000,000. 

687-940,  to  I.  G.  Zumwalt.  Colusa.  86.7 
cubic  feet  per  second  from  .Sacramento 
River  in  Colusa  County,  for  irrigation 
of  3.468  acres.  Diversion  works:  Main 
canal  13.6  miles  long  and  a  pumping 
plant. 

6S8-1H9.  to  Sutter-Butte  Canal  Co.. 
a  corporation,  for  not  to  exceed  500 
cubic  feet  per  second  from  Feather 
River  in  Butte  County,  tributary  to 
Sacramento  River,  for  irrigation  of  27.- 
500  acres.  Diversion  to  be  by  means  of 
a  pumping  plant  operated  by  electricity 
or  other  power  and  a  system  of  canals. 
Kstimated   cost,   $40,000. 


689-1484,  to  Nevada-California  Power 
Co.,  for  20  cubic  feet  per  second  from 
McGee  Creek  in  Inyo  County,  tributary 
to  Owens  River,  for  power  purposes. 
.\mount  of  power  to  be  developed  622, 
510  and  678  T.  H.  P.  average,  and  2,063, 
ISOn  and  2,260  T.  H.  P.  when  flow  is 
available.  Diversion  works:  Rubble 
masonry  dam  6'x24'x24'.  and  main  pipe 
line  0.24  mile  long.  Estimated  cost. 
$12,000. 

690-1485.  to  The  Southern  Sierras 
Power  Co..  for  20  cubic  feet  per  second 
from  McGee  Creek  for  power  purposes. 
Amount  of  power  to  be  developed  250 
T.  H.  P.  average.  833  maximum.  Di- 
version works  are  the  same  as  those 
liescrihed  under  Permit  6S9. 

691-1573.  to  Alfred  E.  Trevan.  Palo 
Verde.  Imperial  Co.,  for  IVz  cubic  feet 
per  second  from  Palo  Verde  Lagoon. 
Imperial  County,  tributary  to  Colorado 
River,  for  irrigation  of  120  acres. 

692-1628.  to  F.  A.  Koetitz.  San  Fran- 
cisco, for  3  cubic  feet  per  second  from 
Stanislaus  River.  Stanislaus  County, 
tributary  of  San  Joaquin  River,  for  ir- 
rigation of  240  acres. 

6113-1245.  to  Bev.  Hunter  and  F.  M. 
Sayre.  Independence,  for  5-80  cubic 
foot  per  second  from  Kennedy.  Anti- 
mony, Old  Man,  Old  Woman,  Wild 
Horse  and  Coal  Kill  Springs  in  Inyo 
County,   tor  irrigation  of  5  acres. 

694-1596.  to  Wade  M.  Putnam.  L.  C. 
Wedig.  Frank  Meriken.  S.  A.  Merriken. 
It,  for  3  cubic  feet  per  second  from 
tunnel  in  Los  Angeles  County,  for  ir- 
rigation of  240  acres.  Diversion  by 
ditch  or  pipe  line  2  miles  long. 

695-1486,  to  Imperial  Utilities  Cor- 
poration, Los  Angeles,  3  cubic  feet  per 
second  from  Mojave  River,  San  Ber- 
nardino County,  tor  municipal  purposes 
for  town  of  Barstow  and  for  Santa  Fe 
Railroad  at  Barstow.  Water  will  be 
diverted  by  means  of  riveted  steel  pipe 
line,  reinforced  concrete  storage  reser- 
voir  and   a  pumping  plant. 


The  following  applications  for  per- 
mit to  divert  water  were  filed  with  the 
State  Water  Commission  during  March. 
1920.  (Application  number  is  noted  at 
end   of   each   paragraph): 

River  Farms  Co.  of  California.  San 
Francisco.  16  cubic  ft.  per  second  from 
Sacramento  River  in  Yolo  County,  for 
irrigation  of  rice  on  644  acres.  Diver- 
sion ditch  to  be  5  miles  long.  Esti- 
mated  cost.   $14,000.      1697. 

Sutler  Investment  Co..  Sacramento — 
two  applications:  No.  1698,  for  14  cubic 
feet  per  second  from  Feather  River  in 
Sutter  Co.,  for  irrigation  of  420  acres. 
Diversion  works  consist  of  ditch  1% 
miles  long  and  a  14-inch  Byron  Jack- 
son Fig.  50  pump.  Estimated  cost,  $15,- 
1100-  and  App.  No.  1699,  for  56  cubic  ft. 
per  second  from  Feather  River  in  Sut- 
ter County,  tor  irrigation  of  2S0O  acres. 
Water  will  be  diverted  through  canals 
in  miles  long  and  pump  20-inch  type  S 
;'nd  ■'1-inch  double  suction  Byron  Jack- 
.son   pumps.     Estimated  cost.   $35,000. 

Maud  Crouch  Moore,  Chico,  4  cubic 
ft  per  second  from  Sacramento  River, 
in  Butte  County  for  irrigation  of  700 
acres.  Diversion  will  be  by  ditch  and 
pipe  line  2.6  miles  long  and  a  pump- 
ing  plant.        1701. 

Lars  R.  Jorgensen.  San  Francisco. 
7S  000  acre  feet  of  waters  of  N.  Fork 
Yuba  River,  in  Sierra  County,  tribu- 
tarv  of  Feather  River,  for  power  pur- 
poses Amount  of  water  to  be  stored 
7S  (ion  acre  feet.  (Extension  of  6  m03. 
from  March  11.  1920  granted  to  file 
maps.)         1703. 

Geo.  Johnson.  Jr..  Ingomar,  Merced 
County.  3%  cts.  from  San  Joaquin 
)!iver.  Fresno  County,  for  agricultural 
purposes  on  160  acres.  Diversion  works 
consist  of  canal  26  Vi  miles  long  and 
dam  16'x385'x385':  sectional  board  weir 
with  collapsable  steamboat  chute- 
wastwav  over  dam.  Estimated  cost, 
$5,000.    "  1708. 

P  V  Hammer,  Salyar,  Trinity  Coun- 
ty 50  cts.  from  Maddon  Creek.  Hum- 
boldt County,  tributary  S.  Fork  Trin- 
ity River,  for  mining  purposes.  Diver- 
tion  works  consist  of  ditch  3  rhiles 
long  and  timber  and  stoiie  dam  20'x 
50'x40'.  wasteway  over  dam.  (.Appli- 
cant allowed  60  days  from  March  30, 
1920,   to  complete.)      1709. 

F.  J.  Warren,  In.fomar.  Merced  Coun- 
ty. 7  cubic  feet  per  second  from  San 
Joaquin  River.  Fresno  County,  for  ag- 
ricultural purposes  on  320  aci:es. 
Water  will  be  diverted  by  means  of  a 
l6'x3S5'x3S5'  sectional  board  weir  with 
steamboat    chute-wasteway    over    weir, 
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SAVES  YOU  MONEY 


Nevf  and  re-newed  screw  casing 
•nd  itondaid  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  130  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardists  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittinga  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
.requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howard  St.  S»a  Fruciico 


Vi3= 


and  a  canal  26V2  miles  long.  Estimated 
cost  $10,000.       1711. 

Edwin  Z.  WakeBeld,  Independence.  2 
cubic  feet  per  second  from  Symmes 
Creek.  lyno  County,  for  agricultural 
purposes  on  106.39  acres.  (App.  al- 
lowed 60  days  from  March  11,  1920.  to 
complete  app.)  No.  1713;  and  Applica- 
tion No.  1714  for  2  cubic  feet  per  sec- 
ond from  unknown  stream  in  Inyo 
County  for  agricultural  purposes  on 
106.39  acres.  (App.  allowed  60  days 
from  March    12,    1920,   to  complete  app.) 

Kay  McKay.  San  Francisco.  95  cubic 
feet  per  second  from  Haas  Slough,  So- 
lano County.,  for  agricultural  purposes 
on  5649  acres.  Water  will  be  diverted 
by  pumping.  (Applicant  allowed  SO 
days  from  March  12,  1920,  to  complete 
application.)      1715. 

Snow  Mountain  Water  &  Power  Co., 
a  corporation,  San  Francisco,  two  ap- 
plications as  follows: 

No.  1719,  for  400  cubic  feet  per  sec- 
ond from  S.  Fork  Eel  River,  Lake  and 
Mendocino  Counties,  for  power  pur- 
poses. Amount  of  water  to  be  stored 
approximately  215,000  acre  feet. 
Amount  of  power  to  be  develoiied  16,- 
000  T.  H.  P.  Diversion  works:  Tun- 
nel 5,700  feet  long  and  riveted  steel 
and  wood  stave  pipe  line,  and  a  dam 
40'jc490'x50'  of  mass  concrete,  hydraulic 
fill,  overflow  dam.  Estimated  cost.  $3.- 
000,000. 

No.  1720,  for  400  cubic  feet  per  sec- 
ond from  S.  Fork  of  Eel  River,  for  mu- 
nicipal purposes  to  supply  ultimately 
the  cities  of  Richmond,  Contra  Costa 
County,  and  Berkeley,  Oakland  and 
Alameda,  Alameda  County,  and  cities 
lying  immediately  between  point  of  di- 
version and  the  above  cities.  Amount 
of  water  to  be  stored  approximately 
215,000  acre  feet.  Water  will  be  di- 
verted by  means  of  dam  into  a  main 
pipe  line  approximately  120  miles  long, 
terminating  as  nearly  as  can  nuw  be 
stated  in  a  number  of  reservoir  sites 
situate  in  or  near  the  above  mentioned 
cities. 

Addie  Burton,  Bodflsh,  Kern  County, 
5  cubic  feet  per  second  from  Black 
Gulch  and  Bradshaw  Creek,  Kem 
County,  tributary  of  Kern  River,  for 
agricultural  purposes,  (Applicant  al- 
lowed 60  days  from  March  25,  1920,  to 
complete    application.)        1721. 

W.  D.  AVagner,  Secretary  and  Gen- 
eral Manager  for  Merced  Irrigation 
District,  Merced,  120,000  acre  feet  for 
storage  from  Burns  (Jreek,  Merced 
Co.  tributary  to  Bear  Creek,  for  ag- 
ricultural purposes  on  173,000  acres. 
Diversion  works  consist  of  main  canal 
13^4  miles  long  and  an  earth  dam  90'x 
I8,500'x500',    concrete,    with      wasteway 


over  a  divide  4,000  feet  from  dam  head- 
gate  of  masonry  with  iron  gates  to 
discharge  500  second  feet.  Applica- 
tion -No.  1722:  and  same  applicant  for 
SO, 000  acre  feet  (for  storage)  from 
Black  Rascal  Creek,  Merced  County, 
tributary  Burns  Creek,  for  irrigation 
of  173,000  acres  in  Merced  Irrigation 
District.  Diversion  works:  Earth 
dam  105'xl3, 000x600',  the  main  canal 
being  part  of  general  system  of  the 
JNIerced  Irrigation  District.  Applica- 
tion  No.   1723.      • 

C.  W.  Clark  Co..  a  corporation.  318 
Kearny  Street.  San  Francisco,  3,432 
acre  feet  per  annum  for  storage,  of 
storm  or  flood  water  in  Lassen  County, 
tributary  oi  llor.se  Creek,  for  agricul- 
tural purposes  on  4,320  acres.  (Appli- 
cant allowed  60  days  from  March  25. 
1920.    to   complete   application.)      1724. 

W.  P.  Dwyer,  Sacramento,  60  cubic 
feet  per  second  from  borrow  pit  of 
back  levee  of  Reclamation  District  108 
in  Colusa  County,  for  agricultural  pur- 
poses on  1816.21  acres.  (Applicant  al- 
lowed 60  days  from  March  26,  1920,  to 
complete   application.)      1725. 

Lars  R.  Jorgensen,  San  Francisco,  50 
second  feet  from  Feather  River,  in 
Butte  and  Plumas  Counties.  .Amount 
of  water  to  be  stored  100,000  acre  feet, 
for  agricultural  purposes.  Water  to  be 
used  on  125,000  acres.  Diversion 
works:  Main  canal  15  miles  long,  and 
concrete  dam  20'x800'x400',  with  waste- 
way  over  dam;  5  cast  iron  gates  4'x6' 
Estimated  cost,  f2,000  (exclusive  of 
dams).  No.  172S.  Same  applicant  for 
SOO  second  feet  from  Yuba  River,  Yuba 
and  Sierra  Counties,  tributary  to 
Feather  River,  for  agricultural  pur- 
poses on  140,000  acres.  Amount  of 
water  to  be  stored  108,000  acre  feet. 
Diversion  works:  Main  canal  10  miles 
long  and  concrete  dam  20'xl200'xl000', 
with  6  cast  iron   headgates  4'x6'.      1729. 

Lester,  Cilker  ,&  Lester,  Los  Gatos,  5 
cubic  feet  per  second  from  Los  Gatos 
Creek  in  Santa  Clara  County,  for  irri- 
gation of  400  acres.  Water  to  be 
pumped  from  dug  well  by  centrifugal 
inimp.  (Applicants  allowed  30  days 
from  March  30.  1920,  to  file  maps.) 
1733. 

Yuba-Nevada-Sutter  Water  &  Pow- 
er Association,  Grass  Valley,  175  cubic 
feet  per  second  of  flood  waters  of  Bear 
Kiver  in  Nevada  County,  tributary  to 
.Sacramento  River,  for  agricultural 
purposes.  Water  to  be  stored  65,000 
acre  feet.  Diversion  to  be  by  means  of 
concrete  dam  165'x853'x52'.  1735;  and 
same  applicant  for  150  cubic  feet  per 
second  from  Middle  Fork  of  Tuba 
River  for  agricultural  purposes.  Water 
will  be  dijverted  by  means  of  a  canal  21 
miles  long  and  a  hydraulic  fill  dam 
135'xl220'x8O'.  Estimated  cost,  $1,- 
SOO.OOO.        1736. 

T.  A.  Kilkenny,  Dixon.  350,000  acre 
feet  per  annum  from  Putah  Creek,  in 
Lake,  Napa  and  Solano  Counties,  for 
agricultural  purposes  on  20,000  acres. 
Amount  of  water  to  be  stored  120,000 
acre  feet  first  winter.  Diversion 
works:  Main  ditch  about  20  miles 
long  and  loose  rock  and  concrete  dam 
about  20'x200'xl75',  with  concrete 
headgate.  Esti'nated  cost,  $300,000. 
1737. 

Merriam  J.  Howells,  Liberty  Ranch, 
Oroville,  50  cubic  feet  per  second  from 
watershed  of  Concow  Reservoir  site  in 
Butte  Co.,  tributary  to  E  Branch  of 
W.  Branch  of  Feather  River.  Amount 
of  water  to  be  stored  20,000  acre  feet. 
Water  to  be  used  for  agricultural  pur- 
poses on  8000  acres.  Diversion  to  be 
by  means  of  a  ditch  and  pipe  line  4 
miles   long.        1739. 

E.  A.  Stellar.  Los  Angeles,  50,000 
acre  feet  per  annum  from  Big  Rock 
Creek,  Los  Angeles  County,  for  agricul- 
tural purposes  on  13,000  acres.  Diver- 
sion works:  Main  canals  5  miles  long 
and   concrete   dam.        1740. 

C.  E.  Schmitt,  369  Pine  street,  San 
Francisco,  1  cubic  feet  per  second  from 
Laurel  or  Burrell  Creek,  and  W  Branch 
.Soquel  Creek,  Santa  Cruz  Co.,  for  irri- 
gation of  80  acres.  Diversion  works: 
Pipe  lines  2  miles  long  and  concrete  or 
timber   dam    5'x25'xl5'.        1711. 

Andrew  J.  Kay,  Victorville,  San  Ber- 
nardino Co.,  3  cubic  feet  per  second 
from  two  springs  In  Arctic  Canyon,  San 
Bernardino  County,  for  agricultural 
purposes,  to  be  used  on  640  acres. 
Water  will  be  diverted  through  a  pipe 
line   2   miles  long.        1742. 

City  of  Sacramento.  300  cubic  feet 
per  second  from  .Sacramento  River  for 
municipal  purposes — water  supply  for 
Sacramento      City.      Diversion      works; 


Main  intake  pipe  line  1000  feet  longr, 
terminating  in  filtration  plant,  thence 
to  city  distribution  system.  Estimated 
cost,    $1,800,000,        1743. 

C.  E.  Schmitt.  369  Pine  street,  San 
Francisco,  1  cubic  foot  per  second  from 
Laurel  or  Burrell  Creek,  and  W, 
Branch  Soquel  Creek,  Santa  Cruz  Coun- 
ty, for  irrigation  of  80  acres.  Diver- 
sion works  are  same  as  those  described 
under   .Vpp.    1741,      1744. 


LIQHTINQ    SYSTEMS 

SALl.XAS,  Monterey  Co.,  Cal. — Bids 
will  be  received  by  T.  P.  Joy,  County 
Clerk,  up  to  May  3rd,  2  P.  M.,  for  the 
erection  of  electroliers  on  the  bridge 
crossing  the  Salinas  River,  at  a  point 
near  the  City  of  King. 


MACHINERY. 


BURLINGAME,  San  Mateo  Co.,  Cal, — 
The  City  Board  of  Trustees  has  au- 
thorized the  City  Water  Commission 
to  advertise  for  bids  for  furnishing  and 
delivering  six  fire  hydrants  to  be  in- 
stalled in  the  North  Burlingame  Dis- 
trict.    J.  R.  Murphy  is  City  Clerk. 


MADERA,  Madera  Co.,  Cal. — Up  to 
May  3rd.  7:30  P.  M..  bids  will  be  re- 
ceived by  Geo.  M.  Shedd,  Clerk  of  the 
Board  of  Trustees  of  the  Madera  Union 
High  School  District  for  furnishing  and 
delivering  two  Reo  trucks,  chassis 
only,  "speed-wagon"  type,  or  equal. 
Price  to  be  f.  o.  b.  Madera.  Delivery 
before  September-  1,  1920. 

SIWIBB,    STSEST    WOBX    * 
WATEE   8T8TgMl 

MANTEC.A.,  San  Joaquin  Co.,  Cal.— 
The  Town  Board  of  Trustees,  G.  H. 
-Singleton,  Clerk,  has  passed  a  resolu- 
tion providing  for  improvements  as 
follows: 

District   !Vo.    1. 

Improving  Tosemite  Ave.  from  the 
center  line  of  the  .Southern  Pacifle 
Railroad  to  the  center  line  of  Lincoln 
-■^ve.  and  Hogan  Road,  (now  Main  St.) 
from  the  center  line  of  North  St.  to  the 
center  line  of  the  Southern  Pacific 
Railroad. 

District    Vo.   2 

Improving  Yosemite  .-Vve.  from  the 
center  line  of  Lincoln  Ave.  to  the  East 
City  limits. 

District    Xo.   Z 

Improving  Yosemite  Ave.  from  the 
center  line  of  the  Southern  Pacific 
Railroad    to  the  West   City   limits. 

The  work  will  consist  of  grading: 
constructing  curbs  and  gutters  and 
paving,  to  be  done  ur^.e»'  the  Vrooman 
Act   of   1911. 

.\.  Veach  is  Chair"  an  of  the  Boara 
of  Trustees 


TURLOCK.  Stanislaus  Co..  Cal. — The 
City  Trustees.  A.  P.  Ferguson,  Clerk, 
has  awarded  a  contract  to  A.  Teichert 
&  Sons,  Ochsner  Bldg..  Sacramento,  for 
the  improvement  of  Line  street,  from 
the  southeast  line  of  West  Main  street 
to  the  southwest  line  of  South  Broad- 
way, by  grading  and  iiaving  with  a 
cement  concrete  base,  4  inches  thick, 
and  a  Warrenite-Bitulithic  wearing 
surface  1  Vz  inches  thick  and  the  con- 
struction of  concrete  curbs  and  gut- 
ters. 

The  bid  was  $0,228  for  paving  anfl 
$0,049   for  grading. 
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STOCKTON,  San  Joaquin  Co.,  Cal. — 
Up  to  10:30  a.  m.,  April  27th,  bids  will 
be  received  by  A.  L.  Banks,  City  Clerk, 
for  the  improvement  of  Walnut  St., 
fi-OMi  a  "line  27  ft.  east  to  the  '.vest  line 
of  Lower  Sacramento  road  west  to  Edi- 
son St.;  Edison  St.,  from  the  south 
boundary  of  Lomita  Ave.,  from  Walnut 
St.  to  the  north  boundary  of  Lomita 
Park:  Carmel  Ave.,  from  Walnut  St. 
to  the  north  boundary  line  of  Lomita 
Park;  Allston  Way,  from  the  south 
boundary  Lomita  Park  to  the  north 
boundary  of  I^omita  Park:  Ramona 
Ave.,  from  Walnut  St.  to  the  north 
boundary  of  Elizabeth  Ave.,  from  south 
boundary  of  Lomita  Park  to  the  north 
boundary  line  of  Lomita  Park;  Lexing- 
ton Ave.  from  the  north  line  of  Wal- 
nut St  to  the  north  boundary  line  of 
Lomita  Park,  by  grading,  constructing 
concrete  sidewalks,  curbs  and  gutters, 
and  paving  with  an  oiled  macadam, 
consisting  of  a  foundation  course  of 
cement  gravel  4  inches  thick,  and  a 
wearing  surface  of  crushed  rock  and 
asphaltic   road    oil    2    inches   thick. 

Also  the  improvement  of  a  portion 
of  the  Lower  Sacramento  road  for  a 
distance  of  633  feet  east  from  Lomita 
Park  by  grading  and  constructing  con- 
crete   curbs,    gutters    and    sidewalks. 


SEBASTOPOL,  Sonoma  Co.,  Cal. — The 
City  Trustees,  J.  S.  Saunders,  City 
Clerk,  has  instructed  City  Engineer 
Mueller  to  prepare  plans  and  specifi- 
cations for  the  improvement  of  Healds- 
burg  avenue  from  the  w^est  side  of 
North  Main  street  to  the  city  limits. 

Mueller  states  that  plans  will  pro- 
vide for  a  full  width  pavement  from 
the  west  side  of  North  Main  to  the  west 
side  of  Pitt  avenue  to  provide  a  good 
approach  to  Main,  and  from  thereon 
the  paving  of  a  tweniy-iwo  foot  width. 

Plans  will  be  ready  for  adoption  at 
the  April  19th  session   of  the  Board. 

NATIONAL  CITY,  San  Diego  Co.,  Cal. 
— Until  8  P.  M.,  April  27,  bids  will  be 
received  by  City  Clerk  O.  A.  Mullen  for 
constructing  about  10.7  miles  of  ce- 
ment pipe  sewers,  4  to  12-in.,  and  one 
rectangular  septic  tank.  Plans  and 
specificationR  may  be  obtained  from 
City  Engineer  C.  B.  Ireland  on  deposit 
of  ?g. 


SAN  FRANCISCO.— The  Board  of 
Public  Works  is  awaiting  the  authoriz- 
ation of  the  Supervisors  to  call  bids  for 
the  improvement  of  the  Great  High- 
way from  the  Esplanade  to  Balboa 
street,  by  paving  where  not  already 
improved. 

East  half  oS  the  Great  Highway 
from  Fulton  street  to  Lincoln  Way  and 
Ihe  grading  and  paving  of  the  north 
half  of  Sloat  Boulevard  from  the  Great 
Highway    to    Fortieth    avenue. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  City  Couricil,  A.  L.  Banks.  City 
<"lerk.  has  adopted  resolution  of  inten- 
tion No.  646  providing  for  the  im- 
provement of  Rose  street.  Edison  to 
Yosemite;  Stockton  street,  from  Rose 
to  the  north  boundary  of  .San  Joaquin 
County:  Baker  street  from  Rose  (o  the 
north  boundary  of  San  Joaquin  County. 
and  Edi.son  street  from  North  street  to 
the  south  boundary  of  Lomita  Park  by 
grading,  full  width;  construction  of 
concrete  curbs,  gutters  and  sidewalks 
and  pp.ving  with  oil  macadam  consist- 
ing of  4-inch  cement  gravel  foundation 
with  a  wearing  surfar--  of  crushed  rock 
HUi]   «s),hH)iir  ronil  „il  i   inolies  Ihiok 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co..  Cal. — Bids  for  the  construction  of 
sever.al  stretches  of  county  highways, 
under  the  fl.uOOOno  bond  issue,  will  be 
called  for  by  the  County  Supervisors 
in   the  immediate  future. 

Specifications  have  been  approved  for 
the  construction  of  a  highway  from 
San  Luis  Ooispo  to  the  Cienega  road- 
house  near  Morro;  for  a  stretch  be- 
tween Santa  Margarita  and  the  steel 
bridge  over  the  river  near  Las  Pllitas, 
and  unit  of  traffic  way  at  Ataacadero. 

F.  J.    Rodrigues  is  County  Clerk. 


OAKLAND.  Cal. — The  City  Council 
has  approved  plans  and  specifications 
providing  for  the  improvement  of 
streets  surrounding  the  Laurel  School, 
including  Brown  and  Patterson  ave- 
nues, between  California  and  Kansas 
streets.  L.  W.  Cummings  is  City 
Clerk. 


VISALIA,  Tulare  Co.,  Cal. — The  City 
Council,  Ida  Markham.  City  Clerk,  has 
passed  resolution  of  intention  No.  107 
providing  for  the  improvemenut  of  por- 
tions of  East  Mineral  King  avenue. 
South  Church  street.  North  Court 
street.  Northeast  Third  avenue.  North- 
west Third  avenue.  North  West  street. 
North  Church  street.  Acequia  street. 
South  Locust  street,  Willow  street. 
West  s'reet.  Conyer  street.  East  Main 
street.  North  Encina  avenue,  etc..  by 
the  construction  of  concrete  curbs, 
gutters. cement  concrete  pavement  and 
a  Topeka  wearing  surface  of  various 
thicknesses;  construction  of  salt-glaz- 
od  viti'ified  tile  storm  sewers,  and  con- 
nections of  various  sizes,  etc. 

HAYWARD.  Alameda  Co..  Cal. — Pre- 
liminary plans  for  the  proposed  sewer 
in  Atherton  street  were  presented  at 
the  last  meeting  of  the  Town  Trustees 
and  referred  to  the  Health  Officer  for 
approval. 

Town  Engineer  Holly  submitted  an 
estimate  of  cost  of  a  storm  water 
drain  in  Jackson  street  (The  Mt.  Eden 
PvOad).  but  no  action  was  taken.  The 
work  will  cost  about  $4,000.  M.  B. 
Templeton    is  City  Clerk. 


H.\NFORD.  Kings  Co..  Cal. — The 
County  Supervisors  have  notified  the 
Hanford  City  Trustees  that  they  will 
finance  the  paving  of  connecting  links 
between  city  paving  and  the  county 
highway  on  the  north  city  limits.  The 
work  will  include  small  stretches  of 
Irwin.  Douty,  Reddington  and  Harris 
streets. 


SANTA  ROSA.  Sonoma  Co..  Cal. — The 
City  Council  has  ordered  the  improve- 
ment of  Howard  street  from  Wright 
street  to  the  city  limits  have  been  ap- 
proved by  the  Council. 

Plans  for  the  construction  of  con- 
crete curbs  and  a  3  inch  concrete  pave- 
ment in  Fourth  street  from  Leland 
to  Humboldt  streets  by  constructing 
concrete  curbs  and  gutters,  and  Nason 
street  from  Orchard  to  Humboldt  by 
the  construction  of  concrete  curbs  and 
guiter.-.  and  an  asphalt  macadam  pave- 
ment. 

Vida    McL.    Doggett    is   City   Clerk. 


FAIRFIELD.  Solano  Co..  Cal— Up  to 
May  3rd.  11  A.  M..  bids  will  be  received 
by  County  Clerk  G.  G.  Halliday  for  a 
new  ferry  between  Rio  \istn  and  P.yer 
Island,  ■■      .  ■ 


SANTA  ROSA.  Sonoma  Co..  Cal. — The 
County  Supervisors.  W.  iV.  Felt  Jr., 
«.  ouniy  Clerk,  have  authorized  County 
Highway  Engineer  Lloyd  Aldrich  to 
proceed  with  two  units  of  the  highway 
system  under  the  day  labor  plan  as 
follows; 

Healdsburg-Napa  County.  Section  B; 
Sections  A  &  B,  Petaluma-Valley  Ford 
unit 

E.\GLE  ROCK  CITV.  Los  Angeles 
Co.,  Cal  -Until  8  P.  M.  May  3 
bids  wiL  be  received  by  City 
Clerk  Ben,1.  R.  Martsolf  for  ))aving  (Ken- 
dal Avenue.,  from  i:olorado  Blvd.  to 
south  city  boundary,  involving  198.000 
.SI.  It.  5-iii.  concrete  paving.  150  ft.  ce- 
ment curb,  and  725  sq.  ft.  cement  side- 
walk. The  city  has  voted  J33.000  bonds 
and  the  property  owners  will  bear  the 
remainder  of  the  cost,  the  work  to  be 
done    under    Improvement    Act    of    1911. 

Bids  will  be  received  at  the  same  time 
for  one  o.-  more  of  the  followi-ig  pro- 
posals; 

Material,  labor  and  eiiuipment  for 
surfacing  streets   with    rock  and   oil. 

Labor  and  equipment  for  surfacing 
streets   with  rock  and  oil. 

Furnishing  4630  tons  Class  A  rrick, 
COO  tons  Class  B  rock  and  72,060  gal- 
lons road  oil. 


EL  MONTE,  Los  Angeles  Co.,  Cal.— C. 
McNeill  &  Pernal  Barnett.  234  S.  Center 
St..  Orange,  were  awarded  Ihe  contract 
at  J30.475.50  for  constructing  a  sewer 
system  for  the  city,  using  vitrified  clay 
pipe;  contract  awarded  April  8  on  bids 
received  March  18.  All  bids  received 
for  constructing  a  reinforced  concrete 
septic  tank  were  rejected  and  new  bids 
will  be  taken.  The  contract  will  re- 
quire 14.700  ft.  8-in..  i200  ft.  10-in.. 
2075  ft.  12-in..  and  5980  ft.  18-in.  pipe. 
There  will  be  52  manholes  and  17  flush- 
tanks.  Olmsted  &  Gillelen.  Hollings- 
worth   BIdg..  Los  Angeles.  Engineers. 


SAN  FRANCISCO — Board  passed  res- 
olution of  intention  on  April  14th  to 
construct  sidewalks  on  16th  and  22nd 
avenues  between  Balboa  and  Cabrillo 
streets:  to  pave  Cabrillo  street  between 
24th  and  25th  avenues  and  40th  avenue 
between  Geary  and  Clement  streets, 
and  grade  29th  avenue  beLWoen  Cabrillo 
and    Fulton   streets. 

Specifications  were  approved  and 
resolutions  of  expediency  passed  pro- 
viding for  the  improvement  of  Shatter 
avenue  from  Ingalls  to  Jenning.s;  45th 
avenue  between  Judah  '  and  Kirkham; 
141  h  avenue  between  (  abrillo  and  Ful- 
ton; Winter  Lane  off  Mason  street  be- 
tween Green  and  Union;  Joost  avenue 
from  Acadia  to  Circular  and  Anza 
street  between   18th  and   19th  avenues. 

New  bids  were  ordered  received  for 
the  improvement  of  Balboa  street  from 
3!ird  and  32nd  avenues  and  43rd  and 
4otb  avenues. 


CHI  o.  1 
ouncil.  J. 
waided    a 


Co.. 


ty 


C:il.— Th 
W.  Gibson.  City  Clerk,  has 
contract  to  the  Chico  Con- 
tr.icling  Co.,  Chico.  for  the  improve- 
ment of  Robinson  and  Montgomery 
streets  on  its  bids  of  $38,319.25  and 
$13.08!)   respectively. 

The  work  includes  grading  and  pav- 
ing with  Warrcnite-Bilulithic.  1  Vi 
inr-he.s  thick  on  a  2 '«.  inch  asphaltic 
concrete  base,  including  the  construc- 
tion  of  cement  concrel  )  curbs  niirl   gut- 
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Cal. — Ptutchinson  &  Co.,  444  17th  St., 
OaKiand,  who  has  the  contract  for  the 
street  I/nprovements  in  Redwood 
Highlands,  has  awarded  a  contract  to 
Chas.  Cofouri  of  Redwood  City  for  the 
construction  of  concrete  curbs,  gut- 
ters and  culverts  in  connection  with 
the  worlt.  The  concrete  work  will 
cost   in  the  neigrhborhood  of  $25,000. 

The  work  will  be  done  under  the 
supervision  of  C.  L.  Dimmitt,  City  En- 
gineer of   Redwood   City. 


UISDWOOD  CITY,  San  Mateo  Co.. 
Cal. — County  Kngineer  Geo.  A.  Kneass 
has  been  instructed  by  the  Supervi- 
sors to  make  a  survey  of  the  proposed 
road  along  the  Corte  Madera  Creek  in 
the  Third  Township  to  connect  with 
the  San  Gregario-La  Honda  road  and 
the  Bear  Gulch  road  for  the  conven- 
ience of  ranchers  in   that  district. 

Elizabeth    M.    Xash    is   County   Clerk. 


SAN  .'J^ANDRO.  Alameda  Co.,  Cal.— 
The  City  Trustees,  after  a  conference 
ivith  a  representative  of  the  Board  of 
I'ire  UiiJerwriters,  are  considering  the 
iiistallallon  of  a  10-inch  fire  main  in 
the  manufacturing  section  of  the  city. 
II  is  estimated  that  such  a  main  would 
c)st   $1?,000.     J.  J.  Gill  is  City  Clerk. 


SACRAMENTO.  Cal.— The  City  Com- 
rnissioiiers.  M.  J.  Desmond.  City  Clerk, 
has  awarded  a  contract  to  the  Clark  & 
Henery  Construction  Co..  Ochsher 
Eldg.,  Sacramonto.  for  the  improve- 
ment of  Thirty-third  St.  from  Fourth 
to  N'inth  Avenues  by  constructing  con- 
crete curbs  and  gutters,  8  concrete 
manholes  with  cast  iron  curbs  and 
covers;  1;1  cast  iron  gutter  drains  with 
6-inch  vitrified  ironstone  sewer  pipe 
elbows  attached  and  connecting  same 
to  sewer  with  6-inch  vitrified  ironstone 
sewer  pipe;  constructing  8  inch  vit- 
rified ironstone  sewer  pipe  grading, 
and  constructing  a  hydraulic  concrete 
ba.se  4  inches  thick  with  a  bitulithic 
wearing   surface   Hi    ir.ches   thick. 

WOODLAND.  Yolo  Co..  Cal— The 
City  Trustees,  J.  H.  Laugenour.  City 
<,*lerk.  has  passed  resolution  of  in- 
tention No.  366  providing  for  the  im- 
provement of  First  street  from  Mar- 
shall avenue  to  Hays  street;  Marshall 
avenue  from  College  to  First,  and 
Hays  street  from  College  to  First  by 
constructing  concrete  curbs  and  gut- 
ters, grading  and  paving  with  a  bi- 
tuminous bace  3  inches  thick  composed 
of  asphaltic  cement,  sand  and  stone 
and  a  Warrenite-bitulithic  wearing 
.surface  2  inches  thick  with  a  Warren- 
ite  flush  coat  compo.sition.  construc- 
tion of  basalt  header  blocks  and  two 
corrugated  iron  culverts  on  concrete 
bases. 

The  Council  has  also  passed  resolu- 
tion of  intention  No.  363  for  the  im- 
provement of  Lincoln  avenue  from 
West  street  for  a  distance  of  330  feel 
east  of  Sixth  street  by  grading  and 
paving  with  a  bituminous  base  3  inches 
thick  with  a  Warrenite-bitulithic 
wearing  surface  2  i'nches  thick,  con- 
structing concrete  curbs  and  gutfers, 
liasali  header  blocks  and  four  corru- 
gated  Iron   culverts  on  concrete   bases. 


FRES.V^  R-resno  Co.,  Cal.— The  City 
Council.  Cnas.  Dillon,  City  Clerk,  has 
awarded  contraacts  for  street  and  sew- 
er  work   as   follows; 

To  Thompson  Bros..  1514  "H"  St., 
Fresno,  improvement  of  Whites  Bridge 
I'Oenii.'    from    the    west    city    limits    to 


the  east  line  of  Tehama  St..  by  the  con- 
struction of  a  4-inch  concrete  base 
and  a  Warrenite-bitulithic  wearing 
surface  IH  inches  thick,  16  feet  wide, 
including  the  improvement  of  B  street 
from  Amador  to  Fresno  street  by  the 
construction  of  a  4-inch  concrete  base 
and  a  Warrenite--bitulithic  wearing 
surface  l\i  inches  thick.  20  feet  wide, 
including  the  construction  of  corru- 
gated culverts  with  manholes. 

To  Thompson  Bros,  for  the  improve- 
ment of  Vassar  avenue  from  Maroa  to 
Wishon  avenue  by  grading,  construc- 
tion of  concrete  curbs  and  gutters, 
sidewalks,  paving  with  an  asphalt  con- 
crete base  2hi  inches  thick  with  a 
Warrenite-bitulithic  wearing  surface 
1  -i   inches  thick. 

To  Thompson  Bros,  for  the  con- 
struction of  a  20-foot  wide  pavement 
in  the  center  of  the  street  from  the 
south  city  limits  line  at  the  intersec- 
tion of  California  avenue  and  Elm  ave- 
nue; north  along  the  extension  of  Elm 
Ave.,  to  the  intersection  with  C  street, 
nue,  to  the  intersection  with  C  street, 
thence  along  C  street  to  the  intersec- 
tion with  San  Benito  Ave.,  thence 
along  San  Benito  Ave.  to  G  street, 
pavement  to  be  a  concrete  base  4 
inches  thick  with  a  'Warrenite-bitu- 
lithic wearing  surface  1»4  inches  thick, 
construction  of  corrugated  metal  cul- 
verts with  manholes  and  oil  dirt 
shoulders  on  both  sides  of  pavement. 

Thompson  Bros.,  were  also  awarded 
the  contract  for  the  improvement  of 
.Sarah  street  from  California  to  Ham- 
ilton Aves..  by  grading,  constructing 
concrete  curbs,  gutters  and  sidewalks 
!\nd  T'iljng  between  the  curb  lin»s. 

To  Kaufleld  &  Tompkins,  2029  Mari- 
posa St.,  Fresno,  the  Council  has 
awarded  a  contract  for  the  construc- 
tion of  concrete  curbs  and  sidewalks 
in  both  sides  of  C  street,  from  Amador 
to    Fresno. 

K  W.  Redman,  200  Trust  Co.,  I'.rrid- 
•ns;  T^resno,  has  been  awar-lid  the 
contract  for  the  construction  of  a  six- 
inch  lateral  sewer  in  block  388  at  63 
cents  per  ft.  for  sewer  and  $15.00  for 
lamijholes. 


MARYSVILLE.  Yuba  Co..  Cal. — Up  to 
10  A.  M.,  May  4th  bids  will  be  received 
by  Wm.  M.  Streif,  Conuty  Clerk,  for 
the  proposed  stretch  of  highway  in 
Road  District  No.  10.  from  plans  by 
County  Engineer  L.  B.  Creek.  Bids  will 
be  taken   for  three  types  of  pavement. 


MARTINEZ.  Contra  Costa  Co.,  Cal  — 
.Joseph  T.  Sayles.  Martinez,  has  been 
awarded  contracts  by  the  City  Trus- 
tees. W.  S.  Farley.  City  Engineer,  for 
paving  Smith  street  at  $145,000  and 
paving  streets  in  the  Frazer  addition 
at    $34,438. 

C.  E.  Daley  is  City  Clerk. 


SANTA  BARBARA,  Cal. — Fairchild- 
Gi'more-Wilton  Co..  of  Los  Angeles, 
awarded  contracts  for  paving  portions 
of  Garden  and  E.  Sola  streets,  may  not 
.*^lgn.  The  company  claims  the  adver- 
tisement for  bids  for  the  work  was  not 
published  as  required  by  law.  sufficient 
time   not    having   been    allowed. 


SACR.VMENTO.  Cal. — The  City  Com- 
missioners. M.  .T.  Desmond.  Clerk,  has 
passed  resolution  of  Intention  No.  1483 
providing  for  the  improvement  of 
Forty-third  street  from  a  point  SO  feet 
south  of  Fourth  avenue  to  the  main 
sewer   jn  fifth  avenge,  by  ronstruction 


of  a:i  8-inch  vitrified  ironstone  pipe 
sewer  with  24  6-inch  vitrified  ironstone 
wye  branches  and  2  concrete  manholes 
with  cast  iron  curbs  and  cjvcrs. 


EL  CENTRO.  Imperial  Co.,  Cal. — 
Peterson  Eros.,  of  Cal.,.tico,  submitted 
the  lowest  bid  at  32.35c  sq.  ft.  for  con- 
structing 45  miles  of  5Vi-in.  concrete 
pavement,  ];2:4  mi.x.  16  ft.  wide  on  the 
county  highway  system.  W'arren  Bros. 
Co.  submi'tcd  the  only  other  bid  at 
33.08c  sq.  ft.  for  constructing  a  5-in. 
Warrenite-bitulithic  pavem<  nt.  Con- 
crete paving  would  cost  under  Peter- 
son Bros.,  bid  $27,456  per  mile  and 
Warrenite  paving  under  Warren  Bros.' 
bid.  $27,931  per  mile.  All  bids  were 
rejected  as  being  too  high,  but  no 
action  was  taken  by  the  Supervisors  in 
the  matter  of  readvertising  for  bids. 


ELSINORE,  Riverside  Co.,  Cal. — R. 
T.  Shea  &  Co.  of  Riverside,  submitted 
the  only  bid  and  were  awarded  the 
contract  at  $67,400  for  improving  por- 
tions of  Main.  Spring  and  Minthorn 
Sts.,  and  Sumner  and  Graham  Aves. 
The  total  length  of  streets  to  be  graded 
is  11,715  lin.  ft.,  and  average  width  to. 
be  graded  43  ft.  A  5-in.  concrete  pave- 
ment will  be  laid  18  ft.  wide  except  on 
portions  of  .Spring  St.,  where  it  is  26 
ft.  and  at  street  intersections  where  it 
is  65  ft.  The  work  will  involve  18,850 
cu.  yds.  excavation.  220.210  sq.  ft.  pavine 
and  four  10-in.  galvanized  corrugated 
iron  culverts  each  70  ft.  in  length.  Paul 
E.  Kressly  of  Newport  Beach,  is  the 
Engineer. 


VALLEJO.  Solano  Co..  Cal. — The 
City  Council.  ."Vlf  E.  Edgcumbe,  City 
Clerk,  has  passed  a  resolution  of  inr 
tcntion  No.  62  (Series  A)  providing 
for  the  construction  of  concrete  curbs 
and  sidewalks  in  Wislon  avenue  from 
.Santa    Rosa   to   Hitchborn    street,   etc. 

T.    D.    Kilkenny   is   City    Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
The  Shell  Oil  Company  will  start  con- 
slruclion  immediately  on  extensive  im- 
provements and  pdditions  to  their 
plant  as  follows; 

Three  new  units  o:;  the  Trumble  still 
system  will  be  installed  and  operated 
in  conjunction  with  four  stills  now  iji 
operation,  bleacher  houses  will  be  en- 
larged, additional  agitators  built  and 
dozens  of  new  tanks  ranging  in  ca- 
pacity from  460  to  55.000  barrels  of  oil 
will  be  constructed.  This  work  will 
neceK.sit.ate  many  miles  of  new  pipe 
lines  being  laid. 

It  is  understood  the  cost  will  be 
between  $1,250,000  and  SI. -300.000. 

A  portion  of  the  work  will  be  done 
Dy  contracts  and  the  balance  by  the 
company's   forces. 


MARIIX'EZ,  Contra  Costa  Co.,  Cal. — 
'the  County  Supervisors.  R.  R.  Arnold, 
Countv  Highway  Engineer,  have  ap- 
proved plans  and  specifications  for 
paving  the  Borden  Highway  from  Old 
Rii'cr  four  miles  to  Byron.  Estimated 
cost.  $15,300. 

The  roE,d  is  to  lie  constructed  of  oil 
bound   macadam. 

The  supervisors  also  accepted  the 
plnns  ami  specifications  for  the  con- 
struction of  the  lower  San  Pablo 
creek  road  leading  to  Richmond,  4.59 
miles    long.      Estimated    cost.    $195,000. 

Bids  will  be  called  for  shortly.  J.  H. 
Wells   i?  '"■ounty  Clerk. 


NVeduesday,      April 


1920 


OAKLAND,  Cal. — The  City  Council, 
L.  W.  Cummingrs,  City  Clerk,  has  passed 
a  resolution  of  intention  providing  for 
the  iniproifement  of  Brown  and  Patter- 
son avenues  from  California  street  to' 
3  feet  southwest  from  Kansas  street; 
Kansas  .street  from  Brown  avenue  to 
Patterson  avenue  and  California  street 
from  Patterson  avenue  to  18  feet  north- 
west from  Brown  avenue,  by  grading; 
constructing  concrete  curbs  and  gutters 
and  paved  with  oil  macadam;  construc- 
tion of  corrugated  iron  culverts;  brick 
storm   water  and  cast  Iron  inlets,  etc. 
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MARTINEZ,  Contra  Costa  Co.,  Cal.— 
The  matter  of  awarding  a  contract  for 
paving  the  county  highway  between 
Richmond  and  Giant  has  been  laid  over 
for  one  week  by  the  Supervisors.  J. 
H.   Wells   is  County  Clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Petitions  have  been  presented  the 
County  Supervisors,  Eugene  D.  Gra- 
ham, County  Clerk,  asking  that  the 
road  across  the  upper  division  of  Rob- 
ers  Island  be  graveled.  The  work 
sought  covers  about  five  miles,  which 
extends  from  the  loop  of  paved  high- 
way at  the  eastern  edge  of  the  island 
to  the  old  Mowry  Ferry  connection 
with  Union   Island. 

On  recommendation  of  County  Engi- 
neer F.  E.  Quail  the  petitioners  agreed 
that  a  crushed  rock  would  be  satisfac- 
tory owning  to  the  expense  of  securing 
gravel. 


SAN  JOSE,  Santa  Clara  Co.  Cal. — The 
appointment  of  an  engineer  to  submit 
a  report  on  the  conservation  of  flood 
waters  in  Santa  Clara  County  for  irri- 
gation purposes  was  discussed  at  the 
last  session  of  the  County  Supervisors, 
but  action  was  deferred  until  the  next 
meeting,  when  it  is  probable  that  an 
appropriation  of  $15,000  will  be  made 
to  cover  the  cost  of  the  survey. 

Henry  A.  Pfister  is  County  Clerk  and 
Irving  L.   Ryder,  County  Engineer. 


SALINAS,  Monterey  Co.,  Cal. — Up  to 
May  3rd,  3  P.  M.,  bids  will  be  received 
by  T.  P.  Joy,  County  Clerk,  for  unload- 
ing, hauling  and  spreading  waste  rock 
on  the  Salinas-Watsonville  Road,  from 
Werner  Hill  to  a  point  one  mile  north 
of  the  Elkhorn  Slough,  in  Road  Dis- 
trict No.    1. 


phys  and  the  Calaveras  Big  trees,  and 
will  survey  the  route  this  summer. 

The  county  and  the  forest  service 
will  construct  a  road  between  Hermit 
Springs,  near  West  Point,  to  the  Al- 
pine highway  near  Big  Meadows  above 
Dorrington. 

A.  W.  Poe  is  Clerk  of  the  Calaveras 
County  Board   of  Supervisors. 


EL  CENTRO,  Imperial  Co.,  Cal. — 
Peterson  Bros.,  of  Calexico,  submitted 
the  lowest  bid  at  32.55c  sq.  ft.  for  con- 
structing 45  miles  of  5»4-in.  concrete 
pavement,  1:2:4  mix,  16  ft.  wide  on  the 
county  highway  system.  Warren  Bros. 
Co.  submitted  the  only  other  bid  at 
33.09c  sq.  ft,  for  constructing  a  5-in 
Warrenite-bitulithic  pavement.  Con- 
crete pavement  will  cost  under  Peter- 
son Bros.'  bid  $27,456  per  mile  and 
Warrenite  paving  under  Warren  Bros." 
bid  $27,931  per  mile.  The  bids  were 
taken  under  advisement,  pending  a  de- 
cision on  the  regularity  of  Peterson 
Bros.'  bid,  question  having  been  raised 
as  to  the  sufficiency  of  the  certified 
check   submitted   with   it. 


BAILBOADS 


PORTOLi,  Plumas  Co.,  Cal. — A  gang 
of  surveyors  is  now  working  on  the 
new  railroad  to  be  built  by  the  West- 
ern Pacific  Company  for  Arthur  E. 
Davies  to  connect  his  timber  land  with 
the  Western  Pacific  Railroad. 

A  hotel,  cottages,  amusement  hall, 
etc.,   will   be   built  as   soon   as   possible. 


SAN  RAFAEL,  Marin  Cn..  Cal. — City 
Engineer  Jones  reported  at  the  last 
meeting  of  the  City  Trustees  that 
amended  plans  and  specifications  for 
the  improvement  of  Mountain  View 
avenue  would  be  ready  for  approval 
at   the   next   meeting. 

Engineer  Jones  also  reported  that 
Picnic  Valley  residents  were  not  fav- 
orably disposed  toward  the  street  im- 
provements contemplated  in  the 
Southern  Heights  District. 

The  matter  of  improving  Tamalpais 
avenue  was  laid  over  until  the  meet- 
ing of  April  12th.  Eugene  W.  Smith  is 
City  Clerk. 

MODESTO.  Stanislaus  Co.,  Cal, — The 
Modesto  City  School  District  has 
awarded  a  contract  to  the  Standard 
Paving  Co.  of  Modesto  for  the  paving 
of  Fifth  and  Sixth  streets  between  I 
and  J  streets  at  $1,750. 

SAN  ANDREAS.  Calaveras  Co.,  Cal. — 
The  federal  forest  service  has  ac- 
cepted the  proposed  project  for  a  new 
road    to   be   constructed    between    Mur- 


SANTA  ROSA,  Sonoma  Co..  Cal.— The 
Northwestern  Pacific  Hailroad  Com- 
pany in  its  latest  monthly  bulletin  an- 
nounces that  the  narrow  gauge  line 
from  Manor  in  Marin  County  to  Camp 
Meeker  in  Sonoma  County,  will  be 
standardized    in    the    immediate    future. 


Official    Proposals. 


NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  until  2  o'clock 
P.  M.,  May  3,  1»20,  for  constructing  a 
portion  of  the  State  Highway  System 
of  Nevada  from  Washoe  Summit  to  one 
mile  south  of  Huffakers,  Washoe 
County,  8.25  miles.  Work  consists  of 
4400  cu.  yds.  excavation  unclassified, 
72,618  sq.  yds.  cement  concrete  paving, 
6  inches  thick.  Corrugated  metal 
pipes  and  concrete  headwalls. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  and  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  County  Clerk's 
oflice  in  Reno.  Cash  deposit  of  $15.06 
with  undersigned  required  for  copy  of 
plans,  which  will  be  refunded  on  their 
return  in  good  condition.  Bids  MUST 
be  on  proposal  form  of  Highway  De- 
partment and  accompanied  by  a  certi- 
fied check  in  an  amount  of  5%  of  the 
bid.  Right  is  reserved  to  reject  any  or 
all   bids. 

C.   C.   COTTRELL, 
State   Highway   Engineer, 
Carson  City,  Nevada. 


Drder   of    the   Board 


WANTED     FOR     KITCHBN 
EaUIPMENT. 

Tour  attention  is  invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  on  drawings  and  specifica- 
tions No.  4097,  covering  Kitchen 
Equipment  for  six  Barracks  Buildinss. 
Marine  Corps  Base,  San  Diego,  Cali- 
fornia. 

The  drawings  and  specifications  may 
be  obtained  on  application  to  the  Bu- 
reau in  Washington,  D.  C,  or  to  the 
Commandant,  12th  Naval  District, 
Sheldon  Building,  San  Francisco,  Cali- 
fornia, or  to  the  Public  Works  Oflloer, 
V.  S.  N.,  Timken  Building,  San  Diego. 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award   of  the  contract. 

The  six  kitchens  are  to  be  provided 
with  modern  and  adequate  equipment, 
which  is  to  be  properly  installed  and 
connected  to  ateam,  gas,  vent,  water, 
waste  and  drip  services. 

The  estimated  cost  Is  $22,000.00. 
Yours   truly, 
R.    L.   MORTON, 
Lieutenant    Commander     (CEC),    U.    S. 

N.     By  direction  of  the  Public  Works 

Ofl^cer. 

BIDS     WANTED     FOR     HOSPITAL 

BUILDING. 

NOTICE  TO   CONTRACTORS. 

Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Sacra- 
mento,   State    of   California.^ 

Pursuant  to  an 
of  Supervisors  of  tne  uouniy  oi  oai;- 
ramento,  made  and  entered  on  record 
on  the  18th  day  of  March.  A.  D.  1920. 
Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  under- 
signed up  to  and  not  later  than  the 
hour  of  two  P.  M.,  ot  the  3rd  day  of 
May,  1920,  at  the  office  of  said  Board 
in  the  Court  House  building,  7th  and 
I  streets,  Sacramento  City,  for  the 
furnishing  of  all  labor,  materials  a.nd 
mechanical  workmanship  necessary  for 
the  construction  of  a  Service  and 
Children's  Ward  Building  on  the  pres- 
ent County  Hospital  Grounds,  City  or 
Sacramento,  County  of  Sacramento, 
State  of  California,  in  accordance  with 
the  plans  and  specifications  prepared 
therefor  by  R.  A.  Herold.  Architect, 
and  adopted  by  the  Board  of  Super- 
visors of  the  County  of  Sacramento, 
which  plans  and  specificati9ns  rnay 
be  seen  and  examined,  during  office 
hours,  by  intending  bidders,  at  the 
architect's  office,  rooms  430-37  Forum 
Building,  Sacramento.  California. 

All  bids  must  be  submitted  on  blank 
forms  furnished  by  the  Clerk  of  the 
Board,  and  must  be  accompanied  with 
a  certified  check  on  some  solvent  bank, 
in  a  sum  equal  to  ten  per  cent  (10%) 
of  the  amount  of  each  bid,  conditioned 
that  if  the  contract  is  awarded  the 
party  submitting  the  accepted  bid  will 
enter  into  contract  and  furnish  such 
bond  as  may  be  required  within  ten 
days  after  making  award,  or.  failing  so 
to  do.  the  amount  of  such  check  to  be 
forfeited  as  liquidated  damages  for 
such  failure.  All  checks  to  be  made 
payable  to  the  order  of  the  Chairman 
of  the  Board  of  Supervisors  of  Sacra- 
mento County. 

The  Board  reserves  the  right  to  re- 
ject anv  or  all  bids. 

By  order  of  the  Board  of  Supervisors 
of  Sacramento  County.   California. 
Attest    (Seal)        HARRY  W.   HALL. 
County  Clerk  and  ex-offlcio  Clerk  of  the 

Board    of   Supervisors    of    Sacramento 

County,   California. 

By  F.   M.  Lampert.  Deputy  Clerk. 
Dated,    April   6th,   1920. 


NOTICE  TO  CONTRACTORS. 


BIDS  AVANTED  FOR  V.   S.   HOSPITAL. 

NOTICE  TO  CONTRACTORS. 

SEALED  PROPOSALS  will  be  opened 
at  the  Office  of  the  Commanding  Officer, 
Benicia  Arsenal,  Cal.,  nt  lliOO  A.  M., 
May  lis,  1920,  for  the  construction  of  a 
Hospital  Building  (Eight  bed  Infirm- 
ary) one-story,  of  hollow  tile  con- 
struction. 

Drawings  and  specifications  may  be 
obtained  from  this  office  in  the  discre- 
tion of  the  Commanding  Officer. 

E.    P.    O'HERN. 
Colonel,  Ord.  Dept.,  U.  S.  A.,  Command- 
ing. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Bnildtns,  Sacrumonto.  Cal.,  until  2 
o'clock  P.  M.,  on  May  3,  1020,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Tehama  County,  between  Red  Bluff 
and  Northerly  Boundary  (II-Teh-3-C) 
about  13.6  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 

Placer  County,  between  Auburn  and 
Northerly  Boundary  (III-Pla-17-CT 
about  6.6  miles  in  length  to  be  payee 
with    Portland   cement   concrete. 

Amador  County,  between  lone  and 
Jackson  (III-Ama-34-B).  about  10.7 
mlles  in  length  to  be  graded. 
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Imperial  County,  between  Tule  Wash 
and  Gravel  Wash  (VII-Imp-26-D) 
about  6.5  miles  in  length  to  be  pavei. 
with   Portland  cement   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice, and  they  may  be  seen  at  the  offlce 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
Tiie  Divisi  ^n  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  It  I: 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.   etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  al 
bids  or  to  accept  the  bid  deemed  for 
the   best   interest   of  the  State. 

NEWELL    D.    DAl^LINGTON, 
CHARLES    A.    WHITMORE. 
GEO.   C.    MANSFIELD, 
California     Highway    Commission. 
AUSTIN    B.     FLETCHER, 

Highway   Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
Dated;  April  5,   1920. 


NOTICE    "rO    CONTRACTORS. 

BIDS  for  the  construction  of  Chico 
High  School  in  accordance  with  plans 
and  specifications  of  Woollett  &  Lamb. 
Physicians'  Building,  Sacramento,  are 
being  called  for. 

Bids  are  to  be  filed  prior  to  seven  I». 
M:  April  2:{rd,  1920.  t;ertified  check 
payable  to  the  President  of  Chico  High 
School  Board,  amounting  to  five  per 
cent  of  proposal  must  accompany  bid. 
CHAS.  H.  CAMPER, 
Clerk.   Chico    High    School    District. 


•NOTICE   TO  CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock  P.  M.,  Aiiril  20,  1820,  for  con- 
t.tracting  the  following  sections  of  the 
State   Highway   System    of  Nevada: 

State  Highway  in  Washoe  County 
from  Washoe  Summit  to  Bowers  Man- 
sion, 4.69  miles.  Work  consists  of 
grading,  instaUation  of  dr.-'inage  struc- 
tures and  concrete,  pavement  15  feet 
wide    6    inches  thicKi 

State  Highway  in  Ormsby  County 
from  Lakeview  Summit  to  a  point  1.85 
miles  south  thereof.  Work  consists  of 
grading  and  installation  of  drainage 
structures. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  and  specifications 
secured  at  ofl°ice  of  undersigned;  may 
also  be  exarrjined  .at  the  County  Clerk's 
office  in  Reno  and  Carson  City.  Cash 
deposit  of  J15.00  with  undersigned  re- 
fiuired  for  coi>y  of  plans,  which  will 
be  refunded  on  their  return  in  good 
condition.  Bids  MUST  be  on  proposal 
form  of  Highway  Department  and  ac- 
companied by  a  certified  check  in  an 
amount  of  5%  of  the  bid.  Right  is  re- 
served to  reject  any  or  all  bids. 

C.    C.   COTTRELL, 
State   Highway   En,>jlneer. 
Carson  City.  Nevada. 


NOTICE    TO   CONTRACTORS. 


Attention  is  invited  to  the  /ace  that 
(proposals  will  be  opened  in  the  near 
future   for  the  following  work: 

Drawings  and  specification  No.  4114, 
covering  Laundry,  Bakery,  and  Re- 
frigerating Plant,  Industrial  Building, 
Marine  Barracks,  Naval  Base,  San 
Diego,  California. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment. Washington,  D.  C,  to  the 
Commandant.  Twelfth  Naval  District, 
No.  417  Sheldon  Building,  San  Fran- 
cisco. California,  or  to  the  Public 
Works  Officer,  U.  S.  Navy,  Timken 
Huilding,  San  Diego,  California,  by 
placing  a  deposit  of  ten  dollars  ($10.00) 
as  security  for  their  safe  return  within 
five  days  after  the  award  of  the  con- 
tract. 

The  laundry  equipment  will  consist 
of  motor  driven  washers,  extractors 
and    tumblers,    dry   rooms,    and    electri- 


cally operated  ironers  and  Bhapcm  and 
other  accessories  pertaining  to  a  mod- 
ern laundry.  The  Government  will 
furnish  some  of  this  eiiulpment.  which 
will  be  Installed  by  the  contractor. 
The  bakery  equipment  will  consist  of 
electric  ovens,  motor  driven  dough  and 
cake  mixers,  dough  molder,  proofer 
divider,  rounder,  and  other  acces- 
sories necessary  to  equip  an  efficient 
bakery.  The  ice  making  and  refrig- 
erating plant  will  consist  of  duplicate, 
motor  driven  compressors,  brine  cir- 
culating pumps,  an  ammonia  condenser, 
brine  cooler,  freezing  tank,  and  other 
apparatus  pertaining  to  a  raw-water 
ice  making  plant,  together  with  re- 
frigerating equipment  for  the  storage 
rooms.  Included  also  as  a  part  of  the 
refrigerating  equipment  will  be  the 
meat  tracks  and  hangers,  and  the  In- 
sulation of  the  storage  rooms.  Con- 
nections are  to  be  made  to  the  electric, 
steam,  return,  waste,  and  water  ser- 
vices. 

The  estimated  cost  is  $55,000.00. 

LEONARD   M.    COX, 
Commander,  C.  E.  C  U.  S.  Navy,  Public 

Works  Officer.  (tt) 


NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSAL.-,  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock    P.    M.,    April    19,    1920,    for    the 

erection  of  two  Pratt  truss  highway 
spans  with  timber  trestle  approach  and 
control  wier  complete  over  the  Virgin 
River  near  Bunkerville  In  Clark  Coun- 
ty, Nevada. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  ami  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  couny  clerk's 
office  in  Las  Vegas.  Cash  deposit  of 
JlS.OO-wlth  the  undersigned  required 
for  copy  of  plans,  whicli  will  be  re- 
funded on  their  return  In  good  condi- 
tion, tids  must  be  on  proposal  form 
of  Highway  Department  accompanied 
by  certified  check  in  the  .-  mount  of  ttV. 
of  bid.  Right  Is  reserved  to  r-^Ject  anv 
or  all  bids. 

C.    C.    COTTRELL. 
„  State  Highway   Engint-r 

Carson  City,  Nevada. 


BIDS    CAI/LPjJ    FOR    EXTENSION    TO 
BUILDINGS  AT  GUAM. 


Drawings  and  SpeclflcatlO"%  No.  4141 
covering  Extensions  to  Power  Houses. 
Pump  House,  Blower  House  and  Quar- 
ters, Naval  Station,  Guam,  M.  I. 

Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  on  the  work 
ineiitlonod  above  In  the  near  future. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  In  Washington,  D.  C  or  to  the 
Commandant,  Navy  Yard,  Mare  Island, 
Calif.,  by  placing  a  deposit  of  twenty 
dollars  ($20.00)  as  security  for  their 
safe  return  within  five  days  after  the 
award   of  the   contract. 

The  power  house  extension  at  Agana 
win  have  concrete  foundations  and 
floor,  ateel  frame,  exterior  walls  and 
roof  of  galvanized  corrug.ated  steel, 
steel  sash  and  metal  covered  doors. 
The  extension  to  the  power  house  at 
the  Radio  Station  will  have  concrete 
frame,  concrete  walls,  composition 
roofing  and  steel  sash.  The  quarters 
win  have  concrete  frame,  metal  lath 
and  cement  mortar  walls,  composition 
roofing,  wood  sash  and  doors,  wood 
floor  and  interior  finish.  The  pump 
house  and  the  blower  house  will  be 
similar  to  the  extension  to  the  power 
house  at  the  Radio  Station. 

The    estimated   cost    Is    $50,000.00. 
R.    L.    MARTIN, 

Lieut.     Commander,     (CEC),    USN.. 
By  direction  of  Public  Works  Officer. 


BIDS      \V.4NTED      FOR      HOT     WATER 
HEATING  SYSTE91. 


SEALED  PliOPOSALS  will  be  opened 
in  the  Oflnce  of  the  Commanding  Officer. 
Benicia  Arsenal,  Cat.,  at  llrt»0  A.  M., 
April  Seth,  1920,  for  the  installation  of 
hot  water  heating  systems  in  Quarters 
Nos.   25,  26  and   27,  Benicia  Arsenal. 

Drawings  and  specifications  may  be 
obtained  from  this  office  at  the  dis- 
cretion  of   the  Commanding  Officer. 

E.    P.    O'HERN. 
Colonel,  Ord.  Dept.,  U.  S.  A.,  Command- 
ing. 


NOTICE   TO   CONTRACTORS. 

NOTICE  Is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Biggs 
High  School  District,  Butte  County, 
California,  up  to  2  o'clock  P.  M.,  on  tke 
28th  day  ot  April,  1920,  at  the  oflflce  of 
the  High  School  Board  in  the  City  of 
Biggs,  for  the  erection  and  completion 
of  a  frame  Gymnasium  and  Auditorium 
Building  adjacent  to  the  present  High 
School  Building,  all  in  accordance  with 
plans  and  specifications  made  for  the 
same  by  W.  H.  Weeks,  the  authorized 
Architect    employed    by    the    Board. 

Bids  will  be  received  on  the  work  as 
a  whole   with   alternate   propositions. 

Plans  and  specifications  can  be  se«n 
at  the  office  of  the  Clerk  of  the  Board 
at  Biggs,  or  at  the  office  of  the  Arohl- 
tect,  W.  H.  Weeks,  75  Post  street,  San 
B-rancisco,    California. 

A  deposit  of  Ten  ($10.00)  Dollars 
cash  will  be  required  on  all  plans 
loaned  out  as  a  guarantee  of  good 
faith. 

All  bids  must  be  made  out  on  blank 
forms  furnished  by  the  Architect  and 
must  be  accompanied  by  a  check  for 
not  less  than  ten  per  cent  (10%)  of 
the  amount  bid,  payable  to  Mr.  w.  M. 
Doty,  Chairman  of  the  Board  and  cer- 
tified to  by  some  responsible  banking 
house.  This  check  is  to  be  forfeited  In 
the  event  that  the  successful  bidder, 
after  having  been  awarded  the  con- 
tract, falls  within  ten  (10)  days  to 
sign  the  contract  and  furnish  a  ^ood 
and  sufficient  bond,  as  required  by 
law. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

W.   M.   Doty,  Pres., 

J.   A,    HARVEY,   Sr„   Clerk, 

.1.  R.  Mcdonald, 

MRS.   A.  G.  GLASS. 

WM.    H.    HASELBUSCH. 
Board    of    Trustees   Biggs   High   School 

District. 
(33492  1      1st   report   Feb.    20.    1920.        R 


BIDS   WANTED   FOR   SAN   FRANCISCO 
STREET     IMPROVEMENT. 

BIDS     CLOSE     MAY     5,     1920,     BET.     2 
AND   3   P.   M. 

The  improvement  of  Balboa  street 
from  the  westerly  line  of  Thirty-third 
avenue  to  the  westerly  line  of  Forty- 
second  avenue,  by  the  construction  of 
concrete  curbs;  artificial  stone  side- 
walks; a  6-foot  central  strip  of  arti- 
ficial stone  sidewalk;  brick  catch- 
basins  and  an  asphalt  pp.vement. 
BIDS  CLOSE  MAY  5.  1920.  BET.  2 
AND  3  P.  M. 

The  improvement  of  Cabrillo  street 
from  the  easterly  line  of  La  Playa  to 
the  easterly  line  of  Forty-fifth  avenue, 
of  Porty-flfth  avenue  from  the  south- 
erly line  of  Cabrillo  street  to  the 
northerly  line  of  Balboa  street,  and  of 
Balboa  street  from  the  westerly  line  of 
B'orty-fifth  avenue  to  the  easterly  line 
of  Forty-third  avenue  including  all  the 
intervening  crossings  with  the  excep- 
tion of  the  crossings  of  Forty-fourth 
avenue  and  Balboa  street,  by  resetting 
existing  granite  curbs;  construction  of 
concrete  curbs;  artificial  stone  side- 
walks; a  6-foot  central  strip  of  arti- 
ficial stone  sidewalks;  brick  catch- 
basins,  and  an  asphalt  pavement. 


TULARE    COUNTY    SUPERVISORS 

ACCEPT  SITE  FOR  COUNTY 

HOSPITAL. 

VISALIA,  Tulare  Co..  Cal.  — The 
Board  of  Supervisors  has  accepted  the 
site  offered  by  the  Tulare  Board  of 
Trade  on  which  to  erect  the  proposed 
new  county  hospital  building,  estimat- 
ed   to  cost    $300,000. 

The  site  is  located  in  the  southern 
section  of  the  City  on  the  State  high- 
way. 

Geo.  R.  Prestidge  is  County  Clerk. 


Wednesday,     April     21.     1920        BUILDING   AND    ENGINBERINQ    NEWS 
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BUILDING   CONTRACTS 


San  Francisco  Cktunty 

No. 

OiTner 

Con  tractor 

Amt. 

979 

Wilson 

White 

12000 

9S0 

Sullivan 

Fontanella 

30000 

981 

Eisenbach 

Fontanella 

2500 

982 

Wilson 

White 

1365 

983 

Wilson 

Western 

858 

984 

Greer 

Olson 

9740 

985 

Metropolitan 

Snook 

22216 

9S6 

Gump 

Taylor 

6100 

987 

Redding- 

Maas 

500 

9S8 

Whittell 

Owner 

2500 

989 

Rolkin 

Owner 

37500 

990 

Miller 

Owner 

9600 

991 

Arnott 

Owner 

3000 

992 

Bailey 

Nolan 

1550 

993 

Johnson 

Owner 

3500 

994 

Funk 

Owner 

500 

995 

Nielsen 

Mohler 

5000 

996 

Pac.  Union 

Ehrhart 

10170 

997 

Olsen 

Olsen 

16000 

998 

Rountree 

Owner 

1000 

999 

Castle 

Wise 

500 

1000 

Gibson 

Owner 

4000 

1001 

O'Connor 

Owner 

1000 

Kioa 

Philadelphia  Sh 

oe       Owner 

S500 

1003 

Newton 

Newton 

2500 

1004 

Lilienthal 

Swenson 

950 

1005 

Paulson 

Shields 

500 

10l)« 

Serottory 

Guttridg-e 

900 

1007 

Cowen 

Braas 

6685 

1008 

O'Brien 

Vukicevich 

4800 

1009 

Carlisle 

Fink 

950 

1010 

Lewis 

Cohen 

750 

1011 

Swaller 

Wygant 

2500 

1012 

Flahavan 

Owner 

i'500 

1013 

Peterson 

Rege 

1475 

1014 

Whitney 

Wilson 

57  J 

1015 

Kaher 

Davis 

950 

lOlB 

Wilkins 

Fontanella 

900 

1017 

Lewis 

Cohen 

7625 

1018 

Gleeson 

Owner 

3500 

1019 

Atkins 

Maas 

500 

1020 

Rivers 

Owner 

2000 

1021 

Taussig- 

Owner 

35000 

1022 

Ondawa 

Clinton 

254500 

1023 

Stappenbeck 

Mcintosh 

4560 

PERMITS. 

DANCE  STUDIO 

(975T     S  STEVENSON  50  W  Fifth, 

story    brick    dance    studio. 
Owner— Wal    Wilson.      38      5th    St 

Francisco. 
Architect — None. 

Contractor — White  &  Gloor.  448  Mo 
nock  Bldg..   San   Francisco. 

COST,    $1 


nad- 
2,000 


ALTERATIONS 

(9S0)      SE   CALIFORNIA   AND   FRONT. 

Alterations      for      entrance,      marble 

work,    plastering,    painting,    etc.,    tor 

offices. 

Owner — Sullivan      &       Eisenbach      Co., 

Flatiron  Bldg.,  San  Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 
Contractor — Louis        Fontanella,        1920 
Pine  St.,  San   Francisco. 

COST.   $30,000 


ALTERATION 

(981)      SW  HOWARD  AND  SIXTH.  New 

store    front. 
Owner-rEisenbach    Co.,    Flatiron    Bldg., 

San    Francisco. 
Architect— A.    H.    Knoll,    Hearst      Bldg.. 

San  Francisco. 
Contractor — Louis       Fontanella,        1920 

Pine  St.,  San  Francisco. 

COST,   $2500 


RECORDED. 

UNDERPINNING,   ETC. 
(982)      SW  TURK  AND  TAYLOR.      Un- 
derpinning, brick   work,  concrete  and 
sidewalk    lights      for      north    wall    of 
Grand    Hotel. 
Owner— A.    W.   Wilson,      Grand     Hotel, 

San  Francisco. 
Archil. -ct—i-,       A.      Meug.=dorffer.      1104 

Humboldt  Bank  Bldg..  S.  F. 
Contractor — White  &  Gloor,  Monadnock 

lildK.,   San   Francisco, 
Filed  April   13,  '20.     Dated  April  10.  '20. 

Underpinned  and  needled    $375 

Completed    and   .accepted    648 


Usual   35   days    342 

TOTAL  COST,  $1365 
Bond,  Sureties,  Forfeit,  none.  Limit, 
15  days  after  April  15.  Plans  and 
specifications   filed. 

NOTE:  Permit  also  applied  for  to- 
day. 


ON 
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(983)      STRUCTURAL         STEEL 

above. 
Contractor — Western    Iron    Works, 

Beale  St.,  San  Francisco. 
Filed  April   13,  '20.     Dated  April  10,  '20. 

Completed    and    accepted    $643 

Usual   35  days   215 

TOTAL  COST,  $858 
Bond,  Sureties,  Forfeit  none.  Limit, 
20  days  after  April  12.  Plans  and  spe- 
cifications filed. 


Br. VGA  LOW 

(984)      LOT  20,  AND  E   %  LOT  21,  BLK. 
6,    Crocker   Amazon    Tract.      All   work 
tor  a   one-story  frame   bungalow. 
Owner — Chas.  W.  Greer,  129  Julian  Ave. 

San  Francisco. 
Architect — Ida    P.    McCain,    318   Kearny 

St.,  San  Francisco. 
Contractor — Andrew  Olson..  289  Fell  St., 

San  Francisco. 
Filed  Aiiril   13,  '20.     Dated  April  10,  '20. 

Frame    up    JISSO 

Brown    coated    1850 

Plaster    finished    and      windows 

and   outside    doors   in    1850 

Completed  and  accepted i.    1850 

Usual    35    days    2385 

TOTAL    COST,    $9740 

Bond.  $4870.     Sureties,  R.  H.  Meyer  and 

Wm.    Narrington,    Jr.      Forfeit,    none. 

Limit,  90  days.  Plans  and  specifications 

filed. 


I'LUMBING,    ETC. 

(985)      NE   PINE     AND     STOCKTON   E 
137-6xN   275.     Plumbing   and   gas   fit- 
ting for   building. 
Owner — Metropolitan   Life   Ins.    Co.,   by 

Jas.  Furlong,  contractor. 
.\rL-hiteL't — J.   R.  Miller,  Lick  Bldg.,  San 

Francisco. 
Contractor — Frederick   W.      Snook     Co., 

596   Clay  St.,   San   Francisco. 
Filed  April   13,  '20.     Dated  April  12,  '20. 
Within  10  days  from  1st  of  each 

month    75% 

44)  days  after    25% 

TOTAL  COST,  $22,246 
Bond.  Sureties.  Forfeit.  Limit,  none. 
I'l.ans   and    specifications   filed. 

PERMITS. 


WORKSHOP. 

(986)      N  CLAY  bet.  Stockton  and  Grant 

Ave.       Construct    workshop    on     roof, 

hollow  tile  walls,   raise  elevator  pent 

house. 

Owner — S.  &  G.  Gump,  246  Post  St.,  San 

Francisco. 
Architect — Milton    Latham    and      Louis 
M.  Upton,  associates,  454  Montgom- 
ery St..  San  Francisco. 
Contractor — Taylor      &      Jackson,      409 
Call  Bldg.,  San  Francisco. 

COST,    $6100 


GARAGE 

(987)      NO.     64     LINARES    AVE. 
story    frame    (private)    garage. 
Owner — A.  P.  Redding,  64  Linares  Ave., 

San  Francisco. 
Architect — None. 
Contractor — Maas& 

22nd    St.    &    565 

Francisco. 


One- 


MacGahey,       3974 
Douglas    St.,    San 


COST,   $500 


ADDITION 

CIS.S)      S    M.A..\'ILA    120    E      Grant    Ave. 
Tuo-story    brick    (addition)    for   shoe 
riipairing  shop. 
Owner — Whittell   Realty  Co.,   166   Geary 

St.,    San    Francisco, 
Architect — None. 

COST,   $2,500 


ALTER 

(989)  N  MCALLISTER  137-6  W  Leav- 
enworth. Place  portion  of  an  addi- 
tional story  on  front  of  present  five- 
story  building,  using  reinforced  brick 
walls  'with  steel  frame;  also  to  put 
an  additional  story  to  the  present 
building,  in  course  of  construction, 
with  similar  reinforced  brick  walls 
and  steel  frame. 

Owner — Edw.    Rolkin,    425    Kearny    St., 

San    Francisco. 
.■Architect— W.  H.  Grim,  Jr.,  425  Kearny 

St.,  San  Francisco. 

COST.    $37,500 

DWELLINGS 

(990)  E  NINETEENTH  AVE.  325  and 
350  S  Balboa.  Two  one-story  and 
basement    frame    dwellings. 

Owner— -Wm.   A.   Miller   &   Co.,    743    5th 

Ave.,    San    Francisco. 
Architect — None. 
Day's  work.  COST,   $4,800   each 

DWELLING 

(991)  S  SUNNYSIDE  AVE.  75  E  Con- 
go.     One-story    and    basement    dwlg. 

Owner — Jas.  A.   Arnott.   2426   32nd  Ave., 

San    Francisco. 
-Architect — None. 
Contractor — Jas.    Arnott    &      Son,    2426 

32nd  Ave.,   San  Francisco. 

COST.    $3000 


REPAIRS 

(992)      W    SHARON    SO    S    15th.      Repair 

fire   damage   to   present   building. 
Owner— W.    G.    Bailey,    2124      15th    St., 

San  Francisco. 
Architect — None. 

Contractor — M.    F.    Nolan,    228    Noe    St., 
San  Francisco. 

COST,     $1,550 


DWELLING 

(993)      W  THIRTY-FIFTH  AVE.   150   N 
Geary.        One-story      and      basement 
frame  dwelling. 
Owner — ^Emil       Johnson,       525-A       23rd 

-■^ve.,   San   Francisco. 
.\rchitect — None. 

COST,    $3,500 


DWELLING 

(994)      .N     THRIFT     125     W     Plymouth. 

One-story  frame  dwelling. 
Owner — J.    J.    Funk,    159    14th    St.,    San 

Francisco. 
Architect — None. 

COST.   $500 


RECORDED. 

BUIi.DING 

Iii9,"i)  N  BALBOA  75  N  25th  Ave.  All 
work  for  a  one-story  and  basement 
frame    building. 

Owner — -Hans  and  Hanne  Nielsen.  150 
10th  Ave..  San  Francisco. 

Architect — None. 

Contractor — Thos.  E.  Mohler,  255  8th 
Ave..    San    Francisco. 

Filed  April  14.  1920.    Dated  Mar.   17.  '20. 

Rough  frame  up   $1250 

Brown     coated     1J50 

Completed    1250 

Usual   35  days   1250 

TOTAL   COST.    $5000 

Bond.    Sureties,    Forfeit,    none.      Limit, 

90     days.       No     plans     or     specifications 

filed. 

HOyT   .\PRIl,   14  bnegnivi-nit.  . 

ALA    COMP  aliaesino    

ALTER   AND   ADD 

(996)  N  BY  SACRAMENTO,  E  BY' 
Mason.  S  by  California  and  N  by 
Cushman  Place.  Alterations  and  ad- 
ditions   to   3rd    fioor   bed    rooms. 

Owner — The    Pacific   Union    Club,    Prem. 

Architect — Willis  Polk  &  Co.,  Hobart 
Bldg..   San   Francisco. 

Contractor — R.  Ehrhart.  Olympic  Club, 
San  Francisco. 

Filed    April    14.    '20.    Dated    April    8,    '20. 

On    15th  of  each  month    75% 

Usual    35    days     25% 

TOTAL   COST,$10,170 

Bond.    $5.0S5.      Sureties,    .American    In- 
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demnity  Co.  Forfeit,  none.  Limit. 
July  8.  1920.  Plans  and  specifications 
filed. 

NOTE:      Permit   reported   Auril    13th, 

1920.   No.   £-<• 


DWELLINGS  AND  GARAGES 

(997)  LOTS  25,  26,  27  PTN.  LOTS  23 
and  24.  BLK.  3196.  Westwood  Park. 
All  woric  for  four  one-story  and 
basement  frame  dwellings  and  ga.- 
ragres. 

Owner — Amanda  A.  Olsen,  68  Santa 
Ynez  Ave.,  San   Francisco. 

Architect — H.  C.  Baumann,  251  Kearny 
St.,   San   Francisco. 

Contractor — Olaf  Olsen.  68  Santa  Ynez 
Ave.,    San   Francisco. 

Filed   April    14,    '20.    Dated   Dec.    11,    '20. 

Enclosed    $4000 

Brown    coated    4000 

Completed    and    accepted    4000 

Usual    35    days    4000 

TOTAL  COST.  J16.000 

Bond.    Sureties,     Forfeit     none.      Limit, 

90  days.     Plans  and  specifications  filed. 

PERMITS. 

SALESROOM 

(99S)  '  N  HAYES  136  E  Gough.  One- 
story  and  basement  brick  auto  sales 
room. 

Owner — Richard  Rountree,  408  Hugo 
St.,  San  Francisco. 

.\rchitect — None. 

Day's  work.  COST,  $10,000 

ALTERATION 

(999)  NO.  179  CARL.  Alter  for  base- 
ment garag-e. 

Owner — H.    E.   Castle,   Hotel   Fairmount, 

San   Francisco. 
Architect — None. 
Contractor — L.   N.   Wise,      1274     Waller 

St.,   San  Francisco. 

COST,   $500 

DWELLING 

(1000)  E  FORTY-THIRD  AVE.  72  N 
Balboa.  One-story  and  basement 
frame   dwelling. 

Owner — Robert  N.  Gibson,  Lankershim 
Hotel.  5th  St.  bet.  Market  and  Mis- 
sion.  San   Francisco. 

Architect — None. 

COST.   $4000 

I'AINT   SHOP  ) 

(1001)  W  HOWARD  204-8%  N  12th. 
One-story   brick   auto  paint  shop. 

Owner — Michael   O'Connor,    1885    Golden 

Gate  Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,   $10,000 

MFG.   BLDG. 

(1002)  X  JESSIE  200  W  4th.  Two- 
story  reinforced  concrete  shoe  re- 
pairing and  light  manufacturing 
building.  „„. 

Owner — Philadelphia  Shoe  Co.;  82o 
Market    St..   San    Francisco. 

.\rehitect — Bernard  J.  Joseph,  74  New 
Montgomery,    San    Francisco. 

COST,    $8,500 


11(1113)    S  KItlKHAM   107-6  W   24th  Ave. 

On<--s:orv  and   basement    frame  dw  Ig. 

Owni'r — lohn    and    Alice    Newlon.    2025 

Kirkham.  San  Francisco. 
.\rchili  ot — Ncne. 

Coniractor — John    Newton,    202.3    Kirk- 
ham.  San   Francisco. 

COST,   $25'JU 


ALTERATIONS 

(1004)   NO.    S99    MISSION    ST.      Remove 
and  replace  store  front;  marble  work; 
entrance  doors,  etc. 
Owner— Lilienthal    Co..      Alaska      Com- 
mercial  BIdg..  San   Francisco. 
.Vrcliitect^iN'one. 

Contractor — Swenson      4:      Franzen.    145 
Natoma  .St..   San    Francisco. 

COST,   $950 


.M.TEUATIONS 

(1005)    W  SEVE.yTH  55  N  Bryant.   Con- 
.struct    S"    bri<l<    foundation;    concrete 
Moor.  etc..  for  2  flats. 
Owner — A.    Paulsen.      5    Central      Ave.. 

San    Franci.'^fO. 
.\rchiltct — None. 

Contractor — Harry     .Shields.      5   Central 
Ave..  San  Francisco. 

COST.    $500 


.M.THIJATIONS 

(1006)  N  SACRAMENTO  200  E  Divisa- 
dero.  Alter  for  private  garage;  ce- 
ment  floor;  plaster  front   of  flats,  etc. 

Owner — M.  Serottory,  2335  Mission  SI  . 
San   Francisco. 

.Vrchitcot — None, 


Contractor — P.    H.    Guttridge,    153    Cen- 
tral Ave.    San  Francisco. 

COST,    $900 


RECORDED. 

PARTITIONS,    ETC. 

(1007)  SW    CALIFORNIA     &     FRONT. 
Office  partitions,  cases  and  fixtures. 

Owner — M.  S.  Cowen,  225  Front  St..  San 

Francisco. 
Engineer — Maurice  Couohot,   110  Sutter 

St.,   San   Francisco. 
Contractor — Braas   &   Kuhn     Co.,     1916 

Bryant,  San   Francisco. 
Filed  April   15,  '20.  Dated  April   13,  '20. 

On    completion    $6685 

TOTAL  COST.  $6685 
Bond,  Sureties,  Forfeit,  none.  Limit, 
.'ij  days.     Plans  and  specifications  filed. 

-ALTERATIONS 

(1008)  SW    CALIFORNIA     &     FRONT. 
Alterations  and  additions  to  building. 

Owner — E.   H.   O'Brien,   201     California. 

.San   Francisco. 
Engineer — Maurice      C.      Couchot,      110 

Sutter  St.,  San  Francisco. 
Contractor — M.   E.   Vukicevich   &   Spen- 
cer   B.    Bagge,    180    Jessie    St.,    San 
Francisco. 
Filed  April   15,   '20.   Dated  April   12,  '20. 

On    completion    $4800 

TOTAL  COST.   $4800 
Bond,    Sureties,    Forfeit,    none.      Limit, 
32  days.     Plans  and  specifications  filed. 
NOTE:     Permit    also    applied    for   to- 
day. 


PERMITS 

ALTERATIONS 

(1009)      NO.    251    BUSH.  Alter    store 

front. 
Owner — A.  Carlisle  C  i..  PrcmiBe^. 
Architect — Heller  &  Wilson,  57  I'ost  St.. 

San    Francisco. 
Contractor — Fink    &    Schindler   Co..    226 

13th  St.,  San  Francisco. 

COST,    $950 


ALTERATIONS 

(1010)    SW  CLAY  AND  LEIDESDORFF. 
Remove  interior  partitions  and   alter 

front. 
Owner — Edward    and    Henrietta    Lewis. 

30S  Sacramento  St.,  San  Francisco. 
Architect— W.    C.    Falch,    Hearst    Bldg.. 

San  Francisco. 
Contractor — Robert    Cohen.    1210>J,     Di- 

visadero  St..  San  Francisco. 

COST.    $750 


lOXCAVATING,  ETC. 

(1011)      NW  CASTRO  &  EIGHTEENTH. 
Excavating,  brick,  marble,  carpentry, 
plumbing    work,    etc..    for   market    al- 
terations. 
Owner— J.    Swaller.    909    Broderick    St., 

San  Francisco. 
-Architect — None. 

Contractor — J.   N.    Wygant.    332    Divisa- 
dero  St..  San  Fr.-tncisco. 

COST.  $2500 

AUTO   REPAIR  SHOP 
11012)      S  ELI. rs  192-6  Vi'  Larkin.     One- 
story  brick   auto  repair  shop. 
Owner — Oliver  Flahavan,  Cr.   Architect 
.\rchitect — C.   O.    Clausen.   Hearst  Bldg, 
San  Francisco. 

COST,    $ 


00 

(10)3)      E    HYDE    bet.    Greenwich    and 
Lombard    Sts.      Construct    and    erect 
twelve    patent    chimneys    for    apart- 
ments. J  jj«i 
cjwner — C.    Peterson,    Premises. 
A  rchitect — None. 

Contractor — G.    A.    Rege,    1609      Powell 
St.,   San   Francisco. 

COST,    $1475 

A  LTERATION 

(1014)  NOS.    464-6   AND   470    PINE   ST. 
Changes  on  store  front. 

Owner — Mr.    Whitney,    Premises, 
A  rchitect — None. 

Contractor — J.    J,    AVilson,      49      Belden 
Place,  San  Francisco. 

COST,    $575 

FOUNDATION,    ETC. 

(1015)  N   SEVENTEENTH   75   E  Caro- 
lina.    Raise  dwelling,  concrete   foun- 
dation,     construct      back      porch      and 

steps. 
Owner — Geo.   Kaher,   Premises. 
Architect — None. 

Contractor — Chas.    Dairs,    1227   17th   St., 
.San   Francisco. 

COST,    $950 

PERMITS. 

ALTERATION 

(10  16)      SW    ELLIS    AND    VAN      NEISS 

Ave.      Alter   store    front,    marble   and 

(.arpentry  work,  etc 


Owner — A.    Wllkins,    Hotel    Savoy,    San 

Francisco. 
-Architect — None. 
Contractor — L.    Fontanella,    1682    Eddy 

St.,   San   Francisco. 

COST.    $900 


SHOP 

(1017)      N    EDDY    112-6    E    Polk.      One- 
story  brick  class  "C"  machine  shop. 

Owner — Edward    J.    Lewis.    306    Sacra- 
mento.  San   Francisco. 

Architect — AVaiter    C.      Falch.      Hearst 
Bldg..  San  Francisco. 

Contractor — R.    Cohen,    1210    Divisadero 
St.,  San  Francisco. 

COST,    $7,625 


ALTERATIONS 

(lOlS)      NO.    2906    JACKSO-V    ST.      Gen- 
eral alterations  and  changes  for  flats. 
Owner — James    Gleeson,    581    5th    Ave., 

San  Francisco. 
-Architect — None. 

COST,    $3500 

EXCAVATION,    ETC. 

(1019)      NO.        1911        LE-AVENAVORTH. 
Excavate,    brick    and    concrete    work 
for  private  garage. 
Owner — David    Atkins,    1055    Green    St., 

San   Francisco, 
-Architect — Julia      Morgan,      Merchants* 

Exchange  Bldg.,  San  Francisco. 
Contractor — Maas      &      McGahey,      3974 
22nd  St..   San  Francisco. 

COST,    $500 


REPAIRS 

(1020)  NO.  2335  PACIFIC  AA'E.  Re- 
pair  fire    damage    to   apartments. 

Owner — Rivers      Bros..      Phelan      Bldg.. 

San    Francisco. 
Architect — None. 
Day's    work.  COST.    $2000 

GARAGE 

(1021)  NE  SIXTEENTH  AND  ALBION 
Ave.  Two-story  reinforced  concrete 
garage. 

Owner — Rudolph  J.  Taussig.   Cr.   Archi- 
tect. 

Architect — J.     L.  Stewart,     1214     Claus 
Spreckels    Bldg.,    San    Francisco, 

COST,    $35,000 

RECORDED 

AVAREHOUSE 

(1022)  S  BRY'ANT  AND  RINCON  SE 
lOOxSW  160.  All  work  for  five-story 
reinforced   concrete   warehouse. 

Owner — The    Ondawa    Co..    268    Lee    St.. 

Oakland. 
Architect — Earl  B.  Scott.  Humboldt  Bk. 

Bldg.,   San   Francisco. 
Contractor — Clinton      Constr.      Co..      140 

Townsend   St.,  San  Francisco. 
Filed  Apr.   17.  '20.      Dated  Mar.   6.  "20. 
On  May  1st  and  1st  of  each  month 

thereafter     90% 

36     (Inys     after 10% 

TOTAL  COST.  $254,500 
Bond.       $127,500.  Surety.       Maryland 

Casualty  Co.  Limit.  150  days  after  date 
of  contract.  Forfeit.  $25  per  day.  Plans 
and   specifications  filed. 

ALTERATIONS 

(1023)  S  SUTTER  66-5  E  Laguna  S  95 
xE  20-8.  Concrete,  plumbing,  plaster, 
electric  work  and  carpentry  for  al- 
terations to  two-story  and  basement 
frame   building. 

Owner — Chas.    St.appei  1  eck.     1217    Polk 

St..   San    Francisco. 
Architect — Matthew   O'Brien    and    E.    H. 
Hildebrand.   68   Post   St..   San  Fran- 
cisco. 
Contractor — Wm.    Mcintosh. 
Piled  -Anr.  17.  '20.     Dated  Apr.   14,  '20. 

Building    lathed    $1140 

AA'hite  coated    1140 

(Completed    and   accepted 1140 

Usual    35   days .    1140 

TOTAL    COST.    $4560 
Bond.     $2300.       Sureties.     Karl     Hassell 
and   AA'm.   Smith.     Limit.   60  days.     For- 
feit.   $5.      Plans  and   specifications   filed. 
« 

I,E.4SES 


San  Eranoisoo  County. 

-Vpril  13.  1920 — N  SUTTER  het.  Powell 
and  Mason.  No.  570  Sutter.  Emma 
Gates  Butler  to  Nathan  Bentz  and 
Philip  G.  Bentz  as  Nathan  Bentz 
Company;  5  years;  $9,960. 

.\pril  13.  1920 — NO.  37S0.  3782  TWEN- 
ty  fourth  St.     .Tohn  Lolimann  to  E.  A. 

Thorrold;  5  years;  $1500. 

Apr.  14.  1920— -\0.  Ri2?.  C.ALIFORNIA. 
Domenico  Silvestri  (o  Stephen  A'ar- 
ellas.      15  months.      $30  per  month. 

Apr.  14,  1920— NE  GOLDEN  GATE  AND 
Van    >'ess    .Aves.      Wall   Estate  Co    to 
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SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont, 

Gen.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen.  Claremont  Court. 

Redwood  City. 
E.  R.  Diamond,  Portola  Road. 

BurlJngame. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 


METAL    PRODUCTS     COMPANY     OF 
CALIFORNIA 

Agents   for 

The  Permutit  Company 

of  New  York. 

Sheldon    BIdK.  461     Market    Street. 

Telephone    Douglas    1S39. 

PERMl  TIT  SOFT  WATER. 


Weinstock  Nichols  Co. 
liOO. 


years.   .i^34.- 


Vpr.  16.  1920 — SE  POST  AXO  FIl.I^- 
more.  Peter  Rossi  to  B  Delmas.  3 
year.s  9   months.      $300   per  month. 

Apr.  16.  1920 — XE  JONES  AND  0"F.\R- 
rell  No.  494  O'Farrell.  Proctor  Realty 
Co  to  Paul  J  Eraree.     ,';  years.     $3960. 

Apr.  16.  1920 — NW  SIXTH  AND  STEV- 
pn.son  No.  26  Sixth  St.  Marv  C  Travers 
to  M  R  Goldman  and  A  H  Kaplan,  2 
years.      $1800. 


NOTICE    OP   XO.V-RSSSPO^rSIBILITY. 


Snn   Frnnclsco  Connty. 

Apr.  13,  1920— SE  MARKET  22.5  NE 
Seventh.  City  Investment  Co  as 
to  in:p'-ovements  on  Icistd  i);op- 
erty    

Apr.  16,  1920 — E  TWENTIETH  .WE 
125  S  Pacheco  S  25xE  100.  George 
S  Fall  as  to  improvement?  on 
leased    property    . , , 


COMPLETION  NOTICES 


LIBNI  FILED. 


San  Fnndio*  Onnty 

April  5.  1920— N  TWELFTH  &  OTIS 
SW  66xNW  100.  The  McKee  Co.  to 
John    E   Beck April    5.    1920 

April  3,  1920— N  GREEN  103-H4  W 
Devisadero    W    34-4i/4xN    137-6..    Al. 

Hanify    to    Kronnick    Bros 

April    1.    1920 

Apr.  6.  1920 — W  FOURTEENTH  AVE 
174  N  from  N  line  Cabrillo  25x120. 
J  Harold  Johnson  to  whom  it  may 
concern April    3.    1920 

Apr.  6,  1920— W  NINTH  AVE  225  S 
Geary  S  25xW   120  O  L  275.     Henry 

Blob  to  whom  it  may  concern 

April    6.    1920 

Apr.  6.  1920 — NO.  51  GEARY  and  722 
Market  St.  The  Western  Union  Co 
to  Frederick  W  Snook.. Mar.   29,   1920 

Apr.  6,  1920 — W  MISSION  263-0?4  S 
29th  S  66-2  W  74  S  42-9  W  25-9  S 
14-10  W  60-3  N  123-9  E  160  and 
strip  of  land  8  feet  wide.  Stephen 
Mariani  to  Golden  Gate  Iron  Works 
April    3.    192' 

Apr.  6,  1920 — W  PLYMOUTH  AVE  200 
N  Grafton  Ave  N  50xW  112-6  Lots 
45  and  46  Blk  8,  Lakeview.  Nels  F 
Johnson   to  whom  it  may  concern.. 

.    ••••■••• April    6,    192u 

Apr.  6,  1920— NE  VAN  NE.SS  AVE  & 
Sutter.  Macdonald  &  Kahn  to 
whom    it   may   concern ..  .Apr.    3.    102L 

April  7.  1920— W  VALENCL'V  107  N 
24th  N  62-SiixW  90.  E.  R.  Prince 
to    Monson    Bros April    7.    1920 

April  ,,  1920— N  CALIFORNIA  43-6 
E  Front  E  44  N  94  W  87-6  S  26 
E  43-6  S  68.  -American  Finance  & 
Commerce     Co.     to     Walter     Soren- 

.  son    March    29.   1920 

April  9,  1920 — NW  TWENTY-FIFTH 
and  Homestead  W  75xN  35.  Law- 
rence Costello  to  McDonougrh  & 
Costello    April    5,    1920 

April  9,  1920.— SE  SUTTER  and  Ma- 
son   E    75xS    62-6.      Francisca   Club 

to   W.    F.    Perkins    

April  9.  1920 — W  FORTIETH  AVE 
.10  S  Balboa  S  50xW  85.  A.  W 
Mackillop     to    whom     it    mav    con- 

.  "^ern     April"    1.    1920 

April  10.  1920— SE  MARKET  and  6th, 
Western  States  Lite  Insurance  Co. 
to  C.   C.  Morehouse   

April  12,  1920— SW  GEARY  and 
15th  Ave.  Ben  Schloss  to  Amer- 
ican   Concrete    Co April    9.    1920 

Aj)r.  13.  1920 — SB  POLK  AND  S.AC- 
ramento.  S  B  Haber  to  whom  it 
n'ay  concern .'\lar.   l.T.   1920 

April  12,  1920 — SE  NINETEENTH 
and  Bryant  S  151-lOxE  70.  Chas. 
H.  Lovell  and  Union  Trust  Co.  to 
Jas.  Cantley,  March  22;  .W  C.  Dun- 
can  &   Co April   5.    1920 

April  13.  1920— LOTS  1  AND  2,  BLK 
3175.  Westwood  Park.  J.  Richard 
Kemp   to   Nelson   Bros    ..April   6.   1920 

April  13.  1920 — NE  THIRTY-SECOND 
Ave.  and  Geary  N  25xE  72.  Alton 
R.  Lapham  to  whom  it  may  con- 
cern     April    6,    1920 

April  13,  1920— LOT  1,  BLK.  3189 
Westwood  Park,  lot  1,  E  15  ft.  lot 
2,  E  15  ft.  lot  20,  Blk.  3106,  West- 
wood  Park.  Ida  F,  McCain  to  H. 
J.    Hansen Dec.    22.    1919 

April  13.  1920 — SE  POST  AND  Larkin 
E    37-6xS      S7x6.        Associated      Oil 

Company    to    Alfred    H.    Vogt 

April    2.    1920 

Apr.  14.  1920— NW  SACllAME.N-ro 
and  Embarcadero  IS  on  Sacramento 
by  50.  H  Bcrcovich  Cigar  Co  to 
Wm   Martin .\pril  10.    1920 

Apr.  M.  1920 — S  NEY  350  W  Craut 
W  .^flxS  80  Ptn  I^ots  1  and  2  Blk  3. 
College  Hd  A.'ss'n.  Michael  Costello 
to   \\'hom    it   mav  concern .  Apr.    12.    "20 

Apr.  14.  1920— S  POST  37-6  E  Larkin. 
Edward  Hohfeld  to  Richard  J  H 
Forbes April-    14.     1920 

-\pril  15.  1920 — E  HYDE  56-6  N 
Greenwich    N      56xE      56.      Summit 

Corp.    to    Alexander    Coleman 

April    5,    1920 

April  15,  1920— E  HYDE  57-6  N 
Greenwich  N  56xE  56.  Summit 
Corp.   to  A.  W.  Lawson.  April  14.   1920 

April  15.  1920 — NE  BALBOA  AND 
32nd  Ave.  E  ]25xN  75.  Geo.  A. 
Bertram  to  Theodore  G.  and  Rollln 
E     Meyer April    15.    1920 

April  15.  1920— W  CONCORD  180  N 
Morse  N  SflxW  90.     Patrick  Horgan 

to    whom    It    may    concern 

,.  .  .April   15,    1930 


San  Francisco  Conntr. 


April  1,  1920 — W  VALENCIA  AND 
Mission  SW  45,  NW  100,  NE  65,  SE 
87-6,  S  23-5H  ptn.  lot  21,  Tiffany  & 
Dean  Tract.  H.  S.  Thompson  vs. 
L.  F.  Haubold  and  V.  T.  La  Coste. 
$61.30 

Apr.  8,  1920 — SE  LONDON  about  200 
SW  Brazil;  No.  325  London.  A  E 
Lovett  vs  Stanley  and  Annie  D 
Czeck .$75 

April  7,  1920— .NE  STOCKTON  AND 
Pine  E  137-6xN  275.  Genevieve 
Granfield  (as  San  Francisco  Mo- 
tor Drayage  Co.)  vs.  Metropolitan 
Life   Ins  Co  and   A  J   Reeder .  .  .  .  S2057 

Apr.  8,  1920— NE  PINE  &  STOCKTON 
E  137-6X.N  275.  R  A  Farrar  and 
John  Carlin  (as  Carlin  Grading 
Co)  vs  Metropolitan  Lite  Insurance 
Co..  Corpn.  and  A  J  Reeder $595 

April    9,    1920 — NO.    44    FOURTH    ST. 

(Argonaut  Hotel),  with  a  depth  of 
275  feet.  Watts  Electric  Co.  vs. 
Elmer  S.  Ekborn.  Edward  Rolkin 
and  Society   of  California   Pioneers 

April'9.'  1920— NW  CHENERy'363  SW' 
Roanoke.  Jacob  Ebneter  vs.  Mary 
V.     Richardson     $371.60 

Apr.  14,  1920— NW  KIRKH.\M  AND 
Eighth  Ave  W  32-«xN  100.  Rein- 
hart  Lumber  &  Planing  Mill  Co 
vs  David  and  Linda  Herschlev.  R  N 
Gibson  and  Thompson  Realty  Co.. 
$774.50 

Apr.  16,  1920 — SE  EIGHTH  AVE  & 
Kirkham  331/3  ft.  on  Kirkham  and 
100  ft.  on  8th  Ave.  Robert  N  Gib-* 
son  vs  Karl  Osten  Schauman .  $3030.5u 

♦ 

DriLOING      COSTS      ISf      CHIN.\      ARE 
RISING. 


Cnpt.     Robert     Dollar    Reports     Chinen 

are      Rapidly      JVearlns      Occidental 

Standards. 


The  Chinese  are  rapidly  becoming 
educated  to  the  Occidental  standard. 
according  to  Capt.  Robert  Dollar,  who 
gives  as  a  sign  of  this  progress  in  the 
Orient  the  fact  that  the  new  building 
he  is  erecting  at  Shanghai  is  to  cost 
almost  as  much  as  it  would  if  erected 
in  this  country. 

While  the  contracts  tor  the  Shang- 
hai building  had  not  been  finally 
signed  before  he  left  China  several 
weeks  ago,  the  estimates  indicated 
that  the  price  would  be  little  below  the 
cost  of  the  recently  completed  Cali- 
fornia Street  building,  according  to 
Captain  Dollar.  Both  buildings  will  be 
very  similar  in  style,  material  and 
size.  Chinese  labor  is  being  used  on 
the  Shanghai  structure  under  direction 
of  American  architects. 


CLEARING    HOUSE    REPORTS      FROM 
CALIFORNIA    CITIES. 


Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the  sev- 
eral clearing  house  cities  for  last  week 
sliowing  the  amount  of  increase  011 
corresponding  date   last  year: 

Increase 
San  Francisco.  .$148,304,637  $40,521,313 
Los  Angeles  ....  72.419.000  36.158.000 
Oakland    10.709.610 


Sacramento 
San     Diego  .  .  . 

Fresno     

Stockton      (b) 
San    Jose    (b) . 
P.akersfield 
Pasadena     . . . 

Santa     Rosa 

Long    Beach 

Berkeley     

(b)   Banl<  debits 


5.756.258 
3.276.682 
4.624.952 
6.526.000 
5,373.659 
1,262,539 
2,169,642 
402.065 
3.286.176 
2.727.;;91 


2.925.703 
2.218.164 
1.185.441 
2.152.676 


539.604 
640.542 
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BUILDING  CONTRACTS 


No. 

810 
811 
812 
813 
814 
8ia 
S16 
817 
Sis 
819 
X20 
821 
822 
823 
S24 
825 
S26 
827 
828 
829 
930 
831 
832 
833 
834 
835 
836 
837 
838 
83ii 
840 
841 
842 
843 
844 
845 
8-f6 


852 
853 
854 
855 
856 


859 
XHO 
861 


Alameda  County 

Otrner  Contractor 

Handy  Owner 

See    Dro    Separator        Rees 


Davis 

San  Leandro 

Dunsan 

Lombard! 

Knight 

Graft 

Aldrich 

Hughes 

Raffo 

Gallagher 

Theris 

Amer.    Can 

Univ.  Apparatus 

Langdon 

Langdon 

Langdon 

Brewer 

Beasley 

Metal   Trades 

Metal  Trades 

Morse 

Creyk 

Baird 

Cowan 


Nelson 

National 

Owner 

Owner 

Knight 

Graff 

Graff 

Graft 

Uccello 

Owner 

Owner 


Graft 
Graatt 
Graaff 
Swenson 
Owner 
Scott 
Owner 
Machio 
McPherson 
Owner 
Larraer 
)mniarstrom 
Heineman 
Omo 
Haskell 
Fedt 
Koenig 
ChriBtenson 
Allen 
Kidder 
Owner 
Short 
Owner 
Owner 
Owner 
Owner 
Morse 
Graff 
Lodge 
Corbett 
Travasso 
Owner 
Owner 
Graybill 
Allen 
Ruch 
Graff 
Scott 
Greuner 
Walden 
Owner 
Malley 
Malley 
Owner 
Owner 
Colby        Guarantee   Constr. 
Conner      «  Bernhardt 

Gergevrich  Anderson 

Corse  Larmer 

I  uvarly  Fra/.ee 


Man> 

Kittleman 

Fruit 

Chapie 

McMullen 

Heck 

Cal.   Pack'g 

Seaton 

Dalzell 

Frederickser 


Nielsen 

Knaak 

McAdann 

Sellers 

Hughes 

Pollard 

Gilk 

Fernandes 

Hillen 

Goranson 

Breunair 

Butler 

Dacha 

Aldrich 

<'ity   of  Kklj 

Parker 

Van    Ostran 

McChesney 

Torassa 

Ghirardelli 

Herby 

Reel 


Arat. 

2500 

10000 

900 

2240 

1900 

1800 

3950 

18000 

12000 

12000 

400 

1900 

500 

4650 

15600 

7500 

7500 

V500 

450 

600 

8000 

1200 

760 

1500 

3250 

4200 

3000 

1000 

500 

3000 

4800 

4860 

10460 

850 

500 

2000 

3500 

3900 

450 

1500 

4000 

4000 

1000 

3300 

400 

1000 

3500 

11850 

700 

1000 

500 

1000 

1367'i 

18000 

2500 

5000 

480 

425 

5000 

800 

6000 

1425 

500 

500 

1865 


REPAIRS 

(814)  NO.  1748  EIGHTY-FIRST  AVE. 
Fire    repair*. 

Owner — Le  Paul  Dungan,  Premises. 

Architect — None. 

Day's   work.  COST,    »1900 

DWELLING 

(815)  E  EIGHTT-SiXTH  AVE.  128  N 
D  St.,  Oakland.  One-story.  4-room 
dwelling. 

Owner — E.    Lombard),    2001    Sutter    St., 

San  Francisco. 
Architect — None. 
Day's    work.  COST,    J1800 


DWELLING 

(810)  S  HOPKINS  500  \V  Maple  Ave., 
Oakland.      One-story,   five-room   dwlg. 

Owner — Pearl    Handy,    1661    Hayes    St., 

.'!an  Leandro. 
Architect — None. 
Hay's    work.  COST,    $2500 

I'KFUSE   BUI^NER 

(811)  THIRD  AND  OILMAN  STS., 
Berkeley.  Brick  and  steel  refuse 
burner. 

o,vner — See    Dro    Separator    Co.,    Prem. 
Architect — None. 

I'ontractor — Hees    Blow    Pipe   MCg.   Co., 
3  10  7th  St.,  San  Francisco. 

COST,    $10,000 


ALTERATION 

(812)      NO.    2227    PARKER    ST.,    Berke- 

lev.      Alteration. 
Owner — Mrs.   A.   Davis,   Premises. 
.Xrchitect — None. 

Contractor— E.    F.    Nelson,    1048      Keith 
Ave..  Oakland. 

COST.    $900 


DWELLING 

(816)      W    HAVENSCOURT    BLVD.     640 
S   Arthur,   Oakland.      One-story,   five- 
room  dwellinc. 
Owner — Harry   C.    Knight,    357    12 ch   St., 

Oakland. 
Architect — None. 

Contractor — Knight     &      Vaughn,      357 
12th  St.,   Oakland. 

COST,    $3950 


APARTMENTS 

(817)      SW    LAKESHORE    BLVD.    AND 
Wayne  Ave.,  Oakland.     TWo-story.  8- 
room   apartments. 
Owner — Louise  T.   Graaff,   Oakland. 
Architect — None.  _  , 

Contractor — Ekiwin    C.    Graff,    35B    12th 

St.,    Oakland.  , 

COST,    $18,000 


(818)      S    LAKESHORE    BLVD.    165    W 
Wayne    Ave..      Oakland.      Two-story, 
12-room  flats. 
Owner — Carra   Aldrich,    Oakland. 
Architect — None. 

Contractor — Edwin    C.    Graff,    355    12th 
St.,   Oakland. 

COST,    $12,000 


I!001'"ING 

(813)      S    THORNTON    ST.,    E    Alvarado 
St..   -N   Parrott  St.,  San  Leandro.  T.  & 
i;     rooiinc   for  cannery    building. 
Owner — San    Leandro   Canning   Co.,   San 

Leandro.  ..„ 

Architect — Leonard    H.      Thomas,      362 

.Moss  St..  Oakland. 
Contractor — National  Roofing  Co.,  Oak- 

FiU-d'^April    12,   '20.      Dated  April   7.  "20. 

Comi)leted   and   accepted    76% 

(■sual35days..^^^.^^..^^^.^..^^2^5% 

Bond  $1120.  Sureties,  Wm.  Makin  and 
.1  K.  .VlacCormac.  Forfeit.  Limit,  none. 
Plans   and    specifications    filed. 


DWELLING  ^,  ^  , 

(825)  W  WAYNE  corner  Stow,  Oak- 
land. Two-story,  eight-room  frame 
dwelling.  „   ,  ,      J 

Owner — Langdon    &    Aldrich,    Oakland. 
Architect — None. 
Contractor— Edwin    C.    Graff,    355    12th 

St.,   Oakland.  ^_    ..... 

COST.   $7600 

fs^fJ'^NVV^AYNE  AND  STOW,  Oak- 
land.     Two-story,    eight-room      reel- 

Owner— Langlon    &    Aldrich,    Oakland. 

Con'Jrk^toT-^Edwin    C.    Graff.    356  .12th 
St.,    Oakland.  ^^^^^  ^^^^^ 

°8Y7?'^w'^WAYNE  AVE.  50  S  Lake- 
shore   Blvd.,   Oakland.     Two-story.   8- 

Owne^'-Langdof-   &    Aldrich,    Oakland. 

^on'^racfoT-llEdwin    C.    Graff.    355    12th 
St..    Oakland.  ^^^^    ^^^^^ 

t8^2l)'=^'a 'io?2    CENTRAL    AVE.,    Ala- 

meda.      Alterations. 
Owner— C.   F.   Brewer. 

Architect — None.-  E.„„ir.ai 

Contractor— L.    Swenson.    2242    Encinal 

Ave.,   Alameda.  ^^^     ^^^^ 


fs'it)  ^S    LAKESHORE    BLVD.    100    W 
Wayr.e    Ave..      Oakland.      Two-story, 
12-room    flats. 
Owner — J.   C.   Hugtes,   Oakland. 
Architect — None.  „     _,_    ,„^^ 

Contractor — Edwin    C.    Graff,    35d    12th 

St..   Oakland.  _    ^ 

COST,    $12,000 


ALTERATION  „   , 

(820)      NO.     1719    PERALTA    ST..    Oak- 
land.     Alteration. 
Owner— S.  Raffo,  1703  Peralta  St.,  Oak- 
land. 
Architect — None. 

Contractor — D.    Uccello,    434    Avon    St., 
Oakland.  ^^^^^   ^^^^ 


DWELLING  ^„  ^,   „ 

(821)      W    PERALTA   AVE.    oOO  N   Car- 

mel.      Oakland.        One-story,  4-room 

dwelling,  „„„„  „        ,. 

Owner— M.    E.    Gallagher,    3987  Peralta 
Ave..    Oakland. 

^ifl'ToT^^'"''- COST,    $1900 

f8'2l)''\'0.^''93n''HIRTY-NINTHAVE., 

Oakland.     Alter  and  add. 
Owner — John   Theris.   Premises. 
Architect— None.  rn<5T      i,00 

Days     work.  CObT,     »oUU 

TOWER 

(823)      THIRTY-SEVENTH    AVE.    AND 
E-Sth       St.,       Oakland.      Steel       tank 

Owner— American   Can  Co.,  Premises. 

."Architect — None.  ■ 

Contractor— Chicago     Bridge     &      Iron 
works,    call    Bldg.,    San  ^F^anci^s<=o^ 


(824)     E  McGEE   150  N  Bancroft  Way, 
Berkeley.       Three-Story    frame     Mtg. 
building,    except    heating,      elevator, 
electric    flxtures.    and    circular    stair- 
Owner— The   University  Apparatus   Co., 
Berkeley.  ^,      .    ,        „„, , 

Architect— James      W.      Plachek,      2014 

Shatiuck   Ave.,   Berkeley. 
Contractor— C.   H.    Warren,    2615    Derby 
St.,   Berkeley.      „   .   ^    .       .,,„.,„ 
Filed  April  13,  '20.     Dated  April  10,    20 

2nd  floor  joists   in  place i-= 

Roof  on    Y". 

Plastered     •  •  •  • 1"° 

Completed  and  accepted   i-o 

Usual   35  days   otStV  VlS.eSo 

Bond.    Sureties.    Forfeit  ..none.      Lim'j- 
80   days.   Plans   and   specifications   filed. 


ts^If^NS.'"?-!     HAIGHT     AVE..     Ala- 

meda.     Alterations. 
Owner — A.  J    Beasley.  Premises. 

tlrl'ToTy.'"''''-^ COST.  $600 

f8°o7'^OAIv  AND  CLEMENT  STS..  Ala- 
meda.    Additions.  „         .         r^     „ 
Owner— Metal     Trades    Foundry     Corp., 

Premises. 
Architect — None.  „ 

Contractor— G.    A.    Scott.    68o    23rd    St., 

Oakland.  ^Qg.j,    ^gj(,(, 


TRANSFORMER  HOUSE.  ET(^. 

(831)  OAK  AND  CLEMENT  STS..  Ala- 
meda Transformer  house.  com- 
presser  house  and  alterations. 

Owner— Metal  Trades  Foundry  Corp., 
Premises. 

Arcliitect— None. 

Days  work.  Cl.fal.  ♦i-uu 

('8"3?)'^'^NO.   2119  EUNICE  ST..  Berkeley. 

Garage.  ^ 

Owner — N.  O.  Morse.  Premises. 
Architect — None. 
Contractor—Machio    Lros.       ^^^^^  ^^^^ 


f8?r)'^"NO.   2115   DELAWARE  ST.,   Ber- 

Owni*r^Robl'r'l"'creyk.      1S15     Walnut 

St..  Berkeley. 
ContracwT^S."  McPherson.    2157    Ashby 

Ave.,  Berkeley.  ^^^^^   ^^.^^ 


DWELLING  „„    ^-    ^    1  D^,. 

(834)      W    McOEB      00    N    Cedar.      Ber- 
kelely.      One-stcry    r.-room    dwelling. 
Owner--F.  G,   Baird.   1525  Oak  St..  Oak- 
land. 
Architect--None.  nn<iT    S1?i0 

Day  s  work.  COST,  m^av 

DWELLIN'3  „    ^    ,,         ,    ■ 

(S3o)      S    ALMA   AVE    500    E    Lxcelsi(>r 
Ave.,    Oakland.      One      and      one-half- 
story    6-room    dwelling. 
Owner— F.    J.    Cowan.      Santa      Monica. 

Calif. 
.\rchitect — None.  .-„     „      , 

Contractor — Edw.    Lartiur,     4i0     LouIj.-- 
vard  Way,  Oakland.         ^^^^^    ^^,^^^ 


(*836)'      SW    EIGHTV-NINTH  AVE   AND 
Birch    St..      Oakland.        One-story      4- 
room  dwelling. 
Owner — J.  Many.  744  Grand  Ave..  Okd. 
Architect — None. 

Contractor — Axel       Sommarstroni.       109 
Sunnyside  Ave..  Oakland. 

'  COST.    $3000 


f^i?n  S  E-FOURTEENTH  100  W  94th 
Ave..  Oakland.  Une-.story  1-room 
shop. 
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Owner — ^E.   Kittlemai..  Owner — J.  B.  Knaak.   Premises.  PLUMBING 

Architect — None.  Architect — None.  (862)      BOUNDED      BY   OROVE       EAN- 

Contractor^ — C.  J.  Heinemann.  Day's  work.                                COST,   ?1500  croft  Way,  Channine  Way  and  Alilvia 

COST,  $1000  Berkeley.     All  work  for  plumbing  for 

DWELLING  hig^h   school. 

ALTERATIONS  (850)      N    FORTY-NINTH    100    E    Web-  Owner — Berkeley  High   School  District. 

(838)  SE    FOURTH    AND   FRANKLIN,  ster,    Oakland.         Two-story      6-room  etc. 

Oakland.     Alterations.  dwelling:.  Architect — Wm.    C.    Hays     1st    Nationil 

Owner — Fruit  &  Produce  Realty  Co.  Owner — Alex   McAdam,      4974      Webster  Bank  Bldg.,  San  Francisco 

Architect — None.  St..  Oakland.  Contractor — Scott      Co.,    381      11th      St 

Contractor — Fred   Omo.   2128    11th  Ave.,  Architect — None.  Oakland. 

Oakland.  Day's  work.                                   COST.  $4000  Filed  Apr.  15,  '20.     Dated  Mar.  26    '20 

COST,   $500  1st  Saturday  after  1st  Tuesday  of  ' 

ALTERATIONS                                                                    each   month    7505. 

BATTERY'  STATION  (851)      NO.    719       FIFTY-FOURTH    3T ,            Usual    35    days "      25% 

(839)  N  FOURTEENTH  150  W  Harri-  Oakland.  Alter  two-story  dwelling  TOTAL  COST.  $13  675 
son.  Oakland.  One-story  brick  battery  Into  apartments.  Bonds,  $7000  and  $7000.  Surety  New 
station.  Owner — Oscar  Sellers.  1609  Scenic  Ave .  Amsterdam    Casualty    Co.         Limit,    as 

Owner — Chaple  &   Kuster.  Berkeley.  soon  as  possible.     Forfeit,  none.     Plans 

Architect — None.  Architect — None.  and  specifications,   none. 

ContractDr — L.  F.  Haskell.     826     Cleve-  Contractor — T.    O.    Morse,     1398    Scenic                                      

land  Ave.,  Oakland.  Ave.,   Berkeley.  STORES 

COST,  $3000  COST,    $4000  (863)      E  BROADWAY  150  N  Moss  Ave.. 

Oakland.         One-story       hollow       tile 

DWELLING  GARAGE  stores.                                         "oiiow       tiie 

(840)  N  PARK  BLVD.  100  N  Brook-  (852)  S  LAKEJ^HORE  BLVD.  100  W  Owner — W  Parker  570  Walla  Vista 
lyn,      Oakland.        One-story      7-room  Wayne,  Oakland.     One-atory  concrete  Ave     Oakland     ' 

dwelling.  garage.  Architect — None 

Owner— McMullen  Estate.  ()wner— J.   C    Hughes.  Contractor— W.      Greuner.      176      Grand 

Architect — None.  Architect — None.  Ave      Oakland     ^"•"^''      "°      ijia.iiu 

Contractor — Fedt     Bros.,     528     25th     St..  Contractor— E.    C.    Graff,    355    12th    St..  "   ""■"■""'"■                 rnvT    ncnnn 

Oakland.  Oakland.                                                                                            COtal.   $li>.000 

COST,  $4800  COST.    $10')0  DWELLING 

DWELLING  DWELLING  *^olll.^nH^°  n????^.  '"2    ^'    ^''i*   f^^" 

(841)  THORNHILL  ROAD,  Oakland.  (853)  SW  FOOTHILL  BLVD.  AND  Owner  A  F  Va'n  of»V,;  i','?n  ^  ftfv. 
One-story   6-room   dwelling.  57th    Ave..    Oakland.      One-story    5-  I,      n=Ji  =  ^^       Ostran,   4130   E-15th 

Owner— Carl    Heck.    4  24    Oakland    Ave..  room   dwelling.  a  r^hiVi^t     ^„J?i^' 

Oakland                                                              Owner E    Pollard  Architect — None. 

Architect— None.  Architect— None.     '  Contractor— J.    T.    Walden.    2312    Court- 
Contractor — Fred    G.    Koenig.    445    Oak-  Contractor— C.  F.  Lodge,   5494  Bond  S'  '^"°   ^^^■'   Oakland. 

land  Ave.,  Oal.Iai.d.  Oakland  COST.    $2500 

COST.  $4850  COST.  «3300       DWELLING         

ADDITION  ALTERATIONS  <865)      E    BDGEWOOD    AVE.    44    S    El 

(842)  OPP.  BEACH  AND  HALLECK,  (854)  NO.  895  LAKESHORE  AVE..  9*"^r.°'  Oakland.  One-story,  6-room 
Emeryville.          One-story        concrete.  Oakland.     Alterations.  _  dwelling. 

brick  and  frame  add  to  factory.  Owner — A.  C.  Gilk.  Premises.  Owner — W.    E.    McChesney,      1315      San 

Owner — California      Packing     Corpora-  Architect — None.  .       Luis    Ave.,    Oakland. 

tion.,  101  California  St     S    F  Contractor — Corbett     &     Bayliss.      1110  ."Architect — None. 

Architect- Philip  L.   Bush,   101   Califor-  Franklin  St.,  Oakland.  Day's   work                                COST,    $5000 

nia  St.,   San  Francisco.  COST.  $400 

Contractor — C.   Christenson   &   Son.   351  ,,r  <  r>t^u/->TToc.   

12th    St      Oakland  WAREHOUSE 

Filed  April  "13    '20      Dated  Aoril  12    '20  <*^^'      '^  MAINE  WAY  50  E  18th  Ave..  GARAGE 

Roof   boards    on' $3500  .Oakland.      One-story  warehouse  (866)      No.    104    GRAND   AVE.   Oakland. 

Completed  and   accepted    .::          4345  Owner--A^  Fernandes.    1806    E-14th    St.,  ^Garage 

Usual   35   days    "i 2615  Architect— None  ^Z"uT,r?''\P^''-   ^orassa.   Oakland. 

TOTAI,  OO'ST    110  460  Arcniceci:     iMone.  Architect — None. 

Bond.    Sureties.    ForfeU     none  '    Limft.  *^°"s?    (^a^rnd^""^"^^^"'     ^'"^    ^-^^'^  Contractor-H.    G.    Malley.    2927    West 

40  days.     Plans  and  specifications  filled.  "''  "^^land^ ^^^^    ^^^^^^  St..    Oakland.                       ^^^^     ^^^^ 

ADDITION  nwFT  r  iivr  OARAGE 

''kl'lev^^XH^i't^'^^'^^^^^   ''^^-   ^^'-  <856>  "^WRAWSON    442    N    Trask    St..  '"^Vrage"'   '''   °''^''°  ^''^-   O^'"^"''- 

Ownlt^Sc^oU  Sea"fon.  Premises.  Owne^r-R'  C°  HUlen'''  Im" TrfsT"s"t^  Owne^-in.  J.  Ghiradelli. 

Architect— None.  oiklanrt      "'"*"'      ''"'    ^'^^^''      S'-  Architect— None. 

Contractor— F.  E.  Allen,     2718     Regent  Architect— None  Contractor— H.    G.    Malley,    2927    West 

St.,   Berkeley.  .  Dav's  work                                    rriQT    itKnn  St..    Oakland. 

COST,    $850  ^'lyswork. COST.  $3500                                         PQg^p     ^^25 

ALTERATIONS  DWELLINGS  GARAGE 

(844)  NO.  1808  GROVE  ST.,  Berkeley.  (857)  W  THOMAS  284.  322  and  361  N  '■^H]  ^  V^W77 ''^J'^'K^  ^7-  ^2^.  ? 
Alterations.  Napa,    Oakland.      Three   one-story    6-  Telegraph.    Oakland.    One-story  brick 

Owner — Mrs.   F.   E.   Dalzell.  Premises.  room  dwellings.  „  garage.        ^     ,^     ,           „        _ 

Architect — None.  Ownerf — H.      Goranson.      3476     Laguna  Owner — M.    J.    Herby.     3200    Ettie    St.. 

Contractor — H.    C.    Kidder.    2075    Addi-  Ave.,   Oakland.  .       Oakland. 

son  St.,  Berkeley.  Architect — None.  Architect — None. 

COST,    $500  Day's   work.                    COST.    $3950   each  Day's    work.                              COST.    $5000 

AT  TF'P  ATTnxTO  DWELLING 

(845)  NO  2fi10  HA'^TF  <::T  RArkelsv  REPAIRS  (S69)  N  WILKIE  30  W  Fair.  Oakland. 
Alter  dwelling:  hufl?a?tmei?ts^'  («5«>      ^O^.      1940-1942     THIRTEENTH  One-story,    four-room    dwelling. 

Owner— A    (3    Frederi^klon    '226  Haste  ^  ^''«'  Oakland.     Repairs.  Owner— A.  G.   Reel.  3834  West  St..  Oak- 
It     Berkelev                         "  Owner— Martin  Breunair.  Federal  Bids.  'and. 
Architect—None  Oakland.  Architect— None. 
Day's   work                                   COST    S2000  Architect— None.  Day's    work.                                    COST.    $800 

LU&i,   *^uuu  Contractor— Wra.      Grayblll,   2040      13th                         .             

■DWELLING  ■*^^®"  Oakland.  STEVEDORING  PLANT 

(846)  N  AILEEN  140  W  Los  Angeles.  CTOST,   $700  (870)     PARR        TERMINAL          (water 

Owne^-'^"!*^- TT^re"^^"""^   ^■'■°°'"    "^"'^'  ALTERATIONS plaSt  '    °^'^"'"''-      ^'^^^      stevedoring 

Archui^t-None  ^'^-  ^*?.^L^  TWENTY-SIXTH  AND  OAK-  Owner-W.  R.  Colby.  Jr. 

"""VTa'^crofkla^d;     ^''°'-''   '''     ^^'°"  2iib?"k£e^'^"'"<=''          "'''"^'  CoS?-to7-^o"|-rantee          Construction 

^°«^-    »^^»«  ""«Se>-    ^"^"'    "^«    «--^  '°-   ''''^"°'   "'•               COST.    $6000 

DWELLING  '''■'    Berkeley.                                                                                        

(847)  W  BELVEDERE  442  N  Ygnaclo.  COST.    $1000  ALTERATION 

Oakland.   One-story    5-room    dwelling.  ALTRRATinN<5  <^"1)      ^O.      350      FOURTEENTH      ST., 

Owner— R.    C.    Hillen,    5364     Trask    St..  (860)      N(3     5098      TFTFCRAph      avi?  Oakland.     Alteration. 

Arch°u'^c't-^one  '    Oa'kla";;":     Alt'eraTPonf^^''^'^"      ^^^-  °^"A[l7,^„.°°"""'    '-''    "^"'"^    ^^"'" 

Dl'y^Vi;^'"'"'-                         COST,  $3900  l7cirtrJ^:^o^e'"''"'-   ^^^'"'^*"  Arch^fe'^c't'^-^^iione. 

ALTERATIONS—      '  ^""'^rk^nl^'   ^^   «"'=*'■  "'"c(?l!<'-Sf5o  "^^  Sh^al^u^^^ve^.'  oi'kYa"n'd"'"'''         "" 

(848)  NO.    3566   DIAMOND  AVE.,   Oak-  "aKiana.       COST.    $500  PQg,j,     jj^,^ 

land.     Alteratiors.  OARAGE                                                                                                          

Ar^h'irr'i^'-    Nielsen.    Premi.=  ea.  (861)      S    LAKESHORE    BLVD     165    W  ALTERATION 

Day's''wJ7k     "'■                         oo<.T      S4.n  '^^^"^'    Oakland.  One-?tory    concrete  <«")      NO.       425       TpRTEENTH      ST.. 

•  ■ay  b    worK.       "jOSr,     $450  garage.  Oakland.      Alteration. 

AT  TK-niTTriN-o Owner — C.   Aldrich,   355   12th,  Oakland  Owner — Gergewich    Bros..    Premises. 

(Riii     T?<^     iqIa      t,  „,„,„„  Architect— None.  Architect— None. 

kt     n^no,?^      E-THIRTY-SECOND  Contractor— Edwin    C.    GrafT.    355    12th  Contractor— John  Andersen,     874.     34th 

dltiknP^^'^"''-      Alterations   and   ad-  St..  Oakland.  St..   Oakland. 

^-  COST,    $1000  COST.    $500 
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OARAGE 

(873)      W    COLLEGE    AVE.    300    N    Al- 

catraz.  Berkeley.  Garage. 
Owner — L.  Corse,  Berkeley. 
.\rchltect — None. 

Contractor — Edw.    Larmer,    470    Boule- 
vard   Way,   Oakland. 

COST,    1500 

HEATING 

(!i-,4)  E  ELITTA  bet.  Grand  and  Belle 
View  Ave.,  Oakland.  Heating  for 
aijartment    house. 

Owner — Mis.    Evelyn    Cavarly. 

Architect — Schirmer  Bugbee  Co..  Thay- 
er Bldg.,  Oakland. 

Contractor — L.    D.    Frazee,   699    36th   St., 
Oakland. 

Piled  Apr.   17.  '20.     Dated  Mar.  29.  '20. 

Houghed    In    Vt 

Completed     Vi 

.•10   diijs   nfter Vi 

TOTAL   COST,    $1865 

Bond,     limit,     forfeit,     none.       Specinca- 

tions  only  filed. 


NTTICE       OF      XO.V-RESPONSIBILITY. 


Alaiiieda  County. 

April  13,  1920— PORT.  AUGHEN- 
baugh  223  Acre  Tract,  Alameda. 
Regina  Scheyer  as  to  improvements 
on  leased  property. 


COMPLETION  NOTICES 


Alameia  Ooontr 


California 
Apr.   5,   1920 
D."  Lake- 
Minnie    D 
Apr.  6.  192C 


April  5.  1920— S  BERKELEY  WAT 
150  E  California  St.,  Berkeley. 
Glennie  and  Nicholas  Hebeisn  to  J. 
A.    Pinkerton April    5,    1920 

April   6,    1920 — LOT   8    BLK   •"H"    Map 
Excelsior    Heights,    Okd.      Edna    \V 
and   H   Clay     Morris  to 
Builders  -.^o 

Apr.  6,  1920 — LOT  23  BLK 
wood  Park,  Piedmont. 
Jackson  to  S  G  Jackson 

Apr.  6,  1920 — LOT  30  BLK  8  and  Lot 
1  Blk  8.  4th  Ave.  Heights,  Okd.     W 

J  Nicholson  to  Thad  M  Tupper 

March    31,    192C 

April  7.  1920 — NE  EVERETT  AVE. 
350  SE  Park  Blvd.  SE  3SxNE  105.40. 
Oakland.  Robert  Land  to  whom  it 
may   concern April    7,   1920 

April  7,  1920 — S  33-6  LOT  45  and  N 
1-6  Lot  46  Blk  8  Map  Havenscourt, 
Okd.  Louis  Steckler  to  whom  It 
may   concern Apr.    5,    1920 

April  8.  1920— SE  GRAND  St.  60  SW 
Clinton  Ave.  SW  138  SW  50  NW 
138  NE  50,  Alameda.  B.  H.  Wyman 
Taylor  to  Chas.  Burton.  .  April  8,  1920 

April  10,  l.°20 — S  33-6  LOT  43  and  N 
1-6,  lot  42,  Blk.  8,  Map  Havens 
Court,  Oakland.  Louis  Steckler  to 
whom   it  may  concern..  .April   5,   1920 

April  10,  1920 — S  33-6  LOT  44  and  N 
1-6  lot  43,  Blk.  8,  Map  Havens 
Court,  Oakland.  Louis  Steckler  to 
whom   it  may  concern ...  April  5,  1920 

April  10,  1920 — LOT  20,  BLK.  C, 
Barnes  Add  to  Elmwood  Park, 
Oakland.  Abby  W.  Endress  to  C. 
Texdahl    April   1.  1920 

April  14,  1920 — SE  MILES  AVE.  365.91 
SW  College  Ave.  SW  96,  SE  146, 
NE  79.32,  NW  46.34.  Oakland 
Mary  Berande  to  George  W. 
Nunes    April    12,    1920 

Apr.  15,  1920 — PTN  LOT  -Q"  Range 
7  Map  Hardy  Tract,  Bkly.  J  P 
Brennan  to  whom  it  may  concern 
Apr.    l.T.    1920 

April  16,  1920 — NW  SIXTY-FIFTH 
and  Whitney  Sts.,  Oakland.  J.  A. 
Sullivan  to  various  contractors, 
including  H.  J.  Kopp  and  Wm. 
Makin    April    1,    1920 

April  16,  1920 — LOT  11.  BLK.  D, 
Map  "The  Oaks,"  Oakland  and 
Piedmont.  Conrad  W.  Glantz  to 
whom   it  may  concern.  .April   14,   1920 

L,IE:^'S   PIL.E1D. 


Alameda  Connty 

Apr.  9.  1920 — LOT  3  and  Ptn  Lot  2, 
Map  Resbdvn  Ptn  Blk  "N"  Map 
Vernon  Park.  Okd.  W  B  Moody 
and  John  Bajuk  vs  J  Kann  and 
Edward  Bergenh-.IIz   $10:> 

April  8,  1920— E  ELLIS  ST.  100  S 
Prince  St..  S  50-6xE  120.  Berkeley. 
Samuel  Braun  vs.  Carlton  E.  Her- 
rick,  Charles  L.  Williamson  and 
Charles  L.  Williamson,  admin- 
istrator estate  of  Mary  M.  Herrick 


Apr. 


$1»7.00 

1920 — W  TWENTY-THIRD 
..ive  1 5  N  E-29th  St.  N  35xW  lOU. 
Okd.  J.  Strabnaw,  $150;  Chamber- 
lain .t  Osgood,  $27.60:  Fred  R  Bam- 
mann,  $18.79;  Christ  Christensen. 
$19.50;  J  Oswald.  $12.50;  Paul 
Uober.  $19.65;  E  L  Blackman  Co., 
Inc  $965.72  vs  Annie  and  Adolph 
Hendrickson  and  E  O  Francis  and 
H  Carlson    (as  Francis  &  Carlson.. 

April  10,  1920 — LOT  9,  BLK  1,  Map 
Northbrae,  Berkeley.  J.  L.  Bar- 
rett vs.  Martha  S.  and  E.  H.  Fos- 
ter      $152.77 

April  13,  1920— SE  ELEVENTH  AND 
Washington,  Nos  1028,  30  and  32 
Washington.  100  feet  on  Washing- 
ton and  90.5  on  llth,  Oakland.  Sid- 
B.  Newsom  vs.  Johanna  L.  Miller 
and  Lulu  Callischawn  and  Alma 
Westeahl  and  Geo.  F.  Lowe  and 
Geo.  F.  Lowe  &  Co $1,350 

Apr.  IS.  1920 — E  60.75  LOT  2  ana  N 
22  Lot  1  Blk  "A"  Whitney  Tract, 
Bkly.  Fred  W  McDonald  and  H  B 
Moore  vs  Myron  Westover.  Selah  S 
TrVestover  ar.d  Mathew  Morton  .  $266.61 


BlILDING    OOXTRACTS. 


Knnta    Clara    County. 


BUSINESS   BLOCK 

S.    FIRST    THROUGH      TO      MARKET, 
San    Jose.      One-story    concrete    busi- 
ness block. 
Owner — W.   J.   Curtner,   San  Jose. 
Architect — Wolfe    &    Higgins,    Auzeraia 

Bldg.,  San   Jose. 
Contractor — E.   L.    Wolfe,    131   Coe,   San 
Jose. 

COST,    $19,250 

ALTERATIONS 

NO.   297   REED   ST.,   San   Jose.     Altera- 
tions. 
Owner — Wm.    Moore,      297      Reed,    San 

Jose. 
Day's  work.  COST,   $1500 


ALTERATIONS 

NW  COR.   POST  AND  VINE,  San   Jose. 

Alterations. 
Owner — George  Frank,  Vendome  Hotel, 

San  Jose. 
Architect — None. 
Day's  work.  COST,  $1000 


RESIDENCE  AND  GARAGE 
SO.    1431    WEBSTER      ST.,      Palo    Alto. 
Two-story    frame    residence   and    ga- 
rage. 
Owner — J.    M.    Johnson,    Cowper    Court 

Apts.,    Palo   Alto. 
Architect — Chas.    Sumner,    57    Post    St., 

San    Francisco. 
Contractor — F.     W.    Fox,     825     Cowper. 
Palo   Alto. 

COST,    $18,000 


GARAGE 

NO.    222    HAMILTON    AVE.,    Palo    Alto. 
One-story     reinforced     concrete       ga- 
rage. 
Owner — J.   Mcintosh. 

Architect — Wyckoff    &    White,    Salinas. 
Contractor— Haggans    &    Warden,      222 
Hamilton   Ave.,    Palo   Alto. 

COST,     $7500 


RESIDENCE    AND    GARAGE 
NO.     465     LOWELL    AVE.,     Palo       Alto. 
Two-story    frame    residence    and    ga- 
rage. 
Owner — F.    W.    Wheeler.    403    Kingsley, 

Palo   Alto. 
Architect — None. 

Contractor — F.    W.    Armstrong    919    B, 
Palo  Alto. 

COST,  $15,000 


ALTERATIONS 

-N'O.   215    KIPLING,    Palo   Alto.     Altera- 
tions  to   residence. 
Owner — T.    B.    Dalton,    215    Cowper    St., 

Palo   Alto. 
Architect — None. 

Contractor — G.    G.    Bertsche,    221    Kip- 
ling,   Palo    Alto. 

COST,    $500 


RESIDENCE 

NO.    1321   BYRON  ST.,   Palo  Alto.     One- 
story   frame   residence. 
Owner — Mrs.   E.   V.   Cogswell,  207   Haw- 
thorne Ave.,   Palo  Alto. 
Architect — None. 

Contractor — J.     W.     Wells,     36    Guinda. 
Palo    Alto. 

COST,    $3950 


RESIDENCE 

NO.    850    HAMILTO.V    AVE.,    Palo    Alto. 

Two-story    frame    residence. 
Owner — Rolla   V.    Watt,   San   Francl8<M. 
Architect — H.    G.    Stoner.      San      Fran- 
cisco. 
Contractor — J.     J      O'Brien.     Belmont. 

COST,    $7500 


RESIDENCE 

NO.    800    HAMILTON    AVE.,    Palo    Alto. 

Two-story    fr.ame    residence. 
Owner — Rolla   V.    Walt,   San   Francisco. 
Architect — H.    G.    Stoner,      San      Fran- 
cisco. J 
Contractor — J.  J.   O'Brien,  Belmont. 

COST,    $9500 


RESIDENCE 

NO.    625    GURINA,      Palo      Alto.      One- 
story  frame   residence. 
Owner — Rolla   V.   Watt.   San   Francisco. 
Architect — H.    G.    Stoner,      San      Fran- 
cisco. 
Contractor — J.  J.  O'Brien,  Belmont. 

COST^    »5500 


BUNGALOW 

.\0.    ISO    COLERIDGE,   Palo   Alto.    One- 
story  bungalow. 
Owner— J.   DudHeld,   607  Alma  St.,  Palo 

Alto. 
Architect — None. 
Day's    work.  CCST,    $4000 


BUNGALOW 

NO.     211     MIDDLEFIELD    ROAD.    Palo 

Alto.       One-Story    bungalow. 
Owner — J.   Dudfield,   607  Alma  St.,  Palo 

Alto. 
Architect — None. 
Day's   work.  COST.   $5000 

ALTERATIONS 

NO.     245    N-TWELFTH    ST.,    San    Jose. 

Alterations. 
Owner — Dr.  A.  G.  Bennett,  Premises. 
Architect — None. 
Contractor — John   Johnson. 

COST,    $500 


ALTERATIONS 

NO.    680    W-WILLIAM      ST.,    San      Jose. 

Alterations, 
Owner — John  Dellerdolfa,  Premises. 
Architect — None. 
Day's  work.  COST.  $400 


COMPLETION    XOTICK.S. 


Santa   Clara   County. 


Recorded  Accepted 

Mar.  25.  1920— SUNNYVALE.  Cal. 
Inah  A  Andrus  to  Joseph  Swain 
March    25.    1920 

Mar.  25.  1920 — LOT  7  of  Cole  Realty 
Co.  Sbdvn.  San  Jose.  L  C  Rossi  and 
Alfred  Baccus  to  whom  it  may  con- 
cern   March    25.    1920 

Mar.  26.  1920 — LOTS  5  AND  6  of  C^ole 
Really  Sbdvn,  San  Jose.  Alfred 
Baccus  and  L  C  Rossi  to  whom  it 
may  concern March   25,   1920 

Mar.  26,  1920 — PALM  HA%'EN.  San 
Jose.  E  A  Bevens  to  whom  it  may 
concern March    25.     1920 

Mar.  29.  1920 — HOMESTEAD  ROAD 
near  San  Jose.  Alphouse  Munusch 
to  Wallace  &  Bush March  23.  1920 

Mar.  30.  1920 — SAN  JOSE,  Cal.  James 
Brown  to  whom  it  may  concern.. 
March    30.    1920 

Apr.  3,  1920 — PALM  HAVE.N,  San 
Jose.  F  L  Bruch  to  A  F  Haskins 
April    3,    1920 

Apr.  5.  1920— ALMADEN  ROAD  near 
San  Jose.  E  Nommensen  to  Thomas 
Kelly April     3.     1920 

Apr.  7,  1920 — .SAN  JOSE.  G  W  Ryan 
to  Geo  Linblum March  31.   1920 

Apr.  12.  1920 — San  Jose.  Albert  J 
Spring  and  Alice  J  Spring  to  whom 
it  mav  concern April  1,  1920 

.\pril  15,  1920 — PALO  ALTO.  John 
Dudfield  (three  buildings)  to  whom 
it    may   concern    April   8,    1920 

April    16.    1920— SAN   JOSE.      Mary   R. 

E.   Lee  to   A.  M.  Whiteside 

April     15,     1920 


LIENS    FILED. 

Snntn    Clnrn   C.ounty. 

Recorded  Amount 
April  15.  1920— EAST  SAN  JOSE. 
Cal.  Consolidated  Paint  and  Paper 
Company  vs.  William  F.  Petty, 
Clara  B.  Petty  and  G.  L.  Emery. . 
$39.16 


I 
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Fresno  County. 


DWELLING  AND  GARAGE 
LOT  42.  N.  ELMHURST,  Fresno.  Dwell- 
ing   and    garage. 
Onner^H.    W.    Stitt,      173      N      Angus, 

Fresno. 
Architect — None. 
Day's  work.  COST,   $4000 


DWELLING    AND    GARAGE 
PART  OF  LOTS  4,  5.  BLK.   13,  Wilson's 
North    Fresno    Tract,    Fresno.   Dwell- 
ing and  garage. 
Owner — A.   P.   Wilson,   1279   Wishon  St., 

Fresno. 
Architect — None. 

Contractor — Shorb   &   Neads,    127   Fres- 
no   Ave..    Fresno. 

COST,    il8,000 
STORE 

LOT  25,  BLK.   Sb,   Fresno.     Store   build- 
ing. 
Owner — Jacob  H.  Kasaian,  221  Howard 

St.,    Fresno. 
Architect — None. 

Contractor — S.    L.      Allen,      530      Forth- 
camp,    Fresno. 

COST,    $6,000 


ALTERATION 

NO.    1902    MARIPOSA    ST.    Fresno.      Al- 
teration   in    basement. 
Owner — Farmers  National  Bank,  Prem. 
Architect — None. 

Contractor — E.      Riggins,      317      Mason 
Bldg.,  Fresno. 

COST,     $3000 


ADDITION 

NO.    13S5    SAN    PABLO    AVE.,    Fresno. 

Addition. 
Owner — Maud  Keefe,  Prem. 
Architect — None. 
Contractor — Roy    Willis,    Fresno. 


DWELLING  AND  GARAGE 
LOTS    8    AND    9    BLK    1,    Tosemite   Ad- 
dition, Fresno.     Dwelling  and  garage 
Owner — A.    M.    Chitty.    320    Poplar    St.. 

Fresno. 
Architect — None. 
Day's  work.  COST.  $4000 


ALTERATIONS 

NO.    2043   MARIPOSA   ST..    Fresno.      Al- 
terations. 
Owner — O.  J.  Woodward.  2440  Mariposa 

St.,  Fresno. 
Architect — None. 

Contractor — E.      J.    Farr.      245      Forth- 
camp  St.,  Fresno. 

COST,    $1700 


STAGE   DEPOT 

LOTS  11  TO  16,  BLK.  75,  Fresno.  Stage 

depot. 
Owner — J.    M.    Rustigian,      627      J     St., 

Fresno. 
Architect — None. 
Contractor — R.  W.  Brown,  Fresno. 

COST,    $68,820 

ADDITION 

NO.  469  VAN  NESS  AVE.,  Fresno.     Ad- 
dition. 
Owner — Mrs.  L.  D.  Pugh,  Fresno. 
Architect — None. 
Day's  work.  COST.   $20*9 


DWELLING  AND   GARAGE 

LOTS   19-20,   BLK.   69,   K.   B.   HEIGHTS, 

Fresno.     Dwelling  and  garage. 
Owner— Pete    Seller,      2411      Grant    St., 

Fresno. 
Architect — None. 
Contractor — L.  M.  Smith,  Fresno. 

COST,   $4000 


DWELLING  AND  GARAGE 

LOTS   11-12.    BLK.    12,    COLLEGE  ADD. 

Fresno.     Dwelling  and  garage. 
Owner — E.    G.    Richmond,    Clinton    St.. 

Fresno. 
Architect — None. 

Contractor — C.  P.  Caine,  709  Mildreda, 
Fresno. 

COST,    $5500 

DWELLING  AND   GARAGE 

LOT  7,  BLK.  17  .WILSON  TRACT, 
Fresno.     Dwelling  and  garage. 

Owner — H.  T.  Humphreys,  1040  Roose- 
velt,  Fresno. 

Architect — None. 

Day's   work.  COST,   $5000 

DWELLING   AND    G.\RAGE 

LOTS    39      AND      40.      TEMPLE    PARK, 

Fresno.     Dwelling  and  garage. 
Owner — Gertrude   Glass.   106   N   6th   St.. 
Fresno. 


Architect — None. 

Contractor — M.      C.      R.      Nelsen.      1375 
Blackstone.   Fresno. 

COST.    $4000 


ADDITION 

LOT  20.  BLK.   153.  Fresno.     Addition. 

Owner — Einstein    Inv.    Co..      201      Trust 

Co.   Bldg.,  Fresno. 
Architect — None. 
Day's    work.  COST,    $4000 

DWELLING  AND   GARAGE 

LOTS   30    AND    31,    BLK.    2,    ALLEN    & 

Binford   Tract.   Fresno.   Dwelling  and 

garage. 
Owner — Blackwell   Bldg.   Co.,   202  Trust 

Co.  Bldg..  Fresno. 
Architect — -None. 
Day's  work.  COST,  $5000 

DWELLING  AND   GARAGE 

LOT   44    AND    W    20    FT.   LOT    43,   BLK. 

15,    North      Park      Terrace,      Fresno. 

Dwelling  and  garage. 
Owner— W.    O.    Pickford.      1839%      Van 

Ness,  Fresno. 
Architect — None. 
Day's  work. 


COST.    $5000 


PLUMBING.   ETC. 

CLOVIS.   Fresno     Co..     Cal.     Plumbing 

and   sheet   metal   work   tor   school. 
Owner — Board   of   Trustees     of     Clovia 

High   School   District. 
Architect — W.    H.    Weeks.    75    Post    St.. 

San   Francisco. 
Contra/Ctor — Robert  Dalziel.  Jr..  218  1st 

St..   San   F*rancisco. 
Filed  April,  13,  1920. 

TOTAL    COST,    $8,102 

STEEL  AND  IRON  WORK  ON  ABOVE. 
Contractor — Sartorius    Co.,      15th      and 

Utah   Sts..   San   Francisco. 
Filed   April   13.   1920. 

TOTAL  COST.   $992 


P'INISHING    HARDWARE   ON   ABOVE. 
Contractor — Joost    Bros.,    3043-45     16th 

St..  San  Francisco. 
Filed   April    13.    1920. 

TOTAL  COST.   $2270 


TILE  ROOFING  ON  ABOVE. 
Contractor — Pibrestone   &    Roofing  Co.. 

199   10th  St..   San   Francisco. 
Filed   April   13.   1929. 

TOTAL  COST.   $600 


PAINTING   AND      FINISHING     WORK 

on  above. 
Contractor — D.    Zelinsky    &    Sons.    422 

Turk  St.,  San  Francisco. 
Piled  April   13,   1920. 

TOTAL   COST.    $6450 


COMPLEJTION    NOTICES. 


Fresno    County. 


Recorded  Accepted 

April  10,  1920— LOTS  9  AND  10,  BLK. 

4.  Alhambra  Tract,  Fresno.  W.  A. 
Mosgrove.  Jr..  to  F.  L.  Pettey.... 
April    8.    1920 

April  13.  1920— LOTS  39  AND  40. 
Blk.  4,  Washington  Heights  Add, 
Fresno.  H.  O.  Lawrence  to  whom 
it    may   concern April    13,    1920 

April  8,  1920— LOT  201.  FORKNER- 
Giffen    Fig    Gardens    Sub.    1.      Ella 

5.  Kell  to  whom  it  may  concern.. 
April    1.    1920 

April  9.  1920— LOTS  7,S..  BLK.  4. 
Belridge  Park.  Guy  Stockton  to 
whom  it  may  concern. .  .April  1.  1920 

Apr.  14.  1920— LOTS  9  AND  10  BLK 
4.  Lisenby  Tract.  Fresno.  Helen  E 
White  to  whom  it  may  concern... 
April  13.  1920 

Apr.  14.  1920 — LOTS  19  AND  20  BLK 
1.  Dean  Tract.  Fresno.  John  J 
Hagan  to  whom  it  may  concern... 
April    13.    1920 

Apr.  11.  1920 — LOT  24  BLK  6.  Orchard 
Hill  Add'n.  Fresno.  G  Van  Buskirk 
fo  whom  it  may  concern. Apr.  13,  1920 


BUILDING    CONTRACTS. 


Sacramento    Connty. 

REMODEL 

NO.   160S   E  ST.   on   W    H    of  N   %    lot   2. 
E-F-16-17.       Sacramento.         Remodel 
one  and   one-half  story  dwelling. 
Owner — T.   J.    Richter.   Sacramento. 
Architect — None. 

Contractor — P.   R.   Peterson.  2410  V  St., 
Sacramento. 

COST,    $4150 


REMODEL 

NO.   820-22  K  ST.  on  E   M   lot  3,  K-L-S- 
H.     Sacramento.       Remodel    first    floor 
Interior  and  front. 
Owner — M.    Hornlein.    Alexander    Apts.. 

Sacramento. 
.Vrchitect — None. 

Contractor — Siller   Bros.,    1614    13th   St.. 
Sacramento. 

COST.    $9000 

REMODEL 

NO.    814   K  ST.   on   E    V4    of  W    %    lot   2. 
K-L-8-9.    Sacramento.      Remodel      in- 
terior and  first  floor. 
Owner — N.    and    B.    Furton.    Clunie    Ho- 
tel.  Sacramento. 
Architect — None. 

Contractor — Siller    Bros..    1614    13th    St.. 
Sacramento. 

COST.    $15,000 


ADDITION 

NO.  409  J  ST.  on  W  20  ft.,  lot  7.  I-J-4- 
3.    Sacramento.      20x30    foot    addition 
to  store. 
Owner— Twitchell     Estate.     Palo    Alto. 

Cal. 
-Architect — None. 

Contractor — P.    F.    Reed.    2545    28th    St.. 
Sacramento. 

COST.    $3200 


ADDITION 

NO.    1215-31   FRONT  ST.   on  S  45   ft.  lot 
2   and  lot  3.   Front-2-L-M.  Sacramen- 
to.     Two-story    brick      and    concrete 
addition    to    new    1-story    warehouse. 
Owner — W.  A.   Curtis  Estate,   115  J  St., 

Sacramento. 
Engineer — F.    H.    Reynolds,    2015    T    St., 

Sacramento. 
Contractor — A.    W.    Norris,    3020    G    St., 
Sacramento. 

COST,   $55,000 


REMODEL 

NO.  810  K     ST.,     Sacramento.     Remodel 

Store  Bldg. 
Owner — McDowell    &    Harding,    2619    J 

St.,   Sacramento. 
Architect^None. 
Contractor — Siller   Bros.,   1614    13th  St.. 

Sacramento. 
Filed    Apr.    9.   '20.      Dated   Apr.   6.   '20 

COST,    $5407 


DWELLING  AND   GARAGE 
NO.    1026   FORTY-THIRD   ST.,    lot   1760, 
W  &  K  Tract  24.  Sacramento.  Dwell- 
ing and  garage. 
Owner — John    Lagomarsino,    3900   H  St.. 

Sacramento. 
.Architect — None. 

Contractor — J.   A.   Saunders,   2S10   I  St.. 
Sacramento. 

COST.   $9000 


REMODEL 

NO.    720   J   ST.    on   W    %    of  N    %.  lot  3. 
J-K-7-8.    Sacramento.      Remodel  front 
and   interior. 
Owner — A.    Coolet,    2200    T     St..    Sacra- 
mento. 
.\rchitect — Nona. 

Contractor — Herndon         &         Finnigan. 
Sacramento. 

COST.    $1500 


n  A  RAGE 

NO.    822    L  ST.   on   N   90   ft.   of  W    14   lot 

3.   .Sacramento.      Public   garage. 
Owner— S.    W.    McKimm.    2015       H    St., 

Sacramento. 
Architect — E.   C.      Hemmings.     Ochsner 

Bldg..  Sacramento. 
Contractor — Herndon         &        Finnigan, 

Sacramento. 

COST.    $5000 


BUILDING    CONTRACTS. 


San   Joaquin   County. 


RESIDENCE 

E  CLEVELAND  ST.  bet.  El  Dorado  and 

Hunter.   Stockton.     Residence. 
Owner — Z.     Belew.     349     E     Wyandotte. 

Stockton. 
Architect— None. 
Day's  work.  COST,  $2000 

RESIDENCES    AND    GARAGES. 

OAK    AND   STOCKTON   STS..    Stockton. 

Two   residences  and  garages. 
Owner — W.   E.  Dawson,  36  N  Sutter  St., 

Stockton. 
Architect — None. 
Day's  work.  COST,   $4,000  each 


BUILDING   AND   BSNGINBKRIN&  NEWS        «.d..Mdas-.    A,.rii 


21, 


1920 


Ul  ILDl.NG    CO'TBACTi. 


Snu  Joaquin   Connty. 


HEMODEL, 

K    MAIN    bet.    Sutter    and      California. 

Stockton.     Remodel. 
Owner — Simpson   Bros.,  Stockton. 
Architect — none. 
Day's  work.  COST,  ?1000 


RESIDENCE   AND   CONVENT 

NORTH    SAN    JOAQUIN    bet.    Oak    and 

Park    StB.,    Stockton.      Residence    and 

convent. 
Owner — Rev.      W.      E^      McGough,      203 

E.  Washington,  Stockton. 
Architect — None. 
Days  work.  COST,  130.000 


COMPLKTIO.X    NOTICE.S. 


Joaquin  Coonty. 


Recorded  Accepted 

April  9,  1920— E  28Vi  FT.  OF  LOT  3. 
in  block  1  E  of  Center  St.,  Stock- 
ton. H.  Gensen  to  Todden  &  Trew- 
itt    April    9,    1920 


TO    BOND   FOR    COUNTY    HIGHW.4YS. 

Reno,  Nevada — The  Washoe  County 
Commissioners  have  decided  to  call  an 
election  to  decide  the  question  of  is- 
suing and  selling  bonds  of  $300,000  for 
the  construction  of  county  highways. 
The  proceeds  of  the  sale  of  the  bonds 
will  be  used  particularly  for  grading 
on  the  county  road  from  Reno  to  the 
California  State  line  at  Purdy,  a  dis- 
tance of  15  miles.  It  is  estimated  the 
grading  will  cost  $4,000  per  mile. 


FILIPINO       AND       HAWAIIAN       CON- 
CERNS  merge: 


The  greatest  industrial  event  that 
has  occurred  in  the  Philippines  during 
the  past  many  years  occurred  about 
a  month  ago  when  the  Honolulu  Iron 
Works,  a  Hawaiian  firm,  and  Earn- 
shaw's  Slipways  and  Engineering  Com- 
pany, a  Filipino  concern,  were  merged 
into  a  corporation  known  as  Earn- 
shaw's  Docks  and  Honolulu  Iron 
Works.  This  company  as  merged  will 
engage  in  thtj^  ttianufacture  of  sugar 
milling-  mach'lhery  for  the  Philippine 
sugar  industry  and  at  the  same  time 
operate  a  great  dry  dock  and  ship  re- 
pairing   establishment. 

The  Honolulu  Iron  Works  is  noted 
for  sugar  machinery,  being  the  mak- 
ers of  most  of  the  mills  in  operation 
in  Cuba.  Hawaii  and  the  Philippines. 
The  entry  of  this  concern  into  the 
Philippine  field  is  of  incalculable  bene- 
fit to  the  Island's  sugar  industry. 

The  Earnshaw's  Slipways  and  En- 
gineering Co.  is  one  of  the  foremost 
Filipino  concerns  in  Manila.  Its  orig- 
inal plant  was  established  in  1872. 
At  present  it  employs  about  two  thou- 
sand men  in  ship  dry  docking  and  re- 
pairing. 


SAN      JOSE      ARCHITECTS      REPORT 
BUSY   SEASON. 

SAN  JOSE.  Cal. — Engineers  and  Con- 
tractors Wallas  &  Bush.  Bank  of  San 
.Jose  Building,  are  preparing  plans  for 
an  extensive  building  program  to  be 
undertaken  by  the  California  Prune  & 
Apricot  Growers'  Association  in  various 
sections  of  the  State. 

Plans  are  now  being  prepared  for  a 
$125,000  reinforced  concrete  cannery 
building  to  be  erected  In  Visalia,  Tulare 
County;  a  reinforced  concrete  cannery 
at  Sunnyvale,  Santa  Clara  Co.,  and  a 
steel  and  galvanized  iron  cannery 
building  in  Irvington,  Alameda  County. 
In  addition  to  the  above  projects  the 
company  is  also  planning  the  construc- 


liiin  of  a  reinforced  concrete  structure 
in  Los  Gatos.  the  estimated  cost  of 
which  is  $15,000.  All  work  will  be 
handled  through  the  olfices  of  Wallace 
&  Bush. 

Engineers  Wallace  &  Bush  have  com- 
menced the  erection  of  a  reinforced 
concrete  and  galvanized  iron  cannei'y 
building  in  Modesto  for  the  California 
Co-Operative  Canneries.  The  building 
will  cost  $125,000.  Construction  on  a 
reinforced  concrete  cannery  building  in 
Visalia,  for  the  same  company  has  also 
been  started.  This  structure  will  cost 
in  the  neighborhood  of  $150,000. 

Architect  Chas.  S.  McKenzie,  Bank  of 
San  Jose  BIdg.,  has  awarded  a  contract 
to  J.  F.  Collins  of  Palo  Alto  for  the 
erection  of  a  two-story  fi'ame  a^id 
plaster  residence  in  that  city  for  M.  C. 
Gallagher.  The  building  will  cost  $12,- 
000.     Work  has  already  been  started. 

Architect  McKshzie  has  awarded  a 
contract  to  J.  B.  Lamb,  640  S-Eleventh 
street,  San  Jose,  for  the  erection  of  a 
one-story  frame  bungalow  on  First 
street,   at   at   cost    of   $12,000. 

The  same  architect  is  preparing  plans 
for  three  frame  residences  to  be  erected 
in  San  Jose  at  a  cost  of  $9,000,  $15,000 
and    $20,000   respectively. 

Architects  Wolfe  &  Higgins.  Au- 
zerais  Bldg..  have  awarded  a  contract 
to  P.  T.  Jorgensen,  Xagleo  and  Dana 
streets,  for  alterations  to  be  made  to 
a  two-story  frame  apartment  building 
at  169  Park  avenue  for  M.  Mills.  The 
work  will  cost  about  $15,000. 

The  same  architects  have  awarded  a 
contract  to  E.  L.  Wolfe.  131  Coe  Street, 
for  a  one-story  reinforced  concrete 
store  building  to  be  erected  for  R.  M. 
Wright  on  South  First  street  near  San 
Salvador.  The  building  will  co.st  $19,- 
000. 

In  addition  to  the  above  improve- 
ments the  same  architects  report  the 
award  of  a  contract  to  Z.  O.  Field,  167 
S-Fourteenth  street,  for  a  one-story 
brick  and  terra  cotta  bank,  store  and 
motion  jjicture  theatre  to  be  erected  in 
Campoell,  Santa  Clara  County,  for  the 
Campbell    Building    &    Investment    Co. 

Architect  Warren  SkilUngs,  Garden 
City  Bank  Bldg.,  has  bids  under  advise- 
ment for  a  frame  and  plaster  residence 
to  be  erected  for  M.  E.  Fall  in  Pacific 
Grove,  Monterey  County,  the  estimated 
cost  of  which  is  $20,000. 

Architect  Herman  Krause.  Bank  of 
San  Jose  Bldg..  will  shortly  award  a 
contract  for  a  two-story  frame  resi- 
dence to  be  erected  on  South  Twelfth 
street  for  Mrs.  Wm.  Haller.  The  build- 
ing  will   cost   $14,000. 

Architect  Krause  has  awarded  a  con- 
tract to  G.  Ladda  for  extensive  altera- 
tions to  the  store  building  of  H.  Stack- 
pole  on  South  First  street.  The  work 
when  completed  will  represent  an  ex- 
penditure of  $10  000. 


FRESNO    COUNTY    SUPERVISORS    RE- 
JECT       HIGHWAY       BIDS.  DAY- 
LABOR     SYSTEM     PROBABLE. 

FRESNO,  Fresno  Co.,  Cal. — Bids  re- 
ceived by  the  County  Supervisors,  D. 
M.  Barnwell,  County  Clerk,  for  the 
construction  of  the  Del  Rey-Adams 
avenue  and  Sanger-Ventura  avenue 
links  of  the  County  Highway  system 
have  been  rejected  on  recommendation 
of  Engineer  Chris  P.  Jensen.  Prom 
present  indications  the  work  will  be 
done  by  the  county. 

On  the  Del  Rey  unit  the  bids  by 
specification  and  mileage  average 
follow: 

Specification  No.  1:  Hugh  I'rum- 
mey.  $31,044  per  mile. 


Specification  No.  2;  Federal  Con- 
struction Company,  $31,562  per  mile; 
Hugh  Crummey,  $29,766  per  mile. 

Specifications  No.  3;  Hugh  Crum- 
mey.  $26,925  per  mile. 

Specification  No.  4:  Federal  Con- 
struction Company,  $27,623  per  mile; 
Hugh  Crummey,   $25,647  per  mile. 

The  Ventura  bids  follow: 

Specification  No.  1:  Hugh  Crum- 
mey,  $29,980   per  mile. 

Specifications  No.  2:  Federal  Con- 
struction Co.,  $32,349  per  mile;  Hugh 
Crummey,  $28,718  per  mile. 

Specification  No.  3:  Hugh  Crum- 
mey.   $25,882   per  mile. 

Specification  No.  4:  Federal  Con- 
struction Co.,  $27,367  per  mile;  Hugh 
Crummey.  $24, ••,20  pe'  mile. 


To    the    Trade: 

It  looks  as  if  hardwood  lumber 
prices   are   commencing  to   stabilize. 

People  have  had  in  mind  that  the 
prices  of  hardwoods  were  extremely 
high,  but  all  will  agree  that  when 
compared  with  other  commodities  they 
are  not  out  of  proportion.  The  real 
facts  are  that  prices  of  hardwoods  re- 
mained at  comparatively  a  low  level 
up  to  a  year  ago  and  then  when  the 
rise  commenced,  in  order  to  catch  up 
to  their  correct  level  in  proportion  to 
other  commodities,  they  had  to  take 
some  pretty  long  jumps.  Hardwood 
prices  have  attracted  attention  be- 
cause they  reached  their  present 
standing  a  little  suddenly. 

Conditions  at  the  present  time,  how- 
ever, point  to  a  stabilization  and 
equalization  of  prices  of  the  various 
hardwoods.  By  equalization  is  meant 
the  adjusting  of  prices  of  the  different 
hardwoods  to  their  proper  relation  to 
one  another  according  to  their  actual 
value.  The  prices  of  hardwoods  can 
never  go  to  the  levels  of  former  years 
because  it  is  not  within  reason  that 
labor  will  return  to  those  levels.  It 
cannot  be  expected  that  lumber  will 
ever  be  as  cheap  as  it  was  years  ago 
when  labor  received  $1.25  a  day  and 
forests  were  close  at  hand. 

Prices  may  have  reached  the  peak 
now;  we  hope  they  have;  but  we  can 
not  hope  for  any  great  recession. 
What  we  do  expect  is  a  stabilization 
at  the  present  levels  with  a  few  read- 
justments which  will  work  to  the 
benefit  of  millmen.  wholesaler  and  con- 
sumer. 

It  is  a  significant  fact  that  prices 
of  hardwood  lumber  itself,  except  in  a 
few  instances,  have  not  had  any  re- 
cent advances  while  prices  of  further 
manufactured  wood  such  as  flooring 
and  veneered  panels  have  gone  up. 

We  are  enclosing  you  a  slip,  to  be 
pasted  in  the  front  of  our  General 
Hardwood  List  No.  10.  showing  the  dis- 
counts effective  April  'L5th.  The  only 
changes  are  on  Flooring,  Panels  and 
a  few   items  of  lumber. 

You  can  rest  assured  that  we  will 
endeavor  t;o  keep  you  posted  from 
time  to  time  on  the  market  as  we  see 
it.  Yours  very   truly. 

WHITE   BROTHERS. 

C.    H.    WHITE. 

Manager. 


SEWER    PLANS    ORDERED. 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
The  City  EngineDr  has  been  instructed 
to  prepare  plans  and  Specifications  for 
a  sewer  in  Second  street.  Beach  Hill, 
from    Younger  Court   to  Cliff  street. 

S.  A.  Evans  is  City  Clerk. 


A  BIG  THING 
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New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilornia  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchange  Buildinn 
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contracts  awarded  for  buildings, 
streets  and  highways,  sewers,  bridges, 
etc.;  building  permits  and  general  In- 
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SA.V    FRANCISCO    EXTERING    GREAT- 
EST  IXDl'STRIAL,   DEVELOPMENT. 


Rrcorda  Compiled  by  Chamber  of  Com- 

laeive  Shows   Marked  InereaNe   In 

Industrial    Activity. 

San  Francisco  is  now  entering  upon 
what  is  regarded  by  men  competent  to 
judge  as  the  greatest  period  of  indus- 
lirl.T.1   development   in    her   history. 

This  development  is  heralded  in  rec- 
ords just  compiled  by  C.  A.  Day,  Di- 
rector of  the  Industrial  Bureau  of  the 
San    Francisco   Chamber    of   Commerce. 

The  records  are  for  the  first  three 
months  of  the  current  year,  and  show  a 
marked  increase  in  industrial  activity 
throughout    the    city. 

No  le.ss  than  twenty-five  important 
Industrial  enterpj-ises  are  listed  for  the 
period,  eighteen  of  which  are  new  in 
San  Francisco.  Seven  of  the  twenty- 
five  are  local  houses  which,  owing  to 
their  increased  business,  have  found  it 
necessary  to  seek  new  and  larger 
quarters. 

It  is  conservatively  estimated  that 
this  new  business  when  in  full  opera- 
tion will  furnish  steady  employment  to 
over   fifteen   hundred   men   and   women. 

The  Increasing  im:portance  of  Pacific 
Coast  trade  and  manufacturing  is  re- 
fiected  in  the  names  of  men  prominent 
in  the  business  world  which  appear  so 
frequently  of  late  on  the  registers  of 
the  leading  San  Francisco  hotels.  In 
one  week  no  less  than  seventeen  ex- 
ecutives of  large  eastern  factories  and 
business  houses  were  registered  as 
visitors  to  San  Francisco,  and  this  is  a 
fair  average  of  the  showing  made  for 
several  months  past. 

While  many  of  these  men  profess  to 
be  in  California  in  search  of  rest  and 
rtcreation.  it  is  known  that  they  are 
not  overlooking  the  trade  and  manu- 
facturing possibilities  of  the  Pacific 
Coast.  In  fact,  negotiations  are  now 
under  way  which  will  result  in  several 
new  and  important  industries  for  San 
Frp,nclsco. 

It  is  interesting  in  this  connection  to 
look  forward  to  what  San  Francisco 
has  to  offer  in  the  way  of  sites  for  big 
industries.  A  careful  survey  of  the 
situation  must  result  in  the  elimina- 
tion of  everything  except  Hunter's 
Point  and  the  district  to  the  south 
along-  the  Bay  Shore,  for  nowhere  else 
on  the  peninsula  is  there  an  unoccu- 
pied area  rightly  located  and  of  suf- 
ficient size  to  provide  room  for  big 
industrial  development. 

Within  the  past  month  Dr.  B.  M. 
Rastall,   who   directed    the   Chamber   of 


Commerce  industrial  survey  of  San 
Francisco  several  years  ago,  said  in 
the  presence  of  several  executives  of 
the  Chamber  while  at  Hunter's  Point 
on  a  tour  of  inspection: 

"Here  lies  a  greater  opportunity  for 
industrial  development  and  expansion 
than  anywhere  else  in  the  United 
States. 

"With  three  transcontinental  lines 
coming  into  San  Francisco  here,  ad- 
jacent to  water  sixty  feet  deep,  the 
possibilities  of  developing  a  huge  in- 
dustrial   area    are    unequalled." 

With  all  signs  indicating  that  San 
Francisco  is  on  the  threshold  of  this 
great  period  of  industrial  development, 
the  Industrial  Bureau  of  the  Chamber 
of  Commerce  points  out  that  it  is  the 
duty  of  her  citizens  to  make  the  most 
of  the  opportunity  wliich  now  presents 
itself. 

In  the  face  of  competition  from  ad- 
jacent cities  which  can  offer  the  pros- 
pective manufacturer  large  tracts  of 
desirable  land  at  low  costs,  it  is  im- 
perative that  San  Frahcisco  give  im- 
mediate consideration  to  the  grading 
of  Hunter's  Point  and  the  conversion  of 
this  comparatively  unimproved  and  un- 
occupied section  for  industrial  pur- 
poses. 

It  is  estimated  that  the  grading  of 
Hunter's  Point  back  to  Railroad  ave- 
nue, including  the  submerged  land  re- 
claimed by  filling,  would  produce  an 
area    of    3.500    acres. 


P.WMENT     FOR      E.STIMATING      rO.\- 
STRUCTIOX  WORI^ 

Resolutions  adopted  by  the  joint 
conference  of  the  American  Institute 
of  Architects.  Engineering  Council 
and  the  Associated  General  Contrac- 
tors of  America  on  payment  for  esti- 
mating construction  work  were  en- 
worsed  by  the  last  named  organization 
at  its  annual  convention.  The  resolu- 
tions are   as   follow.s: 

Whereas,  there  is  great  economic 
■waste  in  the  present  usual  methods 
of  individual  estimating  of  the  same 
quantities  by  several  different  bidders 
on    the  same   project;   therefore,    be   it 

Resolved.  That  the  following  are 
the   conclusions    of    this    conference: 

(1)  That  any  system  of  duplication 
of  effort  in  estimating  wherein  each 
bidder  separately  estimates  the  quan- 
tities should  be  condemned. 

(2)  That  all  competitive  bids  should 
be  based  upon  a  detailed  schedule  of 
quantities  prepared  from  a  survey  of 
the  plans  and  specifications  and  sub- 
mitted therewith,  the  cost  of  the  pre- 
paration of  such  surveys  of  quantities 
borne  by  the  owner. 


(3)  That  while  the  owner  should 
furnish  a  quantity  survey  as  the  basis 
of  bids  and  contracts,  and  should  sub- 
mit them  with  the  plans  and  specifi- 
cations, and  should  pay  for  the  same, 
the  bidders  should  make  no  charge  to 
the  owner  for  submitting  proposals, 
based  on  said  plans,  specifications  and 
quantity  sui^ey. 

(4)  That  in  general  competitive  bids 
should  not  be  invited  nor  submitted 
on  projects,  the  plans  and  specifica- 
tions for  which  are  not  accompanied 
by  a  quantity  survey,  unless  the  owner 
agrees  to  pay  a  predetermined  fee 
to  each  bidder  for  preparing  the  quan- 
tities and   submitting  an   estimate. 

This  conference  proposes  to  prepare 
and  present  at  a  later  date  an  out- 
line of  recommended  practice  in  con- 
formity  with   the  above  resolutions. 


LOS         ANGELES        BUILDERS'        EX- 
CHANGE   ELECTS   OFFICERS. 


LOS  ANGl-  ■  f;S,  Cal.— Officers  to 
serve  for  the  year  beginning  May  1. 
1920.  were  elected  by  the  Builders'  Ex- 
change of  Los  Angeles,  at  the  primary 
election,  a  majority  vote  for  all  the 
leading  candidates  making  a  general 
election  unnecessary.  Following  are 
the  officers  selected; 

President,  Walter  R.  Simons;  first 
vice-president,  John  F.  Blee;  second 
vice-president.  A.  J.  Crawford;  treas- 
urer, Fred   E.   Potts. 

Directors:  Carl  Ripling.  for  cement 
contractors;  A.  S.  Hyler.  electrical  con- 
tractors; L.  B.  Webster,  glass  and  paint 
dealers;  James  C.  Hanley,  iron  and 
steel  manufacturers;  W.  P.  McArthur, 
plumbing  contractors;  John  B.  Wil- 
liams, roofing  contractors;  Wm.  Hart 
Boughton,  unclassified  crafts,  all  newly 
elected;  Godfrey  Edwards,  general  con- 
tractors; W.  H.  C.  Ness,  cornice  and 
sheet  metal  contractors;  P.  C.  Thomp- 
son, lime  and  cement  dealers:  B.  .S. 
Ui)ton.  sand  and  gravel  dealers,  all 
holdovers;  Harry  Johnson,  brick  mason 
contractors;  J.  J.  O'Connor,  plastering 
contractors;  James  Miles,  painting 
contractor;  L.  S.  Collins,  burned  clay 
products,   all  appointed. 


PRODUCING    MARBLE. 


TONOPAH.  Nev. — Dimension  marble 
large  enough  to  serve  for  the  corner- 
stone of  the  largest  skyscraper  ever 
planned  is  now  being  quarried  at  Car- 
rara, where  the  company  is  branching 
out  on  a  great  scale  to  fill  orders  for 
marble  of  any  dimensions. 
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NEWS    FROM     \ATIOXAL     IIEAO- 
Ql  ARTERS. 


Tfiilalivr    I'rocrnm     for     F-lfth    Annual 

i'onvputlon — Plantem       Hotel,       St. 

Louis,   Mar   10-11,   1920. 

n:"||  a.   M.     Regristration  of  Delegates. 
Members,  and  Guests.   Examination 
of  Credentials. 
;i:UO  A.  M.         Minute       Ueports       from 
Cliapter   Delegates. 

10:00  A.  M.  Welcome  to  St.  Louis. 
Mayor  Harry  W.  Kiel. 

10:IS  A.  M.  Reading  of  Minutes.  Ap- 
pointment of  .Tudges  of  Election. 
Reports  of  Officers  (President. 
Treasurer.  Secretary).  Reports  of 
Standing  Committees  (Auditing. 
Practice.    Qualifications). 

10:45  A.  M.  Shall  a  Special  Charge  for 
Special  Service  be  Made  by  the 
Employment    Department? 

11:1.=>  A.  M.  Reports  of  Special  Com- 
mittees. Education,  Ethics.  Fi- 
nance. Legislation.  Membership. 
Salaries  of  Engineers  in  Public 
Ser\-ice.  Sub-Committee  on  Sala- 
ries of  Engineers  in  Municipal 
Service.  Committee  on  Salaries  of 
Engineers  in  Teaching  Service. 

12:15  P.  M.  A  Permanent  Home  for  A. 
A.  E. 

12:30  P.  M.  Luncheon,  Courtesy  Com- 
mittee on  Arrangements.  St.  Louis 
Chapter. 


:00  P.  M.  Getting  Pay  Schedules  into 
Budgets  for  the  Public  Service  En- 
gineer. 

:30  P.  M.  What  Part  Shall  A.  A.  E. 
take  in  the  Presidential  Campaign? 

:50  P.  M.  Americanization  and  Man- 
Power   Engineering. 

:2o  P.  M.  Making  the  Chapter  a 
Force  in  the  Community.  Getting 
.\11  Engineers  into  A.  A.  E.  Pub- 
licity for  the  Chapter.  Program — 
Miscellaneous  Activities. 

:50  P.  M.  The  Federal  Department  of 
A.   A.   E.  at  Washington. 

:1IJ  P.  M.  Opportunities  for  the  En- 
gineer in  Civil.  Structural,  Me- 
chanical, Mining,  and  Chemical 
Fields. 

:50  P.  M.  Co-ordinating  A.  A.  E.  Ac- 
tivities in   the  State. 

.:05  P.  M.  Reorganization  of  A.  A.  E. 
on  a  business  basis. 


8:00  P.  M.  Group  meetings:  Drafts- 
men, Federal.  Highway.  Industrial 
and  Chemical,  Mining.  Municipal, 
Railroad. 

Tneadar,  May  11. 
0:00  A.  M.  Consideration    and      Voting 
on    Amendments      to      Constitution 
and  By-Laws;  Recommendations  by 
Committee   on    Constitution. 
11:00  A.   M.   Report    of    Committee      on 
Resolutions.       Discussion    and    Ac- 
tion   on    Resolutions.    Miscellaneous 
Business. 
12:30    P.   M.   Adjourn. 


2:00  P.  il.  Unity  of  the  Engineering 
Profession   in  the  United  States. 

3:15   P.   M.   American    Red    Cross. 

,3:30  P.  M.  Seeing  St.  I^ouis,  Coutesy 
Committee  on  Automobile  Trip,  St. 
Louis    Chapter. 

G-30  P.  M.  Annual  Dinner.  A.  A.  E. 
Principles.  The  Tear  .\head. 
Reading  by  the  Authors  of  Origi- 
nal  Poems  Dedicated   to  A.  .\.   E. 


The  Kansas  State  College  Chapter  of 
the  American  Association  of  Engineers 
elected  the  following  offlcfrs  for  1920: 
Walter  E.  Dickerson,  president;  C.  H. 
Scholer.  vice-jresident ;  H.  Kenneth 
Shiedeler.  recording  secretary;  M.  W. 
Furr.  corresponding  secretary;  and 
Paul  G.  Martin,  treasurer. 


The  University  of  Missouri  Chapter 
of  the  American  Association  of  Engi- 
neers has  elected  J.  W.  Moody,  presi- 
dent, and  W.  W.  Gorth,  secretary.  .T. 
W.  Sylvester,  Grover  Goodwin,  W.  M. 
Galligan  and  Professor  Guy  B.  Xewton 
are  directors.  Dean  E.  J.  McCaust- 
land    is    faculty    representative. 

The  Spokane  Chapter  of  the  Ameri- 
can Association  of  Engineers  was  or- 
ganized on  April  3.  E.  C.  Seharf  acted 
as  chairman  and  V.  W.  Gamble  as  sec- 
retary-. .\bout  fifty  members  of  the 
association  were  present  at  the  meet- 
ing. 


The  Denver  Chapter  of  the  American 
Association  of  Engineers  was  organ- 
ized on  .\pril  6.  A.  Lincoln  Fellows, 
senior  irrigation  engineer  of  the  divi- 
sion of  irrigation  investigations,  office 
of  pubic  roads,  was  elected  temporary 
chairman,  and  H.  B.  Hunt,  engineer 
with  the  United  State  Reclamation 
Service,   temporary  secretary. 


The  American  Association  of  Engi- 
neers has  granted  chapter  charters  to 
members  in  St.  Augustine,  Florida,  and 
a  club  charter  to  members  petitioning 
from    McGehee.    Arkansas. 


The  Dayton  Chapter  of  the  Ameri- 
can .Association  of  Engineers  on  .April 
14  listened  to  O.  N.  Floyd  of  the  Miami 
Conservancy  District  speak  on  "Large 
Earth  Dams  in   the  United  States." 


The  second  annual  convention  of  the 
I'ennsylvania  Railroad  Section  of  the 
American  As.«ociation  6f  EIngineers. 
.scheduled  for  .April  17,  was  postponed 
by  the  officials  of  the  section  pf\  ac- 
count of  the  railroad  strike.  It  was 
fell  that  at  this  critical  time  the  pro- 
fessional engineers  employed  by  the 
Pennsylvania  should  remain  at  work 
so  th.at  they  would  be  available  for 
any  emergency  duties  they  might  be 
called  upon  to  perform.  A.  C.  White, 
the  secretary  of  the  section,  advises 
the  memhtrs  of  the  section  have  indi- 
cated their  willingness  to  perform  ex- 
tra  duty  during   the  strike. 


A.  M.  Van  Auken  is  now  at  Nash- 
ville, Tennessee,  inventorying  roadway 
and  track  of  the  Nashville  Railwaj' 
and  Light  Company  preparatory  to  a 
rate  hearing  set  for  October  before  the 
Tennessee  Public  Utility  Commission. 
Engineers  representing  the  company, 
the  city  of  Nashville,  and  the  State  of 
Tennessee  are  working  separately 
upon  the  valuation,  but  only  one  in- 
ventory  is  being  made. 


S\\     FRANCISCO     CH.4PTEH, 


Fellow    Members: 

At  Wilkins  Hall,  2412  Haste  street, 
Berkeley,  at  8:30  P.  M.,. Friday  evening. 
May  7th.  a  dance  is  to  be  given  by  the 
Fellowship  Committee  under  the  aus- 
pices of  the  San  Francisco  Chapter  of 
the  .American  Association  of  Engi- 
neers. This  is  the  first  strictly  social 
affair  given  by  the  chapter. 

The  Fellowship  Committee  is  work- 
ing hard  for  the  success  of  this  dance 
and  it  is  desired  that  every  member  do 
his  part  for  the  success  of  the  oc- 
casion. 

There  are  to  be  other  forms  of  en- 
tertainment for  those  who  desire  it.  If 
you  never  dance  just  come  along  any- 
how as  this  is  to  be  very  informal.  We 
want  it  to  be  just  a  get  together  party 
where  we  can  become  acquainted  with 
one  another. 

AVe  have  plenty  of  nicely  printed  in- 
vitations and  if  you  have  several  en- 
gineer friends,  not  members,  to  whom 
you  would  like  to  extend  an  invitation, 
just  fill  in  the  blank  and  mail.  They 
will  be  invited  as  your  guest  by  the 
chapter. 

Tickets  are  to  be  sold  for  one  dollar 
each  which  entitles  yourself  and  as 
many  lady  friends  as  you  wish  to  be 
present. 

Several  entertainments  such  as  this 
one  are  planned  by  the  Fellowship 
Committee  because  the  engineer  usu- 
ally overlooks  his  social  duties.  Other 
Ijrofessional  men  never  overlook  a  so- 
cial opportunity  for  the  reason  that 
they  can  meet  their  fellows  as  friends 
;ind  associates  rather  than  as  strang- 
ers. Don't  overlook  your  Opportunity. 
FELLOWSHIP    (COMMITTEE. 


Wednesdaj'.      April 
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CAI/IFORMA        HItiHWAY 
VERSY. 


Tlie   A.    A.    E.    is   naturally    interested 
in    the   Highway   situation   and   we   are 
therefore  i-opresenting:  the   open  letters 
to  the  Governor,  written  by  the  former 
secretary  of  the  Highway  Commission: 
Letter  .\o.  1. 
Sacramento,  Cal..  March  23,  1920. 
lion.    Wm.    D.   Stephens,   iiovernor,   Sac- 
ramento, Cal. 

Dear    Governor:  I      am      herewith 

transmitting  to  you  a  copy  of  my  resig- 
nation as  secretary  of  the  California 
Highway  Commission,  this  day  form- 
ally delivered. 

The  causes  that  have  impelled  me  to 
take  this  action  continue  to  operate 
and  urge  me  to  tell  you  and  the  public 
just  why  I  resign. 

For  a  long,  long  time  I  have  de- 
bated with  myself  what  course  I  ought 
to  pursue,  whether  I  should  try  to 
"stick  to  the  job"  and  fi-om  within  the 
organization  endeavor  to  correct  what 
seemed  to  me  the  mal-administration 
of  State  Highway  affairs,  or  whether 
the  situation  challenged  mc  to  sever 
my  official  connection  entirely  and  from 
the  vantage  ground  of  a  free  and  un- 
trammeled  common  citizen  to  uncover 
conditions  as  they  exist  and  let  the 
light  of  day  into  the  dark  corners  of 
this   highway   department. 

It  is  going  to  be  a  fight.  nt)t  to  grat- 
ify personal  grudges  or  animosities,  but 
solely  with  the  purpose  of  intelligently 
informing  the  taxpaying  public  of  Cali- 
fornia what  is  doing  with  the  $S0,000,- 
000  of  money  they  have  paid  and  pledg- 
ed for  State  roads  these  last  nine 
years,  and  to  help,  if  I  may,  your  ad- 
ministration inaugurate  those  reforms 
in  State  reorganization  which  the  Boyn- 
ton  efficiency  commission  recommended 
and   which   are   now   in   your   hands. 

Dear  Governor,  after  these  years  of 
active  life  in  the  public  service,  I  have 
reached  this  very,  very  positive  con- 
viction, that  transparent  candor  and 
a  fearless  exposure  of  his  books  and 
his  purposes  at  all  times  is  the  only 
guarantee  that  an  honest  and  a  com- 
petent public  official  can  give  the 
public  that  he  is  both  honest  and 
competent. 

The  official  who  is  reluctant  to 
trust  the  public  need  not  expect  by 
the  public  to  be  trusted,  and  since 
my  story  is  necessarily  a  long  one 
and  since  I  am  at  present  pledged 
to  give  my  best  effort  to  the  cam- 
paign to  make  California's  "favorite 
son."  that  splendid  American  and 
peerlees  patriot-engineer,  Herbert 
Hoover,  the  Republican  candidate  for 
President,  1  beg  you  to  allow  me  to 
address  you  the  balance  of  this  state- 
ment in  appropriate  installments  aa 
T  find  the  opportunity  to  do  so. 

With  great  respect  and  sincerely  de- 
siring to  promote  in  all  ways  the  honor 
and  success  of  your  admirflstration,  I 
am.   Yours  truly, 

WILSON'    R.     ELLIS. 


Letter  Xo.  S. 

Honorable  William  D.  Stephen."!.  Gov- 
ernor. Sacramento.  Cal. 
My  Dear  Governor:  I  am  addressing 
you  herewith  my  lettei"  No.  2  somewhat 
sooner  than  I  planned.  These  "wound- 
ed vanities  and  imperiled  ofUcial  digni- 
ties" to  which  I  referred  in  my  intro- 
ductory letter  to  you  publicly  state 
that  they  shall  ask  you  to  "compel"  me 


'lo  make  public  iiiunediattly"  all 
charges  I  have  to  make  against  the 
California  Highway  Commission.  And 
gentlemen  who  refuse  to  allow  their 
names  to  be  made  public  are  protest- 
ing that  they  are  above  reproach  be- 
fore I  have  reproached  them;  they  flee 
when    "no   man   pursueth." 

"Back  Fire"  Cited. 
Betraying  their  perturbation.x  yet 
more  palpably,  they  start  the  usual 
•back  fire"  of  inveighing  against  my 
motives.  Charles  D.  Blaney,  a  former 
member  of  the  Commission,  rushes  into 
public  print  to  charge  even  while  the 
other  unnamed  and  present  Commis- 
sioners are  demanding  an  investiga- 
tion, that  there  is  nothing  to  investi- 
gate. 

He  disposes  of  the  whole  matter  by 
explaining  that  I  resigned  because  of 
"Jealousy";  that  my  charges  (?)  are 
"figments  of  my  imagination";  that  1 
am  "peeved"  becau.se  I  think  I  have 
been  "slighted  by  the  .Administration," 
etc. 

1  will  not  deign  to  refute  any  of 
these  insinuations.  1  expected  to  have 
lo  meet  just  such  innuendo  when  I  re- 
signed. So  I  am  neither  surprised  nor 
disappointed.  In  fact,  am  I  not  now 
absolved  from  allowing  any  tender- 
heartedness to  handicap  me  in  "telling 
the  truth,  the  whole  truth,  and  nothing 
but  the  truth,  so  help  me  God"  about 
what  is  the  matter  with  this  California 
Highway  Commission? 

Blaney  resolves  himself  into  a  mu- 
tual admiration  society  and  bars  me 
out.  I  am  blackballed.  I  don't  belong, 
because  I  refuse  to  confess  that  A.  B. 
Fletthe;  is  the  "Greatest  engineer  in 
the  world";  that  he  "ranks  with  Goc- 
thals."   etc. 

Dear  Governor,  what  Blaney  thinks 
of  me.  and  what  I  think  of  Fletcher 
is  no  concern  of  yours  nor  the  public's. 
-Wither  "guff"  on  the  one  hand,  nor 
abuse  on  the  other,  shall  count  a  point 
in  this  debate  If  Mr.  Blaney  deems  it 
necessary  to  contend  that  Fletcher  is 
the  "greatest  engineer  in  the  world,"  I 
shall  ask  him  upon  cross-examination 
if  he  is  as  certain  of  the  truth  of  that 
assertion  as  he  is  of  the  balance  of  his 
voluble  and  voluntary  testimony  in 
this  case. 

And  while  I  wait  for  Blaney's  reply 
I  shall  proceed  to  inform  you,  dear 
(Jovernor,  and  the  people  who  pack  the 
.jury  box  from  "Siskiyou  to  San  Diego 
and  from  the  Sierra  to  the  sea,"  what 
are  the  achievements  to  the  credit  of 
this  "greatest  engineer  in  the  world," 
liefore  he  arrived  at  his  present  sta- 
tion, and  what  he  has  done  since  he 
began,  nearly  nine  years  ago,  at  a  sal- 
ary of  JIO.OOO  a  year,  to  exhibit  his 
surpassing  prowess  as  a  highway  engi- 
neer. I  shall  follow  him  step  by  step 
from  Boston  to  San  Diego,  and  from 
San  Diego  to  Sacramento. 

Blaney  has  raised  "the  Fletcher  is- 
sue." and  it  shall  be. met. 

1  am  prepared,  therefore,  to  advise 
you  Governor,  that  my  ensuing  letter.s 
will  come  in   the  following  order: 

Letter  Xo.  3 — A.  B.  Fletcher,  the  poli- 
tician. 

Letter  No.  4— A.  B.  Fletcher,  the  t-x- 
ecutive. 

Letter  No.  ,i— A.  B.  Fletcher,  the  en- 
gineer. 

Letter  No.  6 — Millions  wasted. 
After  I  have  finished  Fletcher,  I  will 
take  up  the  history  of  the  California 
HighVay  Commission,  and  follow  the 
ruts  in  which  the  Commission  has  l)een 
dragging  along  these  long,  tormented 
nine   years — follow   those   ruts   till   they 


are  lost  m  the  boltomli.  -  bogs  of 
fioundering  indecision  and  trackless 
confusion. 

Squanderlne  Churned. 
-And  following  loiters  will  deal  with 
how  highway  bond  funds  have  been 
"pork  barreled";  how  motor  vehicle 
maintenance  funds  have  been  squan- 
dered; how  Federal  aid  fuiuls  have 
been  intolerantly  and  unceremoniously 
grabbed  to  dumj)  them  into  the  hopper 
with  the  balance  of  avai-lable  moneys 
to  keep  up  a  headlong  programme  of 
building  'bum"  roads  that  are  falling 
wherever  the  stream  of  trattic  puts 
them   to   the  test. 

Then  in  succeeding  letters  I  shall 
show  that  while  an  automobile  may  be 
correctly  built  on  the  three-point  sus- 
pension principle,  that  it  is  humanly  im- 
possible to  organize  a  three-man  com- 
mission to  manage  with  efficiency  and 
success  the  business  of  so  vast  a  public 
enterprise  as  the  building  of  ti.OOO 
miles  of  State  highways  that  will  cost 
this  State,  likely,  $200,000,000  before 
they  are  completed. 

Verne    Points    Moral. 
Dear  Governor.    1    would    remind    you 
that 

"Evil  is  wrought 
From   the  lack   of  thought 
As  well  as  the  want  of  heart." 
ajid    that    the    "mal-administration"    of 
every    public    trust    that    is    "maladmin- 
istered"    results      not      so      much    from 
criminal    intent   as      from      the     deadly 
lethargy    of    that    sort    of    "offlciallsm" 
which  is  short  on  both  the  think  habit 
■uid   the  heart  impulse. 

If  Blaney  and  the  reporters  will  per- 
mit   me,    I    will    wait      until     after   the 
primaries.  May     4,     before     addressing 
you  letter  No.  3.     Very  respectfully. 
(Signed)  WILSON   R.    ELLIS. 


ASPHALT  POUND  IN  SH.AST.A 
COUNTY 

The  Redding  Courier-Free  Press  in 
a  recent  issue  published  the  following- 

"One  step  nearer,  and  a  most  im- 
Dortant  one.  to  prove  the  contention 
of  many  geologists  and  oil  men  that 
the  Sacramento  valley  holds  oil  in  com- 
mercial quantities  has  just  been  made 
by  J.  O.  Jillson  and  W.  H.  McEwen. 
local  mining  men,  in  their  discovery  in 
southwestern  Shasta  County  of  oil 
seepage  in  the  form  of  brea.  or  asphalt. 
While  light  oil  or  paraffine  seepages 
have  been  known  to  e.vist.  this  recent 
discovery  is  said  to  be  the  first  positive 
and  unmistakable  evidence  of  the  pres- 
ence here  of  petroleum  having  for  its 
origin  the  asphalt  base,  similar  in  all 
respects, to  that  produced  in  the  great 
fields  of  the  southern  end  of  the  state, 

"While  the  mining  men  have  for  the 
past  several  months  been  making  ex- 
exact  location  of  this  highly  important 
tensive  explorations  in  western  Tehama 
and  southern  Shasta  counties.  the 
find  has  not  been  made  public." 


DUTCH     KNGINEER     ON     SHANTUNG 
JOB,    IN    .SAN     FRANCISCO. 

After  passing  three  years  supervis- 
ing the  construction  of  a  breakwater 
and  harbor  at  Chefoo.  Shantung.  Jan 
J.  I.  Sprenger,  a  Dutch  civil  engineer, 
arrived  here  Tuesday  on  the  steamer 
Nanking,  en  route  to  Amsterdam.  The 
project  represents  an  expenditure  of 
more  than  $10,000,000.  according  to 
Sprenger,  and  will  be  completed  be- 
fore the  end  of  the  year.  Private 
capital  in  Chefoo  raised  the  necessar.v 
funds  for  the  project  ;'.nd  the  contract 
for  the  work  was  given  to  the  Neth- 
erlands Harbor   Works  Company. 
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Building. 


APARTMENT  HOUSES. 

Plans  Being  Prepared.     To   be   Done  by 

Days  Labor. 

ALTERATIONS  <-'ost,     $ 

SAN     FRANCISCO.       Fifth    Street    near 

Harrison. 
Remodel   18  flats  into  apartments. 
Owner  and    Designer — C.    S.    AUred.    150 

Onondaga    Ave.,   San   Francisco. 
Construction      depends      on      the    ap- 
proval of  plans  l>y   the  Eoard   of   Publii' 
Works. 


Plans  Prepared. 

APARTMENTS  Cost,    $130,.00(l 

LONG    BEACH,    Los    Angeles      Co.,    Gal. 

Cor.  Third  Street  and  Cedar  Way. 
Five-story    brick   apartment    house. 
Owner — Miss  Mary  Foster  et  al. 
Architect — Frank     L.     Lindsay     Marine 

Bank  Bldg.,   Long  Beach. 


Plans  Being  Figured. 

APARTMENTS  Cost.  $ 

SAN  FRANCISCO.  Richmond  District 
(Corner  Lot). 

Three-story  frame  and**  plaster  apart- 
ments   (5  5-room  apts.) 

Owner — Withheld. 

Architect — Alfred  I.  Coffey.  Humboldt 
Bank  Bldg.,  San  Francisco. 

Plans  Being  Figured. 

ALTERATIONS  Cost,    $8,00(1 

OAKLAND,  Alameda  Co.,  Cal.  14th  St. 
near  Market. 

Alter  two-story  frame  building  into  2 
4-room    apartment    flats. 

Owner — Name    Withheld. 

Architects — Chester  Miller  and  Carl 
Warnecke,  Call  Bldg.,  San  Fran- 
cisco, and  Perry  Bldg.,  Oakland. 


fie, 700 


Plans  Being   Figurec'.. 

APARTMENTS  ( 

OAKLAND,  Alameda  Co.,  Cal.  Four- 
teenth St.  near  Market. 

Two-story  frame  and  plaster  apart- 
ments  (8  2-room  apts.) 

Owner — Withheld. 

Architects — Chester  Miller  and  Carl 
Warnecke,  Call  Bldg-.,  San  Fran- 
cisco, and   Perry  Bldg.,  Oakland. 


BANKS, 


ISANK    BLDG.  Cost,    $57,000 

lOCHO,    Oregon. 

Hrii-k    and    terra   cotta    bank    building. 
Owner — Bank  of  Echo. 
.Architect — Raymond    Hatch,    Pendleton. 
Contractor — Parker  &  Banfield,  Pendle- 
ton, Oregon. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
The  Richmond  Savings  Bank  has  pur- 
chased the  property  at  the  corner  of 
Ninth  street  and  Macdonald  avenue. 
Richmond,  and  will  erect  a  bank  build- 
ing some  time  in  the  future.  No  plans 
have   been   made. 


BONDS. 

PLACBRVILLE,  El  Dorado  Co.,  Cal. 
— The  City  Trustees  have  completed 
preliminary  arrangements  for  a  bond 
election  arrangements  for  a  bond  elec- 
tion to  secure  $20,000  with  which  to 
purchase  the  privately  owned  water 
distributing  system. 

Should  the  bonds  carry  it  is  planned 
to  spend  several  thousand  dollars  in 
improvements. 


PATTERSON,  Stanislaus  Co.,  Cal. — 
The  State  Superintendent  of  Banks  has 
authorized  the  formation  of  an  organ- 
ization to  erect  and  maintain  a  bank 
building  in  Patterson.  Organizers  of 
the  new  institution  include  W.  W.  Cox, 
Frank  Cox,  J.  H.  Evans,  Frank  Mc- 
Connell,  Wilbur  Zacharias,  H.  V. 
Brldgford  and  B.  H.  Nelson.  The  cap- 
ital  stock   is  fixed  at  $50,000. 

The  company  plans  the  erection  of  a 
modern  bank  building  In  Patterson 
the  exact  location  for  which  has  not 
yet   been   determined. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — No 
bids  were  received  by  the  County  Su- 
pervisors for  the  purchase  of  the  $700,- 
000  bond  issue  of  the  San  Jose  School 
District;  $300,000  for  grammar  schools 
and  $400,000  for  high  school  improve- 
ments. 

The  time  for  opening  bids  has  been 
extended  to  May  3rd.  Henry  A.  Pflster 
is  County  Clerk. 


ST.  JOHNS.  Ariz. — An  election  will 
be  held  May  5  in  Apache  County  to 
vote  on  issuing  $175,000  bonds  for 
road   improvements. 


BREA,  Orange  Co.,  Cal.— Olmsted  & 
Cillelen,  consulting  engineers,  Hol- 
lingsworth  Bldg.,  Los  Angeles,  have 
submitted  an  estimate  of  the  cost  of 
the  proposed  city  water  system  placing 
it  at  approximately  $75,000.  A  bond 
election   will  he  called. 


MINDE.X,  Nevada— The  Douglas 
County  Commissioners  have  authorized 
ibe  sale  of  bonds  in  the  amount  of  $7,' 
tiOB  for  construction  of  a  concrete  road 
between  Minden  and  Gardnerville.  The 
road  will  extend  from  the  Minden 
Court   House   to   Gardnerville. 


SONOMA.  Sonoma  Co.,  Cal. — The  pro- 
posed $57,000  bond  election  for  street 
paving  and  sewer  work  set  for  April 
26th  has  been  postponed  by  the  City 
Council,  owing  to  errors  in  the  pro- 
ceedings, A  date  for  the  new  election 
will  be  set  shortly.  Vida  McL.  Dog- 
eett  is  City  (Merk  and  L.  L.  Mills,.  City 
Engineer. 

NEWMAN,  Stanislaus  Co.,  Cal. — The 
School  Tru.otees  are  contemplating  the 
call  of  an  election  to  vote  bonds  with 
which  to  finance  the  construction  of  a 
new   grammar  school   building. 

Guy  Merwin  is  a  member  of  the 
School  Board. 


SAN  JUSTW,  San  Benito  Co.,  Cal. — Up 
to  May  3rd,  2  P.  M.,  bids  will  be  re- 
ceived by  the  County  Supervisors. 
Elmer  Dowdy,  Clerk,  for  the  pflrchase 
of  the  $22,000  bond  issue  of  the  San 
Juslo  School  District,  proceeds  of  the 
sale  to  finance  construction  of  a  new 
school  building,  plans  for  which  are  be- 
ing completed  by  Architect  W,  H. 
Weeks..  75  Post  street.  San  Francisco. 
Building  will  be  one-story  in  height 
with  a  brick  veneer  exterior  and  will 
contain  two  classrooms  and  auditorium. 


VISALIA,  Tulare  Co..  Cr-/.— At  the 
election  held  on  April  16th  to  vote  on 
bonds  of  $112,000  for  improvements  at 
the  high  school,  the  proposal  carried 
by  a  vote  of  4  to  1.  The  money  will  be 
used  to  erect  a  building  for  a  gymna- 
sium and  another  for  the  manual  train- 
ing department. 

RENO.  Nevada — Bids  will  be  received 
l>y  County  Clerk  E.  H.  Beemer  up  to 
May  5th  for  the  purchase  of  $300,000 
in  Washoe  County  Road  and  Improve- 
ment Construction  Bonds,  series  of 
1920. 

TURLOCK,  Stanislaus  Co..  Cal —A 
direct  tax  for  $20,000  to  provide  funds 
1o  finance  construction  of  additions  to 
the  two  new  grammar  school  buildings. 
now  under  construction,  was  voted  at 
a  recent  election. 


SAN  LEANDRO.  Alameda  Co.,  Cal. — 
At  a  recent  bond  election  six  out  of 
seven  propositions  failed  to  carry.  The 
proposition  to  issue  $11,000  in  bonds  to 
finance  the  purchase  of  a  fire  truck 
carried  by  a  slight  majority,  while  the 
storm  sewer,  fire  alarm  system,  city 
hall  site,  road  roller  purchase,  sewer 
machine  and  $30,000  street  improve- 
ment propositions  were  defeated. 

J.  J.  Gill  is  City  Clerk. 

NAPA,  Napa  Co.,  Cal. — Bids  will  be 
received  until  May  5.  1920,  by  Jas.  A. 
Daly,  County  Clerk,  for  the  purchase 
of  the  Calistoga  Joint  Union  High 
School  District  bonds  of  $66,000. 

(66  bonds  of  the  denomination  of 
$1000  each,  payable  from  one  to  thirty- 
three  years,  with  interest  at  5  per  cent 
payable  semi?annually). 

Norman  R.  Coulter,  46  Kearnk  St.. 
San  Francisco,  is  the  architect  for  the 
new  school. 


FRESNO,  Cal. — A  bond  election  will 
be  held  on  May  H.  1920.  by  the  Wash- 
ington Union  High  School  District  to 
vote  bonds  to  the  amount  of  $170,000. 
Said  bonds  to  be  used  for  the  purpose 
of  raising  money  for  purchasing  high 
school  lots,  tor  building  or  purchasing 
one  or  more  high  school  buildings,  for 
making  alterations  and  additions  to 
any  high  school  building  or  buildings, 
for  insuring  high  school  buildings,  for 
supplying  '  high  school  buildings  with 
furniture  and  necessary  apparatus,  for 
improving  high  school  grounds. 


Wednesday.      April      28,     1920. 
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ORLAND,  Glenn  Co.,  Cal.— The  $60.- 
000  bond  issue  to  secure  funds  with 
which  to  finance  construction  of  an  ex- 
tension to  the  present  water  .system 
failed  to  carry.  The  vote  was  76  in 
favor  and  70  against.  A  two-thirds 
majority  was  required. 

R.  W.  Camper  is  City  Clerk. 


.SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
The  Cambrian  School  District  voted  in 
favor  of  the  issuance  of  $10,000  worth 
of  bonds  for  the  purpose  of  erecting 
additions  lo  the  present  school  build- 
ing-. Only  one  dissenting  vote  was 
cast. 


01NUBA,  Tulare  Co.,  Cal. — At  the  re- 
cent election  this  city  voted  $63,000  In 
bonds  to  enlarge  the  grammar  schools. 
The  ibonds.  were  carried  by  a  large  ma- 
jority. 


ATWATER,  Merced  Co.,  Cal. — At  a 
recent  district  school  meeting  a  large 
majority  of  the  votes  cast  favored  pur- 
chaBin,g  additional  acreage  adjoining 
the  present  public  school  site.  The  next 
step  will  be  to  vote  about  $20,000  bonds 
for  the  purpose  of  building  a  new 
school  house. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
The  Sunpervisors  have  accepted  the 
bid  of  the  Stockton  Clearing  House  As- 
sociation for  the  purchase  of  the  $240.- 
000  -Stockton  Grammar  School  Bonds 
and  $60,000  worth  of  High  School  Bonds 


ALTURAS,  Modoc  Co.,  Cal. — Bonds  of 
$80,000  were  voted  at  a  recent  election 
ln..;the  Crook  Canyon  Irrigation  Dis- 
trict to  finance  the  construction  of  a 
dam  and  a  number  of  ditches  and  lat- 
erals   for    irrigation    purposes. 

Early  construction  is  assured  as  sev- 
eral bonding  firms  have  already  de- 
clared their  intention  of  bidding  for 
the  bonds. 


PRESC01T,  Ariz. — An  election  ■..•ill 
be  held  May  8  in  Yavapai  County  to 
vote  on  issuing  $l.n00.fl00  bonds  for 
construction    of    improved    highways. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — The  City  Council  is  calling  for 
bids-  for  the  purchase  of  $75,000  bonds 
to  finance  construction  of  new  fire 
mains  in  the  Ocean  Park  section. 


RICHVALE,  Butte  Co.,  Cal.— The 
Board  of  .Directors  of  Drainage  District 
Number  100,  Richvah-.  will  receive 
bids  until  May  8,  1920  tor  the  purchase 
of  bonds  to   the  ahiount  of  $10,000. 

J.  G.  Tlystrom  is  Presiden'.  and  Clay 
R.    Harris,    Secretary. 


FRESNO*  Fresno  Co.,  Cal. — The 
Fresno  County  Supervisors  have  sold 
the  last  block  of  Fresno  city  school 
bonds  in  the  sum  of  $920,000.  Proceeds 
of  the  sale  will  finance  construction  of 
school  improvements,  contracts  for  a 
portion  of  which  have  already  been  let. 

J.  ■  R.  Fontaine  is  Secretary  of  the 
Fresno  Board  of  Education. 


MARICOPA,  Kern  Co.,  Cal.— Bonds 
of  $35,000  have  been  voted  in  the  Mari- 
copa High  School  District  to  finance 
construction  of  a  new  gymnasium  and 
auditorium  building. 


SALINAS,  Monterey  Co.,  Cal.— The 
bond  election  for  $150,000,  in  addition 
lo  those  already  voted  to  finance  con- 
struction of  the  $250,000  high  school 
building,  carried  at  a  recent  election. 

The.  contract  for  the  structure  has 
been  let  to  McLerau  &  Peterson,  Hearst 
Building.  San  Francisco,  from  plans  by 
Architect  Ralph  Wyckoft  of  Salinas. 


SANGER,  Fresno  Co..  Cal. — At  the 
election  on  April  16th  bonds. in  the  sum 
of  $-13,000  for  a  new  school  were  voted 
unanimously.  There  were  no  votes 
cast  against  the  bonds. 


JI.\DEnA,  Cal. — An  election  will  be 
held  on  May  1,  1920.  by  the  Dixieland 
.School  District  to  vote  bonds  to  the 
amount  of  $18,900  tor  the  purpose  of 
building  one  or  more  schools. 

CHURCHES. 

I'lans    to    be   Prepared. 

CHURCH  Cost,   $15,000 

TLIRLOCK,   Stanislaus   Co.,  Cal. 
Church   building. 

Owner — Swedish     Evangelical     Mission 
Association,    Represented    by    J.    B. 
Hjelm,   Attorney,   Turlock,   Cal. 
Architect — Not  Yet  Selected. 

NOTE: — The  Superior  Court  has 
granted  permission  to  mortgage  the 
church  prt)perty  for  $15,000,  which  -will 
be  used  to  construct  the  new  structure. 


Plans  Being  Prepared. 

CHURCH  Cost,    $100,000 

FRESNO,  Fresno  Co.,  Cal. 

Brick  and  hollow  tile  church.  100,xl25, 
(800  seals). 

Owner — Fresno  Methodist  Episcopal 
Church. 

Architect — Norman  F.  Marsh,  211 
Broadway  Central  Bldg.,  Los  An- 
geles. 


Plans   Being   Prepared. 

CHURCH  Cost.    $ 

PORTLAND,  Ore.  E-Seventeenth  and 
WeidleT  Streets. 

One-story   brick   church.    28x115. 

Owner — Grace  Memorial  Church. 

.Architect — Lawrence  &  Holford,  Cham- 
ber  of    Commerce   Bldg..    Portland. 


Cost.    $60,000 


I'lans  Being  Prepared. 

CHURCH. 

BISBEE,  Arizoiui. 

Brick  or  hollow  tile  church. 

Owner — First  Methodist  Church  of  Bis- 
bee. 

Architect — Arthur  G.  Lindley.  904 
Wright  &  Callender  Bldg.,  Los  An- 
geles. 

To  be  Done  by  Day's  Work. 

CHURCH  Cost,   $ 

EAST  BAKERSPIELD,  Kern  Co.,  Cal. 

T\yo-story  and   basement  brick   church. 

Owner — T.he  Chesboro  Memorial  Metho- 
dist   Church. 

.Vrchilcct — Arthur  G.  Lindley.  904 
Wright  ik  Callender  Bldg..  Los  .An- 
geles. 


IIANFORD.  Kings  Co.,  Cal.— Prep- 
arations are  being  made  to  raise  funds 
with  which  to  finance  construction  of 
a  new  church  building  for  St.  Bridget's 
Catholic  Church  of  which  Rev.  A.  I. 
Eling  is  pastor. 

.\  building  commillee  to  work  out  a 
financial   campaign    is   being   organiied. 

FACTORIES   &  WAREHOUSES. 


Plans  Being  Prepared. 
WAREHOUSE 
OAKLAND,     Alame.lM 


E-12th  Street. 
Two-story        brick      building.      40x120, 

(heavy  warehouse  construction). 
Owner — Withheld. 
Architect — Chas.    W.      McCall,      Central 

Bank  Bldg.,  Oakland. 
NOTE: — When     plans     are     complete 
figures    will    be    taken    for    a    general 
contract. 


Plans   Being   Prepared. 

GARAGE  Cost,    $ — — 

PORTLAND,  Ore.  North  Ninth  Street. 
Bet.  Flanders  and  Glisan  Sts. 

One-story  brick  and   tile  garage,  50x100 

Owner — F.  E.  Taylor. 

.Architect — La-wrence  &  Holford.  Cham- 
ber of  Commerce  Bldg.,  Portland. 


Completing  Plans.  Figures  to  be  Taken 

in  About  Two  Weeks. 
PARCEL  DELIVERY  BLDG. 

Cost,    $25,000. 
SAN    FRANCISCO.        S    Eddy      126-6    W 

Polk  Street. 
One-story        and       basement      concrete 

parcel  delivery  building. 
Owner — Humphrey  Estate.  Inc. 
Architect — W.    H.   Crim   Jr..   425    Kearny 

St.,  San  Francisco. 


CoiistrucCon  Started  by  Dayo  Labor. 

F.\RM   BUILDINGS  Cost,   $ 

SAN  SIMEON,  San  Luis  Obispo  Co.,  Cal. 

Concrete    and    hollow    tile    farm    build- 
ings. 

Owner — Wm.   R.  Hearst. 

Architect — Julia      Morgan.      Merchants" 
Exchange  Bldg..  San  Francisco. 

Superintendent — H.    E.    Washburn,    San 
Simeon,  Cal. 
The    following    contracts    have    been 

awarded: 

Cpineiit     to     Old     Mission    Cement     Co., 
San    Francisco. 

Kcinforoiiig  steel  to  Edw.  L.  Soule.  San 
Francisco. 

Tile  to  Cannon  Co.  of  Sacramento. 

Lumber  to   Van  Arsdale-Harris  Lur 
Co..  San  Francisco. 

Brirk  -Wiirk  to  United  Materials  Co. 


ibcr 


Contract   Awarded. 

ENGINE   HOUSES         Cost.   $110,000  ap- 

CALIFOltNIA.  Indio,  Riverside  Co.  & 
Mojave.   Kern  Co.,  Cal. 

Two  one-story  reinforced  concrete  en- 
gine house,  80x206  feet  and  80x230 
feet. 

Owner — Southern  Pacific  Company. 

Architect — Eng.  Dept.  of  Owner.  (J.  H. 
Christie  in  charge),  S.  P.  Bldg., 
San   Francisco. 

Contractor — The  Standard  Construc- 
tion  Co.,  Call  Bldg.,  San  Francisco. 


Cost,    $25,000 
Cal.       Near 


LODl,  San  Joaquin  Co.,  Cal. — Nine 
acres  in  the  new  Lawrence  Tract,  ad- 
jacent to  the  Southern  Pacific  Railroad. 
liave  been  purchased  by  the  National 
Fruit  Products  Company,  newly 
formed,  incorporated  for  $100,000  and 
(-omposed  of  twenty-five  of  the  most 
lirominent  grape  growers  and  citizens 
of  this  district,  It  is  the  purpose  of 
this  company  to  erect  a  factory  here  to 
manufacture  grape  products  such  as 
the  market  may  demand  from  time  to 
time. 

The  officei-s  elected  for  this  corpora- 
lion  are  James  T.  Langford.  President; 
Burton  Towne.  Vice  President:  A.  O. 
Eddleman,  Secretary  and  Treasurer;  W. 
H.  Dement  and  Norman  Swim  complete 
the  Board  of  Directors. 

Lee    Jones,    former    Manager    of    the 

George    West    &   Son    interests    In   Lodi. 

_  li:i.s  been  selected  as  Manager  and  plans 

'lo    have   the   plant   ready  for   the   1930 

crop. 
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ANTlOCIl,  Contra  Costa  Co.,  Cal. — 
The  Aiitiocli  Chamber  ot  Commere*  kaa 
appointed  a  committee  to  confer  wltk 
oflicialu  of  the  Sauta  Fe  regarding  tb« 
construction  of  a  new  depot  in  thl« 
city. 

The  present  slruclurc.  it  is  intimated. 
is  far  from  satisfactory. 

I'Hri.A  VkiTA,  San  Dieffo  Co..  Cal.— 
The  International  Oil  &  Transport  Co. 
has  taken  over  the  potash  plant  of  the 
Hercules  I'owder  Co.  at  Chula  Vista 
and  will  establish  a  petroleum  and 
vegetable  oil  refinery,  soap  factory, 
soda  ash  plant  and  later  on  a  beet 
sugar  factory.  About  $500,000  will  be 
expended  on  additional  machinery  and 
equipment  for  the  oil  refinery.  A  pipe 
line  40  miles  long  will  be  built  from 
the  Whitlier  oil  fields  to  a  point  near 
L.ong  Beach,  where  an  oil  loading  rack 
will  be  located,  two  barges  being  used 
to  transport  oil  from  that  point  to 
Chula  Vista.  Eventually  pipe  lines  will 
be  run  from  the  Whittier  and  Ventura 
oil  fields  to  Chula  Vista.  A.  M.  White 
is  president  of  the  International  Oil  & 
Transport  Co.  which  is  capitalized  at 
5;i:.,no0.iiiHI  and  has  offlces  in  New  York- 
El  Paso  and  Los  Angeles. 


Plans      Being  Prepared.        Contract 

Awarded. 

ADDITION  Cost.  $500,000 

SAX  FRANCISCO.  Sixth  and  Townsend 
Streets. 

Four-story  reinforced  concrete  addition. 
137.\'275,  to  present  plant. 

Owner — Holbrook  Merrill  &  Stetson. 

Architect — Geo.  Wm.  Kelham,  Sharon 
Bldg.,  San  Francisco. 

Contractor — P.  J.  Walker  Co.,  Monad- 
nock  Bldg..  San  Francisco. 


Contracts  Awarded. 

BUILDING  Cost,   $175,000 

LOS  ANGELES,  Cal.  Second  and 
Hewitt  Streets. 

Three-story  reinforced  concrete  build- 
ing. 

Owner — Coast  Building  &  Investment 
Company. 

Engineer — E.  T.  Flaherty,  434  I.  W. 
Hellman  Bldg.,  Los  Angeles. 

Conorete  AVork  nod  Kxcavation  award- 
ed to  Leonard  &  Peck,  721  I.  W. 
Hellman  Bldg..  Los  Angeles,  for  ap- 
proximately $100,000. 

.steel  Sadh  to  Truscon  Steel  Co. 


REKDLBY.  B'resno  Co..  (  ;i '  — The 
Earl  Fruit  Co.,  Reedley,  has  selected  a 
site  north  of  the  Southern  Pacific  Rail- 
way section  house  and  will  at  once 
commence  the  erection  of  a  modern 
fruit  packing  plant  to  be  completed 
the  early  part  of  July. 

W.  J.  Carllns  is  the  Reedley  represen- 
tative for  the-  Earl  Fruit  Company. 


OAKLAND,  Cal. — Articles  of  incor- 
poration of  the  Standard  Forge  Com- 
pany with  a  capital  stock  of  $1,000,000 
have  been  filed  with  the  County  Clerk. 
The  business  of  the  concern  is  to  be 
located  in  Oakland.  The  directors  are: 
V.  C.  Ray,  Oakland;  E.  I.  de  Laveaga. 
.San  Francisco;  <:iarence  L.  Johnston, 
Oakland;  E.  G.  Page,  Oakland;  Walter 
W.  Johnson,  Berkeley;  A.  W.  Shepherd. 
Berkeley  and  Walter  D.  Cole.  Oakland. 

Contract  Awarded. 
COLD  STORAGE   I>LANT 

Cost,  $4,985.66 
SANTA  ROSA,  Sonom.'i   Co..  Cal    County 

Farm  Grounds. 
Cold   storage  plant. 


Owner     County  of  Sonoma.     W.  N.  Felt 

Jr.,   County   Clerk. 
Architect — County  Engineer  of  Sonoma 

County. 
Contractor — Kelterlin   Urns..   ll.T    Uh  .SI  . 

Santa   Rosa. 


FIREHOUSES  AND  JAILS 


Figures   to  Be  Called   for  .\bout  May   4. 
.TAIL  BLDG.  Cost,  $30,000 

VALLEJO.     Marin  and  Capitol  Stg. 
Two-story      reinforced     concrete        Jail 

building. 
Owner — City  of   Vallejo. 
.Architect — Chas.    E.    Perry,      Jr.,       1209 
Sutter  St..  Vallejo. 
Figures   will   be   taken   for  a   general 
contract    about    M.iy   4th,    and   will      be 
opened    about      June      1st.      The    exact 
closing  date  has  not  been  set. 


Plans   Being   Prepared. 

REMODEL.  Cost,  $ 

BENICIA,   Solano   Co.,   Cal. 

Remodel  City  Jail  (interior  alterations, 
new  plumbing,  etc.) 

Owner — City   of  Benicia. 

-Vrchitect — E.  S.  Lemme,  Benicia  Arse- 
nal, Cal. 


FRESNO,  Fresno  Co.,  Cal. — From 
plans  prepared  by  Architects  Swartz  & 
llyland,  Rowell  Bldg.,  Fresno,  the  bid 
of  Paulsen  &  Stange  of  Fresno,  the  only 
one  received  by  the  City  Council  for 
the  construction  of  the  bungalow  type 
(Irehouse  in  G  street,  will  be  rejected. 

It  was  estimated  the  structure  would 
cost  $15,000,  while  the  bid  submitted 
was   $22,270. 

Chas.  Dillon   is  City  Clerk. 


FLATS. 


Plans  Being  Figured. 

FRAME  FLATS  Cost,  $ 

SAN  FRANCISCO.     Jordan  Avenue  near 

Euclid  Avenu*. 
Two-story  frame  flats. 
Owner — N.  W.  and  A.  L.  Friedman. 
Architect — C.  O.   Clausen,  Hearst   Bldg., 

San  Francisco. 


Plans   Being  Figured. 

FLATS  Cost,    $ 

SAN  FRANCISCO.     Commonwealth  Ave. 

near  Geary  Street. 
Two-story    and     basement    frame    and 

jjlaster  flats  (2  7-room  flats). 
Owner— M.  H.   Lery 
.Architect — C.    O.    Clausen,   Hearst  Bldg., 

San  Francisco. 

GARAGES. 

I'onlract   Awarded. 

REPAIR    SHOP  Cost,    $7,500 

SAN  FRANCISCO.  S  Ellis  Street  192-S 
VV   Lark  in   Street. 

One-story  brick  auto  repair  shop. 

Owner — Oliver  Flahavan,  2290  Vallejo 
St.,  San  Francisco. 

.Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Contractor — Martin  Show,  1901  Califor- 
nia St.,  San  Francisco. 


Plans  Being  Prepared. 

GARAGE  Cost,    $17,000 

FRESNO.  Fresno  Co.,   Cal. 
One-story  brick  garage. 
Owner — R.  Emerzian,  Fresno. 
Architects — Swartz     &   Ryland,     Rowell 
Bldg.,   Fresno. 


rians  Being   Prepared. 

STATION  Cost.   $ 

COLMA,    San    Mateo   Co.,    Cal.      Mission 

and  School  Streets. 
.Service   station, 
owner— The  Standard  Oil  Co..  Standard 

Oil  Bldg.,  San  Francisco. 
Architect- — Owners. 


Cost,     $25,000 


Plans  Being  Prepared. 
GARAGE 
VALE,  Oregon. 
One-.'5tory  concrete  garage,   100x100. 
Owner — Harvey  &  Ricker,  Vale.  Ore. 
.Architect — W.    W.    Lucius,   Lewis   Bldg.. 
Portland,  Ore. 


GARAGE  Cost,    $14,000 

SAN      FRANCISCO.        Lombard      Street 

near  Van  Ness  Avenue. 
One-story  concrete  and  frame  garaacs. 
Owner — Withheld. 

Architect — C.  Fantoni,  650  Montgomery 
St.,   San   Francisco. 
NOTE:      The    original      plans      called 
for  a  garage  and  two  flats. 


Contract  Awarded. 

GARAGE     Cost,  Appro.\imately,   $37,000 

SAN    FRANCISCO.      NE    Sixteenth    and 

Albion  Avenue. 
Two-story  reinforced  concrete  garage. 
Owner — Rudolph  J.  Taussig. 
Architect — J.     L.  Stewart,     1214     Claus 

Spreckels  Bldg..  San  Francisco. 
Contractor — Mission   Concrete   Co. 


GOVERNMENT     WORK     AND 
SUPPLIES. 

CARSON  CITY,  Nevada— J.  A.  Mc- 
Dermott  of  Reno,  has  been  awarded  the 
contract  for  installing  a  new  water 
system  In  the  U.  S.  Mint,  his  bid  being 
the  lowest  of  three  submitted. 


MARE  ISLAND,  Cal.— No  bids  were 
received  by  Public  Works  Officer  at 
Mare  Island  on  April  21st  for  making 
an  addition  of  approximately  SO  feet 
6  inches  in  width  and  22  feet  8  inches 
in  length,  two  stories  high  to  the  two- 
story  quarters  with  a  porch  and  porte- 
cochere  and  approach  driveway,  for 
the  Marine  Officers"  Quarters  No.  1, 
Mare  Island  Navy  Yard  under  specifi- 
cation   No.   4134. 


WASHINGTON,  D.  C— The  follow- 
ing late  bid  was  received  at  the  bureau 
of  yards  and  docks.  Navy  Department, 
Washington,  D.  C.  under  specification 
4097  for  installing  kitchen  equipment 
at  U.  S.  Marine  Corps  base,  San  Diego. 
Calif.,   bids  opened    April    7: 

S.  B.  Sexton  Stove  Manufacturing  Co.. 
500  Block  W.  Conway  St.,  Baltimore, 
Md..  item  1,  $51,529.02,  175  days;  (2) 
$38,989.02,  1«3  days;  (3)  $61,439.02.  176 
days;  (4)  $47,989.02,  175  days;  (5)  $48,- 
150.52,    175  days. 

This  company  was  awarded  the  con- 
tract at  $33,949,  time  for  completion. 
175  days. 


SEATTLE,  Wash. — Up  to  May  6th,  10 
A.  M.,  bids  will  he  received  by  the 
.Alaskan  Engineering  Commission.  Bell 
Street  Terminal,  for  furnishing  and 
delivering  under  Circular  No.  420:  Iron 
and  steel,  miscellaneous  building  hard- 
ware, asbestos  mill  board,  and  cooking 
utensils. 


Wednesday.      April 


1920. 
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WASHINGTON,  D.  C— Following  is  a 
list  of  prospective  bidders  for  the  con- 
struction of  a  garage,  store  house  and 
quarters,  at  Keyport.  Washington,  un- 
der Specification  No.  4048,  estimated 
cost  J88,000,  bids  for  which  will  be 
opened   April   28th: 

Crane  Co.,   Washington.  D.  C. 

MansHeld  &  Savage.  136  William  St., 
New   York  City. 

Hyde  &  Baxter,  711  13th  St.,  Wash- 
ington,  D.  C. 

For  furnishing  and  installing  laun- 
dry, bakery  and  refrigerating  equip- 
ment at  San  Diego,  under  Specification 
No,  4114,  estimated  co.it,  $55,000,  bids 
lo  be  opened  April  28th,  the  following 
are  prospective  bidders. 

National  Marking  Machine  Co.,  1052 
Gilbert  Ave.,   Cincinnati,  Ohio. 

Triumph  Ice  Machine  Co.,  Cincinnati. 
Ohio. 

American  Clay  Machinery  Co.,  Bucy- 
rug,  Ohio. 

WASHINGTON,  D.  C— As  previously 
stated,  the  contract  for  the  construc- 
tion of  the  U.  S.  Post  Office  and  Custom 
House  at  Honolulu,  Hawaii,  was 
awarded  to  the  Hawaiian  Contracting 
Co.,  Ltd.,  251  Kearny  street,  San  Fran- 
cisco, Calif. 

The  supervising  architect.  Treasury 
Department,  has  approved  the  follow- 
ing material  for  use  in  this  work: 

Cabinet  and  tablet.  Butte  Engineer- 
ing &  Electric  Co.;  rubber  covered  wire. 
General  Electric  Co.;  flush  switches. 
General  Electric  Co.;  trough  reflectors. 
Butte  Engineering  &  Electric  Co.;  re- 
ceptacles. General  Electric  Co.;  lead 
covered  cable.  Standard  Underground 
Cable  Co. 


HALLS  &  SOCIETY  BUILDINGS 

Contract     Awarded     on     a      Percentage 

Basis. 
LODGE     BLDG.  Cost,     fSOO.OOO 

STOCKTON,  San  Joauuin  Co.,  Cal. 
Reinforced  concrete  lodge   building. 
Owner — Masonic    Temple    Association. 
Architect — Carl   Werner.    Humboldt    Bk. 

BIdg..  San  Francisco. 
Contractor — Macdonald   &    Kahn.    r.iallo 

Bldg..    San  Francisco. 


Plans   Being  Prepared. 

ORPHANA(}E  Cost,    $150,000 

SAX  JOSE,  -Santa  Clara  Co.,  Cal. 
Two-storj-    and      basement      reinforced 

concrete  orphanage. 
Owner — Odd    Fellows  Lodge. 
Architects — Davis.      Heller     &      Pierce. 

Bclding  BIdg.,  Stockton, 
NOTE: — Construction   will   be  started 
about  May  15th. 


Bids  are  invi'.ed  for  the  construction 
of  a  Lodge  Building  for  Fernley  Lodge, 
No.  4  7.  I.  O.  O.  F..  at  Fernley.  Nevada. 
lOach  bid  to  be  accompanied  by  a  certi- 
fied check  equal  to  live  per  cent  of  the 
bid. 

Plans  and  specifications  may  be  ob- 
tained at  the  oflSce  of  Stanley  C.  Plawn. 
.\rchitect,  17  Pordonia  Building,  Reno, 
Nevada. 

Bids  will  be  opened  at,  Fernley.  Nev.. 
on   May  1st,   1920. 

The  right  is  reserved  to  reject  any  or 
all   bids. 


Cost.    $36,000 
o..     Cal.     18th 


Plans   Being   Prepared. 
CLUB   HOUSE 
BAKERSFIELD.     Kern 

and  D  Streets. 
Two-story  brick  club  house. 
Owner — BakersHeUl    Won)an's    Club. 
.\rohiteot.s — Michael   &    Hurlbut.    161!    G 

St.,    Kaker.'!fieU1. 

HOSPITALS. 

Plans   Being  Figur-'-d. 

HOSPITAL   BLDG.  Cost,    $36,000 

ALAMEDA,  Cal.      Webster  Street. 
One-story  brick     and     concrete     emer- 
gency hospital  and  service  building 
Owner — Union    Iron      Works    Co.,      2308 

V.  ebster  .St..  Alameda. 
Architect — J.  R.  Miller.  Lick  Bldg..  San 
Francisco. 
NOTE: — Figures  are   being   taken   for 
a   general  contract. 


Commissioned  to  Prepare  Plans. 
HOSPITAL        Cost.    $700,000    to    $800,000 
SAN   FRANCISCO.   Mission   Road. 
Class  "A"  hospital  and  home  buildings. 
Owner — Hebrew   Hospital   &   Home    for 

Aged    and   Disabled. 
Architect — Sam  Lightner         Hyman, 

Crocker  Bldg.,  San  Francisco. 
NOTE: — Mr.    Hyman       has    been       in- 
structed  to  proceed  with   the  plans  for 
the   first   unit   costing  $400,000. 


Figures  to  be  Taken  Ne.vt  Week. 
ADDITION  Cost,  $30,0011 

SAN  FRANCISCO.     No.  747  Grant  Ave. 
Add   one   story   to   present   building  and 

alter  for  club  and  lodging  house. 
Owner— See    To    Tuck    Yow    and    Sam 

Hee.  667  Jackson  St..  San  Francisco. 
.\rchitect — J.   Eugene     Freeman,     Kohl 

Bldg.,  San  Francisco. 
Figures  will  be  taken  for  a  general 
contract. 


LIBRARIES. 

—  ■.■       •  - 

VALLEJO.  Solano  Co..  Cal.— Owing 
to  lack  of  funds  the  City  Council  has 
decided  to  postpone  the  proposed  im- 
provements to  tile  interior  of  the  Public 
Library. 

The  Council  plans  to  provide  funds 
in  the  ne.vt  budget  to  finance  the  work. 

Alt  E.  Bdgcumbe  is  City  Clerk. 

POWER  PLANTS. 

Contract    Awarded. 

POWER  HOUSE  Cost.   $3,300 

LIVERMORE,    Alameda    Co..    Cal.      Ar- 
royo Sanitarium   near  Livermore. 

One-story      frame    and      stucco      power 
house. 

Owner — Alameda  County. 

Architect — Henry       H.       Meyers,       Kohl 
Bldg.,    San   Francisco. 

Contractor — C.   A.  Bruce. 

NOTE — Mr.  Bruce  submitted  the  only 

hid. 


PASADENA.  Lo.-^  Angeles  Co..  Cal.— 
H.  E.  Tabor,  270  Oak  Knoll  Ave..  Pasa- 
dena has  a  contract  on  a  percentage 
basis  for  the  erection  of  a  group  of 
frame  buildings  at  San  Rafael  Heights 
for  the  Pasadana  Military  .\cademy. 
Mrs.  .1.  H.  Henry,  proprietor.  1199  Oak 
Knoll  Ave.  The  buildings  will  include 
a  two-story  dormitory;  two-story  ser- 
vants' quarters;  one-story  garage,  and 
,a  two-story  gymnasium  with  concrete 
swimming  pool  in  the  first  story.  The 
cost  is  estimated  at  $60,000.  C.  R. 
Spink.  6751  Hollywood  Blvd..  is  the  ar- 
chitect. 


WHITTIER.  Los  Angeles  Co.'.  Cal.— 
Simon  J.  Murphy  of  Pasadena,  has  of- 
fered to  erect  a  hospital  building  for 
the  City  of  Whittier.  Architects  Alli- 
son &  Allison.  Hibernian  Bldg..  Los 
Angeles,  prepared  plans  and  bids  were 
taken  some  time  ago  for  a  hospital 
building  for  this  city  but  the  cost  was 
iti  excess  of  the  amount  wliich  was  to 
have  been  donated  by  Mr.  M41hous.  The 
hospital  to  be  erected  by  Mr.  Murphy 
will  be  a  largo  structure  and  the 
original  plans  will  be  revised  and  new 
bids  taken.  The  building  will  be  of 
brick  and  hoUbw  tile  construction  and 
will  cost    about    $100,000. 

Bids    Under    Ad\-isement. 
HOSPITAL  Cost.  .1:60.000 

ELKO,  Nevada. 

Two-story    brick    Class    "C"    hospital. 
Owner — Elko  County. 

Architect — F.    J.    De    Longchamps,    Ga- 
zette BIdg.,  Reno,  Nevada. 
Two    l>ids   Avere   received   as    follows: 

Rockwell  &  Sutton    $118,000 

A.    L.    McGinty    132,000 

HOTELS, 

Sketches  Being  Prepared, 

HOTEL  Cost,   $250,000 

EUREKA.  Humboldt  Co.,  Cal.  Fourth 
and    E   Streets. 

Six-story  reinforced  concrete  and  brick 
hotel. 

Owner — Eureka  Hotel  Co.,  Cptn. 

Lessee — Travelers  Hotel  Co.,  Sacra- 
mento. 

Architect — Geo.  C.  Sellon,  1005  8th  St  , 
Sacramento. 


SAN  FRANCISCO.— The  Pacific  Gas  & 
Electric  Co..  445  Sutter  Street,  has  an- 
nounced plans  to  spend  $15,000,000  for 
additions  and  betterments  to  its  gas 
and  electric  systems  in  the  next  two 
years  and  filed  with  the  Railroad  Com- 
mission application  for  authority  to 
issue  $10,000,000  of  temporary  certi- 
ficates for  that  purpose. 

RESIDENCES. 

Plans  Being  Prepared.  To  be  Done  by 
Days  Work. 

RESIDENCES  Cost.    $5,000    each 

SAN  FRANCISCO.  Arguello  Blvd.  near 
Cabrlllo  Street. 

Three  two-story  frame  and  plaster  res- 
idences  (6  rooms  each). 

Owner- — E.  A.  Janssen.  802  Hearst 
Bldg.,  San  Francisco. 

.^^rchitects — Fabre  &  Thayer.  110  Sutter 
St.,  San  Francisco. 


Plans  Being  Figured. 

RESIDENCE  Cost.   $«.00» 

PIEDMONT.  Alameda  Co..  Cal. 
Tiro-Btory   frame   residence    (6    rooms). 
Owner — Harold  Haven. 
.Architect- John   H.     Thomas.      1st      Na- 
tional Bank  Bldg.,  Berkeley. 
NOTE: — Figures  are   being   taken   for 
a  general  contract. 


Contracts  Awarded. 

RESIDENCE  Cost,    $14,374 

SAN   FRANCISCO.      Filbert    Street    Bet. 

Divisadero  and  Brodorick  Streets. 
Three-story  and   basement     frame     and 

plaster  residence    19   rooms). 
Owner — Geo.  Habenicht. 
Architect — Earle      B.      Bcrtz  .    Foxcroft 

Bldg..  San   Francisco. 
Contractor — Wm.  Martin,  110  Jessie  St.. 

San  Francisco. 
PlamblBK  awarded  to  J.  J.  McLeod.  1246 

Golden  Gate  Ave.,  for  $t.660. 
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Plans  Being  Prepared. 

KESIDENCES  Cost,   »3,200  lo  |14,. 

000  each. 
MAUYSVILLK.    Yuba  Co.,  Cal. 
Ten   frame   residences. 
Owner — Kelly   Bros.,   Marysville. 
Architect — Not  Given. 

Kelly  Bros,   have  a  number  of  dwell- 
ings now  under  construction. 


rians  Being  Prepared. 

HESIDENCE  Cost,    J 

SAN  FRANCISCO.     Location  Not  Given 
Two-story  frame  and  plaster  residence 

(10  rooms). 
Owner — Withheld. 
Architect — Sam 

Crocker  Bldg., 


Liglitner         Dynian, 
San  Francisco. 


Sub-Figures    to 


Cost.   $9,000 
S  Sotelo   100     W 


Plans    Complete. 
Taken. 

DWELLING 

SAX     FRANCISCO. 
Sepoz  Street. 

Two-story  and   basement   frame  dwell- 
ing. 

Owner — H.    C.    Lewis,    68    Post   St.,    San 
Francisco. 

Architect — Kenneth  MacDonald  Jr.,  234 
Pine  St.,  San  Francisco. 
NOTE: — Mr.   Lewis  is  a  general  con- 
tractor. 


SAN  FRANCISCO.— The  King  River 
Parks  Company,  685  Market  St.,  San 
Francisco,  will  make  some  improve- 
ments at  the  proposed  Roosevelt  Na- 
tional Forest,  which  takes  in  the 
Sequoia  National  and  Giant  Forr'Sts  in 
Tulare  and  Fresno  Counties.  There 
will  be  extensions  made  to  the  present 
camping  grounds  this  summer.  Next 
Fall,  after  the  vacation  period.  It  is  the 
intention  of  the  company  to  erect  a 
hotel,   small   camping   cottages,    etc. 

Mr.  Worth  Ryder,  of  the  National 
Forest  Bureau,  who  for  years  was  the 
director  of  the  Oakland  Art  Gallery 
and  who  had  much  experience  In 
mountain  touring,  both  in  this  country 
and  Europe,  will  have  the  management 
of  the  Park. 


SCHOOLS. 

Plans  Being   Prepared. 
SCHOOL  Cost.    J  8 

FULLERTON.  Orange  Co.,  Cal. 
Owner — FuUerton  School  District. 
Architect — Norman      F.      Marsh, 

Broadway    Central    Bldg..    Los 

geles. 
NOTE: — Bonds  have  .,een  voted. 


Plans   Being  Figured.     Bids  Close   May 
1,    1920.    2:30    P.    M. 

SCHOOL  Cost,  jn.oob 

MANTECA,  San  Joaquin  Co.,  Cal.     Rus- 
tic School   District. 

(Grammar   School. 

Owner — Rustic  School   District. 

Architect — R.    P.    Morrell,    1.    O.    O.    F.. 
Bldg..   Stockton. 
Plans   may   be   obtained   at   the   office 

of    James    I.,.    Hansen.    Bank    of    South 

San   Joaquin    Boilding.   Manteca,   Cal. 


Figures  to  be  <"alled  in  About  a  Month. 

ANNEX  TO  SCHOOL  Cost,   t— 

SAN  FRANCISCO.  Eddy  St.  bet.  Polk 
Street  and  Van  Ness  Avenue. 

Two-story  Class  "B"  annex  to  Adams 
School    (fi   class    rooms). 

Owner — City  :ind  County  of  San  Fran- 
cisco. 

Architect — Morris  M.  Bruce,  Flood  Bldg. 
S.an  Francisco. 


FigUre-s    to   be   Called   Next   Month. 

SCHOOL  Cost.    $ 

SAN   FRANCISCO.      Nineteenth   Avenue 

and   Irving  St.    (Jefferson  .School). 
Two-story   frame  and   brick  school. 
Owner — City  and   County  of  San   Fran- 
cisco. 
Architect — J.   R.   Miller.  Lick  Bldg.,  San 
Francisco. 


Figures  to  be  Called  For  on  May  5th. 

ALTERATIONS  Cost.  $30,000 

SAN  FRANCISCO.  Excelsior  St.,  Bet. 
Lisbon  and  Paris  Streets. 

Alteratioii.s  to  school  (fireproof  slair- 
way.s,  etc.) 

owner — City  and  County  of  Sai.  Fran- 
cisco. 

.\rchitect — John  Reid  Jr..  1st  National 
Bank  Bldg.,  San  Francisco. 


Cost.   $23,000 
Cal.     Dixieland 


Plans  Being  Prepared. 

SCHOOL 

MADERA,    Madera  Co, 

School   District. 
One-story    frame    and    stucco    school    (2 

rooms   and   an    auditorium). 
Owner — Dixieland  School  District. 
Architects — Swartz    &    Ryland.    Rowell 

Bldg..   Fresno. 


Plans   Being   Figured.     Bids  Ciose   May 

6th.  2:30  P.   M. 

SCHOOL  Cost.   $ 

TEMPLETON,  San  Luis  Obispo  Co..  Cal. 
One-story   frame  and   stucco     grammar 

school. 
Owner — Templeton   School   District.     M. 

F.  Gates.  Clerk,  Templeton,  Cal. 
Architect — Not   Stated. 

Plans    may    be      obtained     from       I  lu- 
Clerk  on  a  deposit  of  $3.00. 

Bids  will   be  taken  for  a  general  con- 
tract. 


Plans   Being   Prepared. 

SCHOOL 

CALWA.  Fresno   Co..  Cal. 

One-story    brick    school    (2    room 

an  auditorium). 
Owner — Calwa  School  District. 
Architects — Swartz    &     Ryland.    F 

Bldg..    Fresno. 


Cost.  $24,000 


Commissioned    to    Prepare    Plans. 
HIGH  SCHOOL.  Cost.   $250,000 

PIEDMONT,  Alameda  Co..  Cal. 
Fireproof    High    School    building. 
Owner — Piedmont      High      School      Dis- 
trict. 
Architect— W.    H.    Weeks.    75    Post    St.. 
San    Francisco. 
NOTE:      Bonds  have  been   voted. 


FOVVLEU.  Fresno  Co.,  Cal.— The  fol- 
lowing sub-contracts  have  been  award- 
ed by  the  Fowler  School  District  in 
connection  with  the  construction  of  the 
new  hollow  tile  high  school  buildings 
from  plans  prepared  by  Architects  Alli- 
son &  Allison,  Hibernian  Bldg.,  Los 
.\n  geles: 

.Sheet   Metol   Work   to  Ahl  &  McLaugh- 
lin. Sacramento,   at   $1,485. 
Tll«>    Roofln^    to    Fibrestone    &    Roofing 

Co..   San  Francisco,   at   $4,303. 
Pointing    to    C.    M.   Johnson.    Kingsburg 
at   $4,550. 

I      American      Electric 
Co..     liOS    Angeles    at 


Doell.   Oakland   at 


Klrctrlo    Work 

Const  ructio 

$6,824,22. 
Plamblngr  to  Carl 

$6,682. 
HeatliiK   to   Thomas   Kennedy.   Martinez 

at   $7,315. 
E.     E.     Etherton,     Monadnock     Bldg 
San    Francisco,    has    the    general    con- 
tract   at    $108,608, 


SAUSALITO,  Marin  Co..  Cal. — The 
Trustees  of  Tamalpais  High  School  call 
for  bids  for  certian  lumber  needed  by 
the  school.  Lists  may  be  obtained  from 
K    K.  Wood  at  the  school.     Bids  will  be 


opened  at  8  P.  M 
received  by  F.  1 
Sausalito. 


May    3,    1920.      Bids 
Linsley,     Bank    of 


SEATTLE.  Wash. — Jenkins  &  Jones. 
Hinckley  Bldg.,  Seattle,  submitted  the 
low  bid  to  the  Seattle  School  Board 
for  the  construction  of  the  new  High- 
land Park  School  Building,  and  will 
probably  be  awarded  the  contract. 
The  bid  was  $169,756.  Other  bids  sub- 
mitted  ranged  as   high   as   $212,000. 


Bids  Close  May 
$20,000 


Cost, 
Cal. 


Dis- 


Plans  Being  Figured. 

17,  7  P.  M. 
SCHOOL 

SALIDA.   Stanislaus  Co.. 
Grammar  school. 
Owner — Salida     Grammar    School 

trict    (Chas.   Craig.   Clerk). 
.Architects — Davis    -    Heller-Pearce   Co., 

Belding   Bldg..    Stockton. 
Figures  are   being   taken  on   the   fol- 
lowing  segregations:   General  contract, 
Heating.  Plumbing.  Electric  work. 


Bids  Opened. 

STEAM  HEATING  PLANT     Cost,  $ 

CLOVIS.  Fresno  Co..  Cal. 

For  installation  and  completion  of  a 
steam  heating  plant  in  a  two-story 
concrete  high   school. 

Owner — Clovis  Union  High  School  Dis- 
trict.    J.   A.   Riggs.  Clerk,  Clovis. 

Architect — W.    H.    Weeks.    75    Post    St.. 
San  Francisco. 
The  following  bids  were  received  by 

the  Board  on  April  18th  and  have  been 

taken  under  advisement: 

Robert  Dalziel  Jr..  San  Francisco  (1) 

$3,287;    (2)    $17,397. 

Vermere  &  Co..  Sacramento  (1)  $9,957 

(2)    $16,557. 


Plans   Being  Prepared. 
HIGH    SCHOOL.  Cost.    $45,000 

niC.VAlR,  Stanalslaus  Co..  Cal. 
One-story      brick      and      concrete    high 

school. 
(Jwner — Denair   High   School  District. 
.\rchitect — Davis.      Heller      &      Pearce. 

Belding   Bldg.,   Stockton. 


Plans  Being  Re-Figured  and  Contracts 

Awarded.      New    Bids    Close    April 

27,   1920,   8  P.  M. 
S<HOOL  Cost.    $90,000 

IIUGHSON.  Stanislaus  Co..  Cal. 
Two-story   brick  high  school. 
Owner — Hughson  High  School  District. 
Architects — Davis.      Heller    &      Pearce, 

Belding  Bldg..  Stockton. 
New    bids    are    being    taken    for    the 
concrete    work,    brick    work,    plastering- 
and   electrical   work. 

The    following    contracts    have    been 
awarded: 
Carpentry    Work    to    Jos,    Chirhart.    635 

W-Park   St..   Stockton,    $29,850. 
Heating  to  Thos.  Kennedy  of  Martinez 

at  $5,230. 
Pinmbins     to     Miller-Hayes       Co..       of 

Stockton. 
Pnlutlng;   to    Keith   Bros,    of  Ceres,   for 
$5,425. 
Ilooflns:    to   Johns-Manville   Co.    of  San 

Francisco,    $1,545.35. 

Plans  Being  Prepared. 
•SCHOOL  Cost.   $10,000 

MONTPELLIER,   Stanislaus  Co.,   Cal. 
One-story  1-room  school, 
ttwner — Montpellier    School    District. 
.Architects — Davis.    Heller      &      Pierce, 
Belding  Bldg..  .Stockton, 
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Flans  Being    rreparc<r.  ing.  and  plumbing  was  submitted  by  A.  Three-story  Class     C     aulo  sales  build- 

ADDITIOX                                        Cest.  $ Leltich.                                                                                     ing. 

STOCKTON,  San  Joaquin  c:o.,   Cal.  The    building    will    contain    eighteen  Owner — L.   D.  Allen  Co..   1620  Van  Ness 

Addition  to  high  school.  rooms  and  assembly  hall,  manual  train-               Ave..     San     Francisco      (California 

Owner — City  of  Stockton  ing    .ind    domestic    science    departments                Motor  Sales  Co.) 

Architect — Louis    S.    Stone.    1144    N-San  and    is    estimated    to    cost    $200,000.  Architects — Owners. 

Joaquin  St.,  Stockton,  Cal.  Following    is    a    complete    list    o(    the  Contractor — MacDonald  &  Kahn,   Rialto 

NOTE: — Construction  will  be  flnanced  bids   received:                                                                        Bldg.,  San  Francisco. 

through    the    recent      bond      issue.      All  General    Construction.                                                            

work   will    be  under   the   supervision   of       Anderson    &     Ringrose I$155.474  Contract   Awarded. 

Architects       Davis-Heller-Pearce       Co.,        P.    F.    Reilly 177.000  OFFICES  &  STORES  Cost.   $225,000 

Stockton.  Cal.  O.    Monson    156,850  SEATTLE,    Wash.      NE    Sixth  ,^nd   Pine 

Robert    Trost     164,956  Streets. 

Commissioned  to  Prepare  Plans.  Clinton    Construction    Co 189.000  First    unit    of    10-story    fireproof    office 

SCHOOL  Cost,   i — —        W.    D.    Henderson 172.856  building;    two-story   and    basement. 

STOCKTON.  San  Joaquin  Co..  Cal.  K.    E.    Parker   Co 180.700  offices   and  stores,    120x113. 

Kl   Dorado  School  Building.  Lange    &    Rergstrom    174.987  Owner — J.   T.   Heffernan. 

Owner — City  of  Stockton.  PlnmblnK'  Architect — John    Graham,    L     C     Smith 

Architect — Frank   Mayo.   Stockton.   Cal.       A.    Lettich    $10,934  Bldg..   Seattle.   Wash. 

NOTE: — Construction  will  be  financed       Kiernan  &  O'Brien 14.672  Contractor — C.   C.  Cawsey.  Boston   Blk.. 

through   the   recent      bond      Issue.      All       Alex.   Coleman    12.989  Seattle. 

work  will   be  under  the  supervision   of       Thos.    Skelly     13,684  

Architects       Davis-Heller-Pearce       Co..       <"■    Peterson    Co 13.874  Plans  Being  Prepared. 

Stockton.  Cal.  Scott    Co 13.412  AUTO    SALES   BLDG.  Cost.    $50,000 

\Vm.    Wilson    16.789  SAN    FRANCISCO.       Van    Ness    Avenue 

Low  Bidders.  J.  E.  O'Mara 13.900  District. 

GYMNASIUM  Cost.  $61,330       Turner    Co 14,T4t  Three-story     reinforced     concrete     auto 

LOS    ANGELES.  Cal.       Jefferson     High       H.    Lawson    15.450  aales  building. 

School.  Hentlnif;    and    VrntllntlnK.  Owner — Withheld. 

Two-story   brick  gymnasium.  125x100.  A.    Lettich    $10,961  Architect — Sam         Lightner         Hyman. 

Owner — City  of  Los  Angeles.  C.    Peterson   Co 13.234  Crocker  Bldg..  San  Francisco. 

Architects — Norman  F.  Marsh  and  Her-       Wm.   Wilson   Co 15.357  

bert  C.    Howard.   Broadway  Central       Kiernan  &  O'Brien 12.925  Plans  Being  Prepared. 

Bldg..  Los  Angeles.  Alex.    Coleman    11,270  AUTO  SALES  BLDG  Cost.  $30,000 

General   Contract — B.    D.    Kronnick.    312        Turner    Co 14.240  SAN  FRANCISCO.        Van   Ness     Avenue 

W-39th   St..   Los   Angeles.   $61,330.  .Scott    Co 12.460  District. 

Plumbing — W.   W.   Brooks,  $8,000.  Knittle-Cashel     13.434  Owner — Withheld. 

Pnlntlne — H.  T.  Miles  &  Son.  $4,924.  James   A.   NeLs^ 12.931  Architect — Sam  Lightner         Hyman. 

Blectrle  Work — American  Electric  Con-        E.    P.    McKeoi^ 12.923  Crocker  Bldg  ,  .San  Francisco. 

tracting  Co..  $2,250.  '  W'ittman-Lyman     Co 13.875 

J.    E.   O'Mara 12.421  

Commissioned   to  Prepare   Pl-inf:.  Atlas   Healing  &  Ventilating  Co.    13.363  .                   .          ^     , 

SCHOOL  cost,  $ H.   Lawson    1 2.998  oFFICFS        "  Cost     $ 

STOCKTON.  San  Joaquin  Co.,  Cal,  ^pfi^^?^     w     ,        =w      ^^°^.k  *~1 

Fair  oaks  School  Building.  „ .    ,  SEATTLE^    Wash.      SW      Fourth      and 

Owner-City  of  Stockton.  STORES  AND  OFFICES.  ^      P'"''  streets 

Architect-W.  J.  Wright,  Bank  of  Italy  =^==^===^=^===  Ten-story    and    basenrient    fireproof    of- 

cirin-     o.„„T,f„„    r,„i  flees,     173x108,     (terra    cotta    trim- 

NOTE":i^rs'ru:Uo.fwill  be  flnanced  ^^-p^-j-  --s.    ^'  —  o  be  Taken                mings).                           ,       ,_      ,, 

through    the   recent     bond      issue.      All  STORE   B^DG                          Cost,    $15,000  O--;;^^'-   f-"^>"^   '^o-    <A.   L.   Aab- 

Irchitlc^  "V^f !V If   «"P"^'^'°"  °f  SAN  FRANCISCO.     Grant  Avenue  near  Architect-H.'    Ryan.       Peoples       Bank 

Stockton    Cal                                 ''"■"             ■  ^'"'   ^""""'-                                                                   "'<^^-  Seattle,  Wash. 

'              ^  One-story,    basement      and      mezzanine  Contractor — Hans       Pederson,      Alaska 

„ .„  .         ,  ,     „               „,  concrete   store  bulldinK.                                      Bldg.,  Seattle.  Wash. 

commissioned  to  Prepare  Plans.  Owner wfthhoiH  d_«.  ■   •         .  j      •      .i,         ,  < 

snvinnr                                           r,     .    *  <jwner — witnnem.                                                       Provision    is    made    in    the    plans    for 

cT^r,,"i-T^r»,.j    =        T           •      ^     ^^V  * Architect— Arthur    S.     Bugbee,     Sharon  an  addition  of  6  of  8  stories. 

STOCKTON.  San  Joaquin  Co..  Cal.  Bldg..  San   Francisco.                                                                   

Jefferson  School  Building.  

Owner— City  of  Stockton.  Plans   Complete.      Figures    to   be   Taken 

Architect — Peter  Sala,  Stockton,  Cal.  ALTERATIONS                          Cost.    $25,000                Shortly. 

NOTE: — Construction  will  be  financed  Plans   Being    Prepared.  ADDITION.                                       Cost.  $- 

through    the    recent      bond      issue.      All  PORTLAND.     Ore.       NW     Twelfth     and  SAN    FRANCISCO.      NE    California   and 
work  will   be  under   the  supervision   of  Everett  Streets.                                                       Leldesdorft  Streets. 
Architects       Davis-Heller-Pearce       Co..  Reconstruct      present    two-story      brick  Six-story    Class    "A"    addition    to    one- 
Stockton.  Cal.  stores   and    offices    (100x100).                              story  office  building. 

Owner — Burness  &  Martin.  Owner — Liverpool  &  London     &     Globe 

Contracts  Awarded.  Architect— W.   W.   Lucius,   Lewis   Bldg .               Insurance  Co.,  Ltd. 

SCHOOL                                       Cost,    $117,958  Portland,    Ore.  Architects— Bliss      &      Faville.      Balboa 

CASA  GRANDE.   Arizona.  Bldg..   San   Francisco. 

Three-story   Class    "C"   high   school.  

Owner— Casa    Grande    School    District.  Contract   Awarded                                                          VALLEJO.  Solano  Co..  Cal.— The  con- 
Architects— Lyman  &  Place.  Tucson.  To   Take   Preliminary   Estimates.  tract  for  furnishing  and  installing  elec- 

Arizona.  CLASS    "A"    BLDG.      Coat    $1,000,000    or  n-ic  fixtures  in  the  Virginia  Theatre.  P 

Contractor— Jay    J.       Garfield.       Miami.  more.  j    Hanlon.  JIanager.    has  been  awarded 

Ariz.  SAN  FRANCISCO.     Main     and     Market  to  the  Hobrecht  Co..  1014  6th  St..  Sacra- 

W'.   J.   Corbett   Hardware  Co.    of   Tuc-  Streets.  mento. 

son.  WHS  awarded   the  contract  at  $14.-  Fifteen-story   Class   "A  "   office  building.                                         

361    for  the  plumbing  and   heating  and  Owner — Matson    Navigation    Co.  Sub-Figures  Being   Taken. 

A.   Keith  of  Casa  Grande,   the   contract  Architect — Bliss      &      Faville,      Balboa  OFFICE    BLDG.                      Cost.    $65,000 

for  the  electrical  work  at  $2,900.  Bldg..  San   Francisco.  STOCKTON,  .San  Joaquin  Co..  Cal.     Sut- 

Contractor — Lindgren      Co..    Monadnock               ter  Street. 

SAN  FRANCISCO — Anderson  &  Ring-  Bldg..    San    Francisco,  Two-story    reinforced      concrete      office 

rose    submitted    the    lowest    bid    to    the  Estimates    will    be    taken    shortly    to               building. 

Board    of   Public    Works    for    the    con-  determine    whether      the      construction  Owner — Western  States  Gas  &  Electric 

struction   of  the   Grant   School  Building  will    go   ahead   at    present.                                             Company. 

at  the  north  side  of  Pacific  avenue  be-  Architects   &   Contractors— Davis.    Hel- 

tween     Baker     and     Broderick     streets.  Contract  Awarded.                                                             ler      &        Pearce.      Beldlng      Bldg 

from   plans  prepared  by  Architect  John  AUTO   SALES  BLDG.            Cost.   $100,000                Stockton. 

Reid    Jr..    First    National    Bank      Bldg.  OAKLAND.    Alameda      Co..    Cal.        NW           Construction  will  be  started  in  about 

The   low   bid  for   heatijg  and  ventilat-  Twenty-first  and  Webster  Streets.  ten   days. 


10 


BUILDING     AND     BNGINEEBING     NEWS  Wednesday.      April      28,     1920. 


I'hiiih    lieins    Kigured. 

HANK  &  OFFICH  BLDG,         Cost,  % 

SANTA  ANA.  Orange  Co.,   Cal. 
•Six-story   and    basement     steel      frame, 

lirick  and  terra  cotta  bank  and  ol- 

liec    building,   100x75. 
Owner — Firs!    National    ISank   of   Santa 

Ana. 
Aichitect — John    Parkinson,     420    Title 

Insurance  Bldg:,,  Los  Angeles. 


Sub-Figures  Being  Taken. 

STOREs'&  OFFICES  Cost,   $60,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  N\V 
Weber  Avenue  and  California  St. 

Two-story  reinforced  concrete  and 
brick  stores  and  offices,  SO.xlOO. 

Owner — San  Joaquin  Investment  Co.. 
Represented  by  Hodgkins  &  Bar- 
Jiett,  34  N-San  Joaquin  St.,  Stock- 
ton. 

Architects   &    Contractors — Davis,    Hel- 
ler     &        Pearce,      Belding      Bldg., 
Stockton. 
NOTE: — Construction   will   start   May 

1st. 


STOCKTON.  Cal.— The  three-story 
brick  building,  the  ground  floor  of 
which  is  occupied  by  the  Western 
Union  and  which  faces  on  North  Hun- 
ter street,  across  from  the  courthouse, 
has  been  sold  for  a  price  supposed  to 
be  around  $60,000.  The  new  owners 
are  Fillppo  Cavalero  and  John  Dentonl 
of  Sonora  and  Domenico  Dentonl  of 
Stockton.  The  new  owners  are  con- 
templating spending  from  $60,000  to 
$70,000  in  improving  the  building  and 
will  make  it  one  of  the  most  modern 
buildings  in  Stockton.  Triolo,  Cales- 
tini  &  Co.  handled  the  sale  for  the  buy- 
ers and  they  consider  this  one  of  the 
cheapest  buys  in  Stockton  for  some 
time. 

THEATRES. 

Excavation     and    Foundation    Contract 

Awarded. 
THEATRE  Cost,    $1,000,000 

SAN   FRANCISCO.     Market,   Jones   and 

Golden   Gate  Avenue. 
Class  "A"  motion  picture  theatre. 
Owner — Famous    Players    Lasky    Cptn.. 

Pacific  Eldg.,  San  Francisco. 
Architect — .\lfred     Henry      Jacobs.     110 

Sutter  St..  San  Francisco, 
it.    J.    H.    Forbes,    Monadnock    Bldg., 

San  Francisco,  has  been  awarded 
a  contract  for  the  excavation  and  con- 
crete footings  at  approximately  $35,000. 


Plans   Being   Figured. 

THEATRE    AND    STORE.      Cost,    | 

CONCORD,   Contra  Costa  Co.,  Cal, 
Reinforced    concrete    theatre   and   store 

building. 
Owner — M.   E.  Lyon,  Concord,  Cal. 
Architect — Not    given. 

Plans  may  be  seen  at  room  21S  Ho- 
bart  Bldg.,  care  Mr.  Kitson.  Bids  to  be 
taken  for  a  general  contract. 

Completing   plans.      Ready   for   Figures 

Next  Week. 
THEATRE  Cost,   $75,000 

MARTINEZ,  Contra  Costa  Co.,  Cal.  Cor. 

of  Ferry  and  Ward  Streets. 
One-story    reinforced    concrete    theatre 

and  store  building,  1000  seats  (3  or 

4  stores). 
Owner — A.    A.    McKeon,   Walnut   Creek, 

J.  R.  Saul,  Pacific  Bldg.,  Represent- 
ing Lessee. 
Architects —  Reid  Bros..   105  Montogm- 

ery  St..  San  Francisco. 
NOT15— This    property   has   Just    been 
sold  to  Mr.  McKeon  by  J.  J.  McNamara 
of  Martinez. 


Engineering. 


BRIDGES,    DAMS    &    HARBOR 
WORK. 

REDDING.  Shasta  Co.,  Cal.— The 
Shasta  County  Supervisors.  S.  N.  Witli- 
erow.  Clerk,  have  approved  plans  and 
specifications  for  two  new  bridges:  A 
reinforced  concrete  structure  across 
South  Cow  Creek  at  Millville  and  a 
steel  bridge  sixty  feet  long  for  the 
Wildcat  crossing  of  the  North  Fork  of 
Battle  Creek. 

The  latter  bridge  will  be  built  joint- 
ly by  Shasta  and  Tehama  counties. 

H.  G.  Kuhn  is  Clerk  of  Tehama 
County. 


CARSON  CITY,  Nevada— Following 
bids  were  received  by  the  State  High- 
way Commission,  C.  C.  Cottrell,  State 
Highway  EngitieerT  for  the  construc- 
tion of  the  steel  bridge  over  Virgin 
River,  near  Bunkerville  in  Clark 
County: 

Ross  Construction  Co.,  of  Sacramen- 
to, Calif.,  $44,514;  E.  W,  Griffith,  Las 
V'egas,  $66,662.50;  Midland  Bridge  Co., 
Salt  Lake  City,  Utah.  $59,622;  James 
Burke  Co.,  Salt  Lake  City,  Utah,  $61,- 
652. 

The  contract  for  furnishing  the  steel 
has  been  let  under  another  contract. 
No  action  was  taken  4pn  the  bids  for 
construction. 


ST.  JOHN.S.  Ariz.— ua lid  K.  Udall  of 
St.  Johns,  submitted  the  lowest  bid  at 
$151,000  for  completing  the  Lyt.ian 
dam.  R.  L.  Shea  of  California,  bid 
$168,000  and  Parks  &  Johnson  of  St. 
Johns,  $172,000.  The  bids  were  taken 
under  advisement. 


RED  BLUFF,  Tehama  Co.,  Cal.— Bids 
have  been  ordered  received  by  the 
County  Supervisors  for  the  construc- 
tion of  nine  bridges  in  various  sections 
of  the  county.  The  structures  will  cost 
•  in  the  neighborhood  of  $351,900,  and 
are  as   follows: 

Squaw    Hill    bridge     $150,000 

Red    Bank    30,000 

Mill  Creek  (east  side)   SC,00» 

Deed   Creek    (east   side) 54,000 

Antelope   (east  side)    8.900 

Singer   Creek    (east    side) 16,000 

2    N.    Fork   Mill   Creek 9,000 

Reeds  Creek    3,400 

Cold   Fork,   Cottonwood,   no   estimate. 

It  is  probable  that  the  bids  will  be 
opened  May   18th. 

H.  G.  Kuhn  is  County  Clerk. 

Plans  Being  Figured.     Bids   Close   May 
6,  1920. 

EXTENSION   OF  BULKHEAD 
Cost,   J 

SAN    FRANCISCO.       Pier    No.     19,     San 
Francisco   Waterfront. 

Extension   of   concrete   bulkhead   about 
100  feet  long. 

Owner — State    Board    of    Harbor    Com- 
missioners. 

Engineer — Frank       B.       White.       Ferry 
Bldg..   San   Francisco 

RED  BLUFF,  Tehama  Co.,  Cal— The 
following  bids  have  been  taken  under 
ndvisement  by  the  County  Supervisors, 
H.  G.  Kuhn.  County  Clerk,  for  the  con- 
struction of  the  Coyote  Creek  bridge; 
Mart  Construction  Company,  $B,975; 
Ross  Construction  Company,  $4,220. 
The  bids  were  taken  under  advisement. 


RED  ULUFF,  Tehama  Co.,  Cal. — The 
County  Supervisors,  H.  G.  Kuhn,  Coun- 
ty Clerk,  have  awarded  a  contract  to 
I.  W.  Brunk  for  the  construction  of 
the  bridge  on  the  Henleyville  and  Pas- 
kenta  road  upon  his  bid  of  $1585.  One 
other  bid,  that  of  the  Hart  Construc- 
lion    Company    was    $1860. 


SAN  FRANCISCO— Four  bids  were 
received  by  the  Board  of  Public 
Works  for  the  construction  of  aque- 
duct tunnels  in  the  Mountain  Divi- 
sion of  the  Hetch  Hetchy  project,  un- 
der contracts  No.  77,  77-A,  77-B  and 
77-C.      Bids   were   submitted   by: 

R.   C.    Storrie   &   Co., 

Utah    Construction    Co.. 

Healy-Tibbitts   Construction    Co., 

Construction  Company-  of  North 
.America. 

The  bids  have  been  referred  to  City 
Engineer  M.  M.  O'Shaughnessy  to  de- 
termine the  lump  sum  bid  by  each  firm. 
II  is  expected  that  by  Friday  the  com- 
plete compilation  of  bids  will  be  made. 

The  following  bids  were  received 
for  Slide  Gates  for  the  Hetch  Hetchy 
project,    under   Contract  No.    67: 

Coffin  Valve  Co $203,600 

Joshua   Hendy   Co 209,973 

For  bus  bodies  under  Contract  No. 
123  of  the  Municipal  Railway  System, 
the   following  bids   were  opened: 

A.   Meister  &   Sons    $3,450 

C.   A.   Solter   3,866 

.Manly    S.    Harris    5,985 

IRRIGATION  PROJECTS. 

YUBA  CITY,  Sutter  Co.,  Cal.— Ten 
owners,  farming  3,140  acres  of  land  in 
the  district  between  Nicolaus  and  Ver- 
non have  petitioned  the  Sutter  County 
Board  of  Supervisors  for  the  formation 
of  an  irrigation  district.  The  hearing 
has   been   set   for  May  3rd. 

It  is  proposed  to  pump  the  water 
from  the  Feather  River. 

The  petitioners  are  Judge  Peter  J. 
Shields  of  Sacramento,  Robert  E. 
Shields,  Wilder  and  McKissick,  J.  J. 
MacNamara,  Mrs.  JCate  MacNamara, 
.Manuel  McKeehan,  F.  A.  McKeehan. 
G.  A.  Wessing  and  P.  W.  Wessing. 


YREKA,  Siskiyou  Co.,  Cal.— ^The 
County  Supervisors.  W.  J.  Neilon. 
Clerk,  at  the  May  3rd  session,  will  con- 
sider the  application  of  the  proposed 
Shasta  Irrigation  District  which  covers 
the   Granada   and  Big   Springs  sections. 


0.'VKDai.,E,  Stanislaus  Co.,  Cal. — The 
South  San  Joaquin  Irrigation  District 
is  preparing  to  make  the  surveys  for  a 
new  reservoir  project  on  Black  Creek 
and  Littlejohn  Creek. 

Efforts  to  secure  the  co-operation  of 
the  Oakdale  Irrigation  District  in  the 
project  failed,  and  the  South  San  Joa- 
quin District  has  decided  to  go  ahead 
with   the  scheme. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
The  County  Supervisors,  Henry  A. 
Pflster,  County  Clerk,  have  appro- 
priated $5,000  as  a  portion  of  the  $20,- 
1100  asked  to  obtain  a  complete  survey 
of  the  water  situation  in  Santa  Clara 
County. 

Chas.  E.  Warren,  of  Cupertino,  and 
.1.  W.  Breton,  of  Morgan  Hill,  urged 
that  the  full  amount  be  appropriated. 
Warren,  who  is  chairman  of  the  Water 
Conservation      Committee        of      Santa 
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Clara  County,  reported  that  Engineer 
Fred  H.  Tibbitts.  Alaska  Commercial 
Bld&.,  San  Francisco,  and  Engineer 
Stephen  E.  Kieffer,  78  Uplands  St..  Ber- 
keley, had  been  selected  as  superin- 
tending engineers  for  the  preliminary 
work. 


SAN  FRANCISCO.— Engineer  Thos. 
H.  Means.  58  Sutter  Street,  has  been 
chosen  by  the  Directors  of  the  Ma- 
dera Irrigation  District  to  act  as  Chief 
Engineer.  The  district  recently  voted 
bonds  to  carry  out  the  construction 
work   necessary    for   the    huge   project. 

Offices  of  the  District  are  located  in 
Madera. 


LIGHTING  SYSTEMS. 


PETALUMA,  .Sonoma  Co..  Cal. — Bauer 
&  Baugh,  Petaluma.  have  been  award- 
ed a  contract  by  the  City  Council  for 
installing  conduits  for  the  electrolier 
system  in  Main  and  third  streets,  they 
being  low  bidders  at  tl.515.  Other  bids 
were: 

H.  C.   Reed  &  Co $2,100 

Severn    Electrical    Co 2.800 

Butte  Electrical  Equip.  Co....    2,420 
Lyman  Green  is  City  Clerk. 


SAN  BERNARDINO.  Cal.— The  City 
Council  has  rejected  all  bids  received 
.April  r>  for  constructing  an  ornamental 
lighting  system  on  Third  street,  and 
City  Engineer  Will  Jj.  Brown  has  been 
instructed  to  prepare  new  plans  and 
specifications  which  are  expected  to 
save  from  $3,000  to  $.5,000.  C.  W. 
Sparks  of  Los  Angeles  submitted  the 
low  bid  on  this  work  at  $39,866. 


WOODLAND,  Yolo  Co..  Cal.— The 
City  Trustees  have  recinded  their  ac- 
tion III  passing  a  resolution  providing 
for  the  construction  of  electroliers  in 
Main  street,  owing  to  an  error  in  the 
proceedings.  New  proceedings  were 
ordered  and  the  City  Engineer  in- 
structed to  prepare  the  necessary 
plans  for   the   work. 


P.X.V  FRANCISCO  —  The  Mission 
Street  Merchants'  Association  has  ap- 
pointed a  committee  to  work  out  a 
campaign  to  secure  the  installation  of 
a  uniform  lighting  system  in  Mission 
.=;treet    from   Third    to   Thirtieth   streets. 


MACHINERY. 

GLEXDALE.  Los  Angeles  Co.,  Cal. — 
ITntil  7:30  p.  m.,  April  29,  bids  will  be 
received  by  City  Clerk  L.  C.  Sherer  for 
one  deep  well  pump,  one  vertical  motor, 
one  booster  pump  and  one  350  h.  p. 
electric  motor  in  accordance  with  spe- 
cifications on  file  in  the  ofHce  of  the 
City  Clerk. 

SEWERS,     STREET     WORK, 

ROADS  AND  WATER 
SYSTEMS. 

WASHINGTON.  D.  C— Bids  for  fur- 
nishing and  delivering  the  following 
.materials  to  Pacific  Coast  Navy  Yards 
are  wanted  by  the  Bureau  of  Supplies 
and  Accounts,  Navy  Department, 
Washington.  D.  C.  (Date  of  opening 
bids   noted  at    end   of   each    paragraph  ) 

Schedule   5880,   for  eastern   and   west- 


ern yards,  steel  floor  plates,  opening 
of   May    14. 

Schedule  5881,  for  eastern  and  west- 
ern yards,  machinery  steel,  opening  of 
May   14. 

Schedule  5882,  for  eastern  and  west- 
ern yards,  steel  shapes,  openingr  of 
May   14. 

Schedule  5883,  for  eastern  and  west- 
ern yards,  steel  rivets,  opening  of 
May  14. 

Schedule  5S84,  for  eastern  and  west- 
ern yards,  steel  plates,  opening  of  May 
14. 

Schedule  5885,  for  eastern  and  west- 
ern yards,  billet  and  bar  steel,  opening 
of   May  14. 

Schedule  5913,  for  eastern  and  west- 
ern yard.s.  sheet  steel,  opening  of  May 
14. 

Schedule  5947,  for  eastern  and  west- 
ern yards,  boiler  steel,  opening  of  May 
14. 

Schedule  5948,  for  eastern  and  west- 
ern yards,  150.000  pounds  tinned  but- 
ter,  opening  of  May  4. 

Schedule  5952,  f.  o.  b.  works,  24 
aluminum  gasoline  tanks,  opening  of 
April  30. 

Schedule  5958,  for  Mare  Island,  3,000 
pounds  copper  tubing,  opening  of  May 
7. 

Schedule  5963,  for  Mare  Island,  6,800 
yards  cocoa  matting,  opening  of  May 
7. 

Schedule  5967.  for  Mare  Island,  SO,- 
000  pounds  sulphuric  acid,  opening  of 
May   7. 

Schedule  5968,  for  Mare  Island,  8,000 
feet  white  oak,  opening  of  May  7. 

Schedule  5970,  for  eastern  and  west- 
ern yards,  pressure  gauges,  opening  of 
May   14. 

Schedule  5972,  for  Keyport,  Wash., 
steel  racks,  bins,  ladders  and  lockers, 
opening  of  May  7. 

Schedule  5974,  for  Puget  Sound,  1 
anchor  windlass,  opening  of  May  11. 

MARTINEZ.  Contra  Costa  Co..  Cal. — 
The  County  Supervisors,  R.  R.  Arnold 
County  Highway  Engineer,  has  award- 
ed a  contract  to  S.  C.  Rodgers  at 
$69,296.25  for  the  paving  of  the  Rich- 
mond to  G.iant  highway.  Award  of  the 
contract  was  withheld  pending  the 
sale  of  the  county  highway  bonds. 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co..  Cal. — Four  bids  were  received  by 
the  County  Supervisors  for  furnishing 
and  delivering  cement  for  use  in  county 
highway  construction. 

Pacific  Portland  Cement  Co..  Santa 
Cruz  Portland  Cemeiit  Co.,  Henry 
Cowell  Lime  &  Cement  Co.,  and  Cali- 
fornia Portland  Cement  Co..  each 
quoting  a  price  of  $212,290.  less  5  cents 
per   i^arrel   cash   discount. 

The  contract  was  divided  equally 
among   the  first   three  companies. 


SAN  DIEGO.  Cal.— C.  H.  Hudson,  408 
Marsh-Strongi  Bldg..  Los  Angeles,  sub- 
mitted the  lowest  bid  at  $59,300  for 
grading  and  constructing  reinforced 
concrete  and  corrugated  iron  culverts 
on  Mission  road.  No.  1.  Sec.  A.  over  tiie 
Poway  hill,  about  6  miles  in  length. 


SAN  LEANDRO.  Alameda  Co.,  Cal. — 
Up  to  May  3rd.  8  P.  M.,  bids  will  be  re- 
ceived by  the  City  Trustees.  .1.  J.  Gill. 
Clerk,  for  thf  improvement  of  .\lvarado 
street  from  the  north  line  of  Castro, 
biginning  at  the  intersection  of  the 
west  line  of  .-Vlvar.ido  street  with  the 
.south   line  of   Hepburn   street   and   run- 


ning east  along  the  south  line  of  Hep- 
burn street  18  feet;  thence  southeast 
across  Alvarado  street  to  a  point  on  the 
east  and  distant  137.68  feet  north  from 
Saunders  street,  by  grading;  construct- 
ing redwood  curbing  and  paved  with  a 
macadam  pavement.  Certified  check 
for  10%  payable  to  City  required. 

Plans  may  be  seen  at    the  oflice  of  R. 
II.  Goodwin.  579  25th  St..  Oakland. 


Consul  Fociter  at  Vera  Cruz  had  tel- 
egraphed that  the  following  contracts 
will  be  let  in  the  near  future:  (1)  3,- 
OliO  square  meters  Dsphalt  street  and 
park  paving;  (2)  4,000  square  meter 
market  house  to  cost  approximatel.v 
$500,000.  Communication.s  sliould  be 
addressed  to  Junta  Vecinal  de  Mejoras 
Materialtes,  Vera  Cruz,  Mexico. 


YUMA,  Ariz. — New  proceedings  have 
been  started  by  the  City  Council  for 
constructing  a  sewer  system,  including 
outfall  and  sewage  pumping  plant  un- 
der the  Improvement  Act  of  1919.  A 
resolution  of  intention  was  adopted  on 
April  1.  Geo.  S.  Benson  &  Sons  of  Los 
Angeles,  were  awarded  the  contract  for 
this  work  under  previous  proceedings 
but  decline  to  sign  a  contract  because 
of  technical  errors  in   .he  proceedings. 

SAN  FRANCISCO.— The  Board  of  Su  • 
pervisors  has  adopted  Ordinances  au 
thorizing  the  Board  of  Public  Works 
to  call  bids  for  grading  and  paving  the 
north  half  of  Sloat  Boulevard  from  the 
Great  Highway  to  Fortieth  avenue  and 
the  easterly  half  of  the  the  Great 
Highway  from  Fulton  street  to  Lincoln 
Way. 


MARTINEZ.  Contra  Costa  Co  .  Cal. — 
City  Engineer  W.  S.  Farley  has  been 
instructed  by  the  Trustees  to  prepare 
plans  and  specifications  for  a  sump 
and  automatic  pump  to  be  installed  in 
Howard  street  for  the  purpose  of  lift- 
ing the  sewage  back  to  Escobar  street 
where  it  can  be  carried  to  the  main 
septic  tank  on  the  lower  Alhambra 
'"reek  in  place  of  emptying  into  the 
lule  lands.  The  work  is  estimated  to 
cost  $5,000. 

C.  E.  Daley   is  City  Clerk. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
The  City  Council  has  commissioned 
Fred  H.  Tibbitts.  Engine»r.  Alaska 
Commercial  Bldg.,  San  Francisco,  to 
make  a  study  of  the  local  water  situa- 
tion and  later  a  report  on  the  basis 
of  which  steps  may  be  taken  by  the 
City  to  hold  a  bond  election  to  pro- 
vide  for  a  municipal  water  works. 

He  will  make  an  exhaustive  study 
of  the  situation  around  Stockton  and 
will  render  his  report  by  August  15th. 
agreeing  to  perform  the  services  for 
$3250. 

A.  L.  Banks  is  City  Clerk. 


HANFORD.  Kings  Co..  Cal.— The 
City  Trustees  have  agreed  to  ap- 
propriate $7,000  for  the  widening  of 
West  Ninth  street.  The  sum  of  $5,900 
will  be  raised  by  private  subscription 
to  place  the  work  under  construction. 

D.  C.  Williams  is  City  Clerk. 

RICHMOND,  Contra  Costa  Co..  Cal.— 
Fred  Meyers  submitted  the  lowest  bid 
to  the  City  Council  for  the  improve- 
ment of  Wall  avenue,  his  bid  being  a 
trifle    over    $35,000. 

No  action  was  taken  by  the  Council. 
It  is  planned  to  take  the  matter  up 
Willi  the  property  owners  of  that  sec- 
tion.    .^,  C,  Farris  is  City  Clerk. 


12 


BUILDING   AND    ENGINEERING    NEWS       we^inesday,    Apni    2s.    1920. 


New  and  re-newed  acrew  «'-t'"g 
mad  atandard  pipe  (or  every  re> 
quirement;  teated  and  guaranteed 
for  150  pounda  working  prcaaura; 
dipped  in  hot  aaphaltum  to  preront 
corroaion.  Exte  naively  uaed  by 
orcKardiata  and  fannera,  water. 
worka,  minea,  etc 

Pacific  Screw  Caaing  ia  aeamlaaa 
atee)  pipe,  light  weight,  fine  thread. 
Savea  you  hom  one-half  to  two- 
thirda  in  coat;  freight  ia  half  aa 
much  aa  on  atandard  pipe. 

Fittinga  and  valvea  for  arary 
purpoae;  apecial  fittinga  made  to 
order.  Tell  ua  today  what  your 
requirementa  arei  let  ua  aava 
you  money. 

PACIFIC  PIPE  CO., 

231  Hinrd  St.  Saa  FriKiaa. 


s 


WOODLAND,  Yolo  Co..  Cal.— The  City 
Council  has  awarded  a  contract  to  the 
Clark  &  Henery  Construction  Company 
for  grading  and  paving  Bush  street  at 
24  9-10  cents  a  square  foot.  J.  H. 
Laugenour  is  City  Clerk. 


N'APA.  Napa  Co.,  Cal. — The  County 
Supervisors  have  awarded  a  contract 
to  Ransome-Randall  Co..  28th  and 
Poplar  streets.  Oakland,  for  the  con- 
struction of  11.6  miles  of  concrete  high- 
way from  Rutherford  to  Calistoga.  they 
being  low  bidders  at   $171,000. 

James  A.  Daly  is  County  Clerk. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
The  City  Council  has  ordered  the  con- 
struction of  a  sewer  in  Second  street 
between  Younger  Court  and  Cliff  street 
and  has  adopted  resolutions  changing 
grades  in  certain  streets,  which  will 
permit  the  construction  of  the  Beach 
Hill  project,  providing  for  the  paving 
of  the  Laurel  street  extension  .nnd 
Third  street  from  Pacific  avenue  to  ihe 
Cut-Bias   bridge. 

S.   A.   Evans  is  City  Clerk. 


SACRAMENTO.  Cal.— A  call  for  bids 
will  be  issued  by  the  City  Commis- 
sioners in  the  near  future  for  the  im- 
provement of  Thirteenth  street  be- 
tween R  and  X  streets  and  Marshall 
Way  from  Franklin  Boulevard  west 
distance  of  two  blocks  to  the  Heilbron 
tract. 

M.  J.  Desmond  is  City  Clerk. 


RED  BLUFF.  Tehama  Co.,  Cal. — The 
County  Supervisors  have  awarded  a 
contract  to  Creath  Dale  at  $1.90  per 
cubic  yard  for  grading  and  macadamiz- 
ing about  seven  miles  of  the  Manton 
road  between  the  Dale  Place  and  Battle 
Creek,  he  being  the  only  bidder,  the 
county   to   furnish   the   rock   crusher. 

This  contract  was  formerly  awarded 
to  M.  E.  Edwards  of  Manton.  who  failed 
to  qualify  in  filing  hi.s  bond  and  which 
caused  the  supervisors  to  rescind  the 
eontract.     H.  O.   Kuhn   is  County  Clerk. 


VALLEJO.  Solano  Co.,  Cal. — The  City 
Council  has  adopted  an  Ordinance 
establishing  official  grades  on  streets 
ill  the  eastern  sewer  district,  which  in- 
rludes  all  of  that  territory  lying  east 
of  the  S.  P.  tracks  and  north  of 
Georgia  street.  The  grades  were  estab- 
lished preliminary  to  the  laying  of  sew- 
ers  in    the  district. 


RICHMOND,  Contra  Costa  Co.,  Cal  — 
f'eiitions  have  been  received  by  the 
I'iiy  Council,  A.  C.  Faris,  City  Clerk, 
urging  the  immediate  improvement  of 
ilarvin  avenue  from  Twenty-third  ave- 
nue  to  the  .S.   P.   tracks. 

City  Engineer  Chapman  presented 
diagrams  to  the  Council  providing  for 
I  lie  improvement  of  Santa  Fe  avenue. 
Aoiion    wa.s   laid    over  until    next   meet- 


FRESNO,  Fresno  Co.,  Cal— The  fol- 
lowing bids  were  received  by  the  Coun- 
ty Supervisors,  D.  M.  Barnwell,  County 
Clerk  and  Chris,  p.  Jensen,  County 
Highway  Engineer,  for  the  construc- 
tion of  the  Fowler-Laton-Nebraska 
avenue  unit  of  the  county  highway 
system : 
I  nilep  Speflflcotion  No.  4  (Black  Baae). 

Federal  Construction  Company,  grad- 
ing, $1.59,  surfacing  .269  cents:  C.  E. 
Blanchard.  grading  $1.75,  surfacing  .26 
cents;  Hugh  Crummey,  grading  $1.65, 
surfacing  .024%  cents;  and  the  Cali- 
fornia Company,  grading  $1.48,  sur- 
facing .275  centa. 

The  engineer's  estimate  for  this 
specification  was  $1.40  for  grading  and 
2.1  cents  for  surfacing.  All  bids  were 
higher  than  the  estimates. 

Under  the  previous  call  for  bids  for 
this  work  the  low  bid  submitted  for 
black  base  was  $26,084  per  mile.  Those 
submitted  above  ran  at  approximately 
$2;i,313  a  mile. 


ELY,  Nevada. — The  C!'.y  Council  is 
considering  the  construction  of  the 
proposed  sanitary  sewer  in  Mill  street, 
recently  designated  as  Sewer  District 
No.  7.  Tile  City  Engineer  estimates  the 
work  to  cost   $."i,000. 

The  Council  has  adopted  a  resolution 
Iirovidiiig  the  construction  of  a  con- 
crete storm  sewer  to  carry  the  waters 
and  flood  waters  of  Murry  Creek  Can- 
yon. The  present  wood  sewer  has  de- 
cayed and  the  Council  plans  immediate 
construction.  Approximately  $30,000 
will  be  expended  in  the  work. 

Alfred  Tamblyn  is  City  Clerk. 


ALAMEDA,  Alameda  Co.,  Cal. — The 
City  Council,  at  the  next  meeting,  will 
consider  the  proposed  improvement  of 
Twenty-third  avenue.  R.  E.  Bosshard 
is  City  Clerk. 


CARPINTERIA,  .Santa  Barbara  Co. 
<'al. — About  20  blocks  of  streets  in 
I'arpinteria  aggregating  about  1  Vj 
miles  in  length,  will  be  paved  with  4- 
in.  crushed  rock  base  and  2-in.  asphalt 
concrete  surface.  County  Surveyor 
Owen  O'Neill  is  preparing  plans  ami 
specifications  for  the  work  and  the  su- 
pervisors are  expected  to  issue  a  call 
for  bids  at  their  meeting  on  May  3. 
The  paving  will  bo  done  under  one 
contract. 


SAN  RAFAEL.  Marin  Co..  Cal.— Re- 
vised specifications  for  improvement 
work  in  Mountain  View  avenue  have 
been  approved  by   the  City  Council. 

Eugene  W    Smith   is  City  Clerk. 


SAN  LEANDRO.  Alameda  Co.,  Cal  — 
The  City  Trustees,  J.  J.  Gill,  Clerk,  have 
passed  a  resolution  of  intention  pro- 
viding for  the  extension  of  Palm  ave- 
nue (known  as  Oakes  Boulevard)  into 
Woodland  avenue  In  the  Cherry  Acres 
Tract. 

Assessment  district  has  been  formed 
to  finance  construction  of  the  exten- 
.<;ion   which  is  estimated  to  cost  $3,000. 

R.  H.  Goodwin  is  City  Engineer. 


SACRAMENTO,  Cal.— Bids  received 
I'y  the  Slate  Highway  Commission  on 
April  12th  for  improving  the  following 
portion  of  the  State  highway  were  re- 
jected and  work  will  be  done  by  day'a 
labor: 

Humboldt  County  between  Dyerville 
and  Fortuna,  (l-Hum-l-D.E&F),  about 
25.2  miles  in  length,  to  be  paved  with 
Portland    cement    concrete. 

The  lowest  bid  received  was  from  T. 
L.  Burr  of  San  Francisco  at  $442,947.65. 

Engineer's   estimate,    $384,958. 

SAN  BERNARDINO.  Cal— Until  7:30 
P.  m..  May  3,  bids  will  be  received  by 
City  Clerk  J.  H.  Osborn  for  construct- 
ing an  8-inch  vitrified  pipe  sewer  in 
4th,  7th  and  Court  streets:  also  for 
constructing  a  6-inch  vitrified  pipe 
sewer  in   Meacham  street. 

Separate  bids  will  be  received  for 
the  following:  For  improving  9th  St. 
between  G  and  I  Sts.,  by  paving  with 
4-inch  concrete  base  and  %-inch  oil 
and  rock  screenings  surface  and  con- 
structing cement   curbs. 

For  constructing  cement  curb  and 
sidewalks  on  both  sides  of  Fifth  St. 
between  A  St.  and  Arrowhead  Ave.; 
work  to  be  done  under  Imp.  Act  of 
1911.     Will  L.  Brown,  City  Engineer. 


VAL.^ii;.fO,  Solano  Co.,  Cal. — The  Ma- 
rin Water  Co.  has  made  a  proposition 
of  10  cents  per  thousand  gallons  to  the 
City  of  Vallejo  for  water.  Vallejo  is 
to  build  the  pipe  line  which  will  cost 
iipproximately   $1,000,000. 


KINGMAN,  Ariz. — The  state  will  call 
for  bids  to  be  opened  on  May  1  for 
constructing  an  approach  to  the  bridge 
on  the  highway  to  connect  Arizona  and 
Utah.  The  state  has  appropriated  $50,- 
000  and  Mohave  Co..  $40,000  for  the 
work.  Bids  for  the  construction  of 
the  Oatman-Goldroad  highway-  will 
:ilso  be  opened  on  May  1. 


YREKA.  Siskiyou  Co.,  Cal. — The  Sis- 
kiyou County  Supervisors  have  ap- 
pointed Harvey  J.  Sarter  as  County 
Road  Engineer,  and  Arthur  O'Connor 
Assistant  Engineer.  Sarter  has  been 
County  Surveyor  for  many  years. 

W.  J.  Neilon   is  County  Clerk. 


SEATTLE.  -Waah.- Up  to  May  10th 
bids  will  be  received  by  the  King 
County  Commissioners  for  paving  the 
Enumclaw-Franklin  road.  The  work 
is  estimated  to  cost  $53,542. 

Carl  E.  Mortord  is  Assistant  County 
Engineer. 


l.OSa  BEACH.  Los  Angeles  Co.,  Cal. 
— Following  the  rejection  by  the  City 
Commission  of  all  bids  received  for  oil 
macadam  paving  on  Santa  Cruz  St. 
Commissioner  of  Public  Works  John  D. 
Seeric  stated  he  is  seriously  consid- 
ering the  establishment  of  a  municipal 
plant  and  the  purchase  of  equipment 
for  ilif  oit.v  to  do  its  own  p.iving. 


■Wednesday,      April      2S,     1920. 
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CARSON  CITT,  Nevada — The  contract 
for  the  construction  of  the  Nevada 
State  Highway  from  Zola  to  Mill  City. 
Pci-shing  County,  27.81  miles,  has  been 
awarded  by  the  Stale  Highway  Com- 
mission to  J.  H.  Causten  of  Lovelock, 
Nevada,  at  $94,289.28. 

Work  consists  of  grading,  gravel 
surfacing  and  construction  of  culverts. 
Other  bidders  were: 

Mathews    Constr.    Co $118,620.85 

Kibby,  Gibson  &  Norris..    117,341.50 
I'itt    Taylor   Syndicate...    121,535.00 
C.    C.    Cottrell    is   State   Highway   En- 
gineer. 


WOODLAND,  Yolo  Co.,  Cal. — The 
Clark  &  Henery  Construction  Co.. 
Oehsncr  Bldg.,  Sacramento,  will  be 
awarded  the  contract  for  the  first  unit 
of  the  Yolo  County  Highway  System, 
they   being  low  bidders   for   the   work. 

Kids  received  as  follows: 

Clark  &  Henery  Construction  Co.  for 
a.  'iM  inch  asphaltic  concrete  base,  with 
Hi  inch  Topeka  wearing  surface,  $21,- 
U23   per   mile   or  $226,423. 

W'ith  a  \\''arrcnite  surface  over  the 
same  base,  the  cost  would  be  $23,600, 
or  $2,577  per  mile  greater  than  the  To- 
peka top. 

For  a  4  inch  asphaltic  concrete  base, 
with  a  Hi  inch  Topeka  top,  $22,333  per 
mile;  with  a  Warrenite  top  over  the 
4-inch    base.    $24,656   per   mile. 

For  a  Z%  inch  cement  base,  with 
IV2  inch  Topeka  top,  $24,656.45  per  mile 
as  compared  to  $27,098.42  per  mile  for 
the  same  base  with  a  W'arrenite  wear- 
ing surface. 

For  a  4  inch  concrete  base  with  IVi 
inch  Topeka  top.  $26,135  per  mile 
against  $28,202.32  for  the  same  base 
with  a  Warrenite  top. 

A.  W.  Macpherson  of  W^oodland  was 
low  on  the  concrete  with  no  wearing 
surface  type  of  road.  His  figure  was 
$21,443.22. 

H.  Crummey  of  Fresno,  was  next  to 
Clark  &  Henery  in  bidding  for  the  type 
desired  by  the  supervisors,  his  figure 
being  $43,000  above  the  Clark  &  Henery 
bid. 

Other  bidders  were  A.  Teichert  &  Son 
of  Sacramento,  and  the  Federal  Con- 
struction  Company  of  San  Francisco. 

H.  R.   Saunders  is  County  Clerk, 


SAN  FERNANDO,  Los  Angeles  Co., 
<  'al. — The  Baker  Iron  Works  of  Los  An- 
geles, was  awarded  the  contract  at 
about  $52,000  for  furnishing  about  8 
miles  of  riveted  steel  pipe,  6  to  16  in., 
for  the  city  water  system.  Bids  were 
also  submitted  by  the  W'estern  Pipe  «t 
Steel  Co..  Lacy  iVIfg.  Co.,  and  Los  An- 
geles Mfg.  Co.  A.  L.  Sonderegger. 
Central  Bldg..  Los  Angeles.  Consulting 
Engineer. 

LONG  BEACH,  Los  Angele.s  Co..  l^al. 
— Mayor  Lisenby  announces  tliat  urgent 
improvtments  to  the  municipal  water 
system  under  the  bond  issue  will  be 
undertaken  at  once,  the  city  being  as- 
.-^ured  of  the  sale  of  $100,000  worth  of 
bonds  by  the  clearing  house  associa- 
tion. He  advocates  the  con.struction  of 
a  concrete  pipe  line  to  cost  $15,000. 
coifnecting  the  Boulon,  wells  with  the 
storage  reservoir  at  Anderson  St.  sta- 
tion. A  well  lOun  ft.  deep  will  be  sunk 
in  tile  Barndollar  tract.  The  first  150 
ft.  of  the  well  will  be  protected  by  a 
26-in.  concrete  casing.  The  estimated 
cost  is  $12,000.  Two  electrically  driven 
pumping  plants  will  be  installed  later. 


length,  has  been  deferred  by  the  Pima 
County  highway  commission  to  May  5. 
Following   are    the   bids   received   April 

B.  M.  Gallagher  &  Co..  of  Phoenix — 
Earth  excavation,  37c  cu.  yd.;  earth 
levee,  50c  cu.  yd.;  surfacing.  $1.96  cu. 
yd.;  placing  steel.  8c  per  pound;  hand 
rails  in  place,  $2.25  ft.;  Class  A  con- 
crete for  bridges  and  culverts,  $21  cu. 
yd.;  for  dips,  $18.50;  Class  B  concrete 
for  bridges  and  culverts.  $20;  for  dips. 
$17.50;  excavation  for  bridge  piers.  $2 
cu.  yd.;  dip  excavation,  $1.50. 

.S.  Y.  Fawcett — Excavation  of  em- 
Kankmenls.   32Vac;   earth   levee,   32i.4c. 

Litllejohn  &  Singleton — Surfacing. 
$1.68   cu.    yd. 

.J.  T.  Chiago — Placing  steel,  5c;  hand- 
rails, $2.50;  Class  A  concrete  for 
bridges  and  culverts,  $23;  Class  A  con- 
crete tor  dips,  $19;  Class  B  concrete 
for  bridges  and  culverts,  $23;  Class  B 
concrete  for  dips,  $19;  excavation  for 
bridge    piers,    $1.50:   dip   excavation,   $1. 

P.  P.  Correll — Placing  steel.  4c;  hand- 
rails. $2.50;  Class  A  concrete  for  bridges 
and  culverts.  $20.50;  Class  A  concrete 
for  dips,  $17.50:  Class  P.  concrete  for 
bridges  and  culvert.s,  $20.50:  Class  B 
concrete  for  dips,  $17.50:  bridge  exca- 
vations,  $1.50;   dip   excavations.    $1. 


SAN  BRUNO.  San  Mateo  Co..  Cal.— 
Jas.  Currie,  3120  Bolboa  St.,  San  Fran- 
cisco, submitted  the  lowest  bid  at  $56,- 
258.24  to  the  City  Trustees  of  San  Bruno 
for  furnishing  and  installing  a  water 
system  consisting  of  pipes,  hydrants 
and  appliances.  Other  bids  submitted 
were: 

Schulz  Constr.   Co.,  S.   F $63,650.40 

Cos  &  O'Brien,  S,  F 62,839.58 

John    Schyf,    San    Bruno......    62,581.84 

The  bid  of  Jas.  Currie  was  taken  un- 
der advisement,  all  others  being  re- 
jected. 


BISHOP.  Inyo  Co..  Cai. — Until  8  P. 
M.,  May  6,  bids  will  be  received  by  City 
Clerk  A.  D.  Schiveley  for  the  construc- 
tion of  a  sewer  system  involving  15.360 
ft.  of  6-in..  2600  ft.  of  12-in.,  and  162(1 
ft.  of  14-in.  pipe.  45  manholes  and  8 
flushtanks.  Bids  will  be  taken  for  both 
vitrified  and  cement  pipe.  Plans  and 
specifications  may  be  seen  at  the  of- 
fice of  the  City  Clerk  and  may  be  ob- 
tained from  Olmsted  &  Gillelen,  Con- 
sulting Engineers.  HoUingsworth  Bldg., 
lyos  Angeles,  on  payment  of  $1.50.  Cer- 
lified  cheek  for  10%  required. 


VALEJO.  Solano  Co.,  Cal. — City 
Commissioner  R.  O.  Pierce,  at  tl  e  next 
meeting  of  the  City  Council,  will  rec- 
ommend the  consideration  of  a  water 
supply  to  be  taken  from  the  .section 
north  of  the  City  of  Napa.  Pierce 
states  a  vast  store  of  water  f  om  Mil- 
lican  Creek  is  running  to  wnste  and 
can  be  obtained  by  the  constru:lion  of 
a  pipe   line  22   miles  long. 

T.  D  Kilkenny  is  City  Engineer  and 
Alt   F.   Edgcumbe,   City   Clerk. 


TUSCON.    Ariz. —  -\ward    of    contracts 
ur       constructins       ihe        Tucson-Casa 


BERKELEY.  Alameda  Co..  Cal. — The 
City  Council,  A.  G.  Briggs.  City  Clerk, 
has  passed  resolution  of  intention  No. 
405-NS.  providing  for  the  construction 
of  a  6-inch  vitrified,  ironstone  sewer  in 
Harrison  street  from  the  west  line  of 
San  Pablo  avenue,  for  a  distance  north 
410  feet  and  the  construction  of  a  6- 
inch  vitrified,  ironstone  sewer  in 
Tenth  street  from  Harrison  tttr  a  dis- 
tance of  3,10  feet  north.  Includiug  llir 
i-oiisliiKtinu    c.f    hriek    manholes. 


OROVILLE.  Butte  Co.,  Cal. — Up  to 
2:30  p.  m..  May  3ru,  bids  will  be  re- 
ceived by  the  Butte  County  Supervi- 
sors, C.  F.  Belding  County  Clerk,  for 
the  construction  of  certain  road  work 
on  Eighth  avenue  in  Chico  Vecino,  and 
on  Pomcina  avenue,  at  Chico.  The  bid- 
der shall  state  a  price  per  square  foot 
for  the  completed  asphaltic  pavement 
ready  for  travel.  He  shall  also  submit 
a  price  per  ton  for  hauling  from  the 
railroad,  placing  and  rollina:  on  the 
sub-grade  the  necessary  rock  to  be 
used  thereon.  The  rock  to  be  furnished 
by  the  County  of  Butte. 

Crtified  check  of  $400  required. 


MODESTO,  Stanislaus  Co..  Cal.— W. 
O.  Thompson,  City  Clerk,  will  receive 
bids  up  to  April  28th,  5  p.  m.,  for  the 
improvement  of  Lee  street  from  the 
east  line  of  McHenry  avenue  to  the 
west  line  of  Johnson  street,  by  grading, 
constructing  concrete  curbs  and  gut- 
ters, and  4-inch  concrete  base  with  a 
1^-inch    bitulithic    wearing   surface. 

Certified  check  for  10%  payable  to 
city  required. 


BAKEKSFIBLD,  Kern  Co..  Cal.— 
Federal  Construction  Co..  Call  Bldg.. 
.''an  Francisco,  submitted  the  only  bid 
and  wae  awarded  the  contract  for  pav- 
ing Sumner  St.,  involving  109,998  sq.  ft. 
grading  at  3,9c  sq.  ft..  73.332  sq.  ft  4- 
in.  bituminous  base  with  IVs-in.  War- 
renite surface  at  26c  sq  ft.,  and  82  lin. 
ft.  culvert  at  $5  ft.  F.  W.  Nighbert 
submitted  the  only  bid  and  was  award- 
ed the  contract  for  grading  24th  St.,  in- 
\'olving  155,105  sq.  ft.  grading  at  5.5c 
sq.  ft.,  2,798  lin.  ft.  cement  curb  at  56c 
ft.,  and  6,S36  sq.  ft.  concrete  gutter  at 
30c  sq.  ft.  R.  W,  Whitaker.  City  En- 
gineer. 


LOS  ANGELES,  Los  .Angeles  Co..  Cal. 
— Fairchild-Gilmore-Wijton  Co.,  Pacific 
Electric  Building,  Los  Angeles  ,  was 
awarded  the  contract  at  $99,996.28 
for  improving  Seaside  avenue  be- 
tween Altoona  Place  and  Sam- 
ples Place,  involving  136,069  sq.  ft.  pro- 
tected concrete  paving  at  37c  ft.;  90,- 
725  sq.  ft.  finishing  grade,  oiling  and 
rolling  at  7c  ft.,  and  about  50,000  cu. 
yds.  fill  at  lump  sum  of  $43,300.  No 
other  bids  were  received. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Bids  will  be  received  up  to  Max  3.  1920. 
II  o'clock  A.  M..  for  constructing  Div. 
.\'o.  20  of  County  Highway  which  be- 
gins at  Station  435-|-00  of  survey  of 
Div.  No.  20  of  said  highway  system 
and  is  portion  of  Ran  Pablo  Creek 
route  running  from  dam  of  East  Bay 
Water  Co.  northwesterly  down  San 
Pablo  Creek  to  a  point  in  State  High- 
way south  of  Town  of  San  Pablo,  a 
distance  of  4  59  miles. 

Also  for  oil  macadam  pavements  on 
Div.  .\o.  2S.  which  runs  east  through 
Seceions  34-3."i-36  township  1  N..  R.  3 
East,  M.  D.  M.  on  what  is  known  as 
r.ordeh     Highway,     a     dislance    of    3.96 


.MARVSVILLE.  Yuba  Co..  Cal.  — 
Sealed  proposals  will  be  received  by 
the  Board  of  Supervisors  of  the  <"ounty 
of  Vuba.  until  Wednesday.  May  5.  1920. 
for  the  construction  of  two  miles  of 
highway  on  the  District  10  mad.  be- 
ginning at  a  point  on  Mock'.i  Grade,  the 
northern  boundary  of  the  City  of 
.Marysville.   and    running   north   2   milr.s. 

W.  M.  filri.-fr  js   (he  County  d.-ik. 
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STOCKTON",  Cal— City  Engineer  W. 
B,  Hogan  was  instructed  by  the  Coun- 
cil to  prepare  plans  and  specifications 
for  the  improvement  of  North  street. 
He  suggested  that  it  should  be  paved 
with  4H  inches  of  asphalt  macadam 
nver  a  2  4  inch  gravel  base.  The  City 
Engineer  was  instructed  to  furnish 
specincalions  for  South  street  after  he 
h:is    completed    the    North    street    plans. 

For  the  improvement  of  the  block  on 
Miner  avenue  between  the  east  line  of 
I'alifornia  street  and  the  west  line  of 
.American  sireet.  a  hid  was  received 
from  the  Clark  &  Henery  Construction 
Company  which  offers  to  do  the  work 
for  $3,604.23.  Commissioner  Kenyon 
.stated  that  the  department  of  public 
works  could  do  the  job  for  a  less 
amount.  The  bid  was  then  rejected  and 
the  department  authorized  to  go  ahead 
with   the  paving. 


SAN  RAFAEL,  Marin  Co..  Cal. — Up  to 
Ma.v  3rd.  2  P.  M..  bids  will  be  received 
by  Rob.  E.  Graham.  County  Clerk,  for 
constructing  a  concrete  pavement  and 
curbs,  sub-grade,  drains,  catchbasins. 
culverts,  etc..  in  Willow,  Live  Oak  and 
Laurel  avenues  througho.ut  their  entire 
length  in  Road  Improvement  District 
No.  6.  This  work  will  be  done  under 
I  he  Road  District  Improvement  Act  of 
ISOT. 

Certified  check  of  10%  payable  lo 
Chairman  of  the  Board  of  Supervisors 
required. 

SACRAMENTO.  Cal.— A  resolution  of 
intention  for  the  imjjrovemcnt  of  K 
street  from  Second  to  Tenth  street  has 
been  adopted   by  the  City  Commission. 

The  work  will  consist  of  constructing 
i-oncrete  gutters  6  inches  thick  and  21 
inches   wide. 

M.  .7.  Desmond  is  City  Clerk. 


MODESTO.  Stanislaus  Co.,  Cal  — 
The  Standard  Paving  Co..  Modesto,  has 
been  awarded  the  contract  by  the  City 
Council  for  the  paving  of  Park  ave- 
nue, they  being  the  only  bidders,  at 
IS   cents   per  square  foot. 

\V.   O.   Thompson    is   City  Clerk. 


MODK.STO,  Stanislaus  Co..  Cal. — The 
City  Council  has  authorized  the  pav- 
ing of  (;.  H.  and  I  streets  crossing  the 
Southern  Pacific  Railroad,  and  the  City 
Engineer  has  been  instructed  to  pre- 
OHre    the    necessary    plans. 

AV.    O.    Thompson    is    City    Clerk. 

VALLEJO,  Solano  Co.,  Cat.— Louis 
Tagnon  of  Vallejo  has  been  granted  a 
permit  by  the  City  Council  to  improve 
Hichborn  street  between  Sacramento 
and  Fremoni  streets  by  private  con- 
Tact. 

The  work  will  consist  of  constucting 
'  oncrete  curbs  and  sidewalks  and  pav- 
ng  with  i>-inch  cement  concrete  base. 
The  cost    is   J6.I3    per  lineal   foot. 

.Alf.  E.  Edgcumbc  is  City  Clerk. 


LOS  ANliELES.  Los  Angeles  Co.,  Cal. 
--•Fairchild-Cilmour-Wilton  Co.,  Paci- 
fic Electric  UUlg.,  Los  Angeles,  was 
improving  Santa  Barbara  Ave.  between 
.Twarded  the  contract  at  $19,972.38  for 
.-an  Pedro  and  Main  Sts.,  involving 
i^n.IaO  sq.  ft.  grading  at  4c  ft.;  63.150 
'1.  ft.  asphalt  paving  at  24c  ft.;  690 
s)i.  ft.  concrete  paving  at  28c.:  3,°5  lin. 
ft.  cement  curb  at  70c  ft.:  276  sq.  ft.  ce- 
ment sidewalk  at  22c  ft.;  3632  sq.  ft. 
concrete  gutter  at  28c  ft.  and  rein- 
forced concrete  culvert  at  J730.  Other 
l.:d»  received  hy  Tlonrd  of  Public  Works 


were:      Geo.    R.   Curtis,    $21,576.95:   Geo. 
H.  Oswald,  $21,948.72. 

VALLEJO.  Solano  Co.,  Cal. — The  City 
Council,  Alf  E.  Edgcumbe,  Clerk,  has 
approved  plans  and  specifications  for 
the  12-inch  sewer  running  from  a 
point  east  of  the  Espee  right-of-way 
from  Georgia  to  Louisiana  streets,  the 
estimate  cost  of  which  is  $12,000.  The 
sewer  will  be  approximately  5000  feet 
in  length  and  will  have  6  and  8-inch 
laterals,  according  to  City  Engineer  T. 
D.  Kilkenn.v. 

The  Council  will  consider  plans  for 
the  proposed  sewer  in  Carford  alley 
and  Sutter  street  between  York  and 
.Main  streets. 


1%  inch  Topeka  wearing  surface  at 
$21,023  per  mile  or  a  total  of  $226,- 
441.30.     H.  R.  Saunders  is  County  Clerk. 


CHICO.  Eutte  Co.,  Cal— The  City 
Couno'l,  J.  W.  Gibson,  City  Clerk,  has 
rejected  the  bid  of  the  Chico  Construc- 
tion Co..  the  only  one  received,  for  the 
improvement  of  upper  Montgomery 
street  beginning  at  the  east  line  of 
Outside  Lot  26  across  Montgomery 
sireet  to  a  point  51  feet  east  of  the 
northwest  corner  of  Outside  Lot  40.  by 
grading  and  constructing  a  2M  inch 
asphalt  concrete  base  with  a  Warren- 
ite-Bitulithic  wearing  surface  IM 
inches  thick.  The  Trustees  will  include 
this  work  when  calling  bids  for  other 
street  improvements. 

NAPA.  Napa  Co..  Cal. — The  contract 
for  furnishing  culverts  for  the  Napa 
to  Calistoga  highway  has  been  awarded 
by  the  Supervisors  to  the  California 
Corrugated  Culvert  Co.?  at  $1,311.40. 
The  only  other  bidder  was  the  Western 
Pipe  &  Steel  Co..  at  $1,346.20. 

The  U.  S.  Steel  Products  Co.,  was 
awarded  the  contract  for  supplying 
wire   mesh    reinforcement    at    $3,339.90. 

As  previously  reported,  the  contract 
for  the  construction  of  the  county 
highway  from  Rutherford  to  Calistoga. 
a  distance  of  11.69  miles,  was  awarded 
to  Ransome-Raiidall  of  Oakland,  at 
5170.861. 95.      Other   bidders   were: 

Chas.  J.  Lindgren  of  Burlingame, 
.n'09.051.42  and  Ramon  J.  Blanco  of 
Vallejo,    $191,110.25. 

James  A.  Daly  is  County  Clerk. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
The  C.  H.  Hodson  Co.,  has  been  award- 
id  a  contract  by  the  City  Council,  A.  L. 
I'.anks.  City  Clerk,  for  the  construction 
of  a  corrugated  iron  pipe  culvert  and 
earth  fill  across  the  McDougald  canal 
at  Church  Ktreet. 

The  Standard  Oil  Company  was 
awarded  the  contract  lo  furnish  the 
city  with  6000  barrels  of  asphaltic  ce- 
nient  for  use  by  the  street  department. 
The  o'l  company  was  the  only  bidder. 

BERKELEY.  Alameda  Co..  Cal.— The 
lity  Council  A.  G.  Briggs.  City  Clerk, 
has  passed  resolution  of  intention  No. 
406  N.  S.  providing  for  the  improve- 
ment of  Addison  street  from  Shattuck 
avenue  to  Grove  street  by  construct- 
ing concrete  curbs  and  gutters  and 
paving  with  an  asphalt  surface  on  a 
concrete  base  6   inches  thick. 


WOODLAND.  Yolo  Co..  Cal. -The 
Clark  &  Henery  Construction  Co.  has 
been  awarded  the  contract  for  the  con- 
struction of  the  first  unit  of  the  Yolo 
County  Highway  system  from  plans  by 
Asa  G.  Proctor.  County  Highway  En- 
gineer. The  stretch  lies  between  Coil's 
Corners  and  Knights  Landing  and  is 
10.77   miles   long. 

The  work  will  consist  of  constructing 
a   avi-inch    asphalt   concrete   base   with 


SALINAS.  Monterey  Co..  Cal,— The 
City  Council  is  planning  to  extend  the 
Harvest  street  improvement  project  to 
the  end  of  that  thoroughfare  in  place 
of  California  street,  if  the  approval  of 
property  owners  is  received. 

The  1920  street  improvement  program 
planned  by  the  Council  will  come  up  for 
action  i{t  the  ne.\t  session.  It  is  plan- 
ned to  have  the  preliminary  work  com- 
pleted  by  May   1st. 

City  Attorney  J.  H.  Anderson  pre- 
sented resolutions  providing  for  the 
improvements  of  Central  avenue  and 
Gabilan  streets,  but  no  action  was 
taken. 

M.  R.  Keef  is  City  Clerk. 


PETALUMA.  Sonoma  Co..  Cal.— The 
City  Council.  Lyman  Green.  City  Clerk, 
has  rejected  the  bid  of  H.  Graham,  the 
only  bidder,  for  the  construction  of 
curbs  in  Main  and  Third  streets  and 
the  Clerk  has  been  instructed  to  call 
new  bids. 

Graham's  bid  was  7  cents  per  lineal 
foot. 

WOODLAND.  Y'olo  Co..  Cal —Up  to 
May  3rd,  5  p.  m..  tiids  will  be  re- 
ceived b.v  J.  H.  Laugenour.  City  Clerk, 
for  the  improvement  of  Clover  street 
from  Walnut  street  to  Fourth  street; 
Locust  street  from  Clover  to  Elliott; 
Elliott  street  from  Elm  to  College; 
Elm  street  from  Court  to  Clover;  North 
street  from  a  point  199  feet  east  of 
Walnut  street  to  Elm  street;  Fourth 
street  from  Main  to  North";  Walnut 
street  from  Clover  to  Court  and  from 
Oak  avenue  to  Cross  street,  by  grading 
and  constructing  concrete  curbs  and 
gutters. 

Separate  bids  will  be  received  on 
the  same  date  for  the  improvement  of 
Oak  avenue  from  Elm  to  College  by 
grading,  constructing  a  bituminous 
concrete  base  3  inches  thick  with  a 
Warrenite-bitulithic  wearing  surface  2 
inches  thick,  basalt  block  headers  and 
concrete    curbs    and    gutters. 

Certified  check  payable  to  city  of 
Woodland   required. 


BERKELEY.  Aiameda  C »..  Cal— Up 
to  May  4th.  4  P.  M  .  bids  will  be  re- 
ceived by  Nellie  L.  Crowl.  Secretary  of 
the  Board  of  Education,  for  furnishing 
labor  and  materials  for  digging  three 
■wells,  as  follows; 

One  at  the  Thousand  Oaks  School, 
situated  on  the  southwest  corner  of 
Colusa  avenue  and  Tacoma  street:  one 
at  the  Frances  WiJIard  School,  situated 
on  the  East  side  of  Telegraph  avenue 
between  Ward  street  and  Stuart  street; 
and  one  at  the  Burbank  School,  situat- 
ed on  the  south  side  of  University 
avenue,  between  Curtis  and  Bonar 
streets:  also  for  deepening  the  well  at 
the  Edison  School,  situated  on  the 
south  side  .  of  Oregon  street,  between 
Grant   and  McGee  streets. 

.Specifications'  may  be  had  from  the 
ofiiee  of  the  Board  of  Education.  2133 
.Vllston   Way.  Berkeley. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
The  Federal  Construction  Co.  of  San 
Francisco  has  assigned  two  street  pav- 
ing contracts  in  this  city  to  Paul  and 
Sayles  of  Martinez,  who  already  have 
the  contract  for  paving  several  streets. 
The  contracts  assigned  by  the  Federal 
Company     amount      to      approxiniately 
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»130,000,  and  covers   work  in   the  Main.  concrete    T-beam     bridge    o(    6-28    foot  ^^)     Furuisliiiiii       eh>i^.    UUings      and 

Talbart  and  Court  street  unit*.  spans  over  Mud  Bay  west  of  Olympia.  otlier  materials. 

C.   E.  Daley  is  City  Clerk.  Bids  on  these  undertakings  are  to  be  (D)   Furnisliing  and  erecting  wooden 
opened  at  the  State  Highway  Commis-  water  tank. 

OROVILLE,  Butte  Co..  Cal.— Bids  will  ■'^lons  Office  in  Olympia  at   2  P.  M..  May  (K)  Furnishing  and  erecting  a  pump- 
be  received  until  May  3,   1920,  by  C.  F..  "'fj'"'^!'^' .    ,,    ..           ,    ,,,       ,  „,   i,„,i^,> 

Belding.    County    Clerk,    for    the    con-  SAN   LUIS  OBISPO.   San  Luis  Obispo  (F)    Installation    of    the    distnbut.on 

struction  of  a  bridge  across  the  Honcut  Co..    Cal.— The    City   Council      has      ap-  ^''''^'"'     „    „ 

Creek,    on    the    Wyandotte   and    Honcut  pointed    a    coramittee    to    discuss    with  "™'"«   '*   '.      ,.^„^i„„H    fr.-   rh^    «..„u^ 
county  road,  near  old  Kentucky  Ranch.  property  owners  the   matter  of  placing  J^^^Z^  ^  Vo w     7'       VaWs.^wh: 
a      permanent      paving      in      Monterey  "a,o  iiu.ii  j.  -j.  iw    c.        .                 ,    ,  ^ 

RED  BLUFF.   Tehama  Co..  Cal.-The  sireet  between  Santa  Rosa  and  Chorro.  -  e  red   to  -^.J-.  .-e^ils   2^00^  fe^et^  deep 

County    Supervisors    have    awarded    a  '°  ""^  with  the  county  highway  to  be  ^^^.^^^^  ^^i^   ^           ^„^   „„1   ^^^^^^    ■„ 

contract    to    J.    A.    Langer    for    fills    on  constructed    under    the    recently    voted  ^^^^^^_  .^  ^^^^3^^^^    at  various  rates, 

the    South   Fork    of   Cottonwood    Creek  """"^   'ssue.  HeadinB  "Bi" 

bridge   upon   his   Did   of   68^4    cents   per  WILLOWS    Glenn  Co     Cal —The  City  '^''<'  °"'^'  ^'^  ^°''  ""^  buildings,  sepa- 

cubic    yard.      C.    B.    McKerras    bid    75  coTJei^^l^^uTTast    meeting     decfded  rate  from  other  parts  of  the  work,  was 

cents  Council,    at    its    last    meeting,    deemed  j.^^eived     from    Jensen    &    McGuire    of 

KG    Kuhn   is  County  Clerk  '"  proceed  with  a  pav-ing  program,  the  ^^^^.^,  ^.^^  ^^^^  ^^  follows: 

H.  G.  Kuhn        «-°""t>    Clerk.  ^^^^^    ^^    ^^   ^^^^    ^^^^^    ^^^    Vrooman  pu„pi„g   station   complete. $2232.15 

„^       „      ^                          „  Act.     City  Clerk  J.  E.  Eubank  has  been  !.,,„,„  i,„„o,,                                     -teo  9S 

LOS     ANGELES.     Cal.-Rogers  Bros.  i„,t,^,,ted   to   take    th'e   necessary   steps  "Xhon        illll 

Co..   350  Merrick  St.,  Los  Angeles,  sub-  ^,,^,^,„^,y  ,,  „dering  the  work.  ,  '  d^tion  '  theV   oHered'  price,    lor 

mitted  the  only  bid  at  |63,900  for  con-  In    addition,    they    ottered    prices    lor 

atriiftlne-   i    rt inln toera tell    srnnite   nnvo  „            „    ,  building  the    foundations   of   the   WOOden 

structlng  a  disintegrated  granite  pave-  SANTA   ROSA,     Sonoma     Co..     Cal.—  ^_^  ,c„i,= 

ment    on    the    Lancaster-Tierra    Bonita  ponowing    bids    were    received    by    the  ^•*'"       "r  " 

road  in   Road  Imp.  Dist.  No.   155.  Ante-  county    Supervisors    for    highway    con-  T,?rn*;.iv  .nn.nlete  bid  received  under 

lope  Valley.     The  length  of  the  road  to  .tmrtion-  The  only  complete  bid  received  unaer 

be    improved   is   22.008   ft.   and   a   disin-  s„„„ma,«      S.«.eh.«h„«y     «ot.„„.  T fTfnrnlZll  Zl^.velni^^^^^ 

tegrated   granite   pavement   18   ft.   wide  cotton  McCauley  Co.;   excavating.   $1.26  ^.°-  ^,?,LThe  \vfn?i"ht    Lrew^^^e    I'r 

and  6  in.  thick  will  be  laid.     Following  ^    cubic    yard;    concrete    work,     »45    a  u     u   fhev   1^1                                $40  438  15 

are  the  quantities  involved  in  labor  and  cubic   yard;   entire   graveling,   $13,500.  l^  ^^^^  Yo  supply  the  ma- 

placing    materials;      9  133    cu.    yds.    ex-  Healdeburgr      to    Napa      county      Ilae,  terial.    the    pipe    to    be    of    steel    casing, 

cavation,    22.008    lin.    ft.    shaping   road-  Englehart   Paving   &    Construction   Co.,  V                    ^                                    $'>6  400  67 

bed;     14.470     tons    of    granite,    hauling  and      Thomas     Englehart;      excavation.  This    latier"  bid' was' irregular. 'in   that 

and    placing;    2i0    ft.    pipe    <=»  vert;    22  ,1.50  a  cubic  yard;  concrete.  $35  a  cubic  ^^             ^^.^^  „„^  called  for. 

cu     yds...    concre  e    in    headwalls.      The  yard;  concrete  pavement.  $9d.560.  ^^^^^           ^^  Sacramento  offered  bids 

following    materials    will    be    furniahed  a.  J.   Gr.er;   excavation.  $1.50  a  cubic  ^^^  ^^_.^^.^  ^^             ^^^  calves  amount- 

by   contractor;      10.750    tons   or   granite;  yard;       concrete.     $40       a    cubic       yard;  $2  104  96 

30  ft.   18-in.  corrugated  metal  pipe;  240  graveling  road.  $19,000.  l.'lft  th°eir 'bid  was 'not 'complete.' 

ft.     24-ln.     corrugated    metal    pipe;     22  Convers  &   Hansen;   excavation.   $1.20  central    Foundry      Company      offered 

cu.    yds.    concrete;    120    lbs.    reinforcing  a  cubic   yard;     concrete.   $40     a     cubic  ,,ids  on  material,  the  8"  and  6"  pipe  be- 

.steel.       The    county    will    furnish    4,000  yard;  graveling  road,  $18,986.  ing  cast  iron  their  total  being.$37,345.84 

tons  of  granite.     Estimated  cost  to  con-  No   bids   were   received   by   the   Board  ^^.^  ^^.^  ^^^^  ^^^  complete,  as  they  did 

tractor,  $44,667.  for  the  construction  of  the  Sebantopol-  _^^j   include  any  of  the  2"  and   %"  pipe 

Cotatl    Hlehniay,    in    First    and    Second  lequired 

TO<?   CATOS    Santa  Clai"    Co     Cal-  Supervisorial  Districts  ^^ater    Works    Supply    Company    bid 

LOS    GATOb,    banta   Liai       uo..    L,ai.  ,pf,g  ,,,^3   ^^^^   rejected.      W.   W.    F'elt  „„    „„  „„,   „„  „„_.  ,„_  „=„.        {27  702  49 

R.    H.    Downer  of   Richmond   ha.a    been  ^^    .„  c„unty  Cerk  iron  pipe.  .  .?JMOJ.i» 

awarded   a  contract   by   the  City  Trus-  "'■  '"  ''''""'''  '""''•  This  bid  was  not  complete  as  no  figures 

tees,    Donna    M.    Winning,    City    Clerk,  _  were  offered  on  the  2"  and  %"  wrought 

tor  the  construction  of  a  vitrified  pipe  l"Pf-  .^    „,      ,    .    _       ...  „„        ,,   -„ 

sewer,   with  manholes.   Y   branches  and  FALLON.     Nevada-Construction     of  R.   D.   Wood   &  Co    bid  on   8     and  6 

appurtenances     in    portions     of    Santa  the  100  miles  of  ditches  to  effect  drain-  cast  iron  pipe  and  fittings. .  .$26  902.91 

Cruz   avenue.     Tait,    Wilder,    Thurston  age  of  the  Newlands  Project  will  com-  This  bid  was  not  complete  as  the  2    and 

streets.    Ashlar    avenue,    and    Williams  mence  September  1st.  according  to  John  %"  pipe   was  not  included. 

:       ;  •  L.    Burkholder,    Drainage    Construction  These    bids    were    the    only    ones    re- 

The'  bid    was    $11  045  55       Two    other  Engineer  of  the  United  States  Re6lam»-  ceived   for   furnishing   the   material    on 

..:.■■■  tion  Service,  who  has  arrived  in  Fallon  board  cars  at  Davis, 

bids  were  submitted:  ,            „               ,                ,   .            ,-     ■  u      n        ^m  .. 

«,    ^    ^,.      1.    T>,  >.          J    ,-■   1      •i!  nan  ic  from    Denver    to    complete    preliminary  Heading:  "D:" 

T.K   Clinch    Richmond    Cal     $11,790.35  ^.angements.  On  the  wooden  water  tank,  bids  were 

W.   J.   bcnmidt,   2027   bnatiucK  Drag-line    excavators    will     be    used  called  for  a  60.000  gallon  tank  and  also 

Ave..    Berkeley ij.ois.nu  ^^    digging    the    drainage    system,    and  tor   a   100,000   gallon   tank   as  an   alter- 

,    „    ^                   ^   ,       XT     i,ij  everything     will     be     conducted     along  native.  The  foundations  for  these  tanks 

WOODLAND,  Yolo  ^o..  Cal.-No  bids  ^^^  ^^^^  economic   lines.  were    to    be    built    under    Heading   -B." 

were   received  by  the  City  Trustees.  J.  ^    ^^^^    ^^^^^    ^^    $700,000    to    finance  The  following  bids  were  received: 

H.  Laugenour,  City  Clerk,  for  the  con-  ^^^  ^^^^  recently  authorized  by  a  vote  60,000     100,000 

struction    of      curbs      and      gutters    m  ^^  settlers.  gal.         gal. 

Clover  and  other  streets,  and  the  Clerk  ' —  Pacific  Tank  &  Pipe  Co.  .$1620         $2253 

was   ordered   to    issue   another  call   for  Davis  Lumber  Co 1685  2434 

bids.  BAKERSFIELD.  Kern  Co..  Cal. — Bids  Redwood  Mfg.  Co 1605            2318 

will   be   received   by  V.  Van  Riper.  City  Schultz  Construction  Co..    1626            2255 

EUREKA.    Humboldt    Co..    Cal. — The  Clerk,  up  to  6  P.  M.,  May  10th,  for  the  As   noted    hereinafter,   all   these   bids 

matter    of    improving    the    Bull    Creek  improvement    of   Park      Way      between  were  rejected  because  there  is  not  suf- 

road,  a  menace  to  traffic,  was  asked  by  Block  4.  West  Park  and  Oleander  Ave..  ficient  money  to  build  this  tank, 

residents   of   the   Bull  Creek   section   at  Including  Intersections  by  grading  and  Hrading  "Ei" 

the  last  meeting  of  the  Supervisors.  tamping  and  rolling  the  base  and  sur- 

No   action   was   taken.     Fred  M.   Kay  facing  with  oil  and  crushed  rock.  Under  this  heading,  the  entire  pump- 
is  County  Clerk.  Ing   plant   was   to   be     furnished,     con- 

DAVIS,      Yolo      Co..      Cal. — Following  sisting  of    two   500   g.p.m.    vertical  deep 

OLYMPIA,      Wash. — State      Highway  bids   were   received    by   the   City   Trus-  well    pumps    and    one    1,000    g.p.m.    flre 

Commissioner   James   Allen  at  Olympia  tees    for    the    construction    of    a    water  pump    with    all    necessary    piping.      No 

has  issued  a  new  call  for  bids  to  clear.  works  system   from   plans   prepared   by  single    bid    was    received    covering    the 

grade  and  plank  4  miles  of  the  National  Galloway  &  Markwart,  Engineers.  First  entire  enuipment. 

Park  Highway  in  Lewis  County;  clear.  National   Bank   Bldg..   San  Francisco:  Layne   &  Bowler  of  Los  Angeles   of- 

grade  and  gravel   5.6  miles  of  Olympic  The    specifications    as    issued   for    the  feied     one       8-stage       vertical.      motor 

HIehway       in    Mason       County:      clear.  work    divided    the    work    into    six    illf-  operated,  deep  well   pump   for ....  $2,362 

grade    and    gravel      1.2    miles    of      State  ferent  headings,  as  follows:  f.    o.    b.    cars    Los    Angeles,    and    would 

Road    No.    5    In      Lewis      County      near  (A)   Wells  provide  an   erecting  engineer  for   $1.25 

Handle  and  for  the  construction   of   a  (B)  Buildings  per  hour.' 
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Water  Works  Supply  Co.   bid  on   the  structural      steel,    rods,      boltB.     spikes,  Sa^a'nenio       County     of     Sacram 

far    surlnKM     etc.      All    raattriala      used  State  of  California,  in  accordance  with 

f..Uowinff:  must    be  ot  the   best  of  their  respective  the    plans    and    specifications    prepared 

One  Veniuri  meter  and  register.  J1018.7tt  iTinds   if   not  especiallv  specified  herein.  therefor    by     R.     A.     Herold.     Architect. 

Two  deep  well  turbine  pumps..    1050.00  aU    materials    used  "in   the   structures  Ji'-l^jdopted    by    the    Board    of    Su^^^^^ 

„        „„  _                                                        can  nn  will    v.o    sublected    to    a    rig-id    examina-  visors    of    the    County    of    bacrainento. 

One  8"  fire  pump 690.00  ^'''   ^«f"t°^g\'''2nd    if    found    defective,  which     plans     and     specifications     may 

These  pumps  were  without  motors.  iVnHpr   size    unsuitable   or  not   as  sped-  be    seen    and    e-xamined,     during    otHce 

Owing    to    the   fact      that    neither      of  ,,"5,    will   'be    condemned    and    must    be  hours     by    intending      bidders     at      the 

.            ...      .         .    .      ,                   ,    .         ,      .  '„„<,H;nfoiv    removed    from     the    work  architects    office,    rooms    430-3 1    Forum 

these   bids   furnished   a  complete   plant,  "'Mediately    removed^^nom^u^e  Building,  Sacramento,  California. 

consideration    could    not    be    given    to  *^Mr>   hid    will   be   received   unless   it   is  All  bids  must  be  submitted  on  blank 

fiither  of  them  mirU.   on    a   blank   form   furnished   from  forms    furnished    by    the    Clerk    of    the 

eitner  oi  inem.  !^"®„<S"     ,,7^  u  aroomnanied  by  a  cer-  Board,   and    must    be   accompanied   with 

Headlns  "F."  m^d  ?heck    for   a.>      amount    equal      to  a  certified  check  on  some  solvent  bank, 

On    tlie    installation    of    the    distrlbu-  yivp   (5)   ner  cent  of  the  amount  of  the  in    a   sum    equal    to    ten   per   cent    (10%) 

tion   system   one  complete   bid   was   re-  f„oposal    to    be    made    payable    to    the  of  the  amount  of  each  bid.  conditioned 

,      J      .,     .      ,    „         c     ^.n    ■           f   ,^,„  iji^i.^tcr..v     of     the     Board,     conditioned  that     if    the    contract    is    awarded     the 

ceived— that    of    Bos    &    O  Brien    ot   ban  ''«'^,'^«'^'yhpnroDOSjai.s    accepted    and  party   submitting  the  accepted   bid   will 

Francisco.      They    bid,    for   the    installa-  fh      „nntract   awarded     and    if    the    bid-  enter    into    contract    and    furnish    such 

tion    with    .■asi    iron    nine                   $29  150  \Jt   ohaii    fail    or    neglect    to    e.Kecute    a  bond    as    may    be    required    within    ten 

tlon   with   cast   iron   pipe ^Zl'^'',.,  l",^!'^,"  .5,td    Slve    the    bond    requir.:d  days  after  making  award,  or,  failing  so 

and  with  wrought  pipe 2.,9U  '^'^"J,'^''<^L,?",6 ,   dlvs  after  the  award  is  to  do,  the  amount  of  such  check  to  be 

As    noted    above,    it    was    not    possible  ^Lho     in    that    case    the   said   sum    men-  forfeited     as     liquidated     damages     for 

to    combine    these    several    bids    to    fur-  uonid    in    said    check    shall    be    deemed  such    failure       All    checks    to    be    made 

,      .    .,         .  1,    ...^^otViH  Hnmas-pij  for  such  fa  luroand  payable   to  the   order   of   the   Chairman 

nish  one  complete  plant,  for  the  rea.son  ''4"  da'e<l  damages^for  sucn^iaim  _^   ^^^^  ^^   ^^^    BoaiTa   of   Supervisors    ot   .Sacra- 

Ihai   under   Headings   "C"  and   "E,"  two  i)>*f '  pupT,    Harbor    Improvement    Fund.  mento  County. 

Of  the  most  important  parts  of  the  sys-  The    eoiitractor    shall    be    required    to  The^Board^^reserves    the    right   to   re- 

t.m-no  complete  bids  were  received.  eive    a    '^""^^nto    Jhe^l^^^'J^'-^i    °^\  ■  \^^^  ^By^^S^der  o'f  the  Board  of  Supervisors 

Now,    taking    up    the    combined    bids,  ft'h"    '    „   half    of    the    amount    payable  of  Sacramento  County,    California, 

the   followinK  were  received"  ,v^hp    ferms    of    the    contract,    with    a  Attest    (Seal)        HAKKY   W,    HALL, 

tne   loi  ow  infe   were  rece  veo  "^^  „„Jt,,^nn, hereunto    duly    aiithorized  County  Clerk  and  ex-offlcio  Clerk  of  the 

Schultz  Construction  Co.  ot  San  Fran-  ^"rporation    thereunl^o  ^ouiy  ^au^t^    ^^    ^  ^^^^^    of   Supervisors   of    Sacramento 

Cisco    bid   as   follows:  =,^rt.t J^pnmnanv    as  surety  (such  surety  County,   California. 

Total  of  Headings  "B."  "C."  "E"  and  'F"  company    to   be    one    of    those    approved  By  F.-MLampert    Deputy  Clerk. 

using  cast  iron  pipe.  .  . $67,815  by  tL  Itate  Board  of  Contro^  a  1  st  o^  Dated,    April   6th.    1920. 

.                      u.      •                                C7  ii-o  these  approved  surety  companies   oeine  

using    wrought  pipe 67,163  o„flle     in  the  office     of  the  Secretary) ,  NOTICE  TO  CONTRACTORS, 

using    wood   stave  pipe 65,918  and    conditioned    for    the    faithful    per-  SEALED    PROPOSALS      will      be     re- 
using 6"  st. el  casing 53,208  formance    by    th?  .f^off'^^ptor    ot    all    tlie  ceived    by    undersigned    until    2    o'clock 

1.    •      ,„    K„      „,.=,i    7h^,    .h=    laet    .«,«  terms    and    conditions    of   said    contract  ,.    j,      j,         .j    ^^20.   for  constructing  a 

It    is    to    he    noted    thai;   the   last   two  ^^(.^rding  to  the  true  intent  anu  mean-  portion    of   the   State    Highway   System 

bills  on   the  wood  slave  pipe  and  the  6"  jng  thereof.      Said  bond  shall   also  pro-  ^f  Nevada  from  Washoe  Summit  to  one 

.•iteei  casing  were  not  called  for  in  the  vide    that      if    the    «o"f^«^*^°'''.,,  P®''^°";  mile      south      of      Huffakers,      Washoe 

..    „■<■   ...i^to  company    or   corporation    to    whom    saia  County.    8.25    miles.      Work    consists    ot 

ipecuications.  contract    is    awarded    tails    to    pay    loi  44Q0     cu.     yds.     excavation    unclassified. 

The    second    combined    bid    was    from  any  materials  or  supplies  furnisnea  tor  72,61s   sq.   yds.   cement  concrete  paving, 

cahill  &  Vensano  Co..  of  San  Francisco,  the  performance  of  the  work  contract-  g      jnches     thick.       Corrugated      metal 

.  .!,„  i,i.i  00  T-^n.,,.,,...  ed    to    be    done,    or    for    any    worn.    01  pipes  and  concrete  headwalls. 

who  bid  as  TOilow^.  labor    done    thereon    of    any    kind     said  '    'pjans  may  be  examined  and  forms  of 

Ti.i.il    of    Heading    "A,      "B, '    "C,        'E  *  surety  will  pay  the  same  in  an  amount  proposal,     contract     and     specifications 

and    "F"—  not  exceeding  the  sum  spec  nedinsau  secured    at    office    of    undersigned:    may 

■  .sine-  r-,si   iron  nine                         $78  500  '"'"''•  ''"^  said  bond  shall  also  be  '"aue  ^^  examined  at  the  County  Clerk's 

using  caM  iioii  pipe -'■■^„,>  to     i"""'^  Jo    the    benefits    of    mateiial  office    in    Reno.      Cash   deposit   of    »1B.00 

using   wrought   pipe .5,500  men,    mechanics    and    iatsorers    as    pro  ^^.^^^   undersigned   required   for  copy  of 

using  riveted  pipe,  6"  and  8"..    62,750  vided   by   that  certain   Act   01   inei^eB  pjans,   which   will   be  refunded  on  their 

using  wood  stave  pipe,  6"  and  8"  65,000  ^^5  V/y  \%fl%if^sSilp"uih  -turn   in   good   condition       Bids   MUST 

Heading  "D,"  eO.OOO  gal.  wooden  iaid    bond    must    be    acceptable    to    and  ^^rtmen[°and   accompanied    by   a  '^eTti- 

tank    2,375  approved    by    said      Board,    both   as     to  g^^   ^^^^^    .^   ^^  amount  of   5%  of   the 

It  is  to  be  noted  that  the  bids  on  the  ^^b^J^  "^will    not '  be    considered    by    the  bid.     Right  is  reserved  to  reject  any  or 

wood    Slave    pipe    and    the    riveted    pine  Board  unless  delivered  to  the  Secretary  all    bids.                     ^    ^    COTTRELL 

were  not  called  for  in  the  specifications.  or   to   the   Assistant^^Secr^t^ary   ^a^     ^e  ^^^^^   Highway   Engineer. 

—  L^io^n    Depot    and    Ferry    House,    at    or  Carson  City,   Nevada. 

Z::^====^=====;  prior  to  11   o'clock   A.   M..   on   Thursday. 

■PT-PT?    •pnTTT'DTWima'T  May    6     1920,    at    which    time    and    place  BIDS  -WANTED  FOR  U.   S.  HOSPITAL. 

FIKiii   il.(jUii:'J¥U!ir<l.  the  bids  will  be  opened.              ^  

'  TViii    ■Rnnrrl    reserves    the    riEnt    to    re- 

illLL.SBOKOUGH.  San  Mateo  Co..  Cal.  ject   any   or  all    bids   if  deemtd   for   the  NOTICE  TO  CONTRACTORS. 

—  l"n   to   May    5th    5   P    M     bids  will    be  best  interests  of  the  State.                 ,  SEALED  PROPOSALS  will  be  opened 

IP   to   .viay   otn,   d  ^^-«-   "' ,,    "''    ^J"  "  Bidders  are  invited   to  be   present. at  at  the  Office  of  the  Commanding  Officer, 

received    by    John   A.   Hoey,    City   Clerk.  i^f  opening  of  the  bids.                                ,  Benicia    Arsenal.    Cal.,    nt    11.00    A.    M.. 

for  furnishing  and  delivering   1800  feet  Plans  and  specifications  of  this  work  may  15,  1920,  for  the  construction  of  a 

of  2'/.  inch  fire  hose,  and  400  feet  of  IVi  to  be  had  at  Room  18,  Union  Depot  and  Hospital    Building    (Eight    bed    Inflrm- 

,    _       ,  Ferry    House,    upon     depositing    $ui.uu  ary)    one-story,      of    hollow      tile    COn- 

inch   file   hose.  j^^    same,    which    will    be    returned    on  structlon. 

Certified    check    for    10%.   payable    to  return   of  plans  and  specifications.  Drawings    and    specifications   may    be 

Clerk   required  Bidders    are    requested    to    mark    en-  obtained  from   this  office   in   the  dlscre- 

r'i,„   r-^^^ir   xj„„„   „<.!„. oi,,=   .^ffi^o^   at  vtlope  containing  the  bid:  tlon   of  the  Commanding  Officer. 

City   Clerk   Hoey   maintains  offices   at  ..^^^    ^^^   furnishing      materials      and  K.    p.    OHERN. 

440    Holbrook    BIdg..    San    Francisco.  constructing    bulkhead    wharf    in    front  Colonel,  Ord.  Dept.,  U.   S.  A.,  Command- 

"f  ^^""   ''■"                J.   H.   MCCALLITM.  '"^-                           

^rvf /•.       I       i         T*                                i  ^' Qt^MOODv"*"^'  BIDS     WANTED     FOR     KITOHBN 

Official        Proposals.  Board    of    state   HaVo/S^m^iss^ione^rs.  ^^^^  attena^^ir^^v^t'^ed   to    the  tact 

■  Chief  Engineer.  that    proposals   will    be    opened    in    the 

~^       — ^— ^,— ^  HILDA  GOHRMAN  near  future  on  drawings  and  speclflca- 

NOTICK  TO  CONTRACTOH.S.         '  Secretary,      (ttl  tions      No.      4097,      covering      Kitchen 

Equipment  for  six  Barracks  Buildings, 

BOARD    OF    STATE    HARBOR    COM-  ~  Marine    Corps    Base.    San    Diego,    Calt- 

MISSIONERS.    Union    Depot    and    Ferry  u^cnim*!  fornla. 

House.  San   Francisco,  California.   April  BIDS     WANTED     FOR     HOSPIT.VL,  The  drawings  and  specifications  may 

24,    1920.  BDILDING.  be    obtained    on   application    to    the  Bu- 

SEALED  PROPOSALS  or  bids  will   be  «,/»TMf u.  -nn  f^nvTRACTORS.  f^au    in    Washington,    D.    C,    or    to    the 

received  at  this  office  at  or  prior  to  U  NOTICE  TO  CONTRAC 1  oils.  Commandant,       12th        Naval      District, 

O'clock    A.    M.,    on    Thumdo)',    May    «,  Office    of    the    Clerk    of    the    BoaiG    ot  Sheldon    Building,   San   Francisco,   Call- 

1820,    for     furnishing       materials       and  Supervisors    of    the    County    or    faacra-  fornia,   or  to   the   Public   Works   Oflloer, 

constructing    bulkhead    wharf    in    front  mento.    State    of   California.                        /,  V.    S.    N..    Timken   Building.   San   Diego, 

of   Pier    19,    including    the    replacement  Pursuant    to    an    order   of    tne   Boara  gaiif.,   by  placing  a  deposit  of  ten  dol- 

of   timber  approach    to   Pier   19.   on   the  of    Supervisors   of   the   County    01    sac-  j^^.^   /jio.oo)   as  security  for  their  safe 

water  front  of  the  City  and  County  of  ramento.    made   and    entered   on    record  return    within      five      days      after    the 

San    Francisco,    in    accordance    with    the  on    the    18th    day   of   March.   A.    D.    19.U.  a„,ard    of   the  contract, 

plans  and  specifications  prepared  there-  Notice   is   hereby  giveii     that     seaiea  kitchens  are   to   be   provided 

for  by  the  Chief  Engineer  of  ihe  Board  bids    will    be    received    f /. ^''^^.-""^h;  with   modern   and   adequate   equipment, 

and  adopted   by   the   Board,   and   on  file  signed    up    to    and    not    later    than    the  ^Ich    is   to    be   properly   installed  and 

in  this  office,  to  which  special  reference  hour   of  two   P.   M.,  of   the  3rd   day   of  ^Jl^^^'^.  ^?o    steain     gas     vent    water 

is   hereby   made.  May,   1020,    at    the    office    of   said    Board  ^°""!<=<!."i   drip  sfrWcfs 

The   materials      to    be    u.sed      in      this  in    t!ie    Court    House    building,    7th    and  ^'^^^  pSwr^Ited  cost   is  $22  000  00 

work     shall     consist     of     the     requisite  I     streets,     .Sacramento     City,     for     the  The  esMmated  c^st   is  *2^  ouu.ou. 

quantities   of  cieosoled  piles  and    Port-  furnishing    of    all    labor,    materials    and  n     t      IvfORTOV 

land  -cement    (which    will    be    furnished  mechanical   workmanship  necessary  for  r-^mmanHfr     fPFr-^      TT     a 

to  the  contractor  by  the  Board),  Doug-  the    construction       of     a     Service       and  lieutenant     Commander     (CEC).     US. 

las   fir  lumber,   sand,  crushed   rock   and  Children's  Ward  Building  on   the   pres-  N.     By  direction  of  the  Public  Worici 

gravel,   reinforcing  materials,   castings.  ent   County    Hospital   Grounds,   City    of  Officer. 


■V^"ednes<lay.      April      25,     1920 

NOTICE   TO   CONTRACTOnS. 
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IVOTICE  TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  rommisslon,  516  Foram 
BalldlnK,  Sncrnmento,  Cal.,  until  2 
o'clock  P.  M.,  on  May  3,  1920,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Tehama  County,  between  Red  Bluff 
and  Northerly  Boundary  (II-Teh-3-C) 
about  13.6  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 

Placer  County,  between  Auburn  an<i 
Northerly  Boundary  (III-Pla-17-r) 
about  6.6  miles  in  length  to  be  pared 
with   Portland   cement  concrete. 

Amador  County,  between  lone  and 
Jackson  (III-Ama-34-B),  about  10. T 
miles  in  length  to  be  graded. 

Imperial  County,  between  Tule  Wash 
and  Gravel  Wash  (VII-Imp-26-D) 
about  6.5  miles  in  length  to  be  pavec 
with   Portland  cement   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willlts,  Dunsmuir,  Sacramento 
San  Francisco,  San  Luis  Obispo.  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  I; 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
fo  be  done.   etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  al 
bids  or  to  accept  the  bid  deemed  for 
the  best  interest   of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE, 
GEO.   C.   MANSFIELD, 
California    Highway    Commission. 
AUSTIN    B.    FLETCHER. 

Highway   Engineer. 
C.    C.    CARLETON. 

Acting  Secretary. 
Dated;  April   5,   1920. 


NOTICE   TO  CONTR.4.CTORS. 


Attention  is  invited  to  the  laci  that 
proposals  will  be  opened  in  the  near 
future  for  the  following  work: 

Drawings  and  specification  No.  4114. 
covering  Laundry,  Bakery.  and  Re- 
frigerating Plant,  Industrial  Building. 
Marine  Barracks,  Naval  Base,  San 
Diego,  Califorjiia. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment. Washington,  D.  C.  to  the 
Commandant.  Twelfth  Naval  District, 
No.  417  Sheldon  Building.  San  Fran- 
cisco. California,  or  to  the  Public 
Works  Officer,  U.  S.  Navy.  Timken 
Building,  San  Diego.  California,  by 
l)lacing  a  deposit  of  ten  dollars  ($10.00) 
<is  security  for  their  safe  return  within 
five  days  after  the  award  of  the  con- 
tract. 

The  laundrj'  equipment  will  consist 
of  motor  driven  washers,  extractors 
and  tumblers,  dry  rooms,  and  electri- 
cally operated  ironers  and  shapers  and 
other  accessories  pertaining  to  a  mod- 
ern laundry.  The  Government  will 
furnish  some  of  this  equipment,  which 
will  be  installed  hy  the  contractor. 
The  bakery  equipment  will  consist  of 
electric  ovens,  motor  driven  dough  and 
cake  mixers,  dough  molder.  proofer 
divider,  rounder,  and  other  acces- 
sories necessary  to  equip  an  efficient 
bakery.  The  ice  making  and  refrig- 
erating plant  will  consist  of  duplicate, 
motor  driven  compressors,  brine  cir- 
culating pumps,  an  ammonia  condenser, 
brine  cooler,  freezing  tank,  and  other 
apparatus  pertaining  to  a  raw-water 
ice  making  plant,  together  with  re- 
frigerating equipment  for  the  storage 
rooms.  Included  also  as  a  part  of  the 
refrigerating  equipment  will  be  the 
meat  tracks  and  hangers,  and  the  in- 
sulation of  the  storage  rooms.  Con- 
nections are  to  be  made  to  the  electric, 
steam,  return,  waste,  and  water  ser- 
vices. 

The  estimated  cost  Is  J".3  000.00 

LEONARD   M.    COX. 
Commander.  C.  E.  C  .  T'    S.  Navv.  Public 

Works   Officer  "      rtf) 


SEALED  PROPOSALo  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock    P.    M.,   April    19,    1920,    for    the 

erection  of  two  Pratt  truss  highway 
spans  with  timber  trestle  approach  and 
control  wier  complete  over  the  Virgin 
Uiver  near  Bunkerville  in  Clark  Coun- 
ty. Nevada. 

Flans  may  be  examined  and  forms  of 
proposal,  contract  ami  specifications 
secured  at  office  of  undersig:ned;  may 
also  be  examined  at  the  toun'.y  clerk's 
office  in  Las  Vegas.  Cash  deposit  of 
115.00  with  the  undersigned  required 
for  copy  of  plans,  which  will  be  re- 
funded on  their  return  in  good  condi- 
tion Elds  must  be  on  proposal  form 
of  Highway  Department  .lecompanied 
by  certified  check  in  the  .-mount  of  L" 
of  bid.  Right  Is  reserved  to  reject  any 
or  all  bids. 

C.    C.    COTTREI.L. 
State  Highway  Engineer. 
Carson  City,  Nevada. 


NOTICE   TO    BIDDERS. 


NOTICE  IS  HEREBY  GIVEN  that  the 
Board  of  Capitol  Commissioners. 
Carson  City,  Nevada,  will  receive  bids 
for  the  following  Items  in  the  con- 
struction for  a  "Heroes  Memorial" 
Building  at  Carson  City.  Nevada,  ac- 
cording to  official  plans  and  specifica- 
tions on  file  with  said  Commi.'^.'^ion  and 
the  State  Architect's  Office,  Reno. 
Nevad.a,  viz: 

1.  General   construction. 

2.  Plumbing  and  Heating. 

3.  Oil  equipment. 

The  Drawmgs  and  specifications 
may  be  secured  at  the  office  of  F.  J. 
DeLongchamps,  State  Architect,  331 
Gazette   Building,   Reno,   Nevada. 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  speci- 
fications taken  from  the  Architect's 
of.ice. 

Bids  will  be  received  at  the  office 
of  the  Secretary  of  Board  of  Capitol 
Commissioners.  Carson  City,  Nevada, 
not  later  than  10  A.  M..  on  May  2,  1820. 

All  bids  shall  be  sealed  in  oqaque 
envelope  and  addressed  to  Board  of 
Capitol  Commissioners.  Carson  City. 
Nevada,  and  marked  "Bids  for  Heroes 
Memorial  Building."  Each  bid  shall  be 
accompanied  by  a  certified  check 
amounting  to  at  least  5  per  cent  of 
the  amount  of  the  bid. 

The  Board  of  Capitol  Commissioners 
reserves  the  right  to  accept  or  reject 
any  or  all  bids. 

Authorized  this  19th  day  of  April 
1920  by  the  Board  of  Capitol  Com- 
missioners,   Carson    Citv.   Nevada. 

HOMER    MOONEY. 
Clerk      Board    Capitol      Commissioners. 


BIDS     WANTED     FOR     HOT     WATER 
HEATING  SYSTEM. 


SEALED  PROPOSALS  will  be  opened 
in  the  Office  of  the  Commanding  Officer. 
Benicia  Arsenal.  Cal..  at  11:00  A.  M.. 
April  30th,  1920,  for  the  installation  of 
hot  water  heating  systems  in  Quarters 
Nos.  25.  26  and   27.  Benicia  Arsenal. 

Drawings  and  specifications  may  be 
obtained  from  this  office  at  the  dis- 
cretion  of  the  Commanding  Officer. 

E.    P.    O'HERN. 
Colonel,  Ord.  Dept..  V.  S.  A..  Command- 
ing. 


NOTICE   TO   BIDDERS. 


for  the  installation  in  the  above  refer- 
red to  buildings  of  program  clocks,  fire 
alarm  and  an  iiiteicommiinicatinie  tele- 
phone system.  A  separate  bid  to  be 
submitted  for  the  installation  in  said 
buildings  of  complete  system  of  elec- 
tric wiring;  a  separate  bid  to  be  sub- 
mitted for  the  installation  in  said 
buildings  of  electric  lighting  fixtures; 
a  separate  bid  to  be  submitted  for  the 
installation  in  said  buildings  of  com- 
plete system  of  plumbing,  gas  piping 
and  sewering.  All  bids  to  be  in  ac- 
cordance with  plans  and  specifications 
now  on  file  in  the  office  of  J.  E.  Rod- 
gers.  Byron  Brown  Building.  Martinez, 
(.aliiornia.  Copies  of  plans  and  speci- 
fications may  be  had  at  the  office  of  A. 
A.  Cantin,  Architect,  68  Post  St..  San 
Francisco,  or  Gazette  Building.  Mar- 
tinez. California. 

A  deposit  of  JfiO.OO  will  lie  required  as 
a  sruarantee  of  the  remni  «)  ihe  Itosird 
of  Trustees  of  said  High  School  of  the 
plans  and  si'kecifications  taken  for  bid- 
ding or  other  purposes  and  will  be  re- 
funded to  the  Contractor  when  the 
plans  and  specifications  are  returned  in 
good  condition.  No  bids  will  be  receiv- 
ed after  the  closing  hour  specified  in 
this   advertisement. 

.^cc^mpariying*  e.tch  proposal  s'-all  I.e 
a  statement  stating  the  maxinium 
number  of  working  days  the  bidder 
will  agree  to  fully  complete  the  work 
of  this  contract  in. 

Time  is  of  the  essence  of  a  contract 
th.it  may  be  awarded  under  lliis  notice 
and  the  least  maximum  time  required 
to  complete  the  work  by  the  bidder  will 
be  considered  hy  the  Board  in  award- 
ing the  contract. 

In  awarding  the  contract,  bidders 
will  understand  that  it  will  be  neces- 
sary to  file  two  bonds  ^vith  the  con- 
tract, one  to  the  extent  of  50%  of  the 
amount  of  the  contract  for  faithful 
performance  of  the  wofk  and  the  o'.her 
for  50%  of  the  amount  of  the  contract 
known  as  a  lien  bond  to  secure  the 
payment  of  labor  and  material.  The 
form  of  all  bonds  shall  comply  with  all 
laws  covering  the  same  and  will  be 
subject  to  the  approval  of  the  Dis- 
trict  Attorney   of  '  ontra  ("osta   County. 

Proposals  shall  be  delivered  to  A.  E. 
Dunkel.  President  of  the  Board  of 
Trustees  of  Alhambra  Union  High 
School  District,  at  the  office  of  the 
principal  of  said  school  in  said  high 
school  building  between  the  hours 
hereinbetore  stated.  Said  bids  shall  be 
enclosed  in  a  sealed  envelope  addressed 
to  the  Board  of  Trustees  of  Alhambra 
Union  High  School  District.  Contra 
Costa  County.   (  alifornia. 

A  certified  check  of  5%  of  the  amount 
of  the  proposal  payable  to  Alhambra 
Union  High  School  District.  California, 
must   accompany   each   projiosnl. 

Should  the  successful  bidder  fail  to 
obtain  a  bond  and  sign  a  contract  for 
the  amount  of  his  proposal,  upon  the 
contract  being  awarded  to  him.  under 
this  notic^,  his  check  will  be  forfeited 
to  said   district. 

.\11  checks  will  be  returned  to  the 
unsuccessful  bidders  upon  application 
at  the  office  of  the  Clerk  of  thi-  Boanl 
after  the  contract  has  been  signed  ami 
bond  furnished  by  the  <  ontraclor 
whose   bid    has   been    accepted. 

The  competency  and  responsibility  of 
biddeis  will  be  considered  in  making 
anv  award  under  this  contract 

The    Board    of    Trustees    reserves    the 
right    to    reject   any   or   all    bids    or   any 
part  of  any   bid. 
Dated    April    17.   1920. 

A.    E.     nU.VKEL. 
President   of   the   Board    of   Trustees   of 

Alhambra      Union    High      School    Dis- 
trict. 

.1.    E.    nODTERS. 
Clerk    of    the    Board    of   Trustees   of  .\l- 

hambra    Union    High    School    District. 


NOTICE  IS  HEREBY  GIVEN,  that 
bids  for  work,  material  and  for  the 
complete  construction  of  a  two-story 
brick  building  with  an  alternate  hid 
for  concrete  walls,  and  for  the  removal 
of  the  present  frame  buildings  known 
as  the  Domestic  Science  and  the  Man- 
ual Arts  building  from  block  342  Mhe 
present  site  of  Alhambra  Union  High 
School)  in  the  town  of  Martinez.  County 
of  Contra  Costa.  State  of  California,  to 
the  new  sitp  of  the  proposed  Hieb 
School  building  in  blocks  100.  ini.  101. 
105.  158  and  159  of  the  Original  Stirvey 
of  the  town  of  Martinez  will  be  receiv- 
ed and  publiclv  opened  by  the  Trustee^ 
of  the  Alhambra  Union  High  School 
District  in  Contra  Costa  County  at  the 
office  of  the  principal  of  said  school  at 
the  main  high  school  building  in  Ihe 
town  of  Martinez.  County  of  '"ontra 
Costa,  between  It)  o'cloek  A.  M.  iinil 
lOiilO  .I'oloek  A.  M.  of  Friiln.v.  Mnt  ii. 
l»2lt.      A    sep.irMte    bid    to   be    ^ublllill^.l 


TO    VOTE    BONDS   FOR   CITY   AND 
COUNTY    BUILDING. 

PHOENIX.  Ariz. — .\t  a  meeting  of 
citizens  a  bond  issue  of  $1,500,000  by 
Maricopa  County  and  $700,000  by  the 
City  of  Phoenix  was  recommended  for 
the  erection  of  a  Joint  county  and  city 
building.  Architects  Lescher  &  Kibbey 
have  prepared  preliminary  plans  for 
the  building  showing  a  six-story  struc- 
ture 230  feet  square  with  a  court.  It  Is 
proposed  to  face  the  lower  portion  of 
the  building  with  granite  and  the  upper 
portion  with  tufa  stone  or  terra  cotta. 
The  estimated  cost  of  the  building  is 
*1. 600. 000  and  i:oiH  of  furnishlnss  $400  - 
000. 
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CONTRACTS    AWARDED 

I-Iens,  Acceptances,  Etc. 


BUTLDrnG   CONTRACTS 


San  Francisco  County 

No. 

Ovrner 

Contraolor 

A  lilt. 

1023 

Richards 

Hansen 

2000 

1(124 

Suttrell 

Elvin 

4500 

in-i; 

Commerciul 

Walker   1 

500000 

10J6 

Harris 

4000 

1U27 

OBritn 

Owner 

15000 

lO-lS 

Giljerson 

Rednall 

SOS'i 

102.) 

SamlberB 

Owner 

4600 

KISO 

1  ewis 

Cohen 

3825 

1031 

Lewis 

Mulcahy 

3800 

in:!i 

Bertz 

Martin 

lti74 

i')3:! 

Bertz 

McLeod 

1660 

io:i4 

Humphrey 

Owner 

25000 

IU35 

Allrpd 

Owner 

5000 

iu;i6 

4  am^Ton 

Owner 

15000 

loai 

St.    Franci.s 

Morton 

9500 

1U38 

Nafl.   Radio 

Ruegg 

40000 

loaii 

Macowsky 

Spargo 

13000 

1040 

Peters 

Schaible 

500 

1041 

O'Brier 

Kiernan 

15000 

1042 

Walter 

Fennell 

4271' 

1043 

PalmoliM- 

Jensen 

270(1 

1044 

BuUette 

'I'hunberg 

500 

1045 

Moore 

.MeMullin 

500 

104t> 

Weissllei.i 

Cress 

4500 

1047 

MoUetl 

Davis 

1000 

1048 

Horstmaii 

Borenz 

900 

l(>4<) 

Hall 

Hall 

3000 

11150 

NeLson 

Nelson 

6000 

1051 

Same 

Same 

12000 

1052 

.Sander.s 

Owner 

1800 

1053 

Town 

Taylor 

8500 

1054 

Peoples 

Hardy 

2700 

1055 

Hildebraii.i 

Owner 

4000 

1056 

Mooy 

Wise 

500 

1057 

Lindy 

.Velson 

8480 

1058 

O'Connor 

.lohnson 

3998 

1050 

Lyttle 

Owner 

4000 

lObO 

Bourdelli 

Palmer 

4000 

1001 

Fainou.s    l'l% 

■rs         Various    1000000 

10K2 

S   P  Co 

Ba  n  ge 

45()0 

1(1  K.l 

Coldlic.K 

ilcldlierg 

1064 

Kirby 

Owner 

3000 

Mi..( 

liai-lelt 

300(1 

1066 

Burrett 

Klyee 

65011 

1(167 

Harv 

C  asty 

9  5  (1 

mUK 

I'l-al'iodv 

•\Vesi,-vn    Pipe 

fit  4  7 

I06<l 

Bandv 

Cameron 

4000 

1(170 

Hee 

29000 

1071 

Schlessinger 

Montgomery 

750 

1072 

VVariiibolt 

Muller 

500 

1073 

Associated 

Oil               Vogt 

7370 

1074 

Moore 

Segurson 

2000 

1075 

Bewis 

Owner 

9000 

1076 

Sheehy 

McDonough 

3547 

1(177 

Macdonotigh 

Barrett 

20000 

1078 

Kenstrom 

Nelson 

900 

10711 

.lohnson 

Owner 

18200 

1080 

Levy's 

Braas 

8478 

1081 

Taussis 

Mission 

37730 

1082 

Curtaz 

Owner 

48000 

1083 

I'iiu-u.s 

Oardinor 

2150 

1081 

MaedOdald 

Lewis 

9000 

1085 

Kelleller 

Matt  hies 

790 

1(1. Sii 

Malll.-s 

Mai  lilies 

995 

I'MIOUT.S. 

ADDITIO.V 

(1(123)      NO.       2(1311       SIXTEENTH    AVh:. 
Add   sun    and   sleeping   porch   to    resi- 
dence. 
Owner — K.lix   Richards,  2030   16th  Ave., 

San    hr.ancisco. 
Architect  —None 

Contractor — L.    11.    Hansen,    San    Fran- 
cisco. 

COST.  $2000 


ALTERATIONS 

(1024)  NO.  26 17  SACR.\MENTO.  Al- 
terations   to   attic   story   of   residence. 

Owner — Dr.    P.    H.    Sutlrell,    2617    Sacri- 

mento  St..  San   Francisco. 
Architect — Bernard  .1.  .loscph,  New  Call 

Bide..  San  Francisco. 
Contractor— Arthur     Elvin.     2965     H'»\v- 

ard  St..  San  Francisco. 

COST.    S4.500 

(^tFKICK    BITILDlNCi 

(1025)  NW  MONTOOMKRy  &  Pi;y' K. 
Fifteen-story  and  basement  Class 
"A"    oftlce    building. 

Owner — Commercial  Union  Assuraics 
Co.,  Ltd.,  and  the  California  Insur- 
ance Co.,  558  Sacramento  St.,  San 
Francisco. 


-Vrchitect — (Jeo.     W.       Kelham.      Sharon 

Bldg.,  San  Francisco. 
Contractor — P.    J.    Walker.    Monadnock 

Bldg..  San   Francisco. 

COST,    $1,500,000 


.MiDlTION 

(1026)      NO.     440     BELVEDKRIC. 
tion    of    one    story    to    dwellini 
basement   for  garage. 
Owner— Frank     H.     Harris,     440 

dere,  San  Francisco. 
A  rcli  i  teot — None. 

COS; 


$4,0011 


AUTO    BUILDING 

(1027)      NW   CEDAR  AND  I'OLK.  Two- 
story  reinforced  concrete  auto  acces- 
sory  building. 
Owner — O'Brien-Kiernan        Realty     Co.. 

320  Sharon   Bldg.,   San   Francisco. 
Architect — Arthur        S.        Bngbce.      320 
Sharon   Bldg..   San   Francisco. 

COST,    $15,000 


FLATS 

(1028)     S  CHESTNUT  137-6  E  Buchan- 
an.     Two-story   and   basement   frame 
(2)   flats. 
Owner — Clara    Abbolt      G.bersjn,      11'02 

Union  St.,  San   Francisco. 
Lor'gner   and    Builder  — \V     \V     ;iednall. 
2500   Filbert,  .^an   Fra'K-'.so. 

COST,    $8,080 


STORE   AND   REPAIR  SHOP 
(1029)      N    GEARY    107-6    W    llth    Ave. 
One-Story  brick  auto  accessory  store 
and  repair  shop. 
Owner — Sandberg    &    Essmann,    601    4th 

St..    San    Francisco. 
Architect — None. 

COST,   J4,600 


HKCORDKU 

r.UlCK     BUILDING 

(1030)      N   EDIjV    112-6   E    Polk   E   25xN 
1 20    W    A    8.      All    work    except    brick 
woi'k    and    window    shades    for    one- 
story   brick   building. 
Owner — Edward    J.    Lewis.    306    Sacra- 

n.tnto  St..   San   Francisco. 
Architect — Walter      C.      Falch.      Hearst 

Bldg.,    San    Francisco. 
Contractor — Robert    Cohen.       1210      Di- 

visadero   St..  San   Francisco. 
Filed   Apr.   19,  '20.      Dater  Apr.   17.  '20. 

Hoof  completed .$956.25 

Plaster    completed     956.25 

Completed    and   accepted 956.25 

Usual    35    days 956.2.-. 

TOTAL  COST.  $3825.00 
Bond.  $1915.  Surtty,  Massachu."etts 
Bonding  &  Insurance  Co..  Limit.  60 
days.  Forfeit,  $15.  Plans  and  specifi- 
cations filed. 

NOTE: — Permit    reported      .Vpril       19. 
1920.  No.    1017. 


Uiov 


J  ml 


Contractor — Thos.   F.  Mulachy.    180  Jes- 
sie .St..  .San  Francisco. 
Filed  Apr.   19,  '20.      Dated  Apr.  17.  '20. 
Brick    work      ready     for      ceiling- 
joists     $2000 

Brick   work  completed 85(i 

Usual    35  davs 950 

TOTAL  COST.  $3800 
Bond.  $1950.  Surety.  American  In- 
demnity Co.  Limit.  20  days.  Forfeit. 
$10.      Plans  and   specifications  filed. 

.VOTE— Permit   reported  .-Vpr.   19.  1920. 
No.   1017. 


i.'Esinioxci- 

(1032)  N  FILIIEKT  80  W  Pivisade 
W  2S\.V  137-S.  All  work  exoe 
plumbing  for  three-story  and  has 
nii-nt    franie    residence. 

Habenicht.     130     Gea 


St  .  Sa 
I- hi 


irii: 


Beitz,    68    I'ost    St  . 
tsa  n    I'-'r,ancisco. 
■ontra.lnr—William    Martin.    110  Jessie 

.Si..  ;-''in   i-'rancifco. 
■ileil    Apr.    19.    '20,      Haled    Apr.    I»   'lit. 

Franie    up $.!56S.50 

Brovvn    coated     3568.50 

(  onipleted     .  .    . :i56J.50 

Usijal    35    days 3568.50 

TOTAL    COST.    $14,274.00 


Bond,  $7137.  Sureties.  Edwin  T.  I'eler- 
son  and  Fred  Walpert.  Limit.  90  days. 
Forteit,  $5.  PKans  and  specifications 
filed. 

.NOTli:— Permit    al.=o    applied    for    to- 
day. 

(1033)      PLUMBING    ON    ABOVE. 

Contractor — J.  J.  McLeod.  1246  Golden 
Gate    Ave.,    San    FranciECO. 

Filed  April  19,  '20.     Dated  April   14.  '20. 

Roughing    in    done    1830 

(Completed    and    accepted    415 

Usual   35   days    416 

TOTAL   COST,    $1660 

Bond.    $830.      Sureties,    A.    D.    Collman 

and    Jas.    H.    Pinkerton.      Forfeit.    $5.00. 

Limit.  90  days.  Plans  and  specifications 

filed. 


PERMITS 

IWRl'EL  DELIVERY  BLD(3. 
(1034)      S    EDDY    123-6    W    Polk.      One- 
story   and    basement    concrete    parcel 
delivery  quarters. 
Owner — Humphrey      Estate.      Inc.,      425 

Kearny  St.,  San  Francisco. 
.\rchitect — W.   H.   Crim  Jr..  425  Kearny 
St.,  San  Francisco. 

COST,  $25,000 


ALTERATIONS 

(1035)  W  FIFTH  30  N  Harrison.  Re- 
model 14  flats  into  12  apartment.s:  8 
3-room  and  bath;  and  6  4-room  and 
bath   apartments. 

Owner — C.  S.  Allred.  150  Onondaga  Ave.. 
San  Francisco. 

.\rehitect — None. 

Day's  work.  COST.   $5000 


LOFTS 

(1036)      .\  SACRAMENTO  90-2  W  Mont- 
gomery.     Two-story   concrete   lofts. 
Owner — Cameron      &      Disston.     Hearst 

Bldg..   San  Francisco. 
Arehitect — Fred    H.    Meyer.    742   Market 

St>,  San  Francisco. 
(Contractor — Cameron  &  DisEton,  Hearst 

Bldg.,  San  Francisco. 

COST,   $15,000 


FRAME  DWELLING 

(1037)      E  SAN  BENITO  W.A.V  68  S  San 
Anselmo.      Two-story    and    basement 
frame  dwelling, 
ijwner — St.  Francis  Home  Blug.  Co..  278 

Post  St..  San  Francisco. 
.Architect — Henry      H.      Gutterson.      278 

Post  St..  San  Francisco 
Contractor — John     Morton.     180     Jessie 
St..  San  Francisco. 

(MST.    $9500 


FACTORY 

(1038)      N    TWE.XTIETH    from    Folsom 
to    Shotwell.      One-st«ry    brick    fac- 
tory. 
Owner — National    Radio    Co..,    156    Sec- 
ond St.,  San  Francisco. 
.Vrchitect — Henry    C.    Smith,    Humboldt 

Bank    Bldg..    San    Francisco. 
Contractor — Ruegg  Bros.,   Pacific  Bldg., 
San    Francisco. 

COST.    $40,000 

.\UTO    SALESROOM 

(1(139)      E     VAN    NESS     AVE.     67-6       N 
Eddy.     One-story  and  basement  rein- 
forced   concrete    auto    salesroom. 
Owner — Jacob    Macowsky,    care    archi- 
tect. 
.Architect  —  .\ugust      G.       Headman.    747 

New   Call   Bldg..   San   Francisco. 
Contractor — John    Spargo.      240      Mont- 
gomery St.,  San   Francisco. 

COST,  $15,000 

ALTERATIONS 

(1012)      NO.   2231    CL.\Y.      All    work    for 

alterations  to  residence. 
Owner — Mr.    and      Mrs.    Jno    I.      Walter. 

Premises. 
Architect — Houfrhton      Sawyer.      I'e^rsl 

Bldg.,  San  Francisco. 
Contractor — Fennell      &      Chisholm,    180 

Jessie   .St..   San   Francisco. 
Filed  Apr.  211.  '20.     Dated   Apr.  19.  '20. 

TOT.\L  COST.  $4270 
Bond.  $2135.  Surety,  American  Surety 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications  filed. 

NOTE — Permit  also  applied  for  today. 


\\"eclnesday.      April      2S,     1950. 
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SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont, 
Gen.  Oscar  F.  bong.  Hazel  Lane. 
\V.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen,  Claremont  Court. 

Redwood  C!t>. 
E.  R.  Diamond,  Portola  Road. 

BurUngaiiie. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METAL    PRODUCTS     CO.MPANY     OF 
CALIFORNTA 

Agents   for 

The  Permutit  Company 

of  New  York. 

Sheldon     Dldg.  401    Market    Street. 

Telephone   Douglas    15.W. 

FEHMl  TIT  SOFT  W.4TEB. 


ADDITION 

(KHl)      .^U.    J4t    UKATTO.X    ST.      .\dc1    1 
room  to  residence,  T.  &  G.  roof,  con- 
crete  foundation,  floor,  etc. 
Owner — D.    J.    Peters,    215    Gratton    St., 

San  Francisco. 
-Vrchuect — None. 

Coiitmctor — hi.  M.  Schaible,  1452  Haighl 
St..  San  Francisco. 

COST,    ?5U0 

Ul!;tOUDK.U 

yTOUli  AND  Ut  FIc  h;  LiL,L>a. 
HU4i)  N\V  POLK  AND  CKDAK  AVE.. 
lU  on  Polk  anil  S.'j  on  Oediii  Ave  All 
work  for  two-story  reinforced  cjh- 
rj'i.'Vj  Ci.iss  'O'  store  and  o:l,ce  b  tild- 
iiiK.  • 

Owiitr — O'llrieii    Kiernan      Really      Co.. 

liliit  Sharon   IJi'.'g-.,  San   i.':-  Miri.«co 
.\n-hi.uci — .vnl'ir  S    Bu^bee,   .^2U  Shar- 
on LllJg".,  r>an  Francisco 
Contrjotor — Kiernan      &   OBrija,      I'.JS 

Mission  St.,  .San  i-'riimM.sco. 
FiUd    .\lil-.    2U,   'liU.      Dated  A|il-.    2U      JO 

iMoiilhly    iJaymeliLs   ot VT'v^ 

I'sual    :f5   days 2D'/c 

TOTAL  LOST.    SlTiOuu 
Uond,    none.      Limit,    !)U    days.      Forfeit, 


none.     Plans  and  ^p(■ciflcation.■'  tiled. 

NOTE: — Pern-.it  reported  Apr.  20,   i92f' 
No.    1027. 


One- 


PEHJIITS 

ALTERATIONS 

(10-13)      NO.    123-433   BRANNAN.      Erect 
T.  &  G.  partitions  for  ofKces  in  ware- 
house. 
Owner — The  Palmolive  Co.,  6117  Palace 

Hotel,   San  Francisco. 
Architect — None. 

Contractor — James  Jensen,  550  Valencia 
St.,  San  Francisco. 

COST,    »2700 
GARAGE 

(1044)  NO.    4355    CALIFORNIA. 
story  frame  private  garage. 
Owner — A.   A.   Bullette,  Premises. 
Architect — None. 

contractor — Gus   Thunberg. 

COST,  J500 

GARAGE 

(1045)  NO.     2040    BItOADVVAV.       One- 
story  frame  garage. 

Owner — Geo.    A.    Moore.    212    California 

St.,  San  Francisco. 
Architect — None. 
Contractor — C.   E.    McMuUiii,    1711   Lake 

St.,  San  Francisco. 


ALTEItATIONS 

(104(i)      N    GEARY    100    W    Sixth    Ave. 
Alter  front;   erect  T.  &  G.  partitions; 
plumbing    and    concrete   driveway. 
Owner — Jacob  Weissbein,  Ilobart  Bldg.. 

San  Francisco. 
Architect — H.   C.   Bauniann,   251  Kearny 

St..   San    Francisco. 
Contractor — Frank  H.   Cress,  180  Jessie 
St.,    San   Francisco. 

COST,  $4500 


ALTERATIONS 

(1047)      NO.     1353-55      HARBISON      ST. 
Alterations   and    general   changes    for 
flats. 
Owner — F.    Mollett,    245    17th    Ave.,    San 

Francisco. 
Designer — W.   B.  DavLs. 
Contractor — W.   B.   Davis,   5503   Califor- 
nia St.,  San  Francisco. 

COST,  *1000 


ALTERATIONS 

(1048)      NO.    959    LARKIN.      Alter   store 
front;  tile  flooring;  plate  glass  work, 
etc- 
Owner — W.    Horstmann    Co.,    4th    Floor, 

114  Sansome  St.,  San  Francisco. 
Architect — F.  A.   Lorenz,    473   Jessie   St., 

San  Francisco. 
Contractor — F.  A.  Lorenz,  473  Jessie  St.. 
San  Francisco. 

COST.    $900 


DWELLING 

(1049)  W  MIRAMAR  AVE  291  N  West- 
wood.  One-story  and  basement  frdine 
dwelling. 

Owner— (..  A.  Hall,  1301  4th  Ave..  San 
Francisco. 

Architect — None. 

Day's    work.  COST.    J3000 


DWELLING 

(1050)      E     PLYMOUTH      AVE    366       N 
Jlonlecito.      One-story   and   basement 
frame  dwelling. 
Owner — Nelson    Bros.,     1375     Plymouth 

Ave.,  San  Francisco. 
Architect — Chas.    Strothoff,    2276       15th 

St.,   San   Francisco. 
Day's    work.  COST.    J60no 


DWELLINGS 

(1051)    E  PLYMOUTH  AVE  182  and  262 
N    Montecito.  Two    two-story    and 

basement   frame   dwellings. 
Ovmer — Nelson     Bros.,     1375     Plymouth 

Ave.,   San  Francisco. 
Architect — Chas.      Strolhoft,    2276      15th 

St.,   San    FrancTsco. 
Day's  work.  COST.  $6000  each 


ALTERATION 

(1052)  NO.  Sll-15  SCOTT.  Change 
two  two-story  frame  flats  into  four 
flats  of  four  rooms  and  bath  each. 

Owner — Thomas   Sanders,    815   Scott  St., 

San    Francisco. 
Architect — O.    E.    Evans,      2569      Mission 

St.,    San    Francisco. 

COST,    »1800 

-SLTERATION 

(1053)  SE  STOCKTON  AND  MANILA 
streets.  Install  dumb  waiter,  re-ar- 
range partitions,  stairs,  etc.,  for  club 
rooms. 

Owner — Town    and    Country    Club,      21S 

Stockton.  San  Francisco. 
Architect — Howard       &       White.       Lick 

Bldg.,   San    Francisco. 
Contractor — Taylor  &  Goerieke.  Sharon 

Bldg..  San  Francisco. 

COST.     $S.50O 


ALTERATIONS 

(1054)  NO.  3778  TWENTY-FOURTH 
St.  General  alterations  tor  milk 
room   in   dairy,   underpinning,  etc. 

Owner — Peoples  Dairy   Co.,     1378     24th 

St.,    San    Francisco. 
Architect — None. 
Contractor — A.   M.  Hardy,   212   Sth  Ave., 

San    Francisco. 

COST,    $2,700 

KESIDBNCE 

(1055)  W  TWENTY-FIFTH  AVE.,  100 
N  Anza.  One-story  and  basement 
frame   residence. 

Owner— E.    H.    Hildebrand,    68    Post    St., 

San    Francisco. 
Architect — None. 

COST,    $4,000 


ALTERATION 

(1056)      NO.    1201    WILLARD  ST.     Alter 
for    basement    garage,    cement    work, 
•  doors,   etc. 
Owner — A.   Mooy,  Premises. 
Architect — None. 

Contractor — L.    N.    Wise,    1274    Waller, 
San  Francisco. 

COST.    $500 


'1057)      E    WESTWOOD    DRIVE    165    N 
Wildwood.      One-Story   and   basement 
frame   dwelling. 
Owner — Edith   H.  Lindy. 
Architect — Chas.    Strothoff,      2276      15th 

St.    San  Francisco. 
Contractor — Nelson    Bros.,      1375      Ply- 
mouth  Ave.,   San   Francisco. 

COST,   $8,480 


RECORDED. 

BRICK   WORK 

(1058)      W    HOWARD    204-8%    S    12th. 

Brick  work  for  building. 
Owner — Michael   O'Connor,   1885  Golden 

Gate  Ave..  San   Francisco. 
Architect — None. 
Contractor — J.   M.  Johnson. 
Filed  April   21,  '20:      Dated  April  20,  '20 

Brick  work  done   to  top  of  flrst 
story    $1999 

Completed  and  accepted   1999 

TOTAL  COST,  $3998 
Bond,  Sureties.  Forfeit,  none.  Limit. 
10  days  after  May  1.  No  plans  or  spe- 
cifications  filed. 


PERMITS. 

DWELLING  „ 

(1059)  NO.  1106  GENEVA  AVE.     Two- 
story    and    basement    frame    dwelling. 

Owner — Frank     J.     Lyttle,     7S4     Vienna 
St.,   San   Francisco. 

Architect — None.  „     .,„„„ 

COST,    $4000 

ALTERATIONS  ^^ ^,^ 

(1060)  NW    MISSION      AND      SECOND 
Sts.     Alterations   to   store  front. 

Owner — John      H.      Bourdelli,     Crocker 

Bldg..  San  Francisco. 
.\rchitect — None. 
Contractor— Palmer    &     Peterson,     Mo- 

nadnock  Bldg.,  San  Francisco. 

COST.  $4000 


TH  EATRK 

(1061)      MARKET,    JONES    &    GOLDEN 
Gate   Ave.      Class   "A"    theatre   build- 
ing  (seating   2,800). 
Owner — B'amous    Players — Lasky      Cor- 
poration     of      California.        Pacific 
Hldg.,  San  Francisco. 
Architect — Alfred    Henry      Jacobs,      110 
Sutter    St.,    San    Francisco.     „„„„„„ 
COST,   $1,000,000 


STORE   HOUSE 

(1062)  NW  MARIPOSA  AND  INDIANA 
One-story   frame  store  house. 

Owner — Southern       Pacific      to..      S.    P. 

Bldg.,    San   P'ranoisoo. 
Ii<-signer — Lange  &  Bergstrom. 
Contractor — Lange     Ht    Bergstrom.      20 1 

•Sharon   Bldg..   San   Francisco. 

COST.    $150n 

.\nniTioN 

(1063)  SE  SEVENTH  AND  KOLSOM 
Frame  and  galvanized  iron  addition 
for   storage    buildine- 

Owner— Garrett  M.  Ooldbeig  &  Co..  7th 
and  Folsom  St..  San  Fi-aT'cisco. 

Architect — H.   C.    F.aumaiin.   2.''il    Kearny 
St..  .San   Francisco. 

Contractor — W.  S.  Goldberg.  320  Market 
St..  San   Francisco. 

COST.    fl2G0 

FRAME  DWELLING 

(1064)  E  TWENTY-SKVT-.NTTI  .VVI-; 
lilO  N  Anza.  Olu--Hl«>iy  ami  l.:i.-:rni'-lil 
liHiiie    dw.-lliiiK. 

Owner — J.    C.    Kirhy,      21X1      (iiov.--    SI.. 

.San  Pranoisro. 
Arrhitpot — None, 
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msf^^E^^TWENTY-SEVENTH      AVE 
75  N    \nza.     One-Story  and  basement 

0^^■';fe"^-Joe"Ba"r^^•ett,     2181     Grove     St., 

San    Francisco. 
Architect— None.  ^^^^    ^3  5^, 
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■?l'^6^6r'^NVh''o^raiKTY-SECOND   AY. 

Additions    and    alterations      to      resi- 

Owno?— C     W.   Burkett,    150    32nd   Ave.. 

,,„f^,^et-r:rcantin,    68    Post,    San 

Cont^rI?to^r!^H.    A.    Klyce,      New      Call 
Bids..    San   Francisco.  ^^^^^    ^^^^^ 

fl'-^IvY'  ^0°2fi°WlTA  AVE.  Al- 
^  legations  and  additions  tor  two  rtats. 
Ow^er— Mrs.   T.    Hary.   Premises. 

-^;"nVrac.'oT-Jo?^n     Oasty.     258     London 
St..  San  Francisco.  ^^^^     ^^^^ 

UECOHUKU. 

?f068^"  COM.    306-2    S    ISL.US    and    iJSin 
K    Third    S    lOOxE    50.      All    work    for 
iH-o  vegttable  oil  storage  tanks. 
0«ner-Henry    W.    Peabody    &    Co..    64 

Pine  St..  San   Francisco. 
Engincrr— r.   A.      Watts.      24   California 

St  .  San  Francisco,  „     ^,      ,    /-.„ 

rontractor— Western    Pipe    &    Steel   Co.. 

444  Market  St..   San  Francisco. 

ii-iled    \vr    22.  '20.      Dated  Apr.   14.    20. 

When       all       materials      are       on 

ground.    5^%   of  contract   price 

.S  day.s  after  completion W„,"„ce 

Lsual  .i..  '^''^'  TOTAL  COST  ?K44T 
Bond,  limit,  forfeit,  none.  IMans  and 
specifications  filed. 

PERMITS. 

fl^^.'f^^JW    §ltr%r>    BRODERICK. 
One-story     frame    battery       exchange 

Ow'rfe'r— Emma    E.    Bandy,    310    Sansorae 

m      San    Francisco.  „. 

^rchitectlLewis   M.   Gardner.   942   Pme 

Cont"r'actr-S?n"e°^"n°-        &  '  .    Disston. 
^""Hearst    Bldg..    San    Francisco. 


['unf^^s'sOTELO  100  W  SCPOZ;     Two- 

slory  and  basement  frame  dwelline. 
owner— H.    C.    Lewis.    68    Post    St..    ban 

Arch^fec"t^k°'nneth  MacDonald  Jr..  231 

x,ay^";%?k;  '^'l^'^'cosT.  »0,000 

O^Vner-Mf'nnie'''  Sheehy,     141     Cortland 
Ave..  San   Francr.'oo. 

rontrkc'ioT-^MoDonouKh    &    Costello.    mi 
St.  Mary's  Ave.,  San  Franc^«;o.^^_  ^_ 

si:i:vicF,  lU'ii.iiiNii 

(HIT?)       NK    HUSH       A.Nl        . 

One-Htory    Class      "C      brick 

s.-rvice  building, 
owner — Macdonough    Estate  j 
Baldwin   &   Howell,   218    K 

Arcimect-Smi't'h°0'Brien,    742    Market 

St  ,  San  Francisco 
Contractor— Barrett      &      Hilp,      Sharon 

Bldg  .  S.U,  Frrncisco     ^,^_^^    ^^^  ^^^„ 


ST. 


rny  St. 


■(\Vi78Tsw''gOLDEN  gate  AND  V.XN 
Ness  Aves  New  store  front  and  tile 
fioor   for   automobile    sales    rooni. 

owner— Frank   C.   Renstrom   Co..   Prem. 

Contr'ac'toT^Emil    Nelson.      39      Delmar 
St.,  San  Francisco.  ^^^^    ^,,^,^ 


?irr?^"rTWENTY-SEVEN^H     AVE 
^25    50,  75  and  100  S  Anza.     Four  one- 

.^tory  and  basement   frame  dwelling, 
owner— J.     Harold     Johnson.     7<1     28th 

Ave.,  San  FranciscT). 
;\Mu"ac'to7-J.""-Iarold       Johnson,       ISO 

Jessie  St.,  San  Francisco. ^^^^^^   ^^^^ 


ADDITIO.V       _,.     .-.^..-T,      ivF        One 

(1070)      NO.     747     GRANT     AVE.       One 

addtional    story    and    aUerations      to 

present   structure   for  club  and  lodg- 

Ow"fer-See-  To  Tuck  Yow  and  Sam 
Hee     667    Jackkson.   San   Francisco 

Architect— J.  Eugene  Freeman,  Kohl 
Bldg.,  San   Francisco.  ^^^^^    ^^^^^^^ 


UOtV')'^  N   GREEN    84-6   W   Polk.      One- 
story   frame  Pi-ivate  garage. 
Owner— Chas.    Schlessinger,    2164     Folk 
St.,  San  Francisco. 

rZYiiV'oT-K:"-  J.      Montgomery.    1320 
Broadway.   San   Francisco.^^^    ^^^^ 


'(Vn'")''1s™8l5    GROVE.      Alter    base- 
ment     for      private      garage,      concrete 

Ow^e^-Mr^^Warmbolt.    815    Grove,   San 

Francisco. 
Architect — None.  ,    ^ 

rontractor— W.    F.    Muller,      3118      22nd 

St.,   san   Francisco.  ^^^^^  ^^^^ 


u'i{7Vrs'"^lLLINOIS  155  N  16th.  Rein- 
forced concrete  addition  for  sasoline 
■'auge    tanks    with    steel    and    sheet 

.Mv'lfcV-ATso'ciifed      Oil      CO..      Sharon 
IJIdg.,    San    Francisco 

i'-onu4c'io7-A""i£.   Vogt,    185   Stevenson 
St.,   San   Francisco.         ^^^^     ^^^.„ 

( l.n  i)      NO..  48   IMERiE  ST.  .AJteralio-s 

and    interior  changes  lor   (2)    n.ils. 
Owner — i.  ora  W.  Moore,  Premises 

rMnVni<fto7-\Vm.  R.  Sogurson.  628  Wal- 
ler St.,  San  Fninrii-co.    ^^^^,    ^^„,  „ 


KIOCORDKD 

OFFICE  PAHTITIONS.  ETC 

VlOSO)      NO.     205     CALIFORM.V       Olhce 

partitions,    cases,    flxtures,    etc.,    tor 

building, 
owner — M.  Levy  s  Sons. 
Kngineer— Maurice      C.      Couchr.t,      110 

Sutter  St..  San  Francisco, 
foiuiactor— Bfaas      &    Kuhn    Co.      l.»lb 

Bryant  St.,  San  Francisco  , 

Filed  Apr.  23.  -20.     Dated  Apr.   .1.  ^■ 

Completed  and  accepted.  ..^.•,- -W^i 

Bond.    none.      Limit.  .40    day.s.      Forfeil. 
.^15       Plans  and  specifications  filed. 

'ViiV^*^  NE  SIXTEENTH  AND  ALBION 
\ve   102--'   on   16th  St.   and   100  on   Al- 
bion Ave.     All  work  for   two  >;tory  re- 
inforced  concrete   garage   building. 
owner—Rudolph    J.    Taussig.    1521    \an 
Ness  Ave.,  tan  Francisco.  „.    „, 

\rchitect— Jos.        L.        Stewart..      Claus 

Sprecke'.s   Bldg..  S.an  Francisco, 
luntractor- The   Mission    Coiicrete   Co.. 
Inc.    407       New    Call       Bldg..       f>an 
Francisco.  ,    .         „,     ,„„ 

Filed  Apr.  23.  -20.     Dated  Apr.  21.    20. 
-nd    floor   poured......  •..•■••»''". ...0 

Trusses   placed      and      fire    ^^^"g^j,  5p 

Completed  and  accepted ,,1,5'-/ 

usual  35  dayB^;^,.^^.  •  ^-^  •  ^.  ■  •^-3/^||'i„ 
llond,  $18,865.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  4  o 
months.  Forfeit,  none.  Plans  and 
specifications  filed. 

rEHMIT.^i 

n'oiW^\     i^LLIS    81     W     Polk.       Two- 

storv  reinforced  concrete  stores. 
Owner— O.     H.     Curtaz,     al9    Hayes    St.. 

San  Francisco, 
nans   by   Owner.  , -o^t     iKocni 

Day's    work.  '  OS1 .    $48, ""O 

nuLonnvM 

(IOS'3)      e'oF    franklin    cor.    Olive 

Ave    S    of    OFarrell.       A  1    work     f o r 

painiiiiK    foiir-slory      and       Ijasemeiit 

biick    building    (23   apart  nientsi. 

ownir    -ralph       Pincus.     ~i       Ol-arrell 

St.,  San    Francisco.  __,,.,,  ,, 

Vrchiteci.  -Win.     Beasley.     ii     Ol-arrell 

St..   San   Franci.sco. 
Contractor— R.     P.     M.     Gardiner.     104j 

Post  St..  San  Francisco.  . 

Filed  Apr.  24.  '20.      Dated  Apr.  19,    -0 

Finished    .  '''" 


Usual  35  <i^y^--^Qi^;^i;r:6iiT:i2\ll 

Bontl     none.      Limit,    as   required.      For- 
feit,   plans   and   specifications,   none. 

fl"o^Y,"'j5fATHALVES  OF  LOTS^  1  & 
2  Blk  23^  Forest  Hill.  All  work  for 
frame  residence.  „,, 

owner— Kenneth  Macdonald  Jr.,  ^H 
Pine  St..  San  Francisco. 

J^on"tracfo?-^S'"'c.    Lewis.    68    Post    St.. 

San   Francisco.  .   . 

Filed  Apr.  24.  '20.     Dated  Apr.  21.    .0. 

AS  work  V-osre^^^s.^-i^-cosr.iSm, 
Bond.  $4500.  .Sureties.  Meyer  Fried- 
man and  E.  H.  Peterspm  Limit  90 
days.  Forfeit,  none.  Plans  anti  spcei 
Heat  ions   filed.     

^lir^i'^S  JOSE  AVE  24L44  SW 
Ottawa  No  2557  San  Jose  Ave.  All 
work  for  moving,  foundation  under- 
pinning, enclosure,  steps.,  etc..  for  a 
two-story  frame  residence. 
Owner-Cornelius  J.  Kelleher.  Prem. 
Architect— Lewis  M.   Gardner.   942   Phc- 

lan    Bldg..  San   Francisco 
Contractor— Henry      C.     Matthies.       ISO 

Jessie  St..  San  Francisco. 
Filed  Apr.  24.  '20.     Dated  Apr.  21.    20. 
Building    moved,     foundation     in. 
underpinning     in    place   and      *""      -„ 

closed    ;  •; inn 

completed  and  -^.J^PifL  C-bsT.' "  ?m 
Bond.  none.  Limit.  4  0  day.s  after  noti- 
fication to  start  work.  Forfeit,  none. 
Plans   and    specifications   filed. 

MOVING.  FOUNDATIONS    ETC. 

(1086)  SE  SAN  JOSE  A\  E  26. .)2  NL 
Foote;  No.  2563  San  Jose  Ave.  All 
work  for  moving,  foundations,  under- 

Ovi;;,"eVL"tenL'^'^cli1.^a^ck*'i^aire's^"prem. 

(^SntrL^oT-^Henry       C.     .Matthies.       180 

Jessie  St..  San  Francisco. 
Filed  Apr.  24.  '20.     Dated  Apr.  21.    20. 

Building  moved  and  enclosed »49i 

completed  and  ^Sr^^'tL  COST.- '  jtll 
Bond.  $498.  Sureties.  Wm.  A.  Rainey 
and  b.  J.  Sullivan.  Limit.  40  days^ 
Forfeit,  none.  Plans  and  specifications 
filed. 


RELEASE    OF    BUILDING   CONTRACT. 

San  Pranolsco  County. 

\i,ril    24     1920— BLOCK    BOUNDED   BY 
'    Bosworth.   Milton   and   Rousseau   Sts.. 

bv    the    Southern    Pacific    tracks.      W. 

s:  Ray  Mfg.  Co.  with  P.  Hurley. 

ARCHITECT'S     CERTIFICATE    PILED. 

A  certificate  of  authority  to  Practice 
^irchitecture  was  filed  yesterday  by 
Fred  H.  Meyer  with  Edmond  Godchaux. 
County   Recorder.    ^ 

LE.ASES. 

San    Kranelseo    County. 

Apr  "1  1920— N  HAIGHT;  No.  17.54 
Haight.  Louis  H  Brownstone  to  M 
Livshitz  and  M  Bleivas.  d  years.  $.» 
per  month  ^j..    ^,issioN.  Be,. 

Tfth    and    18th    Sts.      Harry    Levnson 
,J°,'lf'r9ro^^E'N^^EN°TV^^I^^^JS 

V  Vteso1i?20  ''y%ls'r^%%t  'I 

Miril   23    1920---NO.  743  POLK  SW  Polk 

ar^d    Ellis?      Teresa      Bell      to      Delia 

Prime-  5  years:  $600  per  month. 

Al  r    20    1920— NO.    31   FIFTH   ST.     .L  n- 

'coln    Realty    Co    to    Spiros    Maii.atos 

and  Flovd  Hanehett.     ■<  years      $9600. 

.,?■"    "0     19''0— NO.    696   BUSH    ST.    Apt. 

'no     105       W    R    Voories      and      Irwin 

N°wman  to  Mrs.  S  Thompson.     1  year. 

V,f;"  ?X    mO-'V.OT    20     RLK    2     Fairs 
Sbdvn    Holly    Park    Tract  Kay      M 

Ge"ns    to    Joseph      R    and    Nettie      I 
Vessels.     150  months.     »20  per  month 
\nr     19      1920— S    FILBERT:    No.     2319 
'Filbert.      .ID  Vrown   to      F   A     Gaw- 
thorne.      6    months.      $40    per  tnonth. 
Apri?     9!  1920-NO.  3290  -J^ND  3288  Mis- 
sion     Henry  C.   Brunkhorst  to  A.  N. 
Jovanes;   5   years.^$SO   per  month. 
i>OTirE    OF    NON-RESPONSIBILITY. 
San  Francisco   County. 

Mir    21     1920— S  FIFTH   &   STEVEN-. 

^^flon  SW  125  SE  75  NE  50  NW  50  NE 

75  :iW  25.     Geo  Haas  Realty  Co  as 


tc 
erty 


Auri)       2^,      lJ2n. 
improvements    on    leased    prop 


April  23,  1920— SE  SAN  JOSE  AVE.  125 
NE  Lawrence  Ave.  Elinor  E.  Jen- 
kins  to  whom   it   may  concern. 

April    19.    1920— W  GUERRERO  161-6   S 
28th   S   25xW  100.     Elizabeth  McFad- 
den   as   to   improvements     on     leased 
Droperty. 
\pr.    19.    1920— NW      PINE   AND      DI- 
visadero      N    82-6xW    110.        James 
Conlin    Co..   Corpn.   as   to    improve- 
ments on  leased  property 


;BIJILDING   AND    BNOINBERING    HT&yfB 

BUILDma  OONTRAOTS 

llsm«dA  Conntr 


COMPLETION  NOTICES 
8aa  Fnadiw  Gvutr 

April  15,  1920— NE  BALBOA  AND 
32nd  Ave.  E  125xN  75.  -Geo-  A- 
Bertram  to  Theodore  G.  and  RpHin,. 

V    MftvfT  April   lo.   ISiU 

April    15     1920— W    CONCORD    180    N 

Morse  N  30xW  90.     Patrick  Horgan 

to    whom    it   may   ^oncern^.^--^-^--ii20 

Apr.'ie.'  Vs^'O— N  CLEMENTINA  191  E 

Second   E  59xN   80.      Mark-Lai  y   Co 

to  J   3  Malloch April  14    1920 

Apr  16,  1920— E  FILLMORE  110  N 
^ddy  N  27-6xE  100.  Harold  J 
Schoenfeld    to   Cameron   &  Disston. 

April     14,     1920 

ApV."l'6;'i920— S  EDDY  125  E  Brod- 
erick  E   25xS  137-6.     Giuseppe  Gar- 

bini  to  Adam  Arras Apr.   14.   1920 

Apr.  16.  1920— S  POST  136-6  E  Van 
Ness  Ave  E  27-6xS  120.  Mary  A 
Ruegles  to  Fred  Miller.. Apr.  14.  1920 
Apr  16,  1920— W  NINTH  AVE  200  N 
Geary  N  25x120.  Henry  Blob  to 
whom  it  may  concern.  .Apr.  15,  1920 
Apr.  19,  1920— N  GREEN  103-11/2  W 
Dlviaadero  W  34-4%xN  137-6  Al 
Hanify  to  Paul  Agmar..Apr.   12,  1920 

Apr.    19,    1920 LOT      46    BLK       15, 

Lakeview.      Fabian    and   Guadalupe 
Ortiz   to   James  Arnott   &   Son..... 

April     19.     1920 

Apr.  20,  1920 — S  SUTTER  75  E  Mason 
60    n.    front    and    rear    137-6    deep. 

Wm  P  Dunn  to  Monson  Bros 

April    6.    1920 

Apr.  20,  1920 — E  FIFTEENTH  AVE 
35  N  Anza  N  54xE  72-6.  Emil  Nel- 
son to  whom  it  may  concern 

April    20.    1920 

Apr.  20.  1920— E  THIRTY-NINTH 
Ave  150  N  Fulton  N  25xE  120.  John 
Harder  to  whom  It  may  concern... 

.\piil  IS.  1920 

Apr.  20.  1920 — N  POST  77-6  E  Hyde  E 
30xN    137-6.      Lily   Hesser    to   John 

Spargo April     19.     1920 

April  21,  1920— SW  MCALLISTER 
and    Qough    W    27-6xS    60.      M&tta 

Schroeder    to    J.    M.    Johnson 

Feb.    28.    1920 

Apr.  23.  1920— E  TWENTY-SECOND 
Ave  200  S  Lake  S  25xE  120.  Mar- 
guerite Lawler  Stokes  to  whom  it 
may  concern Apr.  23.   1920 


No. 

875 

876 

877 

878 

879 

880 

881 

882 

883 

884 

885 

836 

887 

888 

889 

890 

891 

892 

893 

894 

895 

896 

912 

913 

914 

915 

916 

917 

897 

898 

899 

900 

901 

902 

903 

904 

905 

906 

907 

908 

909 

910 

911 

918 

919 

920 

921 

922 

923 

924 


Ovrner 

Voick  Chr 

Price 

Stubtas 

Rugg 

Bushell 

Drago 

Cox 

Stebbins 

Brazier 

MacGregor 

Same 

Same 

Goin 

Anderson 

Same 

Western    Paper 

Richmiller 

Tulerlco 

Lakeshore 

Hlldebrand 

Block 

Steele 

Kolsters 

Johnson 


Ha 


Turner 

Johnson 

Hollowa; 

Baaley 

Adams 

Toler 

Stites 

Sather 

Calltorni 

Pedgrift 

Maroney 

Baird 

Howell 

Bischoft 

Jan  son 

Camp 

Berkeley   .Sch    Dd 

Same 

Hanrahan 

Union   Constr. 

Booth 

Leimert 

Dal  ton 

Thorme 


MacGi    _ 

Hudson 

Perona 

Perona 

MacGregor 

Ooranson 

Owner 

Owner 

.Same 

Same 

Owner 

Sims 

.Same 

Cords 

Healy 


P.urritt 

Owner 

Owner 

MacGregor 

MacGregor 

Boulware 

Mullen 


Owner 

.Sheridan 

MuUer 

Graff 

Owner 

hristensen 

Owner 

Owner 

Muller 

Owner 

Owner 

Peters 

Pedgrift 

SI  can  e 

Green 

Jones 

Owner 

Warner 

Muller 

Owner 

Owner 


Cal   Alpha  Sigma  Phi  Scott 


928 
929 
930 
931 
932 


Same 
Same 
Same 
Same 
Same 
Same 
Same 
Same 


Jepsen 

Zellnsky 

Berkeley  EU'c 

Makin 

White 

Livingston 

Forderer 

Doell 


Amt. 

son 

450 

4050 

3500 

472 

1900 

450 

4000 

250n 

3750 

11250 

18750 

3800 

4500 

9000 

500 

1400 

500 

8500 

50110 

7000 

flOOO 

500 

500 

495 

15000 

20000 

5000 

800 

6000 

14  000 

4000 

500 

2000 

3500 

16000 

2500 

1000 

4500 

400 

12140 

2250 

2000 

15000 

7000 

34000 

10500 

4000 

1327 

2240 

1718 

1529 

4993 

1296 

15854 

1480 

2147 


GAKAGK 
(881)  NO 
Oakland 
Owner — M 
Architect— None. 
>  onlractor — C.  M 
St..  Oakland. 


5945    SAN 
Garage. 
.    D.   Se   Cox 


31 

PABLO      AVE., 

,    Premises. 
MacGregor,  470   13th 
COST,  »4  50 


DWELLING  ,     ,^ 

(882)      E  VERMONT  opp.  Weldon,  Oak- 
land.     One-siory    5-room    dwelling. 
Owner — A.  B.  Stebbins,  1332  E-36th  St  , 

Oakland. 
Architect — None. 
Contractor — H.   Goranson.    3476    Laguna 

Ave.,   Oakland.  ^^g^_  ^^^^^ 


DWELLING 

(883)N     LINCOLN     225     K     Sacramento, 

Berkeley.     One-story   5-room   dwlg. 
Owner — Jas.    W.    Brazier.      1251      Chaii- 
ning  Way,   Berkeley. 

^a^^y^^woi^i^'-''"'; COST,  $2500 

DWELLING  „     ,     , 

S84)      N  BLAKE  60  E  Baker.  Berkeley. 
One-story    6-room   frame  dwelling. 
Owner — C.    M.   MacGregor.    470    13th    Si. 

Oakland. 
Architect — None.  ,„„„     .„„c„ 

Days    •'.•ork.  COST,    J3750 

D\\  ELLINGS  ,  „„    ,_,    „_ 

(885)  BLAKE  AND  BAKER  NW,  NE 
and  SE  Corners,  Berkeley.  Three  one- 
story    6-room   dwellings. 

Owner — C.  M.  MacGragor,  470  13th  St, 
Oakland. 

Architect — None. 

Day's  work. 


';OST.  $3750  e>..ch 


DWELLINGS  ^.      ,„„ 

(886)      S    BLAKE    40.    !iO.    12U.    160 

200    E    Baker.    Berkeley.       Five    ' 

story  6-room  dwellings. 
Owner — C.    M  ' 

Oakland. 

Architect — None.  .„„■„  i. 

Day's   work.  COST,   $37a0   each 


MacGregor.   470    13th    St.. 


OARAGE  ,,„       „   , 

(875)      NO.     5456     KALES     AVE..     Oak- 
land.    Garage. 
Owner — Charlie    Volck.    3    Pacific    Ave., 

Piedmont. 
Architect — None.  _  „„„ 

Contractor — J.    C.    Christofherson,      560 

33rd  St..  Oakland.  ^^„^ 

COST.  $500 


DWELLING  ^    ^  „ 

(887)  .N  SUMMER  124  E  Spruce,  Ber- 
keley.    One-story   5-room  dwelling. 

Owner — G.    L.    Goin.      2708      Grove      St., 
Berkeley. 

^Z'>^''^lT^''"'_ COST,    $3800 

(888)  NW  FIFTY-FOURTH  AND 
Shattuck  Ave.,  Oakland.  One-story 
5-room   dwelling.  , 

Owner — Geo    Wi  Andersen,  684  16th  .M.. 
Oakland. 


Architect — None. 

Contractor — Wm. 

Oakland. 


Sims,    1126    64th   Ave.. 
COST,    $4500 


IjaiTt  WOMD. 


OrtlT- 


■•a  Fimaeiae*  Cooaty. 


Apr.  14.  1920— NW  KIRKHAM  AND 
Eighth  Ave  W  32-6xN  100.  Rein- 
hart  Lumber  &  Planing  Mill  Co 
vs  David  and  Linda  Herschlev.  R  N 
Gibson  and  Thompson  Realty  Co.. 
$774.50 

Apr.  16,  1920— SE  EIGHTH  AVE  & 
Kirkham  33 Va  ft.  on  Kirkham  and 
100  ft.  on  8th  Ave.  Robert  N  Gib- 
son vs  Karl  Osten  Schauman.$3030.50 

Apr.  19.  1920 — W  PLYMOUTH  AVE 
200  N  Grafton  Ave  N  50xW  112-6; 
Lots  45  and  46  Blk  8.  Lakeview. 
Hans  Karl  vs  Nels  P  Johnson.  .  .  .$270 

Apr.  20,  1920— LOT  8  ELK  1  Holly 
Park  Tract.  The  Greater  City 
Lumber  Co  vs  Helen  K  Riordan  and 
Patrick  F  and  wife  Mary  E  O'Toole 

$2f3  60 

Apr.  23,  1920— W  EIGTHH  AVE  175  S 
Moraga  S  25xW  120.  Atlas  Electric 
Co  vs  Alger  Doyle  and  D  Houle.. 
«42.70 


ELECTRICAL   BIDS   'WANTED. 

J.  M.  John.son.  general  contractor, 
1600  California  St.,  is  taking  bids  for 
electrical  work  for  job  on  McAllister 
and  Gough.     See  plans  on   the  job. 


ADDITION 

(87f)    NO.  6  MONTE  VISTA  A\'^.. 

land.     Addition. 
Owner — M.   H.   Price. 
Architect — None. 
Contractor — Hauri    &    vV  icrk,    82. 

St..  Oakland.  „    .,^„ 

COST.   $450 


DWELLINGS  „        ..  ,c  i.r 

(889)      N  FIFTY-FOURTH  36  and  75  W 
Shattuck    Ave.,    Oakland.      Two    one- 
story  5-room  dwellints. 
Owner — Geo.  W.  Anderson,  684  16th  St., 
Oakland. 


56  th 


Architect — None. 

Contractor — Wm. 

Oakland. 


Sims,    1126   64th   Ave., 
COST,  $1500  eacii 


DWELLING  AND  GARAGE 
(877)      DALE    AVE.,     Piedmont.       Two- 
story  frame  dwelling  and  garage. 
Owner — Ethel   G   .Stubbs. 
Architect — None.  _„    ,„  ^ 

"    --    MacGregor,   470    13th 

ro.ST.  $4050 


ALTERATIONS  ^       .  ^^,  ,^,„ 

(890)      SW      FIFTH      AND      ADELINE 

Sts.,  Oakland.     Alterations. 
Owner — Western  Paper  Box  Co. 
Architect — None. 


on tractor — Alfred 
Bldg..    Oakland. 


Cords,       Syndicate 
COST,  $500 


DWELLING  „     „     . 

(878)      N    CARRINGTON     50     E     Stein- 

way.      Oakland.        One-story     5-room 

dwelling. 
Owner — Emma  Rugg. 
Architect — None. 
Contractor — L.   O.   Hudson.  Oakland. 

COST,   $3500 


ALTERATIONS 

(891)      NO.      417    JEAN 

Alterations. 

Owner — Geo.  Richmiller 

Arfchitect — None 

Contractor — P.    J 

Oakland. 


ST..      Oakland. 


Healy,    842    37th    St., 
COST,    $1400 


REPAIRS  „    ,  ,       ^ 

(879)      NO.       914  CASTRO,       Oakland 

Fire  repairs. 
Owner — L.  Bushell,  726  7th  St..  Oakland 
Architect — None. 

Contractor — John  Perona.    570    7th    St.. 
Oakland.  CO.ST.  $472 

ALTERATIONS 

1880)      NO.     412       FOURTEENTH       ST. 

Oakland.      Alterations. 
Owner — Joe    Drago. 
Architect — None. 

Contractor — John  Perona.  570  7th.  Oak- 
land. COST.   $1900 


ALTERATIONS  ^     ,,_^     „. 

(892)      E     KIRKHAM     100     S     14th     St., 

Oakland.      Alterations. 
Owner — Phillip    Tulerico.    SE    14th    and 

Kirkhan'  Sts..  Oakland. 
Architect — None. 
Day's   work. 


•OST.    $500 


DWELLING  ^    „„      ,., 

(893)      S    LONGRIDGE       ROAD    60      \V, 
Hubert  Road.   Oakland.      Two-story    i 
room  dwelling. 
Owner — Lakeshore  Highlands  Co. 
Architect — None.  ..   „     .     , 

Contractor — F.   N.   Strang.   1415  Central 
Ave..    Alameda. 

COST.    $8500 


22  BUILDING    AND    ENGINEERINn    NEWS       we-jne.day.    Apr.i    2?.   ^920 

nj^f^WJ^NTA    RAY    438    VV    Pa.oma.  f-kl^''^Si''1sie.U      FOREST      AVE..  Con';-J,°'-M"nen  Mr^.  Co.,  San  Fran- 

Ov?,:^r'l-f   H";THf;r.LU°^"J'  f.:sf  S,..  0.?,tli^ll!^h„l'^5?s'&    2717    RuBSeU  ^°«^'    »  =  »»» 

Archi?oM-Nm  f  °-  »      .fV'   Berkeley.  ALTERATION 

t^ol.ukV.o,-?".'-.,.    Baker.    546    30th    St.,  ^^"yV  wU  """^                        COSTSIOOO  ^°\',1      "^O-   ^V"  i^'"^?^"  ^^"^^  "^'^""'*'- 

Oakland                                   i  o>;'n    i-.'in.  '■■''>»    w  orK.                                 CUbl,    JIOUO  .Vlteration  to  dwelling-. 

<  u.-^i.  ).,i(i.  Owner— P.  N.  Hanrahan,  1C49  28th  Ave., 

T^u'iPT  T  TNT/*'  I  *  *>  iiiLiljJlJNtjr  Oalfland 

fsasT     NO     111    ARBOR    DRIVF     IMed-  ^"l^l     "OLLY    ST.    196    N   Cedar,    Ber-  Architect-None. 

,no^nt.-°Tw^»st^.«?°dS-eZi^{;;,d''|:!-  o^^.':/-o''r.n%'^i'\o%YlTu"'st'%%.  "^^'^'im^^l.t   '°"^^'    ^"'    ^'"^'^ 

°"'"pi;5mont''    '"'""'•    '"    ■^"'''°'"    °"''*'  Archfte?t-A.     W.     Smith,     1010     Broad-  ^°^''   »2000 

Architect— .sdno.  ^.      ."'='*/  °'"5''^"'i;  .  OFFICE   BUILDING 

Days   work.                                COST    $7000  Contractor— Mr.   Peters.        ^^„„    .    ,  (919)      KEY    ROUTE    BASIN,    Oakland. 

COST,    ?4,50n  Two-story    office    building. 

RESIDENCE  «t -mirj  a -r.T/->vT    Owner— Union    Construction    Co.,    Prem. 

(8»ti)      NO.       19      MONTICELLO      AVE.,  ,QnIf  vo    97^1    A7it>otmt»    ct     o     ,,  Architect— None. 

Piedmont.      Two-story      frame      res.-  '■^Y^^        .9;  ^'!}   VIRGINIA  ST.,   Berke-  Day's  work.                               COST,  »15,000 

dence  '"^y-      Alteration.  

owner— Mrs.   E.   E.    Steel,    135      Hill.side  ° ^^' "i^ !"".'"■  x,^'   ^amp.   Premises.  ADDITION 

Ave.,   Oakland  .■\rchitect— None.  (920)     NE    THIRTY-SIXTH    and    Tele- 

Architect- .None.  Contractor— Jas^    H.    Pedgrlft.    351    12th  graph  Ave.,  Oakland.  One-story  brick 

Contractor— BurrUt  &  Shealey,  427   630  *>'■•  Oakland,  add  to  garage   (this  add   is  .stores). 

St.,   Oakland  COST,    $400  Owner— C.   S.   Booth,   928   16th  St..   Oak- 

ALTERATIONS ^ll^F^'ib^' ^'oKB      BV      OROVE       .ST.,  ArcljUect-L.   F.  Hyde.   26th  Ave..  Oak- 

'"kVley^'''Aftl^,4t^;o"n'l.''™-"'   *'"»'*•  '^"-  S^""" 'It..'^^?rke7er "'^1    wo7k  To?  ^°"*a'"a^ri7e^-  UZt?"'  ""'  ^'"°''- 

Owner— J.    .S.    Baaley,    2232    Carlton    St  shades  an, Mfnolcum  for  high  .Jchool.  "''"'    "^^^^    '-""'"""'■         _„__,    -,  ... 

Berkeley.  Owner— Berkeley   High   School   District  uoai,  »(,uuu 

Architect — None.  ot    Alameda   Couniy,  '3TnRF<;                                                                  "' 

J>uy.s    work.        COST,    $600  ^'•'='ii'tfk~F^M!?'    ?in"#,*'.'';.Jf  „ '^''"°"^'  (921)      SE         TWENTY-THIRD         AND 

DVVELUNt;  Contractor-W.&  J    Sloane    224  Sutter  ?/°/»^^'^''  Oakland.     One-Story  brick 

(898)      N    PARKSIDE      DRIVE    265      W  ,,.,    «t-;  «a n  Franci.seo,  Owner--\V -liter        Leimert         Syndicate 

.Vogales,     Berkeley.         One-story       li-  Filed  Apr.  21.    20      Dated   Mar    27.    'UO.  ri^     ?i,t^,„rt                 '        !'>nO'<:ate 

room  dwelling.  1st  Saturday  after  1st  Tuesday  ot  A,„i,i;„f;'    dJIh      p      f-„,.i<.,,      r.,i,io„H 

OwMei— Catherine    J.    Adams     2741    Col-  '■^eh    month .      75%  Architect- Reed      &      Corlett       Oakland 

lege  Ave..  Berkeley  U.sual     35     days 2.5%  ^'^"'^   o'  Savings  Bldg     Oakland 

.\rchiiect— None.  TOTAL  COST,    $12,140  COST.  $34000 

CuMtiactor— Howard    P.    Sheridan.    2il5  Bond.   $7000   and   $7000.        Surety,      Na-  ,^„rcT  t  t^tz-o      

Crove  St..  Berkeley.  tional  Surety  Co.,  Limit.  30  days.     For-  HVo?    ^  ^??./^T^,^Tx-^r.    A,-r-       icn       -inn 

COST,    $6000  f^"-     none.       Plans     and     specifications,  '''?T>   ,.^  J^  °9'^?^^^   ^X^V  ,   ^^J''.i.i?''  • 

. none.  240   W  Fruitvale  Ave.,  Oakland,  Three 

,STORE.s  one-story,   five-room  dwellings. 

i«:i;i)      I'AKK  ST..  Alameda.     One-story  (911)      GRADING    AMD    EXCAVATl.Vi I  Owner— S.    E.    Dalton,    1257    46th    Ave., 

tirick  store    building.  on  above.  Oakland. 

<)«iiii — J.     H.     Toler,     1536     Bioadwav,  Contractor — J.   H.    Crecn.   1323   Bancroft  Architect — None. 

Alameda.                                                   ■  way.  Berkeley.  Day's  work.                       COST,  3,500  each 

.-Vi-cliileci — .None.  Filed    Apr.    21.    '20.      Dated    Feb     18     '20  

<  onti-actor — F.      A.      Muller,      Syndicate  l^aymenls    .same    as    above DWELLING 

Bldg..  Oakland.  TOTAL   COST     $22'i0  (923)      X   WELD  340   E  73rd  Ave..  Oak- 

COST.   $14,000  Bonds.   $1200   and   $1200.      Surety,   Globe  land.      One-story,    5-room    dwelling. 

J.,,  _,  ,  ,.,^ Indemnity  Co.     Limit,    35  days.   Forfeit.  Owner— N.   Thome,    7404    Weld   St.,   Okd. 

Tm..',,'^!' ,.,  9  plans  and  specifications,   none.  Architect — None. 

J^",  ,  W  ALMA  AVE    150   S  Mi -Cinley.  Dav's   work.                                  COST.    $4000 

Oakland.     One-story   5-room  dwelling  GARAGE                                        ■  "                           

S^'rh'if^f-    KV.^i"*''''  "^a-.'-and.  (912)      FRUITVALE    ACRES.    Oakland. 

Arcliitect— None.  Garage.  HEATING  APPARATU.S 

l.ontractor--Edwin    C.    Gratf,    355    I2tli.  Owner— John    Kolsters,    201      Gates    St  O^O      NW      CHANNING      WAV       .\ND 

UdKiand.  gan   Francisco,  Piedmont    Ave..   Berkeley.      All    work 

COST.  $4000  Architect — None.  for  heating  apparatus  for  three-story 

PI  iTi?r>rjii.i               ' Day's   work.          '                           COST.--  $500  '>-"'^  basement  trame  traien.uy   hou-'- 

f.rnii      «PDr.^.r^,.r.,.   „  i-ijai.   fouu  Owner— California      Alpha    Sigma      Phi 

ol'i,>  ^^,1  ^'i,?'^?^^  AY   250   N    19th    St.,  Association. 

Oakland.      Platform  ALTERATION  Architect— J.      H.    Mitchell      and   L.      B. 

;'opy-    •^^"'"'     -«'     ^"•-'^-'^•'  «13)^^Na^487    HUDSON   ST.,    Oakland.  cons^'l'^-  l-?,<i;t^t_Wm.  C.  Hays.  1st 

DaV'.s    wonT"""'  •                      COST    S^on  Owner— Mary    A.    Johnson.    5419    Clare-  j!'^*!?"'"     ^"'"'^   ^^'^^-    ^''"      *'"'"*"' 

alterations' "  Architect-None  Contractor-Scott      Co..    381       11th      St.. 

(902)      BEACH    AND    HALLECK.    Oak-  Contractor- Geo        H.       Johnson.       5419  Filed  Ap?"24    -^0      Dat^d    A.pr    15    '20 

"'flnnr,'^"'''"''"""^    (principally   cement  Claremont.  Oakland.  "^ 'iilth'^y  'p!wmei-ts  of!',  l^."^": .  !.'•,    •■-r-5% 

0«"^^;:ilCa.ifornia  Packing  Corp.  ,,„,,^              COST,   $600  Usual    35    days. ...                              2^% 

Architeci— None.  GARAGE  „o_,,     „_,_       I  imit    V^davs       Forfeit 

Contractor_C    Christensen    &    Son.    351  (914)      SE   MANDANA     &     ASHMOUNT,  ,Ton^''     Pmn-   anTspecmcat'lons   filed      ' 

l^th  St..  Oakland.  Oakland.     Garage.  ' 

COST.    $ °''''"oaki£fnd"'    '^"™^'"'    ""    ^''"''^   ^^^^  '925)      EXCAVAT.'NG.      '.RADING    AND 

'^  Uter?,?r,n*s""  BROADWAY.  Oakland.  Archifect-None  Co';uracto^r-J°e'"»sc°"   B^ros!'    1721     Fran- 

f>^)„           I       \,     V,   ^      .-  Contractor— C.   M.    MacGregor.   470    13th  ci.sco   St..   Berkelev. 

Oair^nrt    "■    P^''^'-'"'    351    12th    St..  St..    Oakland.  Filed  Apr.   24.  '20.      Dkted   Apr.    15.  '20. 

Archifect      Vnn..  COST.   $495  Payments    same    as    above 

''-^y-"    '^•°'-'^-        COST.    $2000  nwELLING  Bond.    none.      Limit     15    da>^s°^  Forfeit 

DWELLING  (915)      SE       MANDANA      BLVD,       AND  """''■      I'lans    and    specifications    filed... 

'"Plora^t'''' oli'l-.'^^H^'^T^"   ^y*^    ^=iP    ^  rooT''dweIl?ng"'"''-  'r^""^""-"'  "'"«"  (926)      PAINTIN^5~5r"ABOVE 

foom   dwellfn^g  """'•      0"<"-«'ory    five-  Own°e?'-ArH:"fumer,    781    Santa    Ray,  Contraotoi^D^    Zelinsky     &     Sons,     422 

"""(^lilfn'd"     *'"^''"^'--     «"     ^°">     >'••'  ArchTc't^il^Jone  Filed'^X^.^^4,  ^^27.  ''D'a?eTi"pr.  15.  'E.. 

Ai;fi't.^U^--                         c-OST    $35„o  """"'sT'SariLd"^-    ''^'=°'-^^°^'    ^'«    ^="*'  J ']''"''''''    """^^^OT^VoST.  iy,:S 

lu.-M.    ^ooirn  "                     r^ooT     «icnnn  Bond,    none.      Limit,    20    days.      Forfeit, 

FACTORY,   ETC-                '  "-uai.    »ia.uoo  „one.     Plans  and  specifications  filed. 

'"j'J/e     OaPLYJJV,fJ-^7o?y=^Sri^k1^^:  f916)''^E     WALSWORTH     AVE.     100     S  l^^^^^W'^-tJ^S^^^'Wle^^^cir^'I-f 

tory  and  wa.-ehonse.  Monte    Vista,      Oakland.      Two-story.  V149  fL„tfr  oV     RArk»w 

"'""cTs^o''^'^''-''^""'^'^'^'^'       «""       F--^-  Own-eVTir^l^V^nk  D    T   h.s   n    n   Ul  Filei'ii,r^'2"4  '•20^'-D?te!lM7r.   15.  '20. 
Ar/-h-i      t      V  owner — Dr.  Frank  D.  Johnson,  Oakland  Payments    same    as    above 
AJl„v'«   .         T^"*- .  Bank   of  Savings  Bldg.,   Oakland.  ■                            totat     r'h'JT' 'ii^!)q 
^""VfdT'oa^lan^d     *'"""'      «>'"dicate  Architect-None  i-ond,    ,i,„it,    forfeirL'^i';.  "^plTn.s*  and 
'*■-   iJaKi.ina.  Contractor — F.    M.    Boulware,    Gridley,  snecifir-itions  filed 
COST,    $16,000  Cal,  .spicineations  nieti. 

DWELLING  COST,   $20,000  ,928)      LATHING     AND     PLASTERING 

"'nlU''',  CARLTON   225    E   Sacramento,  '  ALTERATION  .  ■o°r"tract°c"- Wi'li  an   M>kin    -S38  H-au- 

-uteuilf,?-          One-Story,         four-room  (917)     NO.      2228      TELEGRAPH   AVE.,  mont   Avp     (Sak"^,:^^^ 

owner— Frink    F     HowoH      inno    -c      ,  Berkeley,        Alteration      (interior     in  FUed  Apr.  24.  '20.     Dated  Apr.  15,  '20. 

Ave      Alameda                 •      "^    ^^'*  .^  -""'^^'w    t>     tt   „                 „■.,„      m.  Payments    same    as   above 

^  rchiteot     Nn?«  Owner— W.B.    Ilolloway.      2819      Tele-  TOTAL  (-OST.   $4993 

Day's  woTk                                  r-na-r    .,.„„  »      t.^P".*'  4'^*'   ^^"''eloy.  Bond.    none.      Limit.    45   days.      Forfeit, 

nays  worn.                                 COST,  $2500  Architect— None,  none.      Plans   and   specifications  filed. 
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(<.)2D)      BKICK   WORK   ON   ABOVE... 
Contractor — White  &  Gloor.  Monadnoik 

mdg..  San  Francisco. 
Filid  Apr.  24,  '20.     Dated  Apr.   15,  '20. 

Pavmenls    samo    a.s    above 

TOTAI..  COST,  $12:16 
I'.oiid.  none.  Limit,  20  days.  Forfeil, 
MOnf.      rians  and  specification.s  filed 


r.illO)    CARPEXTP.Y  AND  MILL  WORK 

on    above, 
owner — Wm.    Livingston     &      Son.    2inR 

Ellis  St.,   Berkeley. 
I'iled  Apr.  24.  '20.     Dated  Apr.   15.  '20. 

Payments    same    as    above 

TOTAL  COST.  $15,851 
i;ond.  none.  Limit.  100  days.  Forfeil. 
none.      Plans   and   specifications    filed. 


r.i-.U)      ROOFING   AND   SHEKT   JIETAL 

on    above. 
I'ontractor — Forderer    Cornice     Works. 

269  Polrero  Ave..  San  Francisco. 
Filed  Apr.  24.  '20.     Dated  Apr.   15,  '20. 

Payments    same   as    above 

TOT.^L  COST,  $14S0 
Rond.  none.  Limit.  30  days.  Forfeit, 
none.      Plaits  and  specifications  filed. 


(1132)      rLUMEING  ON  ABOVE. 
Contractor — Carl   T.    Doell,   469    21s(    St  . 

Oakland. 
Filed  Apr.  24.  '20.      Dated  Apr.   15.  '20. 
Payments  same  as  above. 

TOTAL  COST.  $2147 
Bond.  none.  Limit.  120  days.  Forfeit, 
none.      Plans  and  specifications  filed. 


Alainedn    <'oiin  ty. 


Apr.  19,  1920 — NO.  456  ELEVENTH. 
Oakland.  A  Jonas  as  to  improve- 
ments  on    leased    property 


COMPLETION  NOTIOIS 


Itamaift  Ovutr 


April  16,  1920— .N'W  SIXTY-FIFTH 
and  Whitney  Sts.,  Oakland.  J.  A. 
Sullivan  to  various  contractors, 
including  H.  J.  Kopp  and  Wm. 
Makin    April    1,    1920 

April  16.  1920 — LOT  11.  BLK.  D, 
Map  "The  Oaks,"  Oakland  and 
Piedmont.  Conrad  W.  Glantz  to 
Vfhora  it  may  concern  .  .April  14,    1920 

.\pr.  17.  1920 — LOT  129  BLK  "D"  Map 
Bowles  &  Fitzgerald  Tract,  Okd 
Edward  Kletzker  to  Halger  Niel- 
sen  Feb.    28.    1920 

April  17,  1920 — LOT  42,  MAP  SAN 
Antonio  Court,  San  Leandro.  Allen 
E.  Pelton  to  A.  Cordeiro  and  E. 
Anderson     April    17,    1920 

Apr.  17,  1920— LOTS  1  TO  12  inclu. 
and  Lots  25  and  36  Blk  "B"  Town 
of  Decoto.  Better  Pack  Canning 
Co  to  C  A  Bruce Apr.  6.  1920 

Apr.  19.  1920 — S  33-6  LOT  46  and  N 
1-6  Lot  47  Blk  8,  Map  Havenscourt, 
Okd.  Louis  Steckler  to  whom  it 
may  concern    April  — .   1920 

.\pr.  19,  1920^8  33-6  LOT  47  and  N 
1-6  Lot  48  Blk  8,  Map  Havenscourt, 
Okd.  Louis  Steckler  to  whom  it 
may    concern April    — .    1920 

Apr.  19.  1920 — S  33-6  LOT  42  and  1-6 
Lot  43  Blk  8.  Map  Havenscourt, 
Okd.  Louis  Steckler  to  whom  it 
may    concern April    — .    1920 

Apr.  19,  1920 — LOT  14  Champion  Tct, 
Okd.  Frederick  William  Edge  to 
whom  it  may  concern  ..  .Apr.   17.   1920 

Apr.  20,  1920 — E  CL.\REMONT  AVE. 
bet.  Webster  and  Russell,  Bkly. 
Board  of  Education  of  City  of  Ber- 
kley to  Mathew  Morton. Apr.   13.   1920 

Apr.  20.  1920 — E  TELEGRAPH  AVE. 
bet.  Ward  &  Stuart  Sts..  Berkeley. 
Board  of  Education  of  Citv  of  Ber- 
keley  to   Wm   Makin.  ..  .Apr.    13.   1920 

Apr.  20.  1920 — S  UNIVERSITY  AVE. 
bet.  Curtis  and  Poi.ar.  Bkly  I'.caid 
of  Education  of  Citv  of  Berkelev 
to  S  J  P.ertelsen Apr.  7.  1920 

Apr.  21.  1920 — LOT  41  and  1-6  Lot  42 
Blk  8  Map  Havenscourt,  Oakland; 
l>ouis  Steckler  to  whom  it  may 
concern .Apr.    20,    1920 

.\pr.  21,  1920 — LOT  39  BLK  8.  Map 
Havenscourt.  Okd.  Louis  Steckler 
to  whom  it  may  concern. Apr.  20,  1920 

Ap'-.  21.  1920 — LOT  55  BLK  8,  Map 
Havenscourt.  Okd.  Tjouis  Steckler 
10  whom  it  mav  concern. .Apr.  20.  1920 

Apr.  21,  1920— S  "33-6  LOT  48  BLK  8, 
Map  Havenscourt,  Okd.  Louis 
Steckler  to  whom  it  mav  concern.. 
Apr.     20,     1920 


LlBNS  FILED.' 


Alameda  Connty 


Apr.  15.  1920 — E  60.75  LOT  2  and  N 
22  Lot  1  Elk  "A"  Whitney  Tract, 
Bkly.  Fred  W  McDonald  and  H  B 
Moore  vs  Myron  Westover.  Selab  S 
Westover  and  Mathew  Morton.  $366.61 

Apr.  16,  1920— SE  THIRTY-THIRD 
Ave  and  E-12th  S  30xE  50,  Okd. 
George  H  Lydiksen  vs  Jesse  and 
Maria     Sebbens $399.43 

April  21,  1920— LOTS  39.  41,  42,  43, 
44.  45,  46,  47.  4S,  55,  Blk.  8,  Map 
Havenscourt,  Oakland.  Andrew  H. 
Knoll  vs.  Louis  Steckler  and 
George   W.   Boxton   &   Son $375 


BUILDING    CONTRACTS. 


Santa    Clara   County. 


ADDITION 

NO.    697    N.    THIRD,    San    Jose.      Addi- 
tion. 
Owner — D.  Cartizano,  San  Jose. 
.Architect — None. 
Day's  work.  COST,   $600 


COTTAGE 

.NO.   679  N.   FIRST,  San  Jose.     Six-room 
cottage. 

Owner — W.   J.   Holmes,  San   Jose  Hard- 
ware Co. 

.Architect — Chas.    McKenzie,      Bank      of 
San   Jose   Bldg.,  San   Jose. 

Contractor — J.    B.    Lamb,    Builders'   Ex- 
change.  San   Jose. 

COST,    $6,775 


CANNERY 

JACKSON     AND    SEVENTH    STS.,    San 

Jose.      Concrete   cannery    building. 
Owner — California  Packing  Corp. 
Architect — None. 

Contractor — R.   O.   Summers,   17   N-First 
St  ,  San   Jose. 

COST,   $20,000 


ALTERATIONS 
NO.     232     S-TENTH 

Alterations. 
Owner — C.    .A.    Kulh« 
Architect. — None. 
Day'.s    work. 


COTTAGE 
FIFTEENTH    ANl 

Jose.     Cottage. 
Owner — Jack   Moore. 
Designer — Wm.   O'Neil. 
Contractor — Wm.  O'Neil 
San    Jose. 


rford,   San    Jose. 

COST.    $21100 

E.MPIRK    S'I'S..    San 


COST. 


Four 


DWELLING 

NO.  438  JACKSON  ST.,   San  Jos( 

room  dwelling. 
Owner — J.     Tanibini.     340     Bellvue     St., 

San    Jose. 
Architect — None. 
Day's    work.  COST,    $750 


fOMPLETION    NOTICES. 


Santa  Clara  County. 

Recorded  Accepter 

Apr.    20,    1920 — SAN    JOSE.      Nicholas 

Silvestri    to    C   F   Keesling 

April     17,     1920 

April  20,  1920— SAN  JOSE.  Lawrence 
Lewis  to  whom  it  may  concern... 
.April    19,    1920 

-April  22,  1920 — LOT  64  of  the  Subdi- 
vision of  the  Poihemus  Tract,  near 
Menlo  Park.  Cutter  Bonestell  to 
AV.  C.  Duncan  &  Company. Apr.  12,  '20 

April  21,  1920— LOT  6,  BLK.  36,  Sub- 
division of  Blk.  36,  amended  map 
of  San  Carlos.  H.  Vanderloan  to 
G.  B.  HoUenbeck April  15,  1920 


COMPLETION    NOTICES. 


Saiitai  Clara  County. 


Recorded  Accepted 

Apr.       17,     1920--SAN       JOSH.       E       M 
Smilh    to    E    Hiatt .Apr.    Ifi,    1920 


BIILDING    CONTRACTS. 


Fresno    County. 


STAGE  DEPOT 

LOTS  11  TO  16.  BLK.  75,  Fresno.  One- 
story  concrete  auto  stage  depot. 

Owner — J.    M.    Rustigian,   Fresno. 

Architect — Swartz  &  Ryland,  Rowell 
Eld,-^'.,  Fresno. 

Contractor — Robert   M.    Brown,   Madera. 

Filed  April  22,  '20.  Dated  April  12,  '20. 
Ist  and  15th  each  month   75% 


Usual    35    days    $14,705 

TOTAL  COST,  $58,820 
Bond,  $29,410.  Sureties,  A.  E.  Chris- 
tiana, C.  F.  Perciado  Co.,  and  M.  J. 
Schoonderwood.  Forfeit,  $1.  Limit,  75 
days. 


DWELLING 

LOTS   13,    14,   BLK.   258.'*Fresno.    Frame 

dwelling. 
Owner — G.   Martrogiaconio,   Fresno. 
-Architect — None. 

Day's   work.  COST,    $1500 

ALTERATIONS 
NO.     278     CALAVERAS     AVE.,     Fresno. 

-Alterations. 
Owner — D.    H.    Cadwallader.    Fresno. 
Architect — None. 
Day's   work.  COST,   $1500 


CO.MPI.ETION    .NOTICES. 


County. 


Recorded  Accepted 

April    16,    1920— OIL    WELL,    Sec.    29, 

20-15,   April   13,   1920,   Fresno.     S.   P. 

(""o.   to   whom  is   may  concern 

April    15,    1902 

April  19,  1920- W  50  FT.  LOT  2.  BLK. 

4,    Cedar   Park,      Fresno.        W.      R. 

Groshell   to  whom  it  may  concern. 

April     19,     1920 

-April   21,    1920 — LOT   4,   BLK.    16,   Alta 

Vista,   Fresno.     Austin  A.  Leary  to 

whom   it  may  concern.  .April   20,  1920 


LIENS    FILED. 


FreNno  County. 

Recorded  Amount 

April  19,  1920 — LOT  7.  BLK  71,  Fres- 
no. Ms.  Kellner  &  Son  Lumber  Co., 
$933:  Geo.  Farris,  $766;  Fresno 
Hardware  Co.,  $220;  Madary's  plan- 
ing Mill.  $160.  vs.  Fred  Stone,  Carl 

H.  Brix  et  al 

.April  21,  1920— LOTS  1,  2,  BLK  84, 
Fairmont,  Fresno.  Valley  Lumber 
Co.  vs.  J.  H.   Hill  and  R.  C.  Mize..$58 


NOTICE       OF       NON-RESPONSIBILITY. 


Fresno  County. 


April  20,  1920— LOTS  14  TO  18,  BLK.  3, 
Forthcamp  Add  No.  2.  Fresno.  T.  R. 
Thomson  et  al  as  to  improvements  on 
leased    property. 


Bl'ILDING   CONTRACTS. 


Sacramento    County. 


DWELLING   AND    GARAGE 
NO.    1400    FORTY-FIRST      ST.,      Sacra- 
mento.    One-story,  seven-room  frame 
dwelling  and  garage. 
Owner — F.     N.    Scatena,     1609     28th    St.. 

Sacramento. 
Designer  and  Contractor — J.  A.  McCul- 
louch,   2S15  I  St.,  Sacramento. 

COST,    $9500 


HEATING  SYSTEM 

NO.     610     K     ST..     Sacramento.       Install 

steam  heating  system  and  oil  tank. 
Owner — W.    Gerher,    1430    N   S/.,    Sacra- 
mento. 
A  rch  i  tect — None. 

Contractor — Hately     &     Hately.     Mitau 
Bldg.,  Sacramento. 

COST,  $5000 


ALTERATIONS 

NO.     1021       THIRD       ST.,       Sacramento. 

Light  well  and  interior  repairs. 
Owner — M.  E.  Noisat,  Oakland. 
.Architect — None. 
Contractor — P.    F.    Reed.    2545    28th    St., 

Sacramento.  _     , ^ 

COST,    $1200 


1220     F    St., 


PAINT    SHOP  .     „  „ 

NO.    1220    F    ST.    near    E.    ^lot    S,    F-Q- 

12-13,  Sacramento.        Paint  shojv 
Owner — J,     F.     Claderoiu' 

Sacramento. 
Architect — None.  ,        _„ 

Contractor — Simonds    «.-    Birdsall,    4715 
M    St.,   Sacramento. 

COST,    $2380 

April  17,  1920— LOT  5  AND  B  Vi,  Lot 
6  I-J-11-12,  Sacramento.  Masonic 
Temple  Association  to  W.  P.  Fuller, 
Otis  Elevator  Co.,  Schneider,  Chap- 
pell  &  Jones,  and  Latourette-Pical 
Co April    1?     1920 


BUILDINO  AND  irNGINBBBINa  NBWB 


■Wednetday,      April      2S.     1920 


COMPLKTIOIV    SiOTICB. 


F.\H    E>A8TE)RX    TRADE    iXOTKS. 


.Sncramento   Coaaty. 


Recorded  Accepted 
April     17,       19S0 — LOT       15,      CURTIS 
Oaks,    Sacramento.       Chas.     RothB- 
child    to    whom    it    may   concern... 
April    1,    1920 


NOTICE    OF    NON-LI.1BI1.1TY. 
Snornmeiito    Connty. 


April  1",  1920 — E  14  OF  AV  H  LOT  2. 
K-L-8-9,  Sacramento.  Nellie  and 
Kate  Turton  as  to  improvements  on 
leased   property. 


NOTICE    OP    NON-LIABILITY. 


Saommento    County. 


April  20,  1920— .NO.  1122  J  ST.  on  part 
lots  3  and  4.  J-K-11-12.  Sacramento. 
Anna  M.  Gaskill  as  to  improvements 
on  leased  property. 


BVILDING    CO.NTRACTS. 


San  Jonquin   County. 


REMODEL 

E  MARKET  bet.  F  and  Filbert,  Stock- 
ton.     Remodel   residence. 
Owner — Chas.    Brizendlne,    137    Bridge, 

Stockton. 
Architect — None. 
Day's  work.  COST,   $1000 


ADDITION 

.SO.VOR.4    ST.    bet.    Hazel    and    Laurel. 

Addition. 
Owner — E.    C.    Cramer,    2108    E.    Lafay- 
ette. Stockton. 
Architect — None. 
Day's  work.  COST,  $4,000 

RESIDENCE 

CALIFORNIA       AND       COURT         STS.. 

Stockton.      Residence. 
Owner — E.   E.   Potter,   Stockton. 
Architect — None. 
Day's    work.  COST,    $2500 


RESIDENCE 

E   MAPLE   ST.   bet   Hunter  and  El  Do- 
rado.     Residence. 
Owner — R.    VV.    Gealey,    Belding    Bldg.. 

Stockton. 
Architect — None. 
Day's    work.  COST,    $9000 


COMPLETION    NOTICES. 


Son   Joaquin   County. 

April  22.  1920— SE  HUNTER  AND 
Fremont  Sts.  129x50,  Stockton. 
Wagner     Leather     Co.      to     Frank 

Tucker    April    10,    1920 

Recorded  Accepted 

April  17,  1920 — POR.  OP  SEC.  2  T.  4, 
N.  R.  5  E.  Horton  Kile  to  L  A. 
Schroeder    April    12,    1920 


.ST. 


FR.ANCIS     WOOD    TO     Il.AVE    BIG 
PLAYGROUND. 


The  development  of  a  community 
center  in  St.  Francis  Wood  advanced 
a  step  this  week  with  the  beginning  of 
work  on  a  children's  playground  on 
Terrace  Green,  the  five-acre  community 
park  presented  to  St.  Francis  Wood 
Homes  Association  by  the  Mason-Mc- 
Duffie   Company. 

The  playground  is  being  equipped 
with  all  the  accessories  of  a  most  com- 
plete recreation  park,  the  equipment 
alone  costing  $2,000.  J.  L.  Stewart, 
chairman  of  the  Playground  Committee 
of  the  St.  Francis  Wood  Homes  Asso- 
ciation, has  charge.  The  playground 
will  contain   10,000  square  feet. 

Alexander  Rose,  landscape  engineer 
for  St.  Francis  Wood,  will  help  to 
Ijeautify    the    playground. 

The  recreation  place  will  be  ad- 
jacent to  the  tennis  courts,  which  are 
under  the  management  of  the  St.  Fran- 
cis Wood  Tennis  Club.  These  two 
courts  are  asphalt  regulation  tourna- 
ment courts  and  during  the  present 
season  will  be  the  scene  of  several  Im- 
portant  tennis  programs. 


[Prepared  by  the  Far  Eastern  Division, 
Bureau      of    Foreign      and     Domestic 
Commerce,   to   which   refer   for  fuller 
particulars.      The    district      and      co- 
operative     offices    have      reserve    in- 
formation where  reference  number  is 
given.} 
.Aluminum    a     Possible     S^ubiititute    tor 
Copper   In    Cablen. 
.■Aluminum     is     being    considered     by 
the    Japanese    hydroelectric      plants    to 
replace    copper    in    their    heavy    trans- 
mission cables.     Copper  has   been   used 
exclusively     for     this     purpose     hereto- 
fore, but  even  with  a  25  per  cent  duty, 
aluminum  can   compete  successfully  on 
the  basis  of  price. 

Projected    Hydroelectric    Plants    In 

Japan, 
A  recent  letter  from  Commercial  At- 
tache James  F.  Abbott,  Tokyo,  Japan, 
gi\'es  further  information,  and  in  some 
respects  modifies  the  statements  con- 
tained in  the  trade  note  on  the  exten- 
sion of  high-tension  transmission 
lines  in  Japan,  published  in  Commerce 
Reports  of  February  28,  1920.  For  fur- 
ther details  request  file  No.  FE-111. 
Output  of  silk  Textilea  from  Fnknl, 
Japan. 
A  marked  falling  off  in  the  produc- 
tion of  Fukui  silk  textiles  in  1919  was 
more  than  counterbalanced  by  the  in- 
creased prices  obtained.  In  191S  the 
members  of  the  Fukui  Silk  Textiles 
Guild  manufactured  103,819,826  yards 
of  silk  for  which  they  received  $47,- 
106.062,  while  in  1919  only  73,979  yards 
were  made,  which  sold  for  $54,203,434. 
Copper  .Market  In  China. 
In  191S  over  8,000  short  tons  of  cop- 
l>er  ingots  and  slabs,  valued  at  about 
$5.000,no0  were  imported  into  China, 
and  it  is  known  that  the  figure  for 
1919  will  be  much  greater,  as  over  14.- 
000  tons  were  reported  as  imported 
during  the  first  nine  months.  Practi- 
cally all  of  this  copper,  which  was 
minted  Into  coins,  was  Japanese,  al- 
though a  limited  amount  of  American 
copper  was  sold  to  China  by  Japanese 
dealers.  The  local  production  is  about 
2.000  tons  annually,  and  so  far  as  is 
known,  none  of  the  deposits  have  been 
extensively  worked.  For  statistics  and 
suggestions  by  United  States  Trade 
Commissioner  J.  Morgan  Clements,  that 
might  prove  helpful  to  exporters  con- 
templating entering  into  the  competi- 
tion for  this  trade,  refer  to  file  .N'o.  FE- 
110. 

'Wages  In  Japan. 
In  commenting  on  Far  Eastern  Trade 
note  No.  FE-66,  Wages  in  Yokohama, 
Commercial  Attache  James  F.  Abbott, 
Tokyo,  Japan,  says  that  there  is  prac- 
tically no  regular  employee  now  in 
Japan  who  does  not  get  a  bonus  of 
from  one  to  three  and  even  five  months' 
salary  at  New  Year,  this  being  a  regu- 
lar institution  in  Japan  and  applying  to 
all  Government  as  well  as  to  employees 
of  private  concerns.  In  many  cases 
this  bonus  is  paid  twice  a  year,  and  im- 
portant officials  frequently  receive  a 
sum  many  times  more  than  thel  ran- 
nual  salary.  Another  method  of  as 
sisting  their  employees,  adopted  by 
some  large  factories,  is  to  Issue  a  rice 
stipend  in  addition  to  the  regular  sal- 
ary. Some  companies  give  board  at 
the  rate  of  9  or  10  sen  a  day,  which 
actually  costs  the  employer  25  to  35 
sen.  The  employers  prefer  this  meth- 
od, inasmuch  as  it  is  easier  to  reduce 
the  labor  outlay,  should  the  cost  of  rice 
fall,  than  as  if  the  wages  were  in- 
creased. 


(  blneae  Kluur  Mill*  Baylnar  .Macbinrry. 

There  i.s  now  in  the  United  States  the 
representative  of  a  large  fiour  milling 
company  of  China,  who  is  arranging 
for  the  purchase  of  a  quantity  of  ma- 
chinery, and  for  an  electric  generating 
plant,  for  which  over  a  million  dollars 
will  be  spent.  He  is  also  interested  In 
agricultural  implements  and  methods 
for  improving  the  Chinese  wheat  crop, 
and  would  be  glad  to  receive  catalogues 
and  information  from  manufacturers. 
(Refer  to  file  No.  FE-113.) 
Ainerlcuu   SnfeM   Popular   In   Manchuria. 

There  is  a  growing  demand  reported 
in  Manchuria  for  iron  and  steel  safes  of 
American  manufacture,  as  Chinese 
safes  are  ordinarily  crude  and  cum- 
bersome. It  is  thought  that  a  popular 
size  would  be  about  2  fefct  wide  by  2 
feet  deep  and  3  feet  high.  They  should 
be  substantial  and  neat  in  appearance, 
with  nickleplated  finish  and  simple 
decorations  in  gold  leaf.  The  interior 
arrangements  need  not  be  complicated, 
but  consist  of  perhaps  two  drawers,  a 
few  shelves,  and  a  large  space  for 
money  bags.  The  suggested  range  of 
prices  is  between  $150  and  $300.  Ship- 
ments are  made  conveniently  via 
Dairen,  and  quotations  should  be  c.  i.  i. 
that  port. 


BIDS    REJECTED    FOR    CARSON    CITY 

-MEMORI.\L  BUILDING.         .NEW 

BIDS   OHDERED   RECEIVED. 

CARSON  CITY,  Nevada- Bids  re- 
ceived by  the  Board  of  Capitol  Com- 
missioners for  the  construction  of  the 
two-story  reinforced  concrete  memorial 
building  from  plans  by  Architect  F. 
J.  DeLongchamps,  Gazette  Bldg.,  Reno, 
Nevada,  have  been  rejected  as  all  were 
above  the  estimate  for  construction. 
Eighty  thousand  dollars  is  available, 
while  the  figures  received  totaled  ap- 
proximately  $120,000. 

The    bids    were; 

C.  G.  Sellmann  Construction  Co.  for 
the  finished  building,  $138,000.  Seven 
or  eight  specified  deductions  made  the 
offer  $75,590  for  the  "shell" — the  build- 
ing erected,  but  with  only  rough  parti- 
tions and  sub-fioors,  with  no  plastering 
or  interior  finishings  whatever. 

J.  Bernasconi  of  Reno,  $139,950.  De- 
creased by  the  same  deductions  as  in 
Selmann's  bid  Bernasconi's  fi|;ure  for 
the  shell  was  $79,800. 

Bids  for  the  oil  tank  and  burner 
equipment  varied  from  $973  by  the 
Reno  Plumbing  &  Heating  Company,  to 
$1,400  by  another  Heno  firm. 

Bids  for  the  heating  plant  ran  from 
$7,175  by  James  &  Ducker  to  $9,379. 


NEW    BOOK. 


"How  to  Use  Cement  for  Concrete 
Construction  for  Town  and  Farm."  is 
the  latest  book  issued  by  Stanton  & 
Van  Vllet  Company,  Book  Publishers 
of  Chicago. 

The  author,  H.  Colin  Campbell,  is  an 
expert  engineer  who  has  made  a 
special  study  of  concrete.  He  was  for 
many  years  in  the  service  of  the  gov- 
ernment and  is  now  on  the  staff  of  the 
Portland  Cement  Association  as  Di- 
rector of  the  Editorial  and  Advertising 
Bureau,  in  which  capacity  he  has  had 
unusual  opportunities  for  obtaining  tlie 
most  authentic  information  concern- 
ing this  subject. 

The  book  sells  at  $2.00. 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawring 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  BuildiDi; 
San  Francisco.  Cal. 


Railway  Exchange  Buildiot' 
Portland.  OreKon 


PITTSBURG  WATER  HEATER  CO. 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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■ARCHITECT    PUTS    .STOP    TO    PRAIS1-; 
THAT  X  At  SKATES. 


Bernard  Maybeck,  architect  of  the 
Palace  of  Fine  Art.s  at  the  Panama- 
Pacific  E.xposition,  is  noted  for  his  e.\- 
treme  reticence,  and  while  he  wears  a 
perpetual  air  of  austerity  is  one  of  the 
most  gentle  and  benevolent. 

The  con.stant  praise  which  has  com** 
to  him  because  of  his  master-piece  at 
the  e.xpositlon  has  so  palled  on  him 
that  he  now  shies  and  almost  stam- 
pedes when  the  subject  is  broached. 

At  a  dinner 'party  in  Herkeley,  a  few 
evenings  ago.  Maybeck  was  seated  be- 
side a  pretty  miss  from  the  East. 

"Oh,  Mr.  Maybeck,  mver  can  I  forget 
your  wonderful,  your  beautiful  com- 
position in  that  I'alarc  of  Arts,"  she 
simpered. 

"Thank  you,  thank  you,"  came  a 
-somewhat  abrupt  resjionse. 

"Oh.  Mr.  Maybeck,  it  was  a  dream; 
DIvinel  Nothing  else  have  I  seen  like 
it   elsewhere,"  she  ecstacised. 

"My  good  young  lady."  interrupted 
the  architect,  "don't  you  know  Califor- 
nia is  famous  for  its  dreamers  and 
poets.  Have  you  mv.-r  chanced  to 
come  across  that  languid,  albeit,  sweet 
poem  by  a  Californian — 'The  Poetry  of 
the  Herd  and  the  Kange?  " 

"I'm  afraid  not.  Tell  me  about  it, 
do!"  again  ecstacislng. 

"It  goes  like  this."  continued  May- 
beck— 

"C'ow.s  may  come  and  cows  may  ~go 
Hut  bull  goes  on  for  ever." 

The  pretty  gusher  from  the  East 
gave  him  no  more  taffv. 


LOS     ANGELES        COl  .\CIL       •■PASSES 

BITK"  OX   CKMEWT  PLAXT 

RENTAL 

The  tempest  in  a  teapot  over  the 
di.sposition  of  the  municipal  cement 
plant  at  Monolith  has  subsided  and 
l>os  Angeles  city  council  has  returned 
the  draft  of  the  proposed  lease  of  the 
plant  to  a  private  corporation  to  the 
hoard  of  public  service  without  recom- 
mendation. Having  found  that  the 
public  did  not  get  e.xcited  over  the 
story  that  the  propcBed  lease  was  sim- 
ply a  pretext  for  the  gobbling  up  of 
the  plant  by  the  "c<ment  trust"  the 
city  council  decided  to  "pass  the  buck". 
Responsibility  for  leasing  the  plant 
is  therefore  placed  directly  upon  the 
board  of  public  service.  To  calm  the 
fears  of  the  nervous  the  board  may  de- 
cide to  make  the  lease  with  a  stlpula- 
ion  that  the  option  given  to  the  lesse 
to  buy  can  only  be  exi-rcised  on  ap- 
proval of  the  sale  by  vote  of  the  people. 
The  cement  mill  should  be  earning 
something  for   people   whose   money    is 


iiivosli'il  in  il.  n  shoiikl  not  be  allow- 
ed to  remain  iiile  and  go  to  scrap. 
Dividends  are  the  immeditae  demand. 
The  question  of  its  sale  can  easily  be 
disposed  of  when  it  becomes  urgent. — 
Southwest    Builder    and    Contractor. 


PITTSBIRG    AIDS    HOUSE    Bl  ILDING 

Industrial       CorporatlonM      Finance 

Operations   For   Workers 


PITTSBUJtG — Important  industrial 
corporations  in  the  Pittsburg  district 
are  financing  home  building  operations 
by  their  employes  to  relieve  the  house 
.shortage  in  mill  and  mining  communi- 
ties. For  the  general  public,  trust 
companies  have  adopted  similar  plans, 
and  are  now  accepting  what  they  term 
"installment  mortgages"  to  encourage 
house  erection. 

The  most  ambitious  program  of  the 
lot  is  that  of  the  United  States  Steel 
Corporation.  Under  this  plan  an  em- 
ploye, who  is  willing  lo  make  an  initial 
investment  of  10  per  cent  of  the  total 
cost,  is  permitted  to  select  from  a  large 
number  of  plans  the  kind  of  house  that 
will  suit  his  family.  He  then  picks  out 
a  lot,  usually  near  his  place  of  employ- 
ment, and  the  corporation's  architects 
and  builders  do  the  rest.  When  the 
house  is  completed,  it  is  turned  over  to 
the  employe,  who  pledges  himself  to 
pay  for  it  in  monthly  installments  cov- 
ering a  period  of  ten  j  ears,  the  total 
cost  being  just  what  the  cost  has  been 
to  the  corporation.  Although  the  plan 
is  scarcely  a  month  old,  the  bureau  in 
charge  of  building  is  already  swamped 
with  applications. 

The  Westinghouse  Electric  and  Manu- 
facturing Company  also  has  a  building 
])laii.  and  have  just  completed  and  sold 
to  employes  fifty  houses  at  cost.  They 
too  are  to  be  paid  for  on  the  install- 
ment plan.  Another  and  much  larger 
program   is   in   preparation. 

The  merit  of  these  plans,  builders  say. 
is  that  materials  can  be  purchased  in 
large  quantities  and  the  saving  passed 
on  to  the  workman  buyer,  who  thus 
gets  a  much  better  home  for  less  money 
than  if  he  had  bought  the  material  and 
erector"    the    ho\ise   as   an    individual. 


INVENTS    NEW    H.    R.    TIES. 


TParcKEE,  Cal. — A.  Rebert,  president 
of  the  Verdi  Lumber  Company  and  well 
known  in  both  lumbering  and  railroad 
circles,  has  invented  a  new  type  of 
railroad  tie,  the  general  use  of  whir-h 
would  effect  a  considerable  saving  In 
timber.      The    tie    Is    built    up    from    a 


numljcr  of  small  pieces  of  timber,  all 
held  firmly  together  by  a  series  of 
wooden  dowels.  The  Revert  tie  is  now 
m  use  uii  the  logging  railroad  of  the 
Verdi  Lumber  Company  and  tests  are 
also  being  made  by  the  Southern  Pacific 
Company  at  several  points  In  Nevada. 
The  Verdi  Company  is  considering  the 
matter  of  manufacturing  and  market- 
ing the  Revert  tie. 


TIIEATUI-;  01»E11.\'I'OIIS  ENTER 

t'.VNDV    .M.AMFACTl'HING    F'fRLn 

ON   LAREG   SCALE. 


The  sale  of  the  southeast  corner  of 
Fifth  and  Shipley  streets,  7.5  by  125 
feet,  from  Sheldon  Potter  to  the  An- 
geles Candy  Company,  just  announced 
by  A.  C.  niumenthal  &  Company, 
brings  to  light  a  very  interesting  de- 
velopment. 

The  Angeles  Candy  Company  is  com- 
posed of  Ackerman  &  Harris,  the  well 
known  theatre  people,  I.  Prager,  and 
Chas.  Brown,  and  Ihcy  have  lei  a  con- 
tract to  MacDonald  &  Kahn  for  a  four- 
story  reinforced  concrete  daylight 
building  which  is  to  be  used  as  a  large 
cand.v   factory. 

Construction  is  to  commence  at  once. 
and  will  be  completed  within  the  next 
four  or  five  months. 

The  Angeles  Candy  Company  is  now 
located  at  1151  Mission  street,  and  by 
the  acquisition  of  this  new  capital  and 
energy,  will  become  one  of  the  most 
important  factors  in  candy  manufac- 
turing on  the  Coast. 

Mr.  Harris  states  that  this  com-* 
pany  will,  in  addition  to  the  candy 
factory  now  being  built  here,  com- 
mence the  construction  of  another  one. 
of  the  same  size  in  Los  Angeles,  and 
that  they  have  just  closed  a  lease  for 
a  large  retail  store  in  San  Francisco 
and  will  have  a  high  class  retail  store 
in  almost  every  city  in  the  United 
States,  along  the  same  lines  of  organi- 
zation that  they  have  used  in  their 
theatrical  enterprises,  and  with  prac- 
tically unlimited  backing  for  this 
purpose. 

The  new  building  in  .9an  Francisco 
will  cost  about  $100,000.  and  the  equip- 
ment will  cost  in  the  neighborhood  of 
■{SO. 000.  and  will  be  the  latest  style  of 
factory  building,  containing  every  new- 
device  for  manufacturing,  rest-rooms, 
and  a  roof  garden  for  the  employees, 
and  several  new  kinds  of  machines 
have  been  ordered  for  the  manufactur- 
ing of  hard  candies,  and  marshmallow-s, 
which  are  a  specialty  of  this  firm. 

-411  the  real  estate  operations  in  con- 
nection with  this  business  will  be 
handled  by   A.   C.   Elumenthal  &  Co. 
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ssociation  of  J— ingineers 


E, 


Among  the  speakers  at  the  sixth  tin- 
iiual  cojiveiition  of  the  American  As- 
sociation of  Engineers  to  be  held  at 
the  rianters  Hotel  in  St.  Louis  on  .May 
lUih  and  llih  will  be  M.  O.  Leighton. 
chairman  of  the  national  service  com- 
mittee of  Engineering  Council,  who 
will  speak  on  "Getting  Salaries  for 
Public  Service  Engineers  Into  Bud- 
gels,"  Frances  A.  Kellor,  vice-chair- 
man of  the  Inter-Racial  Council  of 
New  Vork  and  a  recognized  authority 
on  immigration  and  racial  problems. 
who  will  speak  on  "The  Manpower  En- 
gineer— The  Opportunity  of  American- 
ism" and  I'Ved  Lavis  of  the  American 
International  Corporation  of  New  York 
who  will  speak  on  "Opportunities  for 
the    Engineer." 

The  principal  speakers  at  the  ban- 
quet on  May  11.  will  be  Doctor  F.  H. 
Newell,  president  of  the  American  As- 
sociation of  Engineers  and  head  of  the 
department  of  civil  engineering  at  the 
University  of  Illinois,  and  L.  K.  Sher- 
man, president  of  the  United  States 
Housing  Corporation. 

A  feature  of  the  convention  will  be 
group  meetings  for  draftsmen,  federal 
engineers,  mining  engineers,  highway 
engineers,  industrial  engineers,  chemi- 
cal engineers,  municipal  engineers  and 
railroad  engineers.  These  meetings 
will  be  held  on  the  evening  of  the  10th. 
They  will  consider  problems  peculiar 
to  each  group  and  make  a  report  to  the 
general  business  session  on  the  follow- 
ing   day. 

Among  the  constitutional  amend- 
ments  proposed   are    the   following: 

Add  the  grade  of  fiill  member  to 
rank  above  the  present  highest  grade 
of   certified    member. 

Create  the  following  six  grades  of 
membership.  Honorary.  Permanent. 
Life,  Sustaining  or  Patron.  Commer- 
cial and  Industrial,  Visitor  or  Tempo- 
rary. 

.  To   allow    constitutional  amendments 
by    letter   ballot. 

There  are  several  amendments  pro- 
posed to  change  the  amount  of  the  en- 
trance fee  and  the  annual  due.s.  The 
entrance  fee  revision  proposed  by  the 
board  of  directors  provides  fur  an  in- 
crease to  twelve  dollars  during  the 
year  1921  and  for  an  amount  subse- 
quent to  that  year  equal  to  the  square 
root    of    the    membership    in    hundreds 


adjusted  to  the  nearest  even  doUai'. 
This  will  not  affect  candidate-Junior 
members,  th*  entrance  fee  for  which 
shall  remain  at|lO.OO.  or  student  mem- 
bers, who  pay  no  entrance  fee.  Under 
this  plan  the  entrance  fee  for  certified, 
junior  and  associate  members  would 
lie  ?15.00  when  the  membership  is 
■J2.U00;  $20,011  when  the  membership  is 
4(1.000;  $2,5.00  when  the  membership  is 
tli;..'iOO  and  .$;i'-'.iio  when  tlie  membership 
is    100.000. 

Other  important  amendments  under 
consideration  are  those  relative  to  the 
[troportionment  of  entrance  fees  and 
dues  among  chapters  and  national 
lieailquartei  s  and  the  representation  of 
chapters    at    the    annual    convention. 


The  schedule  ot  salaries  of  engineers 
in  municipal  service,  prepared  by  a 
committee  of  the  American  Association 
of  Engineers  headed  by  S.  C.  Hadden. 
is  the  third  national  schedule  for  en- 
gineers in  public  service  issued  by  the 
American  Association  of  Engineers,  it 
having  been  preceded  by  a  schedule 
for  state  highway  engineers  and  an- 
other for  county  highway  engineers. 
The  latter  two  have  been  endoi-sed  in 
final  form  by  the  board  of  directors  or 
the  association,  but  the  municipal 
.schedule  is  still  in  tentative  form  and 
is  issued  now  for  the  criticism  of  the 
profession. 

The  preparation  of  these  three 
schedules  has  been  under  the  direction 
of  the  committee  on  salaries  of  en- 
gineeis  in  public  service,  of  which 
A.  N.  Johnson,  consulting  highway  en- 
gineer ot  the  Portland  Cement  Asso- 
ciation, is  chairman.  Mr.  Johnson  and 
the  rest  of  his  committee  with  the  as- 
sistance of  a  large  number  of  corres- 
ponding members  prepared  the  sched- 
ules for  state  and  county  highway  en- 
gineers. The  municipal  schedule  was 
prepared  by  a  sub-committee  headed 
by  S.  C.  Hadden.  the  personnel  of 
which    has    been    previously   announced. 

Both  the  corresponding  members  of 
the  committee  on  salaries  of  engineers 
in  public  service  and  the  twenty-two 
engineers  who  made  up  the  municipal 
committee  were  scattered  throughout 
the  entire  United  States.  Yet  all  the 
great  amount  of  work  involved  in  the 
jireparation  of  the  schedule  has  been 
done  without  calling  a  meeting  of  the 
entire  committee,  practically  all  of  the 
work  has  been  done  by  correspondence. 
The  fact  that  every  member  actively 
participated  by  mail  in  the  discussion 
of  the  points  proposed  is  in  striking 
contrast  to  the  usual  committee  work 
where  only  a  part  of  the  members  at- 
tend the  meetings  that  are  called  and 
a  lesser  number  actively  take  part  in 
the  discussion.  Every  committeeman 
was  on  the  job  all  of  the  time  and  the 
criticisms  from  each  one  on  the  mate- 
rial submitted  by  the  chairman  were 
unlrammeled  by  the  opinions  of  others 

The  schedule  is  expected  to  be 
adopted  at  the  next  meeting  of  the 
board  of  directors  on  May  9  at  St. 
I.QUis.  Criticisms  are  requested  to  be 
sent  to  S.  C.  Hadden,  63  East  Adams 
street,   Chicago   before    that    time. 


A  comfortable  saving  to  members  of 
I  he  American  Ao.^ociation  of  Engineers 
is  effected  in  a  day's  work  of  the  Ser- 
vice Department  of  the  A.  A.  B,  .  On 
one  day,  April  22,  1!*20,  there  were 
fourteen  men  placed  in  positions  at  an 
aggregate  monthly  salary  of"  $2,895. 
Had  this  service  been  rendered  by 
commercial  agencies,  who  charge  "60 
per  cent  of  the  first  month's  salary,  the 
lommissions  would  hare  amounted  to 
$1,737. 


The  student  chapter  of  the  American 
Association  of  Engineers  at  the  Uni- 
veisity  of  .Southern  California  has  peti- 
tioned  for   a    charter. 

The  -Nashvill,.  (Tennessee)  Club  Was 
organized  on  Apri\  8.  Matt  M.  Bird  is 
secretary. 


C-.4I-IFORX1A       HIGHW.VV        COXTKO- 
VEHSY. 


The  A.  A.  E.  is  naturally  interested 
in  the  Highway  situation  and  we  are 
therefore  representing  the  open  letters 
to  the  Governor,  written  by  the  former 
secretary  of  the  Highway  Commission: 


Letter   Xo.   3. 

"Hon.  William  D.  Stphens,  Gover- 
nor, Sacramento,  Calif. 
"Jfy  Dear  Governor: 
"1  am  in  recepit  of  your  esteemed 
f<avor  of  the  27th  inst..  forwarded 
from  Los  Angeles.  in  which  you 
state; 

If  you  have  any  knowledge  ot 
'maladministration"  by  the  high- 
way commission  or  incompetency, 
or  wasteful  expenditures  of  high- 
way funds,  it  is  your  duty  as  a 
citizen  of  California  at  this  time, 
no  less  than  it  was  your  duty 
heretofore,  as  an  official,  while 
occupying  the  position  ot  Secre- 
tary of  the  highway  commission, 
to   make   such   information   public. 

Veiled  Charge  M.ade 
"In  the  above  paragraph,  dear  gov- 
ernor, you  thinly  veil  an  indictment 
against  me  for  dilatoriness  in  throw- 
ing the  searchlight  of  publicity  upon 
the  doings  of  the  CJilifornia-  lU'B'li- 
way  commission. 

"Doubtless  many  other  people  are 
likewise  asking  why  I  am  at  this 
rather  late  day  making  these  sensa- 
tional statements,  when  it  was  no 
less   my  duty  heretofore  to  do  so. 

"As  my  story  unfolds,  it  will  ap- 
pear more  clearly  why  I  did  not  start 
something   heretofore. 

There  are  copies  of  letters  in  your 
files  and  in  the  files  ot  former  Gov- 
ernor Johnson.  covering  ray  diplo- 
maiic  protests  against  this  commis- 
sion's   methods. 

Not  To-  Turn  Both  Cheeka 
"What  more  ought  1  to  have  done? 
Would  you  have  had  me  turn  both 
cheeks,  take  submissively  a  proper 
slapping  tor  my  temerity  and  the  sort 
of  disciplining  that  was  administered 
to  my  friend.  W.  T.  Ellis  of  Marys- 
ville.  in  the  interests  ot  the  peace, 
quiet    and    dignity    of    the    state    recla- 


U  Vrlnesda 


May 
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nistion  board"  I  note  further,  gov- 
ernor, you  suggest  that  1  make  my 
revelations  at  once  in  one  document 
Instead   of    in    installments. 

"Please  understand  that  my  avow- 
ed object  is  to  present  said  'Revela- 
tions' in  the  form  that  will  obtain 
for  them  the  widest  and  most  effec- 
tive publicity. 

"Should  I  follow  your  advice.  my 
story  would  lose  its  news  value  in  a 
large  measure,  and  the  educational 
appeal  of  my  letters  would  be  gi-eat- 
ly   dissipated. 

People  To  Be  Considered 

•Trimarily.  the  people  who  pay 
for  and  use  these  roads  are  the  in- 
terested parties  concerned:  and  I  do 
not  propose  to  waive  any  advantage 
which  an  alert  and  public-spirited 
press  affords  in  opening  their  col- 
umns  to  my  open  letters   to  you. 

"And,  G-overnor  may  I  not  rely 
upon  your  generous  forbearance  it 
the  installment  method  gets  on  your 
nerves? 

"One  of  the  strongest  appeals  you 
made  to  the  voters  in  the  campaign 
of  1918  was  the  pledge  that  you 
would  stand  for  a  critical  survey  of 
the  various  state  departments  with 
the  object  of  bringing  about  greater 
coordination,  efficiency     and  economy. 

"I  believe  that  the  people  of  Cali- 
fornia elected  you  governor  because 
they  believe  that  as  governor  you 
would  make  your  Word  politically  as 
good  as  in  former  days  as  merchant 
your  goods  were  always  as  repre- 
sented. 

Public   Deeply  Interested 

"The  deep  interest  the  public  is  tak- 
ing in  these  proposed  disclosures  of 
of  practical  inside  workings  of  the 
highway  commission,  I  believe  is  a 
significant  prophecy,  the  Boynton 
effciency  commission's  report,  now 
resting  in  your  hands,  will  be  the 
foremost  business  that  will  engage 
the    attention    of    the    next    legislature. 

"And  so,  governor,  holding  you  per- 
sonally in  the  highest  esteem,  I  still 
insist  upon  my  right  to  deliver  my 
message  to  you  in  the  serial  story 
form,  promising,  however,  to  get 
through  with  it  as  expeditiously  as  I 
may. 

"There  will  be  time  anough  after  I 
have  published  the  last  chapter  to 
punish  me  for  my  offending  and  not 
until  the  last  chapter  is  written  shall 
I  quit. 

"In  the  language  of  the  illustrious 
Lloyd  Garrison  of  Boston  town;  "I 
will  not  equivocate,  I  will  not  retract 
I  will  not  retreat  a  single  inch,  and 
I  will  be  heard.  Yours  with  respect, 
WILSON   n.   KLLIS." 


Letter  Xo.  4. 
Hon.  \Vm.  D.  Stephens.  Governor,  Sac- 
ramento, California. 
My  dear  Governor:  This  is  my  open 
letter  No.  4  explaining  to  you.  and  co- 
incidently  to  the  people,  in  part,  what 
Is  the  matter  with  the  California  High- 
way  Commission, 

I  assure  you,  dear  sir.  I  fuliy  realize 
that  we  are  engaged  in  no  mirthful 
comedy.  Rather  is  it  a  tragedy  in 
aspect  and  significance,  revealing 
moral  and  political  forces  in  desperate 
contention  within  the  State's  greatest 
bureaucratic  department,  this  same 
California    Highway   Commis-^ion. 

And  I  am  taking  this  business  very 
seriously.  Governor,  and  1  know  you  do 
also.     But,  Mr.   Fletcher  your  Highway 


EiiETineri-  inform.';  you  and  the  public, 
tlirougli  Ihe  medium  of  a  press  slale- 
ment,  that  "It  is  difficult  for  me  to 
lake    Ellis   seriously." 

May  I  venture  to  ask.  Governor,   who 
has     this     gentlemat:     ever     (aken     ser-  ■ 
iously    but    himself? 

After  observing  him  in  daily  contact 
and  at  close  range  for  a  term  of  years. 
I  am  competent  to  testify  that  it  is  just 
this  self-confessed  inability  of  your 
Highway  Engineer  to  take  other  peo- 
ple seriously  that  sufficiently  explains 
why  he  has  permitted  himself  to  need- 
lessly and  heedlessly  strew  his  official 
pathway  with  momental  engineering 
blunders  which  are  costing  this  State 
millions  upon  rtiillions  of  wasted  high- 
way funds.  Why  the  entire  highway 
department  under  him  is  'muscle 
liound"  and  inefficient;  why  it  is  satu- 
iviteil  with  discouragement  and  broken 
'lown    ambitions   and    disloyalty. 

Lamentably  it  is  true.  He  is  con- 
stitutionally and  mentally  incom- 
petent to  take  anybody  but  himself 
seriously.  To  plead  for  him  that  he 
was  horn  that  way.  and  can't  help  it, 
may  serve  as  an  apology;  but  an 
apolog.v  is  a  confession;  and  neither 
apologies  nor  confessions  are  the 
Fletcher    habit. 

How  is  it  possible  for  a  man  to'grow 
in  public  service  who  from  the  start 
persistently  submerges  himself  in  the 
depths  of  the  illusion  that  he  knows 
it  all;  and  who  repels  as  a  personal 
affront  any  suggestion  that  he  may 
possibly  profit  by  the  knowledge  or 
experience    of    others? 

And,  Governor,  you  know  that  such 
people,  unless  they  are  hopelessly  of 
Ihe  "Kmperor  Norton"  variety,  always 
are  internally  conscious  that  they 
play  a  slippery  and  crafty  game  of 
bluff.  That  is  why  they  usually  live 
in  fear  of  themselves  and  everybody 
else:  that  is  why  they  are  afraid  to 
trust  or  fraternize  with  others  who 
are  smart  enough  and  courageous 
enough  to  penetrate  the  masks  they 
hide  behind.  These  people,  Governor, 
by  instinct,  burrow  under  ground  like 
the    timerous    and    industrious    mole. 

That  is  the  way  Fletcher  worked  to 
rid  himself  of  the  embarrassment 
which  W.  T.  Ellis  of  Marysville, 
former  member  of  the  State  Reclama- 
tion Board  occasioned.  While  the 
Marysville  Ellis  made  his  contentions 
in  the  open  sessions  of  the  Board,  in 
manful  fashion.  Fletcher  was  working 
bis  way  subterraneously  into  your 
confidential  presence  and  appealing  to 
you  to  intervene — to  ignomimously  ex- 
pel Ellis  from  the  Reclamation  Board. 
.'Vnd  thus  did  he  scheme  to  block  El- 
lis' exposures  of  unholy  conditions 
then  existing  in  Reclamation  Board 
affairs. 

Here  we  have  "A.  B.  Fletcher  the 
Politician"  shining  in  the  heroic  guise 
of  an  armoured  Roman  gradiator. 
with  Ellis'  official  head  dangling  at 
his    belt. 

Here  we  see  on  dress  parade  the 
Fletcher  system,  developed  by  him  as 
Highway  Engineer,  carried  over  by 
him,  as  President  of  the  Reclamation 
Board,  into  the  affairs  of  that  body — 
his  domineering,  tyrannical,  Prussian 
system,  that  is  cold-bloodedly  bureau- 
cratic   and    un-American. 

The  great  disciplinarian  and  organ- 
izer brings  to  his  task  something 
more  than  a  cudgel.  Unless  he  have  a 
genious    for    leadership;    unless    he    is 


big  enough  in  brain  and  heart  tn 
truust  his  subordinates  in  a  magnani- 
mous way;  unless  he  can  be  open 
minded  and  ready  to  learn  his  daily 
lesson,  even  from  so  humble  a  thing 
as  the  "little  flower"  thai  clings  to 
"the  cranny  in  Ihe  wall,"  he  cannot  be 
a  good  engineer,  nor  a  good  executive, 
nor   even    a    good    politician. 

-•Vnd,  Governor,  1  am  not  g:oing  to 
mince    my    words   at   this   point. 

If  A.  B.  Fletcher  were  in  fact  a 
politician  of  high  order,  a  modern 
executive  of  proved  ability  and  an  en- 
gineer who  could  point  to  a  success- 
ful and  unchallenged  career  in  his 
profession.  I  would  tell  you  just  the 
same  that  he  has  enough  to  do  to  man- 
age this  job  of  liuilding  6,0011  miles  of 
State  highways,  without  monkeying 
with  the  troubles  of  the  State  Recla- 
mati(o!n  ■  I|oard.  The  Reclamation 
Board's  problems  are  wholly  foreign 
to  the  Jl-ghwiiiy  Comrr^ission's:  and 
Ihe  time  and  brain  fag  that  Fletcher 
now  devotes  to  the  politics  and  the 
business  of  this  Reclamation  Board, 
is  given  at  the  expense  of  his  already 
deficient  service  as  Highway  Eingi- 
neer. 

I  tell  you  further  what  is  notor- 
iously true,  from  the  Oregon  line  to 
Mexico,  the  work  of  the  highway  de- 
partment has  suffered  grieviously  from 
the  beginning,  because  there  has  never 
been,  and  there  is  not  now,  the  watch- 
ful field  inspection  by  Fletcher,  that 
the  responsibilities  of  bis  position  de- 
mand   of    him. 

Day  in  and  day  out,  month  after 
month,  he  sits  at  his  desk  and  mulls 
over  reports  in  weariness  and  a  blue 
haze  of  Egyptian  cigarette  smoke,  and 
does  not  know,  a  fraction  of  the  time, 
what  is  happening  to  his  roads  even 
a   mile  and  a  halt  from  his  office  door. 

And  as  he  himself  is  but  an  office 
engineer,  so  does  he  require  his  Di- 
vision Engineers  to  do  detail  and 
desk  work,  that  is  largely  clerical, 
and  that  greatly  handicaps  them  in 
giving  their  time  to  needed  outside 
superintendency. 

Go\"ernor.  this  letter  is  long  enough. 
I  have  done  my  best  to  jam  into  it 
the  substance  of  the  three  letters 
which  I  had  intended  to  devote  sev- 
erally to  A.  B.  Fletcher,  the  politician, 
the   executive  and   the  engineer. 

My  next  letter  No.  5  will  logically 
follow.  I  will  deal  with  "Milions 
Wasted"  and  you  are  now  prepared  to 
anticipate  me  somewhat.  I  shall  tell 
you  how  the  whole  program  of  Stale 
highway  construction  was  projected 
upon  a  false  economic  basis  which  has 
resulted  in  the  reckless  waste  of 
highway  funds,  and  often  in  the  loca- 
tion of  important  highways  where 
neither  the  mandate  of  the  law,  nor 
the  science  of  road  engineering  would 
place    them. 

Governor,  the  words  below  quoted 
from  George  Eliot  speak  volumes  to 
me:  and  I  pass  the  mon  to  you  for 
what  they  may  be  worth  to  a  Gov- 
ernor who  means  to  do  his  whole  duty 
regardless    of    consequences. 

"If  yo  umean  to  act  nobly,  and  seek 
to  no  THE  BEST  that  fate  hath  put 
within  lb  ereach  of  man,  you  must  fix 
your  mind  on  that  E.VD  and  not  upon 
what    will     haiipen     to    you    be<!aiise    of 


it." 


With    respect, 

WILSON     R.     ELLIS. 
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Conservation    Through 
Engineering. 

BV    FRANKLIN    K.    LAXE 


Extract  from  the  Annual  Report  of  the 
Secretary   of   the   Interior   for   the 
Fiscal  Year  ending  June  sn,  1919 


The  plea  for  constructive  policies 
Contained  in  the  report  of  the  Secre- 
tory of  the  Interior  to  the  President 
deserves  a  hearing  also  by  the  engi- 
neers and  business  men  of  America. 
The  largest  conservation  for  the  fu- 
ture can  come  only  through  the  wisest 
engineering  of  the  present. 

The  con<lilions  under  which  the  uti- 
liiiation  of  natural  resources  is  de- 
manded are  outlined  by  Secretary  Lane, 
and  it  will  be  noted  that  the  program 
recommended  calls  for  the  cooperation 
of  engineer  and  legislator.  To  bring 
I  his  power  inventory  to  the  attention 
of  the  men  who  furnish  the  Nation 
with  its  coal  and  oil  and  electricity, 
this  extract  from  the  administrative 
report  of  the  Secretary  of  the  Interior 
i.s  reprinted  as  a  series  of  articles  in 
the  Duildins  and  Engineering  N'ews. 
EDITOR. 


I.     The  Conl  Strike 

The  coal  strike  has  brought  con- 
cretely before  us  the  disturbing  fact 
that  modern  society  is  so  involved 
that  we  live  virtually  by  unanimous 
consent.  Let  less  than  one-half  of  1 
per  cent  of  our  population  quit  their 
work  of  digging  coal  and  we  are 
threatened  with  the  combined  horrors 
of   pestilence   and   famine. 

It  did  not  take  many  hours  after  it 
was  realized  that  the  coal  miners 
were  in  earnest  for  the  American  ima- 
gination to  conceive  what  might  be 
the  state  of  the  country  in  perhaps  an- 
other 31  days.  Industries  closed,  rail- 
roads stopped,  streets  dark,  food  cut 
off,  houses  freezing,  idle  men  by  the 
million  hungry  and  in  the  dark — this 
was  the  picture,  and  not  a  very  pleas- 
ant one  to  contemplate.  There  was 
an  immediate  demand  for  facts. 

How  much  coal  is  normally  mined 
in   this  countr>-? 

By   whom    is    it   mined? 

What    is    its   quality? 

To   what  uses   is   it  put? 

Who  gets  it? 

How  much  less  coal  could  be  mined 
if  coal  were  conserved  instead  of 
wasted? 

What  better  methods  have  been  de- 
veloped for  using  coal  than  those  of 
ancient    custom? 

Who  is  to  blame  that  so  small  a  sup- 
ply is  on  the  surface? 

Why  should  we  live  from  day  to  day 
in   so  vital   a  matter  as  a  fuel   supply? 

What  substitute  can  be  found  for 
coal  and  how  quickly  may  these  be 
made   available? 

This  is  by  no  means  an  exhaustive 
category  of  the  questions  which  were 
put  to  this  department  when  the  strike 
came.  And  these  came  tumbling  in  by 
wire,  by  mail,  by  hand,  from  all  parts 
of  the  country,  mixed  with  disquisi- 
tions upon  the  duty  of  Government,  the 
rights  of  individuals  as  against  the 
rights  of  society,  the  need  for  strength 
Id  times  of  crisis,  calls  for  nationaliza- 
tion of  the  coal  industry,  (or  the  des- 


Inicliuii  of  labor  unions,  for  troops 
to  mine  coal,  and  much  else  that  was 
more  or  less  germane  to  the  question 
before   the   country. 

Many  of  these  questions  we  were 
aljle  to  answer.  But  if  coal  operators 
themselves  had  not  carried  over  the 
."latistical  ma"hinery  developed  during 
the  war.  we  would  have  been  forced 
to  the  humiliating  confession  that  we 
did  not  know  facts  which  at  the  time 
were   of   the   most   vital   importance. 

In  a  time  of  stress  it  is  not  enough 
to  be  able  to  nay  that  the  United  States 
contains  more  than  one-half  of  the 
known  world  supply  of  coal;  that  we, 
while  only  .S  per  cent  of  the  world's 
population,  produce  annually  46  per 
cent  of  all  coal  that  is  taken  from  the 
ground:  that  35  per  cent  of  the  railroad 
traffic  is  coal;  that  in  less  than  100 
years  we  have  grown  in  production 
from  100,000  tons  to  700,000,000  tons 
per  annum:  that  if  last  year's  coal 
were  used  as  construction  material  it 
would  build  a  wall  as  huge  as  the  Great 
Wall  of  China  around  every  boundary 
of  the  United  States  from  Maine  to 
Vancouver,  down  the  Pacific  to  San 
Diego  and  eastward  following  the 
Mexican  border  and  the  coast  to  Maine 
again;  and  that  this  same  coal  con- 
tains latent  power  sufficient  to  lift 
this  same  wall  200  miles  high  in  the 
air,  according  to  one  of  our  greatest 
engineers   (Steinmetz.' 

Such  facts  are  surely  startling.  They 
serve  to  stimulate  a  certain  pride  and 
give  us  a  great  confidence  in  our  in- 
dustrial future:  yet  they  are  not  as  im- 
mediately important,  when  the  mines 
threaten  to  close,  as  would  be  a  few 
figures  showing  how  much  coal  we 
have  in  stock  piles  and  where  it  is! 
And  months  since  we  call  upon  Con- 
gress to  grant  the  money  that  we 
might  secure  these  figures,  but  no  no- 
tice was  taken  of  the  urge  drequests, 
until,  late  in  the  summer,  a  committee 
of  the  Senate  awoke  to  this  need  and 
indorsed  our  petition. 

Nntlonal   Stork  Taking 

The  Government  should  have  a  more 
complete  knowledge  of  the  coal  and 
of  other  foundation  industries  that  can 
be  found  elsewhere,  and  we  should  not 
fear  national  stock  taking  as  a  con- 
tinuing process.  It  is  indeed  the  be- 
ginning of  wisdom.  The  war  revealed 
to  us  how  delinquent  in  this  regard 
we  had  been  in  the  past.  One  day 
when  the  full  story  is  told  of  the 
struggle  of  the  Army  engineer  to  meet 
war  emergency  demands,  and  this  is 
supplemented  by  the  tale  of  the  efforts 
made  by  the  Council  of  National  De- 
fense and  the  War  Industries  Board, 
it  will  be  realized  more  seriously  than 
now  how  little  of  stock  taking  we 
have  done  in  this  generous,  optimistic 
land. 

When  any  such  undertaking  is  pro- 
posed, however,  it  »^t  once  appears  to 
arouse  the  fear  that, it  is  somehow  the 
beginning  of  a  malevolent  policy  call- 
ed "conservaltion.,"  a(nd  conservation 
has  had  a  mean  meaning  to  many  ears. 
It  connoted  stringiness  and  a  provin- 
cial thrift,  spies  in  the  guise  of  Gov- 
ernment inspectors,  hateful  interfer- 
ences with  individual  enterprises  and 
initiative,  governmental  baitings  and 
sowardices.  and  all  the  constructions 
of  an  arrogant,  narrow,  and  academic- 
minded  bureaucracy  which  can  not 
think  largely  and  feels  no  responsi- 
bility   for    national   progress.    Needless 


tu  syy  this  tear  should  not,  need  be. 
The  word  should  mean  helpfulness,  not 
hindrance — helpfulness  to  all  who  wish 
to  use  a  resource  and  think  in  larger 
terms  than  that  of  the  greatest  im- 
mediate profit;  hindrance  only  to  those 
who  are  spendthrift.  A  conservation 
which  results  in  a  stalement  as  be- 
tween the  forces  of  progress  and  gov- 
ernmental inertia  is  criminal,  while 
a  conservation  that  is  based  on  the 
fuller,  the  more  essential  use  of  a  re- 
.«ource    is   statesmanship. 

To  know  what  we  have  and  what 
we  can  do  with  it — and  what  we  should 
not  do  with  it,  also! — is  a  policy  of 
wisdom,  a  policy  of  lasting  progress. 
And  in  furtherance  of  such  a  policy 
the  first  step  is  to  know  our  resources 
— our  national  wealth  in  things  and 
in  their  possibilities;  the  second  step 
is  to  know  their  availablity  for  im- 
mediate use;  tile  third  step  is  to  guard 
them  against  waste  either  through 
ignorance  or  wantonness;  and  the 
fourth  step  is  to  prolong  their  life  by 
invention  and  discovery, 
(continued) 


The  license  bill,  introduced  into  the 
.\ew  York  legislature  by  the  New  York 
Chapter  of  the  American  Association  of 
Engineers,  which  was  endorsed  by  the 
other  chapters  of  A.  A.  E.  in  New  York 
and  by  the  Albany  Society  of  Civil  En- 
giiieer.s.  the  New  York  Section  of  the 
.\merican  Society  of  Civil  Engineers 
and  ihe  Brooklyn  Society  of  Engineers, 
h.i.-s  been  passed  by  both  houses  in  the 
legislature  and  has  gone  to  the  gov- 
ernor for  his  signature. 


The  Michigan  Central  Bailroad  Sec- 
tion of  the  American  Association  of 
Engineers  recently  adopted  a  resolu- 
tion offering  the  services  of  each  of  its 
members  to  the  management  of  that 
railroad  during  the  recent  railroad 
strike.  The  Pennsylvania  Railroad 
Section  postponed  its  annual  conven- 
tion to  be  held  at  Pittsburgh  on  the 
27th  in  order  that  its  members  might 
render  such  extra  service  that  they 
might  be  called  upon  to  perform  on  ac- 
count of  the  strike.  Railroad  members 
of  the  association  all  over  the  United 
States  have  been  engaged  in  all  sorts 
of  extra  duty,  such  as  firing  engines, 
throwing  switches,  running  engines, 
etc.  One  switching  crew  on  the  Bur- 
lington made  up  entirely  of  civil  en- 
gineers, performed  work  consistently 
in  from  fifty  to  sixty  per  cent  less  time 
than  was  occupied  by  the  regular  crew 
in    perfor'.Ting   the   same   duties. 


The  ?,'ew  York  Chapter  of  the  Ameri- 
can Association  of  Engineers  recently 
endorsed  the  plan  for  bi-state  action 
on  the  proposed  Port  Treaty  between 
the  states  of  Xfw  York  and  New 
Jersey.  The  chapter  also  recom- 
mended that  at  least  one  engineer 
from  each  state  be  appointed  a  mem- 
ber of  the  commission.  Mr.  W.  W. 
Drinker,  railroad  engineer  of  the  New 
York-New  Jersey  Port  and  Harbor  De- 
velopment Commission,  addressed  the 
chapter. 

The  membership  of  the  American 
Association  of  Engineers  on  April  15 
was   16.007. 


C'HIXESE   TO   BlILD   R.AILROADS. 

HANKOW.  China — .\.  group  of  Chinese 
capitalists  are  arranging  for  the 
establishment  of  a  street  car  system 
for  the  city,  estimated  to  cost  14.000,000 
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ADVAIMCE     NEW 

Official  Proposals,  Etc. 


Building. 


APARTMENT  HOUSES. 

Segregated   I'lffures  BemsJ  Taken. 
APARTMENTS  Cost,     $85,000 

SAN    FKANCISCO.      Western    Addition. 
Three-story  frame  apartment  house  (42 

2  and  3  room  apts.) 
( )wner — Withheld. 
Architect — Arthur      G.    Scholz,      Phclan 

BIdg.,  San  FranciBCO. 


Completing  Working  Drawings.     Ready 

for  Figures  in  Ten  Days. 
APARTMENTS  Cost,   $35,000 

SAN    FRANCISCO.      Bush    Street.      Lot 

25x100. 
Five-story      and    basement      reinforced 

concrete    apartments    (7    3    and    4- 

room  apts.) 
Owner — Withheld. 
Aichitect — Chas.    E.    J.    Rogers,    Phelan 

Bldg..  San  Francisco. 


*'ontracts  Awarded. 

APARTMENTS  Cost,     $25,000 

SAN    FRANCISCO.        W    Hyde    87-6      X 

Geary  Street. 
Three-story      reinforced      concrete      (6) 

apartments. 
Owner^ — N.  Rouda. 
Architect — J.      F.    Dunn,       401       Phelan 

Bldg.,   San  Francisco. 
The    following    contracts    have    been 
awarded: 
roncre«c   anil    Steel      \<'ork — R.      J.      H. 

Forbes,   Monadnock   Bldg. 
riiinibing — James   &    Drucker. 
I'lasteringr — J.  H.   Smith. 
Pniutingf — Zimmerman. 
Electric     Work — American     Elecli-ic     (fc 

Engineering  Co. 
Hardnood    Floors — Inlaid    Foor    Co. 
-Ilarble  Work — Vermont  Marble  Co. 


Plans  Being  Prepared. 

ALTERATIONS  Cost.  $8,000 

S.\N  FRANCISCO.     Lake  Street. 

Alter    two-story    frame    residence    ir.to 

4   3-room  apartments. 
0\vn<'r- — Withheld. 
.\rchitect — Pabre   &    Thayer.    110   Sutter 

St.,  San  Francisco. 


Conlr.ict  Awarded. 

APARTMENTS  Cost.    $50,000 

SAN  FRANCISCO.      S  I'ost   137  E  Hyde. 
Four-story   and      basement      reinforced 

concrete  apartments   (16  apts). 
Owner — Hyman      M.    Ratner,    851      Post 

St.,    San    Francisco. 
Architect — Albert      Schropfer.      Nevada 

Bank  Bldg..  San   Francisco. 
Contractor — Louis     D.   Stoff.   845      Hyde 

St.,  San  Francisco. 


BANKS. 


Plans  to  be  Prepared. 

I'.ANK  &  STORE  BLDG.  Cost.  $ 

VALLE.TO,    Solano      Co.,    Cal.        Georgia 

.=;t.  in  the  600  Block. 
Four-story     concrete     bank     iind     .'ilori' 

liuilding,    50x130. 


Owner — Central      Bank  of  A'allejo.      318 

Georgia   St.,  Vallejo. 
Architect — Not  .Selected. 


CHURCHES. 


Plans    lieing    Prepar.-il. 

l:.\NK     liLDG.  Cost.    $70.U0» 

JilCHiMONI).  Contra  Costa  <-o..  la.l.  atli 
and   Macdonald  .Vvenue. 

One-story  reinforced  concrete  and 
terra  cotta  bank   building. 

Owner — Mechanics  Bank.  8th  and  Mac- 
donald   Ave.,    Richmond. 

.\icliitect — Jas.  T.  .Varbett.  906  Mac- 
donald  Ave..   Richmond. 


Plans  Being  Prepared. 

BANK.   ETC.  Cost,    $ 

LOS  ANGELES.  Cal.  SW  Sixth  and 
Western  Avenue. 

Three-story  and  basement  brick  rein- 
forced concrete  and  steel  bank, 
store  and  apartment  building,  73 
xl50. 

Owner — Mrs.  Mary  M.  Costello. 

Architect — Edelman  &  Barnett,  826  H. 
W.   Hellman   Bldg..   Los  Angeles. 


BONDS. 


WILLOWS,  Glenn  Co.,  Cal. — Bonds  of 
$18,000  with  which  to  finance  con- 
struction of  a  new  school  building  have 
been  voted  in  the  Jacinto  .School  Dis- 
trict. 


VISAHA,  Tulare  Co.,  Cal.— Bids  will 
be  received  by  the  County  Supervisors 
up  10  May  17th  for  the  purchase  of 
the  $112,000  bond  issue  of  the  Visalia 
High  School  District.  Proceeds  of  the 
sale  will  finance  construction  of  school 
improvements. 


VENTURA,  Ventura  Co.  Cal. — No 
bids  were  received  by  the  county  su- 
pervisors for  the  $36,000  bonds  of  the 
Oxnard  and  the  $85,000  bonds  of  the 
Moorpark  school  districts.  The  bonds 
will  be  readvertised  and  in  the  mean- 
time private  purchasers  will  be  sought. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Bonds  of  $50,000  have  been  voted  to 
finance  the  purchase  of  a  tract  of  70 
acres  in  the  southwestern  section  of 
the  city  for  an  aviation  field,  fair 
crcHUKls    and    recreation    park. 


REWARD.  Kern  Co..  Cal.— Bonds  of 
$75,000  have  been  voted  in  the  Olig 
School  District  to  finance  construc- 
tion of  a  new  school  building. 


BAKERSFIELD.  Kern  Co..  Cal. — No 
bids  were  received  by  the  Kern  County 
Supervisors  for  the  purchase  of  the 
$200,000  Kern  County  High  School  and 
$300,000  P.akersfii-Id  grammar  school 
bonds. 

It  is  planned  to  sell  the  hond.>i 
through  private  sales. 

.Architects  Wisem.m  &  Biggar  of 
Bakersfield.  were  cnnimisnioneil  to  pre- 
li.Mre    I  he    plana. 


RICHMOND,  Contra  Costa  Co..  Cal.— 
Formation  of.  a  committee  to  seek 
tuiids  with  which  to  erect  a  new  church 
building  tor  the  First  Baptist  Church 
is  being  considered  by  Rev.  H.  C.  Berry, 
Pastor,  455  Wall  street,  Richmond. 


FACTORIES  &  WAREHOUSES. 

Heady  lor  Figures  Friday. 

FACTORY  Cost,   $75,000 

OAKLAND,  Alameda  Co.,  Cal.  20th  St. 
near  San  Pablo  Avenue. 

Three-story  reinforced  concrele  fac- 
tory building:. 

Owner — California  Peanut  Co. 

Architects — Reed  &  Corlett.  Oakland 
Bank   of  Savings  Bldg.,  Oakland. 


Figures  to  be  Called  For  April  28th. 

SHED  Cost,  $60,000 

SAN  FRANCISCO.      Pier  No.  20. 

EKtend  pier  150  feet  and  erect  one- 
story  shed   (creosoted   piles). 

Owner. — Board  of  State  Harbor  Com- 
missioners. 

Engineer^F.  G.  White,  Ferry  Bldg., 
San  Francisco. 


Low  Bidder.     Contract  to  be  Awarded. 

WAREHOUSE 

Cost,   $54,000  approximately. 

S.\X    FR.\XCISCO.      SE    Eleventh    and 
Howard  Streets. 

One-story    and      basement      Class      "C" 
warehouse. 

Owner — Withheld. 

Architect — O'Brien       Bros.,    240      Mont- 
gomery St..  San  Francisco. 

Contractor — Wm.  Martin. 


I'lans  Being  Figured. 

WAREHOUSE  Cost,    $40,000 

SA.N"      FRANCISCO.      Sixteenth      Street 
and   .San   Bruno   ,\venue. 

Two-story   reinforced     concrete     ware- 
house, 88x100. 

Owner — Lick  School  of  Mechanical  Arts 
16th  and  Utah  St.,  San   Francisco. 

.Architect — Wm.   C.   Hays,    1st     National 
Dank   Bldg..   San  Francisco. 
.VOTE: — P^igures  are  being  taken  fOi 

a   general  contract. 


Contract  -Awarded.     Excavation  Started 
PACKING     PLANT  Cost,     $30,000 

S.ANTA    ROSA.    Sonoma    Co..    Cal.      Col- 
lege   Avenue.    Bet.    Cleveland    Ave- 
nue   and    North       Western       Pacific 
Tracks, 
.lam    packing  plant.   80x80. 
Owner — Roscoe     Haegelin.     Call     Bldg.. 

San   Francisco. 
Contractor — A.      M.   Hildebrand,     Santa 
Rosa. 
NOTE: — When   the  jam  plant  is  com- 
pleted  work   will    be   started   on   pickle 
sheds.    100x200. 


Owners  Taking  Figures. 
MFG.    BLDG.  Cost,    $14,000 

EMERYVILLE,  .Alameda  C'o  ,  Cal. 
Reinforced       concrete       manufacturing 
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hulldin^  (1st  unit  of  engine  and 
tractor  factory). 

Owner— Dobic  fn..  Cali  Bldg.,  San 
Francisco. 

.\rchilcol.s-— Hutcliinson  &  Mills,  Oak- 
land. 


liUDI.  San  Joaiiuin  Co..  <'al. — Tlie 
City  Trustees,  H.  S.  Clark,  City  Clerk. 
lias  erranlcd  a  building  permit  to  the 
T.  H.  Peppers  Company,  representing 
tile  Amirican  Fruit  Growers'.  Inc..  .to 
erect  a  $20,000  dehydrating  plant  on 
.Seatoii  avenue.  On  completion  of  this 
building  the  company  plans  the  erec- 
tion of  an  additional  structure  of  an- 
other   type. 


Plans    Kiing    Figured. 

FACTOUY    liLDO.  Cost,    $ 

LOS  ANGFLES.  Corner  of  Eighth  and 
Figueroa    Streets. 

i?ix-.story  and  basenie.it  reinforced 
concrete  Class  "A"  factory  build- 
ing.  200x180. 

Owner-Drownstein-Louis    Co. 

Architect — .John  Parkinson.  429  Title 
Insurunce   Uldg.,   Los  Angeles. 


Contract    Awarded. 

SEATTLE.   Wash.      Xo.    4100   East   Mar- 
ginal   Way. 

Seven-.-story    fireproof    flour    mill    (daily 
<i!pacily  of  1000  bbls). 

Owner — The   Centennial   Mil!   Co..    Hoge 
Bldg..  Seattle,   Wash.  . 

Engineers       &       Contractors  — Schrack 
Contracting      &      Engineering      Co.. 
Kansas  City.  Mo. 
Piling   work   is  now   being   completed 

and     work     on     the     structure    will     be 

started   shortly. 


Plans   P.eing   Prepared. 

FACTORY  Cost.    $ 

WILMINGTON.   Los   Angeles   Co..   Cal. 
Four-story    and     basement    Class    "A" 

reinforced  concrete  and  hollow  tile 

factory.    44x92. 
Owner — Vegetable   Oil   Products   Co. 
Architect — Edw.    C.    Taylor   and   E.    "W. 

Taylor.      Engineer,     Merritt      Bldg.. 

Los    Angeles. 


GARAGES. 


garage    building. 


Plans    (,'omi)Iete. 

OARAGE  <  ..St.   $ 

SAX  FRANCISCO.      Laguna.  Fulton  and 

Ash  Avenue. 
One-story    Class 

110x120. 
Owner— Harry  P.  Braig. 
Lessee — The   White   House. 
Architect — Henry      Shermur 

Bldg..   San   Francisco. 
Plans  Being  Prepared. 
GARAGE 
SAX    FRANCISCO. 

Laguna  Streets 
One-story   concrete 
Owner — Withheld. 
Architect^ — O'Brien 


SW 


Cost.    $40,000 
Sutter       and 


and   brick    gar; 


Bros..     240       Monl- 


:;omery  St..  .San  Francisco. 


Contract   Award..! 

GARAGE,   ETC.  . '..st.   $16,000 

HANFORD.  Kings  Co..  Cal.  Corner 
Harris   and   E-Seventh   Streets. 

One-story  brick  garage  and  auto  sales 
room.  i 

Owner — 7<ings  County  Motor  Co.,  Han- 
ford. 

Arehilecls  &  Contractors — Trewliill- 
.Shields  Co.,   Fresno, 


Owners   Taking   Sub-Figures. 
GARAGE  Cost.    $70,000 

SAN   FRANt.'lSCO.        W    Bealc   137-6      N 

Mission  Street. 
One-story    and       ba.sement       reinforced 

concrete  garage  (pile  foundation). 
Owner — McKillop    Bros..    540    Cole    St.. 

San  Francisco. 
Architect — Arthur    S.      Bugbce.    Sharon 

Bldg.,  San  Francisco. 


Plans   Being   Prepared. 

.GARAGE.    ETC.  Cost.    $50,000    in- 

cluding equipment. 

CHICO.  Lutte  Co.,  Cal.  Second  and 
Flume  Streets. 

One-story  fireproof  garage  and  auto 
.sales   room.   132x132. 

Owner — The  Miller  Automobile  Co..  C. 
M.  Coffing.  Manager.  Chico. 

Architect — Not  Given. 


Plans   Being   I'repared. 
GARAGE  Cost.    $25,000 

SAN  FRANCISCO.      Geary  Street. 
One-story   reinforeced  concrete  garage 
Owner- Withheld. 

Architects — OBrien    Bros..      240      Mont- 
gomery   St..  San    Francisco. 


GOVERNMENT     WORK     AND 
SUPPLIES. 

SAN  FK.VNCISCO— Bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Offioe.  240 
Montgomery  street,  up  to  10  A.  M..  May 
12th  for  5000  It.  (15  ft.  lengths)  20" 
nominal  diameter  shore  line  pipe,  de- 
livery to  be  made  f.  o.  b.  regular  wharf. 
Rio  Vista,  Solano  County.  Alternative 
bids  will  be  cosnidered  fo-  delivery  at 
other  points. 


BENICIA  ARSENAL,  Cal. — The  fol- 
lowing bids  were  received  April  26th. 
by  E.  P.  O'Hern,  Commanding  Officer  at 
Benicia  Arsenal  for  the  installation  of 
hot  water  heating  systems  in  Quarters 
Xos.  25,  26  and  27,  Benicia  Arsenal. 

Thos.    Kennedy,    Martinez $2,165 

J.   E.   O'Mara,   San   Francisco 2,833 

Atlas   He.iting  &   Ventilating  Co., 

San    Francisco    3.033 

Lurnham    Plumbing   Co..   S.   P 3,078 

Knittle-Cashel   Co.,   S.   F 3.427 

James  &  Drucker.   S.   F 3.739 

\V.    K.    Nottingham.    Oakland...    .    4.052 


WASHINGTON.  D.  C— The  following 
appropriations  have  been  made  by  the 
U.  S.  Senate  for  improvements  on  this 
coast: 

$1,000,000  for  Naval  base  on  San 
Francisco  Bay. 

$1,050,000  for  Fuel  oil  storage  plant 
at  Puget  Sound. 

$1,000,000  for  Fuel  oil  storage  plant 
at  Pearl  Harbor. 

$.i00.000  for  submarine  base  at  San 
I'cdro;  $100,000  for  submarine  base  at 
Port  Angeles.  Washington;  $125,000  to 
$150,000  for  improvements  at  Terba 
Buena  training  station  (San  Francis-co 
Bay),  and  Pearl  Harbor  Station.  $890.- 
nOO   to   $1,080,000. 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department.  Washing- 
ton. D.  C.  for  furnishing  and  delivering 
materials  under  the  follow-ing  sched- 
ules: the  date  of  opening  bids  is  noted 
at  end  of  each  paragraph: — 

Schedule  5973.  f.  o.  b.  works.  25  tar- 
get   projectiles,   opening   of  May  7. 

Schedule  5980.  for  Mare  Island,  cop- 
per,   brass    and    iron    wire    cloth    anj 


2,880    brass  screweyes,   opening  of  May 
4. 

Schedule  5982,  for  Mare  Island.  2  an- 
nealing   furnaces,    opening    of    May    It 

Schedule  5993,  for  Mare  Island,  35  re- 
ilucing  and  pop  valves,  opening  of  Mav 
14. 

Schedule  3997.  for  Mare  Island,  50,- 
000  pounds  asbestos  plaster,  opening  of 
May   18. 

Schedule  6002.  for  Mare  Island.  15,- 
000  square  feet  expanded  metal  lathing, 
opening  of  May  18. 

Schedule  6003,  for  Mare  Island,  cold 
storage   of  butter,  opening  of  May  7. 

Schedule  6008.  for  Mare  Island,  elen- 
na.  vermilion.  American  blue,  lamp- 
black, scarlet,  umber  and  chrome  yel- 
low, opening  of  May  18. 

Schedule  6011.  f.  o.  b.  works.  12  gas- 
oline tanks,  opening  of  May  11. 

Schedule  6025.  for  Mare  Island,  elec- 
trodes, plug  and  point  compound,  open- 
ing of  May  18. 

Schedule  6027.  for  Mare  Island.  40.000 
pounds  rice,  opening  of  May  18. 

Schedule  6028,  for  Mare  Island,  650,000 
pounds  evaporated  milk,  opening  of 
May  18. 

Schedule  6029,  for  eastern  ai.d  west- 
ern yards,  corn  brooms,  opening  of 
May   21. 

Schedule  6037.  for  Mare  Island.  100,- 
nno  pounds  ingot  manganese  bronze, 
opening  of  May  21. 

Schedule  6038,  for  Puget  S)und.  20 
telephones  and  spare  parts.  4  t.-ansmit- 
ters  and  indicators.  1  steeriig  tele- 
graph system  indicator,  26  gongs  and 
60  mercurial  thermometers,  opening  of 
May   21. 

For  further  information  addiess  the 
bureau  of  supplies  and  acounts.  Navy 
Department.  Washington.  T>.  C. 


SEATTLE.  Wash— Up  to  2  P.  M.. 
May  10th.  bids  will  be  received  by  the 
Alaskan  Bng'ineering  Oommisslon, 
Seattle,  under  Reqn..  Xo.  SC-2389  for 
furnishing  and  delivering  the  follow- 
ing materials:  fire  clay.  saws,  picks. 
shovels,  hickory  pick  handles,  tin- 
ners' tools,  gasoline  blow  torch,  melt- 
ing ladle.  1  set  Engineers'  packing 
tools,  wood  tackle  blocks,  copper  titb- 
insr.   files   and  belt    punches. 

HALLS  &  SOCIETY  BUILDINGS 

Plans   Being  Prepared. 

LODGE   BUILDING  I'ost.   $£o0.0«0 

PORTLAND,  Ore.     11th  and  Adler  Sts. 
Four-story  fireproof  lodge  building  and 

stores. 
Owner — Elk's  Temple  Association. 
Architects — Houghtaling      &      Dougan. 

Henry  Bldg..  Portland.  Ore. 
W.    W.    Lucius    will    act   as    engineer 
and    Architect    Emil    Scliacht    of    Port- 
land   will   supervise   construction. 

-NOTE: — Owing  to  the  height  of  the 
ceilings  the  structure  will  be  prac- 
tically eight  stories  high. 


SAX  JOSE.  .Santa  Clara  Co.,  Cal. — 
The  Scottish  Rite  Masonic  body  of  this 
city  has  purchased  a  50-vara  lot  at 
the  southeast  corner  of  Third  and  St. 
.lames  streets  and  plans  the  erection 
of  a  modern  Scottish  Rite  Temple. 
ranging  in  cost  from  $150^000,  to 
$200,000. 

No  architect  has  been  selected  as 
yet  a.vcording  to  officers  of  the  lodge. 
as  the  building  will  not  he  construct- 
ed   for   many    nionth;. 


Wednesday,      May      5, 


1920, 
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SACRAMENTO.  Cal.— The  Sacra- 
mento Chamber  of  Commecre  Is  plan- 
ning- to  erect  a  fireproof  building  for 
their  own  use  on  their  Seventh  St.  prop- 
erty. When  construction  will  be 
started  has  not  been  decided,  neither 
has  an  architect  been  selected. 


Plans   Being   Completed. 

CLUB  HOUSE  Cost.  $15,000 

rORTERVILLE,     Tulare     Co..     Cal.       E 

and  Cleveland  Streets. 
Club   house. 
Owner — Woman's     Improvement     Club. 

Porterville.   Cal. 
.\rchitect— Clair.-      C.    Morri.s.      Porti-r- 

ville,   Cal. 
Architect     Morris     is     preparing     the 
plans  free  of  char.^e.     Contractors  havi> 
offered   to   figure      the   structure      on    i 
non-profit   basis. 


Plans  Being  Prepared. 

BUILDING  Coat,  .J100:000 

LYTTON,  Sonoma  Co.,  Cal. 

Two-story  reinforced  concrete  building. 

Owner — Salvation  Army  Home  for  Boys 

and  Girls,  Lytton,  Cal. 
Architect — Norman    Coulter.    40    Kearny 

St.,  San  Francisco. 
NOTE; — This  building  will  replace 
the  one  recently  destroyed  by  fire.  It 
will  be  known  as  the  "Main  Building," 
and  will  contain  the  executive  oflices, 
dining  room,  kitchen,  rest,  reading  and 
play   rooms  and    girls'   dormitory. 


HOSPITALS. 


Contract   Awarded 

HOSPITAL  Cost.  $100,009 

WHITTIER.  Los  Angeles  Co..  Cal. 

Two-story  brick  and  hollow  tile  hos- 
■  pital.   160.X40. 

Owner — Simon   J.   Murphy. 

Architects — Allison  &  Allison,  Hi- 
bernian  Bldg..   Los  Angeles. 

Contractor — Austin-Murphy  Co.,»45  E- 
Green   St.,   Pasadena. 


McARTHUR,  Shasta  Co..  Cal. — A  cor- 
poration to  build  a  modern  hospital 
building  in  this  town  is  being  formed 
by  farmers.  It  is  planned  to  erect  a 
structure  costing  $15,000.  exclusive  of 
equipment,  which  will  bring  the,  total 
amount  up  to  $20,000. 

Mrs.  J.  O.  Osborn  of  Redding  is  in- 
terested   in    the    i>roiiosHd    structure. 

HOTELS. 

HANFORD.  Kiiig-s  Co..  Cal. — Coates 
.^c  Traver,  Rowel  I  Bldg..  Fresno,  have 
been  retained  by  the  hotel  committee  of 
the  Board  of  Trade  to  prepare  sketches 
for  the  proposed  new  hotel  for  Han- 
ford.  Geo.  W.,  Harding  of  Sacramneto. 
has  estimated  the  cost  of  a  five-story 
building  with  120  rooms  a  $225,000. 
and  R.  N.  Felchin  of  Fresno,  estimated 
the  cost  of  a  four-story  building  with 
mo  rooms  and  $250,000. 

POWER  PLANTS. 

OAKLAND,  Cal.— Uids  will  b.'  re- 
ceived by  County  Clerk  tJeo.  K.  Gross, 
up  to  May  17th,  10  A.  M.,  for  the  erec- 
tion and  completion  of  an  additional 
high  pressure  steam  boiler  at  Arroyo 
.Sanatorium,   near   I.,ivermore. 

Certified  check  of  10';  |i:iy;ihli-  lo 
I'ininty   Clerk   required, 


Plans  Being  Figured.      Bids  Close   May 
18,  7   P.  M. 

SUB-STATION.  Cost,$ 

ALAMEDA.  Alameda  Co.,  Cal.     Webster 
St.   and   Atlantic  Ave. 

One-stor:,-      reinforced     concrete       sub- 
station  (with  compartments). 

Owner — City  of  Alameda. 

Engineer^ — J.  B.  Kahn(City  Electrician) 
South  End  of  Park  St.,  Alameda. 
The    pile   foundation      is    now      being 

eonstrucled  by  Mervy-Elwell  Company. 

Transformers.      etc..    awarded    to      the 

Westinghouse  Elec.  Mfg.  Co. 

Plans  may  be  obtained  at  2407  Santa 

Clara    Ave.,    .\lameda.    on    a    deposit    of 

$25. 

"public  BUILDINGS. 

Contract  Awarded. 

BAND  STAND  I'ost,    $5,635 

RENO.    Nevada.      Powning    Park. 

Concrete  band  stand. 

Owner — City  of  Reno. 

Architect — Not    Given. 

Contractor — S.   H.   Newton.   Reno,   Nev. 

RESIDENCES. 


t^ontract    .^warded       or 


Percentage 


liESIDENCE  Cost,    $19,887 

BERKELEY.  Alameda  Co..  Cal. 

Two-story  frame  and  plaster  resi- 
dence (11  rooms.) 

Owner — C.  O.  Flint,  Plaza  Drive,  Oak- 
land. 

Architect — B.  G.  McDougall.  301  .\lta 
Bldg.,   San   Francisco. 

Contractor — E.  T.  Leiter  &  Son.  Central 
Bank  Bldg.,  Oakland  and  Call 
Bldg..  San  Francisco. 


Plans   Being   I'repared. 

RESIDENCE  Cost.   $20,000 

SAN    FRANCISCO.      Washington    Street 

Bet.   Buchanan  and  Laguna. 
Two-story    and      basement   frame      and 

plaster  residence   (10  rooms). 
Owner — Withheld. 

Architect — Sam  T.jghtner         Hyman. 

Crocker  Bldg.,  San  Francisco. 


Plans    Being    FifcUred 

RESIDENCE  Cost,   $ 

HILLSBOROUGH,  San  Mateo  Co..  Cal. 
Two-story  frame  and  plaster  residence 

(14   rooms). 
Owner — Cyril  Tobin. 
Architects — Weeks        &      Day,      I'heliin 

Bldg..  San  Francisoc. 


Plans   Being   Figured. 

RESIDENCE  Cost.    $7,000 

OAKIxAND.  Alameda  Co.,  Cal.  Hillcrest 

Road.   Claremont  District. 
Two-story   frame  and   plaster   residence 
Owner — Cha.s.    R.    Stone. 
Architects — Reed     &     Corletl.     Oakland 
Bank    of    Savings    Bldg..    Oakland. 
.VOTE: — Figures  are  being  taken   for 
a    general    contract. 


Preliminary   Plans   Being  Prepared. 
COTT.\GIQ.    ETC.  Cost.    $50,000 

and   $20,000  respectively. 
N.\PA.    N.a|)a      Co..    Cal.       .Napa       State 

Hospital. 
Brick    or   concrete   nurses'   cottage   and 

one-story    laboratory    buildings. 
Owner— Slate  of  California. 
\rohiiecl — Belli.      G.    .McDuufrall,      ,Siai<- 

Arphitect,   Sacraemnto. 


Plans   Being   Prepared. 

i;ksiden(;e  Cost,  $10,000 

\V  ATSOXVILLE,  Santa  Cruz  Co.,  Cal. 

Two-.story  frame   residence  and  garage 

(8  rooms). 
Owner — L.  Clkuth. 
Architects — WyckofC      &      While,    328V4 

Main  St.,  Salinas. 


Contract   Awarded. 

RESIDENCE  Cost.    $36,000 

PIEDMONT.   Crocker   Terrace  Lot  20. 

Two  and  ono-half-story  frame  resi- 
dence. 

Owner — K.  H.  Marchant,  Panlages 
Bldg..  Oakland. 

Designer  and  Contractor — L.  L.  Lucas. 
545    59th    St.,    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,   $6,000 

SAN    FRANCISCO.      E    2ist   Avenue    200 

S  Balboa  Street. 
Six-room  frame  residence. 
Owner — Malvin    A.    Sichel,    337    Webster 

St..  San  Francisco. 
Architect — None. 
Contractor — .A.Iex    MacKillop.    40th    Ave 

and  Balboa  St.,  San  Francisco. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,    $10,000 

SAN  FRANCISCO.     Near  Dolores  Street 
Alter    two-story    frame    residence    into 

2   6-room     fiats     (with     2   garages. 

social  hall  and  roof  garden). 
Owner — Withheld. 
Architect — Arthur      G.    Scholz.      Phelan 

Bldg.,   San  Francisco. 


Owner   to   Takfi  Figures. 
BUNGALOWS  Cost,  $5,000   each 

S.A.N  MATEO,   Slan  Mateo  Co.,  Cal.     San 

Mateo  Park. 
Seven  one-story  frame  bungalows. 
Owner — Louis   .Stickler.   Call  Bldg..   San 

Francisco. 
Architect — A.    A.    Cantin.    727    Fo.xeroft 

Bldg..  San  Francisco. 


Plans  to   be  Prepared. 

COTTAGES  Cost.    $.3800    to    $4,200 

CHICO,  Butte  Co..  Cal.     South  of  Chico. 
Bet.  Chico  Creek  and  Edgar  Slough 
Eight  or  ten  one-story  frame  cottages. 
Owner — L.  M.  Culver,  Chico. 
.\rchitect — Not   Given. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $ 

SAN    FRANCISCO.      Fulton    Street   and 

Parker  Avenue. 
Class    "A"    residence      for      the      Jesuit 

Priests. 
Owner — Mrs.    Berl'ia      L.    Welch    (LwiLs 

Welch.       244       California       St..     in 

charge.) 
.Architect — Lewis     P.     Hobart.     Crocker 

Bldg..   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $25,000 

DELANO.  Kern  Co..  Cal. 

Two-story  frame  residence  (9  rooms 
and  three  bathrooms,  also  barn, 
tool  house  and  garage  ■with  ser- 
vants'  quarters). 

Owner^Mr.   Wallace. 

.\rchitect  &  Contractor — .Joseph  F. 
Rhodes.  415  Central  Bldg..  Los  An- 
geles. 

SCHOOLS. 

KRESXO.  Fresno  Co..  Cal. — The  Fres- 
ij.i  Hnanl  of  Education  has  awarded  the 
I'lillnwins  contracts  for  the  construc- 
li'in    or   ihi-    Fresnc)   High    Srhnol    btiildr 
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iiigs  from  plans  prepared  by  Architects 
I'oates  &  Travor.  Rowell  Bldg:.,  Fresno. 
II.  F.  l''elchlin,  liow.jll  Bids..  Fresno,  is 
.■superinli-ndoiil    of   ronstniotion. 

t  Carpentry  Work,  Hayes  O.ser  Co.. 
.San  Francibso.  $278.4 J?;  (S)  C'onrrftr 
Work,  Fredcrickson  &  Shannon.  Fresno, 
J69.172;  CO  Relnfoirln^  Steel  -Work, 
Edward  L.  Soule.  S.  F.,  $37,105;  (4) 
Stmctnral  Steel  and  MU.  Iron,  West- 
ern Iron  Worlds.  S.  F..  $18,880;  (5)  Om. 
Iron  \t'ork,  C.  J.  Hillard.  S.  F.,  $13,191; 
(7»  Lntbius,  Mcirruer  it  Simpson. 
S.  F..  $29,633;  (S)  Plastering:.  McGruer 
&  Simpson,  $80.75'J;  («j  Modelling,  Mc- 
Gruer &  Simpson,  $2,838;  (10)  Mill 
Work.  Pacific  Mfgr.  Co.,  S.  F.,  $4  7.55.1: 
(11)  RooflnK  (comiioaltlon),  Richmond 
Uooflng  Co..  $5,2,t3;  (!::»  RuoUhk  (tile», 
c.  L.  Passmore.  Uiis  Angeles,  $11,979; 
(13)  Plnmbing:,  Barrett  &  Hiclis.  Fres- 
no, $31,329;  (14)  Heating;  and  Ventllat- 
Inif,  L.  B.  Luppen.  Sacramento.  $53,000; 
(16)  Electric  Work,  Valley  Electric 
Supply  Company.  Fresno.  $49,190; 
(lU)  Cernniie  Tile  ^Vork,  Fre.'iiio  Mar- 
ble &  Tile  Works.  $1,300;  (18)  Patent 
Saah  Hardnare,  Hauser  Window  Co..  .S. 
F.,  $1,743;  (18)  Time  Clocka,  Standard 
Electric  Time  Co..  S.  F.,  $4,450;  (31) 
Blackboards,  Pacific  Coast  Blackboard 
Co.,  Los  Angeles,  $7,057;  (2S)  Sheet 
Metal  Work,  Standard  Sheet  Metal 
Works,  $5,558;  (2a)  Palntins.  Joe  Stret- 
ter,  Fresno,  $27,825;  Glazing:,  Tyre  Bros., 
$9,667. 

NOTE: — All  contracts  were  awarded 
except  the  brick  work  and  patent  toilet 
partitions,  for  which  the  low  bidders 
were:  Chas.  Hock.  .S.  F..  $147,950  and  C. 
Jorg-ensen,    S.    F.,    $2,795    respectively. 

Plans   Being:   Figured. 

GYMNASIUM  Cost,    $25,000 

DOS  PALOS,  Merced  Co.,  Cal. 

Two-story  frame  and  plaster  gym- 
nasium. 

Owner — Dos  Palos  High  School  Dis- 
trict. 

Architect — W.  J.  Wythe.  Central  Bank 
Bldg..    Oakland. 


Plans   Being    Figured.      Bids   clo  ,c   Mav 
19.    1920.   9   A.   M. 

SCHOOL  Cost,    $ 

LOS  ANGELES.  Cal.     No.  3327  Kerchoff 

Ave.,    San    Pedro. 
One  and   two-story  brick   school   build- 
ing. 
Owner — City    of    Los    Angeles   Board    of 

Education. 
Architects — Hunt  &   Burns.   701  Laugh- 
lin   Bldg..  Los  Angeles. 
Separate   figures   will    be   taken   for  a 
general    conlraot.    plumbing    and    heat- 
ing. 


Plans   Being   Figured.      Bids   close    Mav 

12th,   3  P.   M. 

ALTERATIONS  Cost.    $ 

McFARLAXD.   Kern  Co.,  Cal. 
Alterations    and    additions    for    school 

building. 
Owner — McFarland    School    District,    P. 

L.  Higley  and  Mrs,  Rose  Stimpson. 

Trustees. 
Architect — Orville      1,.      Clark.      Brower 

Bldg..   Bakersfield. 


Contract    Awarded. 

AUDITORIUM.    ETC.  Cost.    $26,800 

BIGGS.   Butte   Co..  Cal. 

One-story  frame  gymnasium  and  audi- 
torium. 

Owner — Biggs  Union  High  .School  Dis- 
trict, 

Architect— W,  H.  Weeks.  75  Post  St., 
San   Francisco. 

Contractor — W.  R.  c.imphell.  3521  .1  St.. 
Sacramento. 


I'lans  Being   I-'igured.      Bids  Close  May 

19.    1920.    9    A.    M. 

.SCHOOL  Cost,    $ 

I.OS    ANGELES.    Cal.       Xo.    1822    i«:-7th 

Street. 
One    and    two-.story    brick    and    hollow 

tile  .srtiool   hnilding.  32nx-132, 


Owner — City   of   Los   Angeles   Board   of 

Education. 
Architects — Allison      &      Allison,      1405 

Hibernian  Bldg.,   Los  Angeles. 
Separate    bids    will    be    received    tor 
the  general   work,   plumbing  and   heat- 
ing. 

Figures    to    be   Called    For    Shortly. 

SCHOOL  BLDGS.  Cost.   $120,000 

niNUBA.   Tulare   Co.,   Cal. 

Hollow  til."  and  stucco  high  school 
buildings  (gymnasium,  manual 
training,  domestic  science  and  ad- 
ditions   to   academic    building). 

(uvner — l>inuba  I'nion  High  School 
District. 

.Vrchiiect— Ernes!  .1.  Kunip.  Rowell 
Bldg.,   Fresno. 

.Manager  of  Construction — Trewhitt- 
Shields  Co..   Rowell   Bldg.,  Fresno. 


Plans    Being   Prepared. 

ADMI.NISTRATION  BLDG. 

Plans   Being   Prepared. 

SCHOOL  Cost.    $30,0011 

KLAMATH  FALLS,  Oregon. 

One-story  and  basement  brick  school. 
87x67  (4  class  rooms  with  audi- 
torium and  playrooms  in  base- 
ment). 

Owner — Klamath   Falls   School    District 

Architect — E.  E.  McClaran.  Lumber  Ex- 
change Bldg..  Portland.  Ore. 


I'lans   Being   Figured.      Bids   Close   May 

22.1920.  2   P.  M. 
SCHOOL  COST.   1150.000 

BISHOP.  Inyo  Co.,  Cal. 
Two-story    reinforced      concrete      high 
school    building    with    2    one-story 
wings. 
Owner — Bishop  Union  High  School  Dis- 
trict  (Mrs.  J.   H.   Stofflet,  Clerk.) 
Architect — W,    H.    Weeks.    75    Post    St.. 
San  Francisco. 
Plans   and   specifications   may   be   ob- 
tained   at    the    office    of    the    clerk    at 
Bishop  or  at  the  office  of  the  architect. 
San  Francis'co.  on  deposit  of  $20.     Bids 
will    he   taken   separately   for   the   gen- 
eral contract,   blackboards,  finish  hard- 
ware,       plastering.       roofing.       window 
sh.ades.    electric    work,    plumbing,    sheet 
metal  work,  painting  and  heating.  Cer- 
tified check  for  5%  required. 


Plans  Being  Figured.     Bids  Close  May 

17th,  2  P.  M. 
SCHOOL  Cost,  $- — 

FAIRVIEW,   San   Benito   Co.,   Cal. 
Erection     and     completion     of    a    two- 
room  school   building. 
Owner — Fairview         School         District. 
Walter    P.    Flint.    Wm.    and    Mary 
Dooling.  Trustees. 
Architect — W.    H.    Weeks.    7.^    Post    St.. 
.San   Francisco. 
Plans  may  be  had  from  the  office  of 
the    architect    or    the    County    Superin- 
tendent   of  Schools  at   Hollister  on   de- 
posit   of    $20. 

Certified  check  of  5%  payable  to 
Walter  P.  Flint.  Chairman  of  the  Board 
of  Trustees  of  the  District,  required 
with  each  bid. 


I'lans   Being  Figured.      Bids   Close   May 
8th,   10  A.  M. 

SCHOOL  Cost,   $ 

EDGEWOOD,    Siskiyou    Co..   Cal. 
One-story  brick    school. 
Owner — Edgewood    School    District. 
Architect — Not  Given. 

Plans  may  he  .seen  at  the  office  of  the 
Superintendent  of  Schools  at  Yreka. 
C.il.  Trustees  of  the  District  are:  E.  IT. 
Caldwell,  Geo.  F.  Behnke.  Chas.  R.antz. 


Contract   Awarded. 

.SCHOOL  Cost,  $360,000 

<  mco,  Butte  Co.,  Cal. 
Twii-story  brick  high  school  building. 
Owner — Chico  High  School  District. 
.\rchilecls— WooUett      &     Lamb,      Phy- 
sicians Bldg.,  Sacramento. 
Contractor — Jas.     L.     McLaughlin,     244 
Kearny   St.,  San   Francisco. 
The  contract  was  aw.-irded  on  a  gen- 
eral  contract   omitting   temporarily   the 
roofing,      painting,   terra     cotta,     sheet 
metal    work    and    electrical    work.      Ad- 
ditional bonds  will  be  voted  on  a.  direct 
tax    levied    for    about    $100,000    to   com- 
plete this  portion  of  the  work. 


Plans    Being    Re-Figured.       Bids    Close 

May  14,  1920,  at  4  P.  M. 

SCHOOL  Cost,   $185,000 

BERKELEY,  Alameda  Co.,  Cal.  Prince, 

King,    Ashby     and    Ellis     (Lincoln 

School). 

Two-story    brick    and    concrete    school 

(23  rooms  and  auditorium). 
Owner — City  of  Berkeley. 
Architect — W.    H.    Ratcliff   Jr.,    1st    Na- 
tional Bank   Bldg.,   Berkeley. 
Supervising  Architect — W.   C.  Hays,   Isl 
National  Bk.  Bldg.,  San  Francisco. 

Plans  may  be  obtained  from  the  of- 
fices of  Mr.  Hays,  First  National  Bank 
Bldg.,  San  Francisco,  or  Itm.  12,  Wright 
Bldg.,  Center  and  Oxford  Sts.,  Berkeley, 
on    a    deposit    of    $10.00. 

Segregated  bids  are  being  taken  as 
follows: 

Excavation. 

Concrete. 

Carpenter  work. 

Structural  iron. 

Masonry. 

Lathing  and  plastering. 

Koofing  and  sheet  metal. 

Plumbing. 

Electric    work. 

Painting. 

Shades. 

Linoleum. 

Heating. 


I'r»_-li»ninary    Plans  Approved. 
ADDITION  Cost.   $25,000 

(J.VKLAND.     Alameda    Co.,    Cal.       Pied- 
mont   School.    Piedmont    and    Echo 
.V  venues. 
Frame   addition    to   school. 
Owner — City  of  Oakland. 
Architect — Construction  Dept.  of  Board 
of   Education,   Everson   Bldg.,  Oak- 
land. 
NOTE: — Preliminary  plans  have  been 
approved  and  working  drawings  order- 
ed.    Plans  will   be  ready  for  figures  in 
about    three   weeks. 


I'lans  Being  Figured.  Bids  Close  May 
12.  1920. 

i;YMNAS1UM  Cost,    $20,000 

GOXZ.\LES,   Monterey    Co..   Cal. 

One-story  frame  and  plaster  gym- 
nasium. 

Owner — Gonzales  High   School  District. 

.Architect— W.  H.  Weeks,  75  Post  St.. 
San  Francisco. 


I  lans    Being  Figured.      Bids   Ciose   May 

15th.    7:30   P.  M. 

UEATIXG  SYSTEM.  ETC.       Cost,  $ 

.MONTEREY",  Monterey  Co.,  Cal. 
H.ating    systems,    window    shades    and 

program    clock    system      for      two 

concrete  grammar  school   buildings 
I  ivner — Monterey    School    District.      A. 

G.   Winton,  Clerk,  Monterey. 
An  hitects — Paul  V.  Tuttle  and  Arthur 

W.   Angel,   Lighthouse   Ave.,   Pacific 

Grove. 
I'lans    may   be  obtained    from    the   af 
ihiteots. 


n-edneaaay.      May      5.      1920,        BUILDING    AND    ENGINEERING    NEWS 


Cuiiiinlssioiieil   to  Prepare  Plans. 
SCHOOL  Cost,   $:i2,000 

SAN  JUSTO.  San  Benito  Co.,  Cal. 
One-story    brick      and      frame      school 

building. 
Owner — San  Justo  School  District. 
Architects — WyckofC     &     White,     328% 

Main  St.,  Salinas. 


Plans  Being  Figured.     Bids  Close  May 

26,  1920,  7:30  P.  M. 
GYIMNASIUM  Cost,  $120,000 

SALINAS,  Monterey  Co.,  Cal. 
Iteinforccd   concrete   gymnasium   build- 
ing for  high  school. 
Owner — Salinas      Union      High      School 

District. 
Architects — Wycltoff     &     White,     328% 
Main  St.,  Salinas. 
NOTE: — Additional   bonds   of   $150,000 
were    recently    voted    to    complete    this 
portion  of  the  high  school  group. 

McLeran  &  Peterson,  Hearst  Bldg.. 
were  awarded  the  contract  in  March 
for  Ihroe  buildings  at  $235,400  omitting 
the  gymnasium  for  which  they  were 
also  the  low  bidders.  Scott  Co.  have 
the  heating  and  Anderson  &  Doherty 
the   plumbing. 


Plans   Ready   For   Figures.      Bids   Close- 
May   27,   1920. 

SCHOOL  Cost.    $- 

FP.ESNO.    Fresno     Co.,    Cal.       Jefferson 
School. 

Brich,  frame  and  concrete  school. 

Owner — Fresno      City   School      District. 
(.1.    R.    Fontaine.    Secretary). 

Archp.ects— Glass      &      Butner.      Hearst 
B'dg.,  San  Francisco. 
NOTE: — An   official   call   for   bids   will 

be  advertised  for  shortly. 


Plans  Being  Prepared. 

AUDITORIUM,   ETC.  Cost.    $40,000 

SEAT.TLE.  Wash.  65lh  N.  E.  and  Ra- 
venna Boulevard. 

Two-story  and  basement  brick  audi- 
torium and  Parish  House,  100x54. 

Owner. — Ravenna   Presbyterian   Church. 

Architect — John  A.  C.  Reutzer,  Leary 
Bldg..  Seattle.  Wash. 


Cost,    $- 


Contracts  Awarded. 

SCHOOL 

SAN  FRANCISCO. 

Three-story  reinforced  concrete  school. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect. — John  Reid  Jr..  1st  National 
Bank  Blc'g.,  San  Francisco. 

General  Contriiet  to  Anderson  &  Ring- 
rose,  320  Market  St..  San  Francisco, 
$155,474. 

Plamblne  to   A..  Lettich.  $10,934. 

HeatiiiK  nnd  Vciitllntins  to  A.  Lettich. 
$10,961. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
No  bids  were  received  by  the  City 
Council  for  the  installation  of  showers 
and   toilets  at  Oak  Park. 


liA.S'FORD.  Kings  Co.,  Cal.— The 
Hanford  Board  of  Education  has  select- 
ed Trewhitt-Shields  Co.,  Cory  Bldg.. 
Fresno,  as  managers  of  construction  for 
the  $350,000  brick  and  hollow  tile  high 
school  buildings  to  be  erected  in  Ma- 
dera, plans  for  which  are  being  com- 
pleted by  Architects  Coates  &  Traver, 
P.owell  Bldg.,  Fresno. 

Construction  will  be  handled  under 
the  system  used  in  erecting  the  school 
buildings  in  Fresno  of  which  Trewhitt- 
Shields  have  charge. 


OILDALE,  Kern  Co.,  Cal.^Up  to  May 
10th.  11  A.  M.  bids  will  be  received  by 
Orville  L.  Clark,  Architect,  Brower 
Bldg.,  Bakersfield,  for  furnishing  and 
Installing  electric  lighting  fixtures  in 
the  Standard  School  Building  at  Oil- 
dale,    Kern    County. 

Figures   to   be   Called   For   This   Week. 

SCHOOLS  Cost,    $34,400 

TRACY,  San  Joaquin  Co.,  Cal.  SW 
Central  Ave.   and  Eleventh   St. 

Two  school  buildings  (one-story  brick 
and  one-story  hollow  tile). 

Owner — Tracy  Grammar  School  Dis- 
trict. J.  H.  Von  Sosten,  Clerk. 
Tracy,   Cal. 

Architect — W.  J.  Wright.  Bank  of  Italy 
l;ldg..  Stockton,  Cal. 
NOTE: — Figures   will    be    taken    for   a 

general   contract. 

Figures  to  be  Called  For  Ne.xt  Week: 
SCHOOL  Cost.    $25,000 

ROSS.  Marin  Co..  Cal. 
One-story   frame  school    (6    rooms). 
Owner — Ross  School   District. 
Architect — C.     A.     Muessdorffer.     Hum- 
boldt   Bank  Bldg.,  .San   Francisco. 


ATASCADERO.  San  Luis  Obispo  Co.. 
Cal.— E.  G.  Lewis  has  donaed  a  12- 
acre  site  for  the  proposed  union  high 
school  at  Atascadero.  An  ,\lection  will 
be  held  May  18  to  vole  on  issuing 
SiOO.OOO  bonds  for  a  building.  Edward 
Black  is  president  and  Louis  Cohen, 
secretary,  of  the  high  school  board. 


Preliminary   Plans  Approved.     Working 
Drawings  Being  Prepared. 

SPHOOL  Cost,   $40,000 

BERKELEY,  .\lameda  Co.,  Cal.     Sacra- 
mento and  Rose  Streets. 

One-story    frame   grammar  school. 

Owner — Berkeley  Board   of  Education. 

.Vrchilect- H.     H.     Gutterson.     278     Post 
St..   San  Francisco. 
NOTE: — Figures     will     be    called     foi 

aVioul    the    end    of   May, 


STORES  AND  OFFICES. 


Cost.  $ 

Ness  Avenue 


I'lans  Being  Figurei 
AUTO  SALES  BLDG 
S.\N  FRANCISCO.     1 

30  N   Eddy  Street. 
One-story  and  part   basement  and  mez 

zanine    reinforced      concrete 

sales  building.   37%    n109. 
Owner — A.      B.      Harrison      and      H.    F 

Ramacciotti. 
Architect — August  Hendinan.  fall  Bldg, 

San    Francisco. 


to 


I'lans  Being  Figured. 

.'.LTERATIONS 

SAN  JOSE.  Santa  Clara  Co..  Cal.  South 
First  Street. 

Alterations  to  three-story  store  and 
oflice  building. 

Owner — Mrs.  W.  Leet. 

Architect — Clarence  Tant.iu.  251  Kear- 
ny St.,  .San  Francisco. 


To  be  Done  by  Days  Labor  and  Sub- 
contracts. 

STORES  Cost,    $48,000 

SAN  FRA.XCISCO.     N  Ellis   84   W    Polk. 

Two-story   reinforced  concrete  stores. 

Owner — O.  'H.  Curtaz.  r,19  Hayes  SI., 
San  Francisco. 

.Architect — Owner. 


Plans   Being  Figured. 

STORE   BLDG.  Cost.    $15,000 

SAN  FRANCISCO.      Grant   Avenue   near 

Pine  Street. 
One-story.       basement    and      mezzanine 

concrete  store   building. 
Owner — Withheld. 


Arcliitei  I    -.Villiui       :;.    Busliec,    Sluiron 
Bblg.,  S:ui  Francisco. 

Sub-Figures    to    be    Called    for    Shortly. 
Preparing   Site. 

DEPARTMENT  STORE  ' 'ost,   $ 

SACRAMENTO,    Cal.      11th    and    J    Sts. 
Eight-story  Class  "A"  department  store 

building. 
Owner — Weinstock,    Lubin    Co..    Sacra- 
mento. 
Manager       of    Construction — Frederick 
Whilton,    369    Pine    St.,    San    Fran- 
cisco. 
NOTE: — Dolan's     Wrecking     &     Con- 
struction   Co..    1639      Market     St.,     San 
Francisco,  have  been  awarded  the  con- 
tract    for     tearing     down     the     present 
buildings. 

Contracts   Awarded. 

OFFICE    BLDG.  Cost,    $700,000 

SAN  FR/^NCISCO.     SW  Bush  and  Mout- 

gomcr-y  Streets. 
Fifteen-story  Class  "A"   oflice   bpilding. 
Owner — Crocker  Estate. 
Aichitect — Lewis      P.    Hobart,      Crocker 

Bldg'.,   .San  Francisco. 
Steel    awarded    to    California    Steel    Co.. 

Hobart  Bldg..  at  aproximately  $68.- 

000. 
i:rectlon    of   Sle'fl   to   John   G.    Williams 

Constr.   Co.,   519   California  St. 
Terra    Cotta    to    Gladding,    McBean    Co., 

Crocker   Bldg. 
I'levator.s    to   Otis    Elevator    cn  .    Beach 

and   Stockton  Streets. 

flans   l:eing   Figured. 
STOIMC  ANi)  OFFICE  BLDG. 

Cost.    $75,000. 
S.'iLlNAS.  Monterey  Co..  Cal. 
Two-story     reinforced     concrete     store 

and   olhce  building. 
Owner — Farmers  Mercantile  Co. 
Architects— Ralph    Wyckotf    and    H.    C. 

White,   328%    Main   St..   Salinas. 
NOTE: — Figures  are   being  taken   for 
a    general   contiact   and    bids   will   close 
in  about  ten  da.vs. 

I'lans   Being   Prepared. 

ALTERATIONS  Cost,   $ 

S.\N  FRA.\CISCO.  Ellis  St.  near  Fill- 
more. 

Alter  saloon  into  lobby,  entrance  and 
rooms  for  hotel. 

Owner — Withheld. 

Architect — Arthur     G.      Scholz,      Phelan 
Bldg.,  San  Francisco. 
NOTE:— Work       will       include        fire 

escapes,    exterior    plaster,    Oregon    pine 

trim,  etc. 

Plans  Being  Figured. 

CAFETERIA  Cost.    $ 

SAN  JOSE.   Santa  Clara  Co..  Cal.     Near 

San  Jose. 
One-story  frame  public  cafeteria. 
Owner — Withheld. 
Architect — .\rthur      G.    Scholz,      Phelan 

Bldg..  San  Francisco. 
Composition  floors  will   be  used,  con- 
siderable   glazed      tile      and    the      most 
modern    kitchen   equipment. 

Contracts  Awarded. 

OFIi'ICE    BLDG.  Cost,    $ — — 

LOS  ANGELES.  NE  11  th  and  Broad- 
way. 

Ten-slory  Cla.ss  "A"  office  building.  65 
xl76. 

Owner — Los  Angeles  Railway  Co. 

Architects — Nocrenberg  &  Johnson.  762 
Pacific  Electric  Bldg.,  Los  Angeles. 

BxoavntiiiK  awarded  to  C.  A.  Edwards. 
302  E()uilable  Bldg.,  Los  Angeles. 

■rerin    CnU-.i   to   N.    Clark   &   Sons. 

KrliitiirpinR  .Steel  to  Southern  Califor- 
nia Iron  &  Steel  Co. 
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SAN  KHANCISCO— The  I'.  J.  Walker 
Co.,  Monadnook  Bldgr.,  have  awarded 
Ihe  coniiact  for  furnishing  the  struc- 
lural  steel  for  ihf  Federal  lleBerve 
Bank  building  to  The  American  Bridge 
Co.,  Rialto  Bldg..  at  appro.^imately 
»200,000  on   a   lojinage   basis. 

I'lans  were  prepared  by  Architect 
Ceorge  \V.  Kelham  and  call  for  a  four- 
story  Class  "A"  building-  with  founda- 
tions   to    support    additional    stories. 


for      Pigur 


Three 


Plans    Ready 

Weeks. 
STORES  &  OFFICES  Cost,      ?30,00il 

WILLOWS,   Glenn   Co.,  Cal. 
Two-story     and     basement     reinforced 

concrete   (3  stores  and   (12  offices. 
Owner — Withheld. 
Architect — Otto      Ueichmann.      Willows. 

Cal. 


THEATRES. 

I'lans   to   be  prepared. 

THEATRE  Cost,   $350,000 

OAKLAND,  Alameda  Co.,  Cal. 

Class  "A"  motion  picture  theatre. 

Owner — Kinema  Investment  Co.  (Oliver 

and   Emil   Kehrlein). 
Local  Architecl — Not  Selected. 
Supervising    Architect — Chas.    Lamb    of 

New   York. 
NOTE: — >Ir.  Lamb  will  select  a   local 
architect   to   prepare     the   plans.        Mr. 
Kehrlein  is  on  his  way  to  New  York. 


Plans  to  be  Prepared. 

THEATRE  Cost,    $300,000 

FRESNO,    Fresno    Co.,    Cal.      J    St.    No 

1317    to  1321. 
Class  "A"  motion  picture  theatre. 
Owner — Kinema  Investment  Co.,  (Oliver 

and    Emil    Kehrlein),    Oakland    and 

Fresno.  Cal. 
Local  Architect — Not  Selected. 
Supervising   Architect — Chas.    Lamb    of 

New  York. 
NOTE— Mr.   Lamb  will  select   a   local 
architect     to    prepare    the    plans.      Mr. 
Kehrlein  is  on  his  way  to  New  Y^ork. 


Plans   Being  Figured. 

THEATRE  '        Cost,    $75,000 

MARTINEZ,  Contra  Costa  Co.,  Cal.  Cor. 
of  Ferry  and  Ward  Streets. 

One-story  reinforced  concrete  theatre 
and  store  building,  1000  seats  (3  or 
4   stores). 

Owner.— A.  A.   McKeon,  Walnut  Creek. 
.7.  R.  Saul,  Pacific  Bldg.,  Represent- 
ing  Lessee. 

-Architects — Reid  Bros.,  105  Montgom- 
ery St.,  San  Francisco. 


THE    GRE.VT    POTASH    DEi'OSITS    OK 
OERMAXY 

The  potash  deposits  of  tiermany. 
which  were  discovered  by  the  Prus- 
sian Government  in  1843  at  Stassfurt 
while  boring  for  rock  salt  and  which 
occur  in  upper  layers  of  rock  salt  in 
the  plains  of  northern  Germany,  have 
been  estimated  to  occupy  a  volume  of 
10,790,000,000  cubic  meters  and  to  con- 
tain 20,000,000,000  metric  tons  of  pot- 
ash salts,  corresponding  to  about  2,- 
000,000.000  metric  tons  of  potash  (K2.- 
O).  a  quantity  sufficient  to  supply  the 
world  for  2.000  years  at  the  present 
rate  of  consumption.  These  beds,  ac- 
cording to  the  United  States  Geologi- 
cal Survey,  Department  of  the  Inte- 
rior, were  first  exploited  about  1860, 
and  have  furnished  practically  the  en- 
tire world's  supply  of  potash  for  many 
years. 


Engineering. 


BRIDGES,    DAMS    &    HARBOR 
WORK. 


S.\NT.\  CRUZ,  Santa  Cruz  Co.,  Cal.— 
The  County  Supervisors  have  ordered 
repairs  to  the  Littlejohn  bridge,  under 
the  emergency  act,  and  have  engaged 
N.  M.  Thies  to  supervise  the  work. 

11.  H.  Miller  is  County  Clerk. 


The  California  Highway  Commis- 
sion has  advised  the  Board  ot  Super- 
visor.^  of  Santa  Barbara  County  that 
the  former  will  adopt  the  present 
bridge  over  the  Santa  Maria  River, 
two  miles  north  of  the  City  of  Santa 
Maria,  as  a  part  of  the  State  highway, 
on  the  condition  that  the  County  of 
.S:uita  Barbara  bear  the  cost  of  re- 
planking  the  bridge,  and  the  Board  of 
Supervisors  has  signified  its  willing- 
ness  to  cooperate  to   this  extent. 


EI'REKA,  Humboldt  Qo.,  Cal.— Up 
to  3  P.  M..  May  11th,  bids  will  be  re- 
ceived by  Fred  M.  Kay,  County  Clerk, 
for  the  construction  of  a  reinforced 
concrete  bridge  across  Elk  River  on 
the  State  Highway  in  Road  District 
No.    3. 

On  the  same  date  bids  will  be  con- 
sidered for  the  construction  of  one 
steel  cable  suspension  bridge  across 
the  North  Fork  of  Mad  River,  and 
four  wooden  bridges  across  small 
creeks  and  gulches,  all  of  said  bridges 
being  on  the  line  of  the  Lord-Ellis 
Road  in  Road  District  No.  3.  (all  to 
be    constructed    under   one    contract). 

Certified    check    of    10%    required. 


PORTLAND,  Ore. — The  Public  Dock 
Commission  has  authorized  the  com- 
pletion of  plans  for  construction  work 
at  Municiual  Pier  No.  4.  to  accommo- 
date    increased     shipping. 

New  construction  includes  a  shed 
over  the  outer  one-half  of  pier  No.  2. 
which  is  nearing  completion.  As  this 
pier  is  1500  feet  long  the  shed  will  be 
approximately  "50  feet  long  and  ISO 
feet  wide.  In  addition  it  is  proposed 
to  build  the  substructure  of  pier  No.  3 
which  will  be  1500  feet  in  length  and 
also  the  substructure  of  that  portion 
of  pier  No.  5  which  faces  on  slip  No.  3. 
The  estimates  for  this  work  have  not 
as  yet  been  compiled  but  it  will  be  in 
excess  of  $500,000,  according  to  Chief 
Engineer  Hedgardt. 


SACRAMENTO,  Cal.— The  State 
Highway  Commission  has  authorized 
the  calling  of  bids  for  the  construction 
ot  piers  and  substructure  of  the 
Feather  River  bridge  on  the  Oroville . 
lateral. 

Construction  will  be  financed  by  the 
Stale  and  County  of  Butte. 


VISALIA,  Tulare  Co.,  Cal.— Bids  will 
be  received  by  the  County  Supervisors 
up  to  May  8th,  10  A.  M..  for  the  con- 
struction of  a  bridge  over  the  Kaweah 
River  near  Lemon  Cove.  L.  A.  Moye  is 
County  Surveyor. 


SONORA,  Tuolumne  Co.,  Cal. — A 
petition  has  been  received  by  the 
County  Supervisors  asking  the  con- 
struction of  a  bridge  across  Turnback 
Creek,  above  Tuolumne. 


PASADE.VA,  Los  Angeles  Co.,  03lI.— 
The  city  has  secured  a  site  in  Annen- 
dale  for  a  1,000,000  gallon  reservoir 
which    will    be  constructed  at  a  cost  of 

$15,000. 


SANTA  BARABARA,  Santa  Barbara 
Co.,  Cal. — The  Supervisors  have  in- 
structed County  Surveyor  Owen  H. 
O'Neill  to  make  plans  for  the  bridges 
to  be  erected  on  the  Lompoc  road  for 
which  $400,000  bonds  were  recently 
voted.  Major  Robert  McGregor  has 
charge  of  the  Lompoc  road  improve- 
ment. 


SANTA  ROSA.  .Sonoma  Co.,  Cal.— W. 
W.  Felt  Jr..  County  Clerk,  will  receive 
liids  up  to  May  11th.  1:30  P.  M:,  for  two 
concrete  bridges  over  Green  Valley 
Creek  on  the  (Jraton-Occidental  road 
from  plans  by  Lloyd  Aldrich,  County 
Highway  Engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
County  Engineer  Lloyd  .\Idrlch  has 
been  instructed  to  prepare  plans  for 
two  reinforced  concrete  bridges.  One 
to  replace  the  wooden  structure  in  West 
Grant  street,  just  outside  the  city  limits 
of  Healdsburg,  and  the  other  to  re- 
place a  wooden  structure  spanning  a 
small  creek  in  Alexander  Valley. 

W.  W.  Pelt  Jr.  is  County  Clerk. 


S.XCR.VMENTO.  Cal. — State  Engineer 
W.  F.  McClure  after  a  preliminary  sur- 
vey of  the  Devils  Head  watershed  at 
the  head  of  Putah  creek,  indicates  a 
reservoir  for  the  storage  of  water  for 
the  irrigation  of  lands  in  theWinters, 
\acaville  and  Dixon  section  might  be 
feasible.  i 

McClure  visited  the  site  of  the  pro- 
posed reservoir  a  few  days  ago  and  in- 
terviewed several  interested  land 
owners    near    Dixon    and    Winters. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
The  County  Supervisors  have  awarded 
a  conract  to  Tumulty  and  Hall  of 
Stockton  at  $1,477  for  refioorlng  the 
Flood  bridge  over  Mormon  Channel, 
southeast  of  Linden.  Other  bidders 
were:  M  B.  White.  $1,510  and  Charles 
E.  Crozier  $1,806.29.  Eugene  D.  Gra- 
ham   is   County   Clerk. 


S.AI.EM  Ore. — Lyman  Griswold.  En- 
gineer. 310  Railway  Exchange  Build- 
ing. Portland.  Ore.,  filed  in  the  office  of 
the  state  engineer  four  applications 
for  permits  to  appropriate  large 
amounts  of  water.  The  diversion  is  to 
be  made  for  generating  power  for  gen- 
eral commercial  purposes,  the  appli- 
cant states.  No  details  of  works  or 
cost  are  furnished.  Following  are  the 
amounts   asked    for: 

6.500  acre  feet  of  water  from  Mc- 
Kenzie   river,   for  storage   in   reservoir: 

40,000  acre  feet  of  water  from  the 
north  fork  of  Santiam  river,  to  he 
stored    in    reservoir; 

350  second  feet  of  water  from  Oear 
Lake  Reservoir  and  Pish  Lake  Res- 
ervoir, to  develop  50.000  horse  power; 
total  fall  to  be  utilized.  1000  feet. 

170  second  feet  of  water  from  north 
fork  of  Santiam  river.  WTiisky  and 
Puzzle  creeks  and  Marion  Lake  Res- 
ervoir, to  develop  50.000  horse  power; 
total    fall   to   be   utilized.   1450   feet. 


0.\KLAXD.  Cal. — Philip  E.  Harroun, 
the  consulting  hydraulic  engineer  em- 
ployed by  the  Water  Commission  of 
the   Eastbay  cities — Oakland.   Berkeley, 
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Alameda  and  Richmond — to  make  a 
survey  of  the  water  supply  as  related 
to  these  cities,  has  submitted  his  re- 
port to  t'>e  commission.  It  has  the 
unanimous  api>roval  of  the  Engineer- 
ing Committee   of   the   Commission. 

Harroun  recommends  the  undertalt- 
ing  of  the  Eel  River  project  which 
will  furnish  a  supply  of  250.000.000  gal- 
lons daily  and  which  would  cost,  it 
completed  in  one  installation.  $66,672,- 
oon. 

If  developed  in  three  installments, 
I  he  first  unit,  with  a  capacily  of  .^0.- 
000. OOD  gallons  daily  would  cnsl  $44.- 
842,000;  the  second  unit  of  100. 000. 000 
gallons.  $20,160,000;  and  the  third  unit 
of  100.000.000,  $25,477,000.  The  total 
cost  of  construction  on  the  three-unit 
plan    would  be   $90,479,000. 

Engineer  Harroun  also  considered 
the  Sacramento  and  San  .Toaquin  riv- 
ers, the  McCloud  River  and  the  Hetch 
Hetchy  projects  as  possible  additional 
sources  of  water  supplies  for  the  East- 
bay   cities. 

The  Eel  river  project,  from  present 
indications,     seems    to    be     favored. 


TURLOCK.  Stanislaus  Co..  Cal. — The 
directors  of  the  Turlock  Irrigation 
District  have  entered  into  an  agree- 
ment with  the  U.  S.  Government  by 
the  terms  of  which  the  working  force 
of  the  Reclamation  Service  Is  to  assist 
Consulting  Engineer  Wiley  and  Dis- 
trict Engineer  Meikle  in  the  making  of 
the  detailed  plans  for  the  building  of 
the    Don    Pedro    dam    and    reservoir. 

This  work  will  include  the  plans, 
specifications  and  every  detail  of  con- 
struction up  to  the  point  of  letting  the 
contract. 

Government  engineers  will  also 
have  in  charge  the  electrical  survey  by 
whicli  will  be  determined  the  approxi- 
mate amount  of  .lectrical  energy  that 
will  be  developed  at  Don  Pedro  dam 
and  which  the  districts  ari  relying  on 
to    help   finance    the    projecl. 


OAKLAND.  Cal.--Tlio  contract  for 
re-dredging  the  quay  wall  basin  in  the 
inner  harbor  has  been  awarded  by  the 
City  Council  to  the  American  Dredging 
Company,  The  work,  which  will  cost 
approximately  $30,000.  will  clear  that 
portion  of  the  iiinor  hai'bor  basin  be- 
tween the  foot  of  Market  and  the  foot 
of  Clay  street,  which  has  been  slowly 
tilling  with  silt  and  mud. 


EUREKA.  Humboldt  Co..  Cal.— In  ad- 
dition to  other  bids  for  bridge  con- 
struction, bids  will  be  received  by  the 
Humboldt  County  Supervisors  up  to 
May  11th.  2:30  P.  M..  for  the  construc- 
tion of  a  cable  suspension  bridge  across 
the  Mattole  River  at  Shields  Ford  and 
for  the  construction  of  either  a  cable 
suspension  bridge  or  a  reinforced  con- 
crete bridge  across  said  river  at  Mill 
Ford,   in   Road   District  No.   1. 

Bids  are  asked  on  each  bridge  separ- 
ately, and  on  a  comliination  of  the  two 
cable  suspension  bridges,  or  on  a  cable 
suspension  bridge  at  Shields  Ford  and 
a  reinforced  concrete  bridge  at  Mill 
Ford.  Certified  check  of  lot  reiiuircd 
Fred  M,   Kay   is  Count  v   (.'jerk. 


LIGHTING  SYSTEMS. 


SAX  MATEO.  San  Mateo  Co..  Cal.— 
The  Trustees  at  their  last  meeting  de- 
cided to  circulate  petitions  among 
propert.\'  owners  to  insure  early  instal- 
lation of  an  electrolier  system  through- 
out   the   business  district. 


MACHINERY. 


EL  CENTRO,  Imperial  Co.,  Cal.— 
I'litil  10  A.  M..  May  11.  bids  will  be  re- 
ceived by  directors  of  Imperial  Irriga- 
tion District.  Masonic  BIdg..  El  Centro. 
for  20  all  steel  16-yd.  standard  gauge 
dump  cars  with  automatic  side  dump, 
immediate  delivery  f.  o.  b.  Cantu.  Bid- 
ders must  submit  plans  and  specifica- 
tions as  outlined  in  specifications  to  be 
furnished  by  the  district.  F,  H.  Mclver. 
Secretary. 


MONTEREY.  Monterey  Co..  Cal. — .\ii 
application  to  construct  and  maintain 
a  3-inch  oil  pipe  line  in  various  streets 
and  highways,  through  the  city  of 
Monterey  has  been  filed  with  the  City 
Council  by  the  Associated  Oil  Com- 
pany.     ..\rchie   Kay  is  City  Clerk. 

SEWERS,     STREET    WORK, 

ROADS  AND  WATER 
SYSTEMS. 

SACKAMEXTO,  Cal.— On  May  3rd. 
the  Sacramento  County  Supervisors, 
will  discuss  the  proposition  of  creating 
a     highway     maintenance     department. 

The  maintenance  department  is  rec- 
ommended by  the  county  highway 
commission.  Other  bodies  have  ap- 
pealed for  the  creation  of  such  a  de- 
partment as  provided  for  hy  legisla- 
tive  enactments. 


.J:D  bluff,  Tehan-a  Co.,  Cal.— The 
Diamond  Match  Co..  of  Red  Bluff,  has 
been  awarded  the  contract  for  furnish- 
ing 1.150  sacks  of  Portland  Cement  to 
the  Red  Bluff  Union  High  School  Dis- 
trict at  $3.99  per  barrel.  Other  bids 
were:  O'Connor  Eros.,  and  A.  Pomesser, 
all  of  ned  Bluff;  and  Henry  Cowell 
Lime  and  Cement  Co..  of  San  Francisco 
at  $3.99  per  barrel.  Cone  and  Kimball 
Co..  of  Red  Bluff  submitted  a  bid  of 
$4.15    per   barrel. 

LOS  ANGELES,  Cal.— The  contract 
for  building  manholes  and  laying 
sewer  pipe  at  the  Silt  Diversion  Works, 
bids  opened  March  11,  by  the  U.  S.  en- 
gineer oflicer,  Los  Angeles,  Calif.,  has 
been  awarded  to  the  United  Dredging 
Co.,    Los   Angeles.   Calif..   ■».;    $5,999. 


OAKLAND.  Cal.— The  City  Council. 
L.  W.  Cummings.  City  Clerk,  has 
passed  resolution  of  intention  No.  20124 
X,  S..  providing  for  the  improvement 
of  Vaxton  avenue  from  35th  avenue 
northwest  ^  by  grading,  constructing 
redwood  curbs  and  concrete  gutters 
and   paving   with   an  oil  macadam. 


The  Board  of  Supervisors  of  Yuba 
County  recently  requested  the  Cali- 
fornia Highway  Commission  to  pass 
judgment  upon  certain  types  of  road 
pavement,  it  being  the  intention  of  the 
Board  of  Supervisors  lo  const  riici  each 
year    a    number    of    miles    of    improved 


county  highway,  thus  gradually  creat- 
ing a  county  highway  system  and  pay- 
ing for  the  same  a.s  the  work  pro- 
gresses. 

Tlic  Commissiii]!  apjiroved  Ihr  con- 
crete base  pavement  sections  submit- 
ted by  the  Board  of  Supervisors  but 
suggested  the  consideration  of  a  base 
of  reinforced  concrete,  five  inches  in 
thickness,  the  asphaltic  surface  to  be 
added  now  oi  later  as  the  financial  ab- 
ility of   the  county   might  permit. 

C.  C.  Carleton,  Attorney  of  the  Cali- 
fornia Highway  Commission  since  its 
organization,  has  been  appointed  Act- 
ing Secretary  of  the  Commission  until 
such  time  as  a  permanent  Secretary  is 
chosen.  Mr.  Carleton  will  continue  to 
handle  the  legal  work  of  the  Commis- 
sion in  addition  to  the  Secretarial 
duties. 

The  California  Highway  Commission 
has  authorized  certain  grading  and 
culvert  construction  on  a  day's  labor 
hasis  at  the  northerly  end  of  Tehama 
County,  the  sum  of  $8,000.00  having 
been  allotted  for  such  purpose. 

The  California  Highway  Commission 
lias  ordered  the  construction  of  con- 
crete shoulders  and  a  Topeka  wearing 
surface  on  that  portion  of  the  coast 
highway  between  Perry  Station  and 
Morgan  Hill.  Santa  Clara  County, 
about  four  miles  in  length,  on  a  day's 
labor  basis,  and  has  allotted  the  sum 
of   $73,700.00    to   cover   the   cost   thereof. 

The  California  Highway  Commission 
has  ordered  the  construction  of  one 
mile  of  Willite  surfacing  on  the  valley 
.State  highway  near  Castaic.  Los  An- 
geles County,  on  a  day's  labor  basis, 
and  has  allotted  the  sum  of  $10,300  to 
cover    the    cost    thereof. 

The  California  Highway  Commission 
has  ordered  the  placing  of  a  gravel 
surface  on  the  State  highway  between 
Coppervale  and  Susanville,  Lassen 
County,  a  length  of  about  fifteen  miles, 
on  a  day's  labor  basis,  and  has  allotted 
the  sum  of  $69,000.00  to  cc  ver  the  cost 
thereof. 

The  California  Highway  Commission 
has  ordered  the  paving  of  certain  ex- 
ceptions on  the  coast  highway  in 
Santa  Barbara  County,  a  total  length 
of  1.2  miles  on  a  day's  labor  basis,  and 
has  allotted  the  sum  of  $.11,400.00  to 
cover    the    cost    thereof. 

The  California  Highway  Commission 
has  ordered  the  construction  of  a  re- 
inforced concrete  pavement  through 
Summerland.  Santa  Barbara  County,  a 
length  of  about  one  mile,  on  a  day's 
labor  basis,  and  has  allotted  the  sum 
of  $20,000.00    to  cover  the  cost  thereof. 

The  California  Highway  C'ommission 
has  ordered  the  back-filling  of  certain 
bridges  ant}  the  completion  of  roadbed 
excavations  between  Ingot  and  Mont- 
gomery Creek  in  Sha.sta  C)unty  on  a 
day's   labor    basis. 

OAKI>.\XD.  Cal.— Up  to  12  M.,  May 
13lh.  bids  will  be  received  by  L.  W. 
Cummings.  City  Clerk,  for  the  con- 
struction of  an  8-inch  vitrified  pipe 
sewer  in  portions  of  Tompkins  ave,.  as 
provided  in  Resolution  of  Intention 
No.    20125   N.   S. 


RICHMOND.  Contra  Costa  Co..  Cal.— 
The  City  Council.  A.  C.  Faris.  City 
Clerk,  has  passed  resolution  of  inten- 
tion X'o.  372  providing  for  the  improve- 
ment of  23rd  street,  bet.  Esmond  ave- 
nue and  the  north  city  limits,  by  grad- 
ing and  paving  wilh  6  inches  of  cement 
concrete  with  a  wearing  surface  of  as- 
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and    construction    ot    a    5V4-inch    thick 
asphaltic    concrete      pavement.      Under 
Itesolution  No.  1486. 
M.   J.   Desmond   is   City   Clerk. 

SACRAMENTO,  Cal.— The  City  Com- 
missioners, M.  J.  Desmond,  City  Clerk, 
has  passed  Resolution  of  Intention  No. 
U85  providing  for  the  improvement  of 
.13111  street  from  Lot  1-',  Wright  & 
Kimlirougli  Suhdivisioii  No.  I'.i  to 
.Stockton  Uoulevard  by  constructing 
concrete  curljs  and  g^utlers;  placing  17 
cast  iron  gutter  drains  with  6-inch 
vitrified  ironstone  sower  pipe  elbows 
toiinecling  same  with  6-iMCh  vitrified 
ironstone  sewer  pipe;  constructing  8 
concrete  manholes  with  cast  iron  curbs 
and  covers  and  an  8-inch  vitrified  iron- 
stone pipe  sewer;  gr.idiiig  and  con- 
structing 51-..  iiicli  asphaltic  concrete 
liavement. 

SANTA  ROSA.  iSonoma  Co.,  Cal.— Up 
10  May  11th.  1:30  P.  M.,  bids  will  be  re- 
ceived by  W.  W.  Felt  Jr..  County  Clerk, 
for  the  construction  of  Section  A. 
llealdsburg-Napa  County  highway  of 
ihe  Sonoma  County  Highway  system. 

Lloyd  Aldrich  is  County  Engineer. 

HRRKELEY.  Alameda  Co..  Cal.— The 
I'ily  Council  has  awarded  a  contract  to 
(he  Ransome-Randall  Co..  28th  and 
Poplar  streets.  Oakland  ,  for  paving 
liortions  of  Page,  Ninth  .and  Tenth 
streets.      The  bid   was   $38,998.71. 

FRESNO.  Fresno  Co..  Cal. — The  City 
I'ouncil,  J[.  J.  Desmond.  Clerk,  has 
passed  resolutions  for  street  improve- 
ments as  follows: 

Resolution  No.  1216.  for  the  con- 
struction of  6-inch  lateral  sewers  with 
Y's  for  each  23-foot  frontage  in  blocks 
2,    I,  .-..  6,   7,  9   and  11  of  Palm  Villa. 

niocks  3,  4.  5,  6,  7.  Ihi.  9.  10  11,  12, 
i:i.    n,    19,    20.   21,   22,    23,   of  Hazelwood. 

Rlocks  1.  2.  3,  4.  5,  6,  7,  8,  9,  10,  11,  12, 
of  Cedar  Park. 

UesolMtion  No.  1217  for  the  construc- 
tion of  C-inch  lateral  sewer  in  Plumas 
t-'t..  opposite  the  alley  of  Block  91  of 
Fairmont  west  to  a  point  132.5  feet 
<ast  of  block  91,  including  Ihe  con- 
struction of  a  manhole;  the  construc- 
tion of  a  6-incli  lateral  sewer  from  the 
newly  constructed  manhole  to  a  point 
20  feet  south  of  block  91  and  to  a 
point  20  feet  north  of  block  91;  also 
Ihe  construction  of  a  6-inch  lateral 
Sewer  from  a  manhole  132  ft.  west  of 
block  91  to  a  point  north  20  feet  and 
south  20  feet  froin  block  91,  including 
ihe  placing  of  Y's  at  every  2u-foot 
frontage. 

Resolution  No.  1214.  the  construc- 
tion of  cement  concrete  curbs  and  side- 
walks in  the  west  side  of  College  Ave. 
from  Floradora  Ave.  to  Home  Ave.,  and 
.lib  side  of  Floradora  Ave.,  from  Col- 
•  -re   .Ave.    to   Van   Ness   Boul. 

Itesolution  No.  1212.  for  the  construc- 
tion of  concrete  curbs  and  sidewalks  in 
the  cast  side  of  Moroa  Ave.  from  AVel- 
doii    Ave.    to   Cambridge    Ave. 

I.'esoltition  No.  1211.  for  the  improve- 
ment of  llazplwood  Boul.  from  Butler 
!••    CaRfornra    Ave.,      by      grading,    con- 

ructing  cement  concrete  curbs  and 
-Miters,  corrugated   metal  culverts  and 

)ing  between   curb  lines. 

Resolution  No.  1213.  for  the  improve- 
iTi.iit  of  Hamilton  .\ve..  from  Parallel 
\  \e.  lo  South  Third  St.,  as  under  reso- 
.tion    No.    1211. 

Resolution   No.   121.5.   Improvement   of 

iMrrson  .\ve.  from  Blackstone  .\v». 
..  San   Pablo   Ave.,  as  under  resolution 
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Co.     1211,    except    that 
lalvs  are  included. 


will  be  done  under  Improvement  Act  of 
1911.     John  A.  Morton  is  City  Engineer. 


MADERA.  Madera  C",  '^il,  City 
Trustee  David  Adams  will  shortly 
present  a  resolution  to  the  City  Trus- 
tees providing  for  the  paving  of  the 
approach  to  the  D  street  bridge  in- 
cluding the  section  from  the  north  end 
of  the  bridge  to  the  Slate  highway. 
.Mrs.  Lillian  W.  Rhodes  is  City  Clerk. 


MO.NTEREY,  Monterey  Co.,  Cal. — The 
tlranite  Rock  Co..  of  Salinas  has  filed 
a  request  with  the  City  Council  to  be 
released  from  its  contracts  for  the  im- 
provement of  streets  in  the  New  Mon- 
terey district. 

Attorney  J.  E.  Gardber  ot  Watson- 
ville  filed  a  lengthy  opinion  with  the 
request  for  a  release  on  the  grounds 
that  many  errors  were  made  in  the 
proceedings  for  the  work.  Archie  Kay 
is   City    Clerk. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
City  Engineer  W.  B.  Hogan  has  com- 
pleted plans  for  the  improvement  of 
North  street  from  Madison  street  to 
the  state  hospital  property  in  Califor- 
nia street  by  constructing  an  asphal- 
tic concrete  surfacing  4%  inches 
Ihick  after  compression  over  a  2% 
inch  gravel  base,  including  the  con- 
struction of  concrete  curbs,  sidewalks 
aiid    gutters. 

The  City  Council  has  ordered  the 
preparation  of  plans"for  the  construc- 
tion of  new  sidewalks  in  East  Main 
street  from  A  to  E  streets  in  the  Fair 
Oaks  district.  The  Council  has  aban- 
doned the  plan  to  pave  the  street,  at 
least,    for   the    present. 

The  council  has  approved  specifica- 
tions for  the  repairing,  oiling  and 
screening  of  1.097.000  square  feet  of 
street  surface  in  the  city  and  will  call 
for  bids   for   the   scarifying. 

No  bids  were  received  by  the  Coun- 
cil for  the  paving  with  oiled  macadam 
of  the  streets  in  Loniita  Park,  and  the 
clerk  has  been  iTstructed  to  re-adver- 
tis! .     A.    L.    Banks    is    City    Clerk. 


OROVILLE,  Butte  Co.,  Cal. — Work 
ot  surveying  roads  to  be  improved  un- 
der the  county  road  bond  Issue  has  bo 
far  progressed  that  County  Road  En- 
gineer I'olk  contemplates  calling  for 
bids  some  time  in  May  for  the  con- 
siiuction  of  certain  units.  It  is  prob- 
able that  at  that  lime  bids  will  be 
called  for  the  foUow-ing; 

Caiia  to  State  Highway,  a  distance 
of  three  miles;  Biggs  to  East  Biggs, 
throe  miles;  Thermalito  on  (Irand  Ave- 
nue from  the  Orovillt  lateral  to  the 
i.hiuo-Oroville  road,  three  miles; 
Gridley  west  (Gridley-Colusa  Road), 
■  six   miles. 

Following  these,  bids  will  be  called 
for  the  Chico-Paradise  Road  via  the 
Neal  Grade,  the  bids  to  cover  that  dis- 
tance from  Camino  Station  on  the  State 
Highway  to  the  beginning  of  the  pres- 
ent crushed  rock  highway,  a  distance 
of  about  eight  miles. 

The  Cana.  Biggs  and  Thermalito 
Jtoads  will  be  built  of  from  four  to  six 
inches  of  crushed  rock  macadam,  with 
as))haltum  top.  It  is  planned,  if  the 
bids  will  peBmit,  to  construct  the  Grid- 
Ky  and  Richvale  Roads  with  a  heavier 
macadam.  The  Chico-Paradise  Road 
type   is  yet  to  be  determined. 


S.\N  FRANCISCO.^ — Construction  of 
a  sanitary  sewer  with  overflow  struc- 
ture in  Canal  street  easterly  from  Mis- 
sion street  has  been  authorized  by  the 
Board  of  Supervisors  and  funds  made 
available. 

A  call  for  bids  for  this  work  will  be 
issued  by  the  Board  of  Public  Works 
in    the  near  future. 


S.\NT.\  rni"/..  Santa  Cruz  Co..  Cal. — 
The  City  EngineT  has  been  instructed 
to  prepare  plan:-;  and  specifications  for 
a  sewer  in  Sadie  street  and  in  Harrison 
avenue  and  its  tributary  streets. 

.S.   A.  Evans   is  city  clerk. 


r.XR.SON  CITY.  Nevada.  — -\t  $23,339- 
2  1  the  contract  for  Ihe  grading  of  2 
niilis  of  stale  highway  from  Lake 
\'i<\v  summit  to  the  Schafer  Ranch  has 

I M    awarded    lo    the    Pitt-Taylor   Syn- 

I'i.-aU..      No   other   bids   were  submitted. 

C.  r.  fottrell  is  Sgite  Highway  Engi- 

S.\NTA  MONICA.  Los  Angeles  Co.. 
Cal. — Until  10  \.  M..  May  7.  bids  will 
be  received  by  the  City  Clerk  for  im- 
proving Fourth  street  between  Pico 
rilvd.  and  Colorado  Ave.,  involving  86,- 
423  SCI.  ft-  sheet  asphalt  pavement  on 
.">-in.  cemen't  conprete  base.  260  lin.  ft., 
i-.ineiit  curb  and  264  ft.  vitrified  pipe 
storm  Or;iin   wiili  appurtenances.  Work 


S.ACKAMENTO,  Cal. — The  City  Com- 
missioners, M.  J.  Desmond.  City  Clerk, 
iiave  received  petitions  isking  the  im- 
provement of  Franklin  Boulevard  be- 
tween Fourth  and  Sixth  avenues; 
Santa  Clara  Way;  and  the  alley  be- 
tween V.  W.  Twenty-ninth  and  Thir- 
tieth streets. 


EUREKA.  Humboldt  Co.,  Cal. — J.  R. 
Porter,  Civil  Engineer,  formerly  with 
the  State  Highway  Commission  has 
been  appointed  as  assistant  to  City  En- 
gineer H.  H.  Hannah.  The  appointment 


was  CO 

City 

D.    Boib 


Cou 


ned  at  the  last  session  of  the 
Ml.  Porter  will  succeed  E. 
who  recently  resigned. 


RAILROADS. 


EUGE.XE,  Ore. — The  Modoc  Lumber 
Cn.,  which  operates  a  big  mill  at  Chil- 
cquin,  north  of  Klamath  Falls,  has 
announced  the  purchase  ot  40,000 
acres  of  pine  timber  from  the  Oregon 
Land  and  Livestock  Company.  The 
timber  lies  in  both  Lake  and  Klamath 
County. 

R.  A.  Booth,  president  of  the  Modoc 
Company  announces  that-  immediate 
construction  of  a  railroad  leading 
from  the  timber  lands  to  the  mill  at 
Chiloquin    will    be    undertaken. 


LOTUS.  El  Dorado  Co..  Cal. — J..  F. 
Corker,  L.  E.  Flyin  and  W.  G.  Buchler 
of  Georgetown,  who  are  engaged  in 
m.aking  the  survey  for  the  new  lum- 
ber railroad  in  El  Dorado  County,  are 
making  their  headquarters  at  Lotus. 
They  now  are  running  their  lines  a 
mile   west  ot  this  town. 


QUINCY.  Plumas  Co..  Cal.  — The 
Davies  Lumber  Corporation,  Arthur 
D-ivies,  President,  has  purchased  17,- 
000  acres  of  heavy  standing  timber  in 
the  McAlpin  and  Upland  timber  tracts 
and  w^ill  immediately  commence  opera- 
tions. 

Preliminary  steps  are  being  taken 
for  the  erection  ot  a  huge  box  factory 
and  saw  mill,  a  hotel  and  ft  number  of 
cottages,  and  a  Ion-mile  standard 
gauge    railroad. 
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Official   Proposab. 


NOTICE    TO    BIODKRS. 


iVOTICB  IS  HEREBY  GIVEN  that  the 
Board  o£  Commissioners  for  the 
Care  of  Indigent  Insane,  Carson  City, 
Nevada,  will  receive  bids  for  the  fol- 
lowing items  in  the  construction  of  an 
"Administration  Building"  on  the 
grounds  of  the  Nevada  Hospital  for 
Mental  Diseases,  near  Pteno,  Nevada, 
according  to  official  plans  and  specifi- 
cations on  file  with  said  Commission, 
and  the  State  Architect's  Office,  Reno, 
Nevada,  viz: 

1.  General    Construction. 

2.  Plumbing, 
:i.  Electrical. 

The  drawings  and  specifications  may 
be  secured  at  the  office  of  F.  J.  De- 
Longchampa,  State  Architect,  Gazette 
Bldg.,  Reno,  Nevada. 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  specifi- 
cations taken  from  the  Architect's 
office. 

Bids  will  be  received  at  tlie  office  of 
the  Commissioners  for  Care  of  Indigent 
Insane,  Carson  City,  Nevada,  not  later 
than  11  A.  Itl.  on   May  25,  1920. 

All  bids  shall  be  sealed  in  opaque 
envelopes  and  addressed  to  Commis- 
sioners for  Care  of  Indigent  Insane. 
Carson  City,  Nevada,  and  marlied  "Bid 
for  Administration  Building."  Each 
bid  shall  be  accompanied  by  a  certified 
check  amounting  to  at  least  5  per  cent 
of  the  amount  bid. 

The  Commissioners  for  Care  of  In- 
digent Insane  reserve  the  right  to  ac- 
cept  or  reject  any  or  all  bids. 

Authorized  this  23rd  day  of  April, 
of  Indigent  Insane. 

J.   H.   MTLES, 

Clerk. 
Board    of    Commissioners    for    Care    of 
Indigent   Insane. 

NOTE: — The  above  is  a  two-story 
reinforced  concrete  building  to  cost 
appro.ximately    $200.000.. 


installing  of  all  radiators,  valves,  pip- 
ing, etc.  and  their  connection  to  the 
existing  system.  The  furnishing  of 
all  materials  and  equipment  neces- 
sary to  construct  an  approach  drive- 
way or  road  connecting  the  existing 
road  with  the  new  porte-cochere. 
Drawings  and  Specifications  No.  4134, 
may  be  obtained  on  appplication  to 
the  Commandant,  Navy  Yard,  Mare 
Island,  Cal.  Deposit  of  a  check  or 
postal  money  order  for  Ten  Dollars 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks  is  required  as  secur- 
ity for  the  safe  return  of  tVie  draw- 
ings and  specifications  within  five 
days  after  the  award  of  the  conract. 
E.   L.    BEACH,   Commandant. 


XOTICE   TO    CONTRACTORS 


BIDS  WANTED  FOR  ADDITIONS  & 
ALTER.^TIONS  TO  OFFICERS' 
QUARTERS. 

SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Alterations  and  additions  to 
Marine  Officers'  Quarters  No.  1,  Navy 
Yard,  Mare  Island,  Cal.,  Specification 
No.  4134",  will  be  received  at  the  Navy 
Yard,  Mare  Island,  California,  until  11 
o'clock  A.  M.,  May  12th,  1920,  and  then 
and  there  publicly  opened,  for  making 
an  addition  of  approximately  30-ft,  6 
inches  in  width  and  22-ft.  8  inches  in 
length,  two  stories  high  to  the  two 
story  quarters,  with  a  porch  and  porte- 
cochere  and  approach  driveway.  In  this 
connection  it  will  be  necessary  to 
take  out  certain  windows  and  doors 
with  their  frames  from  the  existing 
east  wall  and  replace  same  with  new 
doors  and  frames  connecting  the  ex- 
isting rooms  to  the  additional  ones. 
Work  in  connection  with  the  addition 
will  consist  of  furnishing  and  install- 
ing concrete  foundations,  wood  frame 
underpinning,  floor  Joists,  sub  floors, 
hardwood  floors,  deadening,  wood 
frame  or  stud  exterior  walls,  interior 
partitions,  interior  lath,  plaster  and 
trim,  exterior  metal  lath  and  plaster, 
tin  roof  on  wood  framing  and  sheath- 
ing, plumbing  fixtures,  and  attendant 
sewer  and  pipii.g  connections,  roof 
drainage,  etc.,  and  the  furnishing  and 
installing  of  all  necessary  sash  and 
frames,  doors  and  frames,  interior  and 
exterior  trim,  cornice  work  balus- 
trades, porches,  porch  floors,  columns, 
stairs,  etc.,  together  with  the  attend- 
ant painting,  tinting,  etc.  The  fur- 
nishing and  installing  of  all  electric 
•ighting  fixtures,  switches,  etc.,  and 
their  wiring  and  connection  to  the 
existing    system.     The    furnishing    and 


Sealed  proposals  will  be  received  by 
the  undersigned  until  two  o'doclc 
P.  M.,  May  17,  1920,  for  the  construc- 
tion of  a  bridge  and  appurtenances 
over  the  Virgin  River  near  Bunker- 
ville  in  Clark  county,  Nevada.  Work 
consists   of   the   following: 

5600  cu.  yds.  excavation  without 
classification. 

108  cu.  yds.  Class  "B"  concrete  com- 
plete   in   place. 

4600  lineal  ft.  untreated  timber  piles 
complete    in   place. 

115  M.  Ft.  B.  M.  timber  trestle  com- 
plete   in    place. 

195.000  lbs.  structural  steel  erected 
in    place   and   painted. 

8SS  lineal    ft.   guard   rail. 

700        "  "    control    wier    complete 

in   place. 

Plans  may  be  examined  and  forma 
of  proposal,  contract  and  specifica- 
tions secured  at  office  of  undersigned; 
may  also  be  examined  at  the  county 
clerk's  office  in  Las  Vegas.  Cash  de- 
posit of  $15.00  with  the  undersigned 
required  for  copy  of  plans,  which  will 
be  refunded  on  their  return  in  good 
condition.  Bids  must  be  on  proposal 
form  of  Highway  Department  accom- 
panied bv  certified  check  in  the 
amount  of  5%  of  bid.  Right  Is  re- 
served   to   reject   any  or  all   bids. 

C.    C.    COTTRBLL. 
State    Highway    EJnglneer. 
Carson    City,    Nevada. 

NOTICE    TO   BIDDERS. 

NOTICE  IS  HEREBY  GIVEN,  that 
bids  for  work,  material  and  for  the 
complete  construction  of  a  two-story 
brick  building  with  an  alternate  bid 
for  concrete  walls,  and  for  the  removal 
of  the  present  frame  buildings  known 
as  the  Domestic  Science  and  the  Man- 
ual Arts  building  from  block  342  (the 
present  site  of  Alhambra  Union  High 
School)  in  the  town  of  Martinez,  County 
of  Contra  Costa.  State  of  California,  to 
the  new  site  of  the  proposed  High 
School  building  in  blocks  100,  101,  104, 
105,  158  and  159  of  the  Original  Survey 
of  the  town  of  Martinez  will  be  receiv- 
ed and  publicly  opened  by  the  Trustees 
of  the  Alhambra  Union  High  School 
District  in  Contra  Costa  County  at  the 
oflice  of  the  principal  of  said  school  at 
the  main  high  school  building  in  the 
town  of  Martinez.  County  of  Contra 
Costa,  hetween  10  o'clock  A.  M.  ami 
)0::{0  o'clock  A.  M.  of  Friday,  May  21, 
1»20.  A  separate  bid  to  be  submitted 
for  the  installation  in  the  above  refer- 
red to  buildings  of  program  clocks,  fire 
alarm  and  an  intejcommunicatine  tele- 
phone system.  A  separate  bid  to  be 
submitted  for  the  installation  in  said 
buildings  of  complete  system  of  elec- 
tric wiring;  a  separate  bid  to  be  sub- 
mitted for  the  installation  in  said 
buildings  of  electric  lighting  fixtures: 
a  separate  bid  to  be  submitted  for  the 
installation  in  said  buildings  of  com- 
plete system  of  plumbing,  gas  piping 
and  sewering.  All  bids  to  be  in  ac- 
cordance with  plans  and  specifications 
now  on  file  in  the  office  of  J.  E.  Rod- 
gers.  Byron  Brown  Building.  Martinez. 
CalifornLa.  Copies  of  plans  and  speci- 
fications may  be  had  at  the  office  of  A. 
A.  Cant  in,  Architect.  68  Post  St.,  San 
Francisco,  or  Gazette  Building,  Mar- 
tinez.  California. 

A  deposit  of  $.'50.00  will  be  required  as 
a  guarantee  of  the  return  t«i  the  Bonrd 
of  Trustees  of  said  High  School  of  the 
plans  and  specifications  taken  for  bid- 
ding or  other  purposes  and  will  be  re- 
funded to  the  Contractor  when  the 
plans  and  specifications  are  returned  in 


good  condition.  .No  bids  will  be  receiv- 
ed after  the  closing  hour  specified  in 
this   advertisement. 

..^ccDrnpanyingeach  piopcsai  sluill  ha 
a  statement  slating  the  maxinium 
number  of  working  days  the  bidder 
will  agree  to  fully  complete  the  work 
of  this  contract  in. 

Time  is  of  the  essence  of  a  contract 
that  may  be  awarded  under  this  notice 
and  the  least  maximum  time  required 
to  complete  the  work  by  the  bidder  will 
be  considered  by  the  Board  in  award- 
ing the  contract. 

In  awarding  the  comract,  Itidders 
will  understand  that  it  will  be  neces- 
sary to  file  two  bonds  with  the  con- 
tract, one  to  the  extent  of  50%  of  the 
amount  of  the  contract  for  faiihful 
performance  of  the  woik  and  the  o'lier 
for  50%  of  the  amount  of  the  contract 
known  as  a  lien  bond  to  secure  the 
paj'ment  of  labor  and  material.  The 
form  of  all  bonds  8hall  comply  with  all 
laws  covering  the  same  and  will  be 
subject  to  the  approval  of  the  Dis- 
trict Attorney  of  Contra  <^osta  .County. 
Proposals  shall  be  delivered  to  A.  K. 
Dunkel,  President  of  the  Board  of 
Trustees  of  Alhambra  Union  High 
School  District,  at  the  office  of  the 
principal  of  said  school  in  said  high 
school  building  between  the  hours 
hercinbetore  stated.  .Said  bids  shall  be 
enclosed  in  a  sealed  envelope  addressed 
to  the  Board  of  Trustees  of  .\lhambra 
Union  High  School  Districl,  Contra 
Costa  County,  California. 

A  certified  check  of  5%  of  the  amount 
of  the  proposal  payable  to  Alhambra 
Union  High  School  District,  California, 
must   accompany   each   jiroposal. 

Should  the  successful  bidder  fail  to 
obtain  a  bond  and  sign  a  contract  for 
the  amount  of  his  propo-sal.  upon  the 
contract  being  awarded  to  him,  under 
this  notice,  his  check  will  be  forfeited 
to  said   district. 

.^11  checks  will  bo  returned  to  the 
unsuccessful  bidders  upon  application 
at  the  office  of  the  Clerk  of  the  Board 
after  the  contract  has  been  signed  and 
bond  furnished  by  the  Contractor 
whose    bid   has   been   accepted. 

The  competencj-  and  responsibility  of 
bidders  will  be  considered  in  making 
any  award  under  this  contract. 

'The    Board    of    Trustees    reserves    the 
right   to    reject   any    or   all   bids   or   any 
part  of  any  bid. 
Dated  April   17,   1920. 

A.    E.     DUNKEL. 
President   of   the   Board    of   Trustees   of 
Alhambra     Union   High     School    Dis- 
trict. 

J.    E.    RODGERS. 
Clerk  of   the   Board   of  Trustees  of  Al- 
hambra   Union    High    School    District. 


BIDS   -WANTED  FOR  I'.   S.  HOSPIT.*L. 


NOTICE   TO  CONTRACTORS. 

SEALED  PROPOSALS  will  be  opened 
at  the  Office  of  the  Commanding  Officer. 
Benicia  Arsenal,  Cal.,  at  lliOO  A.  M., 
May  15,  1920,  for  the  construction  of  a 
Hospital  Building  (Eight  bed  Infirm- 
ary) one-story,  of  hollow  tile  con- 
struction. 

Drawings  and  specifications  may  be 
obtained  from  this  office  In  the  discre- 
tion of  the  Commanding  Officer. 

E.    P.    O'HERN. 
Colonel,  Ord.  Dept.,  U.  S.  A.,  Command- 
ing. 


BIDS     ■WANTED     FOR     KITOHBN 
EQUIPMENT. 

Your  attention  is  Invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  on  drawings  and  apeclflca- 
tions  No.  4097,  covering:  Kitchen 
Equipment  for  six  Barracks  BuUdlnga. 
Marine  Corps  Base,  San  Diego,  Cali- 
fornia. 

The  drawings  and  specifications  may 
be  obtained  on  application  to  the  Bu- 
reau In  Washington,  D.  C,  or  to  the 
Commandant,  12th  Naval  District. 
Sheldon  Building,  San  Francisco,  Cali- 
fornia, or  to  the  Public  Works  Ofllcer, 
U.  S.  N.,  Timken  Building,  San  Dleg-o. 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award  of  the  contract. 

The  six  kitchens  are  to  be  provided 
with  modern  and  adequate  equipment, 
which  Is  to  be  properly  Installed  an<l 
connected  to  steam,  gas,  vent,  water, 
waste  and  drip  services. 

The  estimated  cost  is  $22,000.00. 
Yours  truly. 
R.    L,    MORTON. 
Lieutenant    Commander    (C£!C),    U.    S. 

N.    By  direction  of  the  Public  Works 

Officer. 


le 


XOTlCr-;   TO   CONTRACTORS. 


SC'ILDING   AND    EiNGINEERING    NEWS       ^"' 


wq     ,    It  oflkg    work*    X 


Attention  is  invited  to  the  I'ai-i  that 
piopuaulM  will  be  openL-a  in  the  near 
luiure   for   the  following  wjrk- 

Drawingrs  ;ind  specitleatioii  No.  4114 
covering:  Laundry,  l;akery,  and  He- 
frigerating  Plant.  Industrial  Building, 
Marine  Barracks,  Naval  Ba.se.  San 
Uiegc,  California. 

Tne  drawiiiy.s  and  specification  may 
be  o.jtained  on  application  to  the 
Bureau  of  lards  and  Docks,  Navy  De- 
partment Washingion,  D.  i '  lo  The 
(  ominandant.     Twelfth    Naval    District. 

cli.co     Calltornia,      or    to      the      Public 

Bui5';?fr^^™5'''''  r^^-  ^-  Navy,  Timken 
iluilaing,  San  Diego,  California,  by 
placing  a  deposit  of  ten  dollars  (Jio  Oo) 
as  security  for  their  safe  return  within 
im'cc  "^  after  the  award  of  the  con- 
The  laundry  equipment  will  consist 
ui  motor  drivun  washers,  extractors 
and  tumblers,  dry  rooms,  and  electri- 
cally operated  iioners  and  shapeiH  and 
ointr  accessunes  penaining-  to  a  mod- 
em laundry.  The  Clovernmerit  will 
lui-iiisii  some  of  this  equipment,  which 
will  be  installed  by  the  contractor, 
iiie  bakery  e.iuipment  will  consist  of 
electric  ovens,  motor  driven  doueh  and 
cake  mixers.  dough  molder.  proofer 
L'v!^='-  '■"""'l'^'-.  and  other  acces- 
IVii^i.  -r^"^^'-^  '°  *'i"'P  an  efficient 
bakeij.  1  he  ice  making  and  refrle- 
erating  plant  will  consl.st  of  duplicate. 
?lu-,^L^''\''''"  '^°'"I^'«--««">s,  brine  clr- 
cu  aling  pumps,  an  ammonia  condenser, 
brine  coolt-r,  freezing  lank,  and  othei^ 
apparatus  pertaining  to  a  raw-water 
ice  making  plant,  together  with  re- 
.ooms^"f,^M'^","?'"f"'  '"'•  'he  storage 
lfr,,J,.o,  '^'"'^  .^'^'^   '"^   a  part   of   the 

eirigeraiing  equipment  will  be  the 
«  H^  i,,,',^'ir  .t"*^  hangers,  and  the  in- 
fw.n'J.-ir"  *"'.  '''orage    rooms.      Con- 

nections are  to  be  made  to  the  electric 
vices"'    ''^'"''"'    waste,    and    water    ser- 

The  estimated  cost  is  $55,000  00 
rvr^rv       .,  ,    LEONARD  M.    COX, 

STo'rl'i'^o'm'-  ^-  '''••  t^-  S-  N'avy,  Public 
works   Otiicer.  (tfj 


STRIKl:   II.\I,T.S    WORK    0\    S.W   JOSK 
.STon.tGK    PLANT. 

SAN  .TOSE,  April  29th.— Work  was 
Mispended  today  on  the  large  cold 
storage  plant  on  North  First  street 
which  is  being  erected  by  the  Security 
Warehouse  and  Cold  Storage  Company 
The  carpenters,  numbering  50,  walke'd 
out  because  Contractor  Frank  Hoyt  re- 
fused to  pay  them  the  new  scale  of 
wages  wliieh  went  into  effect  March  5. 
When  the  carpenters  walked  out  Hoyt 
laid  off  the  rest  of  his  crew,  about  100 
men  being  affected  by  the  misunder- 
Kiandinsr. 

Hoyt  claimed  today  he  eonliacted  to 
do  this  job  as  early  as  last  December 
and  that  his  contracts  were  placed  on 
file  at  that  time.  "The  new  scale  was 
"ot  to  affect  old  contracts,"  declared 
Hoyt.  "I  have  my  .job  about  75  per 
cent  nnished.  and  now  the  men  want 
the  new  scale  of   wages,   which   I   can't 

•  ifford    to    pay    under    the    terms    I    have 
'  ontractcd." 

TJie  carpenters,  on  the  other  hand, 
t'aim  they  have  ascertained  that 
Hoyfs  Job  is  no!  a  contract  Job  but 
I    •'percentage  Job."  and    therefore   does 

•  ot    come    under    the    old    scale    but    the 
iw  scale. — .San   Jose   News. 


PEDERAI,,     TR.*nK     COMMISiaiOX. 


The  Federal  Trade  Commission  has 
i.ublished  the  first  volume  of  its  De- 
cisions. Findings.  Orders  and  Confer- 
'  lice  Rulings.  Bound  copies  may  be 
'.btaincd  from  the  Superintendent  of 
Public  Documents  for  Jl.oO  apiece. 
The    volume    Includes   all    cases    passed 

>    by   the   Commission   from   March   16. 

115  to  June  30.   I9i;i.      Subsequent   vol- 

1  -es   will    follow.     The   printing  of  the 

volume    entailed    considerable    e.xpense 

and    for    that    reason    the    Commission 


adopted  the  policy  of  llie  Inlerestate 
Commerce  Commission  in  not  making 
general  public  distribution  of  Ihe 
volum..  ^  iJHIiJ 

SA>     niBGO       AHCHITKCTURAI,       AS. 
StKTATIOM    KLKCr.S    OPFICKILS 

The  San  Diego  Architectural  Asso- 
ciation at  its  annual  meeting  elected 
W.  Templeton  Johnson  presidnet.  Ito- 
bert  Halley,  Jr..  vice-president  and 
•  Marence  E.  Decker  secretary  and 
treasurer.  Richard  Requa  was  appoint- 
ed cha.irman  of  a  committee  to  arrang.' 
lor  the  entertainment  of  the  Southern 
California  Chapter  of  the  American  In- 
stitute of  Architects  which  will  hold 
its  regular  meeting  at  San  Diego  on 
May   15.  .|-, 

-♦- -    ^^ 

«  ITKH  I.S  DIFFICI  l,T  I.\  DKSi;il'l' 
HIGHWAY  WORK 
Some  of  the  dilficulties  of  hlKhwav 
construction  in  the  desert  section's 
of  Arizona  are  indicated  by  the  state- 
ment that  for  the  building  of  11  mile) 
of  co'inty  highway  from  Gunsight  to- 
ward Tucson  in  Pima  county,  it  will 
be  necossary  to  haul  2500  gallons  of 
ivater  daily  a  distance  of  25  mil,-.s 
This  will  be  a  gravel  surfaced  i.aad  and 
the  cost  will  average  about  $6000  mr 
mile.' 


..    cJ 


S«  IT  FILED  IN  RENO  TO  PREVKVT 
CAHRVIXt;  OUT  OF  PAVING  CON- 
TR.\CT.S. 

UI3NO  Nevada.—The  street  improve- 
ments planned  for  Reno  this  year  may 
he  indefinitely  delayed  by  a  suit  filed 
l>y  W.  F.  Kdwards  and  A.  P.  Lafran- 
chino  to  enjoin  the  City  Council  from 
cairying  out  paving  contracts  made 
with  Clark  &  Henry  of  Sacramento.. 

The  suit  charges  that  legal  require- 
ments have  not  been  met  and  that  a 
different  material  from  that  specified 
is  to  be  used  in  pavements.  The  con- 
tract calls  fot;,an  approximate  expendi- 
ture  of  $137. 04o. 

Work  on  ttie  streets  was  to  have 
been  begun  April  15th.  but  for  some 
reason    was  delayed. 

STOCKTON  ARCHITECTS  PLANNING 
MANY     NEW     STRUCTURES. 

STOCKTON,  Cal.-Davis,  Heller  and 
Pearce,  Belding  Building,  are  pre- 
paring plans  for  a  two  story  and  base- 
ment reinforced  concrete  orphanage  to 
be  erected  for  the  Odd  Fellows  Lodge 
in  San  Jose.  The  structure  will  cost 
in  the  neighborhood  of  $150,000.  It  is 
expected  that  construction  will  be 
started   about  May   15th. 

In  connection  with  the  Hughson  high 
school  building  Architects  Davis,  Heller 
and  Pearce  have  awarded  the  following 
contracts:  j    ■•■i 

Carpentry  Work  to  Jos..  Chirhart 
Stockton.   $29,850. 

Heating  to  Thos.  Kennedy  of  Mar- 
tinez  at    $5,230. 

Plumbing  to  Miller-Hayes  Co.,  of 
Stockton.  ^  ITl" 

I'ainting  to  Keith  Bros,  of  Ceres,  foi' 
in, 425. 

Roofiing  to  Johns-MansviUe  Co.  of 
San    Francisco,    $1,545. 

New  bids  are  being  taken  for  the 
concrete,  brick,  plastering,  and  elec- 
trical work.  The  building  will  be  two 
stories  in  height  of  brick  construction. 
The  estimated  cost  is  $90,000. 

The  same  architects  are  taking  sub 
figures  for  the  two  story  concrete  office 
building  to  be  erected  In  Sutter  street, 


Stockton,  for  the  Western  States  Gas 
and  Electric  Company  at  a  ooBt  of 
$65,000, 

A  high  school  hulldlng,  estimated  to 
cost  .?45,ooo,  will  be  erected  at  Denalr, 
Stanislaus  County,  from  plans  now  be- 
ing prepared  by  Architects  Davis,  Hel- 
ler and  Pearce.  The  building  will  be  a 
one-story  b.-lck  and  concrete  structuie. 

Up  to  May  17th,  Architects  Davis  Hel- 
ler and  Pearce  will  receive  bids  for  the 
erection  of  a  grammar  school  at  Sallda, 
Stanislaus  t.'ounty,  the  estimate  cost  of 
which  is  $20,000,  Bids  will  be  received 
for  general  contract,  plumbing,  heatlne- 
and  electrical   work. 

Plans  for  a  one-story.  one  room. 
school  to  be  erected  at  Montpelier, 
Stanislaus  County,  at  a  cost  of  $10,000 
will  be  completed  by  these  architects 
in    the   near   future. 

In  addition  to  the  above  projects, 
Architects  Davis.  Heller  and  Pearce 
are  handling  all  school  improvements 
under  the  recently  voted  bond  issua 
in  the  city  of  Stockton. 


OPPORTUNITY    TO    DISPLAY  ASIISRI. 

CAN     TRACTORS     AT     CZRCHO. 

SLOVAK  FAIR. 


Trade  Commissioner  Geringer  cables 
from  Prague  Czechoslovakia,  calling 
attention  to  the  opportunity  to  display 
American  tractors  at  the  agricultural 
fair  at   Bratislava: 

Czechoslovak  Minister  of  Agriculture 
is  interested  in  American  tractors  be- 
ing exhibited  at  the  agricultural  fair  at 
Bratislava,  also  known  at  Pressburg. 
■  11  September.  Shortage  of  horses  and 
STood  financial  condition  of  farmers  in- 
sure sales.  Team  of  two  hor«es  costs 
from  25.000  to  30.000  Czechoslovak 
crowns.  The  Government  would  aid  In 
financing  payment  in  American  cur- 
rency. Tractors  of  from  10  to  25  horse- 
power most  desirable;  over  15,000,000 
acres  under  plow. 


BUYS    TIMBER, 

KLAMATH  FALLS,  Ore.— Bids  were 
opened  by  Superintendent  Walter  G. 
West  at  the  Klamath  agency  for  the 
sale  of  190,000,000  feet  of  timber  in  the 
Chiloquin  unit,  about  13,000  acres  lying 
south  of  Chiloquin  and  east  of  Modoc 
ridge.  The  Chiloquin  Lumber  Com- 
pany was  the  only  bidder  and  was 
awarded  the  lot  at  a  price  of  $4.00  a 
thousand  for  yellow  pine  and  kindred 
timlier. 


NE\V    COMPANY    BUYS    BIG    LUMBER 
TRACT. 


QUINCY.  Cal. — Arthur  Davies,  who 
closed  out  his  extensive  lumbering  in- 
terests in  Mohawk  valley  several 
months  ago,  has  again  entered  the 
lumbering  industry  here  by  orga^iizing 
the    Davies   Lumber   Corporation. 

The  new  concern  has  purchased  the 
McAlpine  and  Upland  timber  tracts  in 
Plumas  and  Sierra  counties,  compris- 
ing about  17,000  acres  of  heavy  stand- 
ing timber,  and  are  preparing  for  large 
lumbering  operations.  A  big  saw-mill 
and  box  factory  is  to  be  installed  in 
the  heart  of  the  tract  and  about  ten 
miles  of  standard  gauge  railroad  will 
he  built  to  a  point  on  the  Western 
Pacific  Railroad  near  Hawley  Station 
to  afford  an  outlet. 

The  company  will  erect  a  thirty- 
room  hotel  administration  building, 
cottages  and  other  buildings  at  the  mill 
site  during  the  coming  summer. 
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CONTRACTS    AWARDED 


I-iens,  A.cceptances,  Etc 


BUILDmG  CONTRACTS 


San  Fnnclsoo  Coimtj 

Ho. 

Owner 

Contractor 

Amt. 

1087 

Doolan 

Owner 

600i> 

1088 

I'ronin 

Pearson 

500 

1089 

Brewer 

Owner 

15000 

1090 

McCay 

Kicket 

500 

1091 

City  ot  S  F 

Anderson 

245000 

1093 

Grcenwald 

Scott 

643 

1093 

Famous   Players        Forbes 

38950 

1094 

Linder 

Nelson 

8480 

1095 

Nelson 

Nelson 

18750 

1096 

Wilson 

Benson 

6900 

1097 

Katschinski 

Arras 

8600 

1098 

Luttrell 

Elvin 

4708 

1099 

Peak 

Miller 

800 

1100 

Jackson 

Leigh 

5000 

1101 

Hart 

Jensen 

500 

1102 

Sibley 

Owner 

500 

1103 

Janssen 

Owner 

11800 

1104 

Borel 

Diestel 

800 

1105 

N'elson 

Nelson 

10000 

1106 

Cuppers 

Matthies 

419 

1107 

Newbauer 

Matthies 

988 

1108 

Cortopassi 

Matthies 

1091 

1109 

Britt 

Matthies 

1795 

1110 

Schroder 

Matthies 

1156 

1111 

Bullwinkel 

Matthies 

1313 

1112 

Macdonald 

Wilson 

1057 

1113 

Macdonald 

Cal  Elec. 

695 

1114 

Macdonald 

Barrett 

19,754 

1115 

Bandy 

Cameron 

1116 

McCarty 

Matthies 

748 

1117 

Sawdon 

Schaible 

500 

1118 

Hopkins 

Meyer 

3500 

1119 

Sarvas 

Owner 

1355 

1120 

Friedman 

Co  burn 

7990 

1121 

Friedae 

Loaff 

6000 

1122 

Baldwin 

Owner 

3000 

1123 

Ravn 

Seghieri 

6000 

1124 

Rolilffs 

Munster 

1200 

1125 

Samuels      Indoor   Adv.    Co. 

600 

1126 

Crocker 

Samuelson 

11400 

1127 

Erlin 

Owner 

500 

1128 

Jong 

Owner 

500 

1129 

Holmes 

Vogt 

9133 

1130 

Com     Un 

Otis  156,657 

1131 

Sichel 

MacKellop 

6000 

1132 

Francesooni 

Cal    Cptr 

500 

1133 

Camp 

Owner 

2000 

1134 

Johnson 

Owner 

9800 

1135 

Young 

Owner 

500 

1136 

Young-er 

Coburn 

1500 

1137 

Anderson 

Owner 

25000 

1138 

Peterson 

Peterson 

15000 

1139 

Sullivan 

Heaphy 

500 

1140 

Healy 

Barry 

8000 

1141 

Train 

Fulton 

1000 

(1142 

)      NO.       492      CASTRO      ST. 

,      San 

1143 

Kingston 

Owner 

9S00 

1144 

Lurie 

Barrett   : 

100,000 

1145 

Gunst 

Braas 

950 

1146 

Ratner 

Stoff 

50,000 

1147 

Whigham 

Steiger 

3500 

1148 

Janssen 

Owner 

500 

1149 

Met.    Life   Ins 

Fordercr 

64870 

1150 

Last  is    Prod    C 

o          Owni-r 

750 

1151 

Jacob 

Fink 

501 

1152 

Buckbee 

Swenson 

500 

1153 

Beck 

Stern 

75( 

1154 

Wilklns 

Morton 

1500 

1155 

Gonzales 

Owner 

1500 

1156 

Bank    of    Italy 

Federal 

300011 

1157 

Associated     Oi 

1              Vogt 

4733 

PEMRTIS. 

HESIJJENCE 

(1087)  S  GROVE  106-3  W  Ashbury. 
Two-story  and  basement  frame  resi- 
dence. 

Owner — P.  T.  Doolan  and  wife.  410 
15th  Ave.,  San  Francisco. 

Architect — Owners. 


Day' 


work. 


COST.    $6000 


ALTERATIONS 

(1088)  NO.  3425  GEART  ST.  Move, 
raisp  and  alter  dwelling.  Cement 
floor     concrete   foundation,    etc. 

Owner— M.    M.    Cronin,    3425    Geary    St.. 

San    Francisco. 
Architect — None. 
Contractor — E.  K.  Pearson,  2372  Bryant 

St.,  San   Francisco. 

COST,    f.'iOO 

RESIDENCE 

(1089)  W  COMMONWEALTH  AVE  50 
N  Euclid  Ave.  Two-story  and  base- 
ment  frame   residence. 

Owner— A.    K.   Brewer,    1404    B.-iktr    Si. 
San  Francisco. 


Architect — Kdw.   E.    Young,  251    Kearny 

St.,  San  Francisco. 
Day's  work.  COST,   $15,000 


ALTERATIONS 

(1090)      NO.     221    CHURCH.       Alter    for 

candy  store. 
Owner — Mrs.  A.  McCay,  Premises. 
Architect — None. 

Contractor — James     Ricket,     4083      171h 
St.,   San   Francisco. 

COST,   $500 


SCHOOL 

(1091)      N    PACIFIC    AVE.,    bet.    Baker 
and     Broderick.       Three-story     rein- 
forced concrete  school. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Architect — John    Reid   Jr.,    1st    National 

Bank  Bldg.,  San  Francisco. 
Contractor — Anderson    &    Ringrose,    320 
Market   St.,   San    Francisco. 

COST,    $245,000 


ALTERATIONS 

(1092)      NO.    1283      SIXTH    AVE.         Cut 
opening   In   basement  for  private  ga- 
rage; brick  work,  etc. 
Owner— L.    Greenwald,    438    Mills    Bldg., 

San   Francisco. 
Architect — None. 

Contractor — F.   H.   Srott,   1511   Ellis  St., 
San  Francisco. 

COST.  $643 


kecohui<:d. 

excavating,  etc. 

(1093)  se  golden  gate  ave  and 

Jones  E  162-6  S   181-7%   SW  159-9   W 
32-10 >4    N   275.      Excavation,    footings 
and    retaining    walls    in    concrete    for 
Class  "A"  theatre  building. 
Owner — Famous     Players    Lasky       Cor- 
poration. Paci.ic  Bldg.,  S.  F. 
Architect — Alfred    Henry      Jacobs,      110 

Sutter  St.,  San  Francisco. 
Contractor — Richard   J.   H.   Forbes,   Mo-  • 

nadnock  Bldg.,  San  Francisco. 

Filed  Apr.   26,  '20.     Dated  Anr.  26,  •20. 

1st  portion  of  contract  dohe.$12,700  00 

Grading  all   done,   sheet  piling  in 

place     and   free     standing     piers 

poured     7,000.00 

Street    retaining    walls    done   and 
curb    reset    and    cast    iron    bases 

done     7,000.00 

Completed   and   accepted....      2,512.50 

Usual   35   days 9,737.50 

TOTAL  COST,  $38,950.0(1 
Bond,  $38,950.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  60  day.s. 
Forfeit,  $2.  Plans  and  specifications 
filed. 

NOTE: — Permit   applied   for   April    23, 
1920,   No.    1061. 

FRAME   DWELLING 

(1094)  E  WESTWOOD  DRIVE  165  N 
Wildwood  being  Lot  20  Blk  3165 
Westwood  Park.  All  work  for  one 
and  one-half-story  frame  dwelling 
and  garage. 

Owner — Edith   H.   Linder. 

Architect — Chas.  F.   Strothoff,  2276   15th 
St..    San   Francisco. 

Contractor — Nelson       Bros.,    1375      Ply- 
mouth Ave..  .Sar   Francisco. 

Filed  Apr.   26,    20.     Dated  Apr.  19,  '20, 

Enclosed     $2120 

Brown   coated    2120 

Completed   and  accepted 2120 

Usual   35   days 2120 

TOTAL   COST,    $84  80 

Bond,   $5000.      Sureties,  Chas.  Monson   H 

Edwin    T.    Peterson.        Limit.      90    days. 

Forfeit,  none.      Plans  and  spccil'calicns 

filed. 

NOTE: — Permit    reported   Apr.    22,    1920, 

No.   1057 

FRAME    BU.NGALOWS 

(1093)  N  PLYMOUTH  AVE  4  from  SE 
line  Lot  20  Blk  3109  NW  42  NE  120.114 
SE  40  SW  111.720  Lot  20  P<n  ^.)^  19 
Blk  3109  W'estA'ood  Park;  NE  Ply- 
mouth Ave  SE;  8  from  SE  line  Lot  1.'* 
Blk  3109  NW  39  NE  103.224  SB  49.fi.S9 
SW  94.995  Ptn  Lots  17  and  18  BJk 
3109,  Westwood  Park:  N  Plymouth 
Ave  SE  6  from  SE  line  Lot  "l6  Blk 
3109  NW  39  NE  88.117  SE  47,037  SW 
84. .550  Ptn  Lots  15  and  Ifi  RIk  3109 
Westwood  Park.  All  work  tor  Ilncp 
one-sl.iry   f'.Tnie  bnnga|ow.s. 


Owner — Hans  and  Esther   E.   N.d.<on. 

Architect — ('has.  F.  StrotiiolT,   2276   15tli 
St..   San   Francisco. 

Contractor — Nelson       Bros..     1375      I'lv- 
mouth    Ave.,    San    Francisco. 

Filed  Apr.  26,  '20.      Dated  Apr.  10.  '20. 

Frames   up   and   enclosed $4687.50 

Brown  coated    4687.50 

Completed    and    accepted 4687.5ii 

I'sual    35    days 4687.50 

TOTAL   COST,    $18, 750. 01* 

Bonil.   $9500.      Sureties.   Chas.  Monson  & 

Edwin    T.    Peterson.        Limit.    90      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

NOTE:^Perniit    reported    Apr.    22.    1920, 

Nos.   1050  and   1051. 

r.r.NGALOW 

(1096)  LOT  12  ELK  3134  Westwood 
Park.  All  work  for  one-story  frame 
bungalow. 

Owner — Hilda    Wilson    and    Betty    Ben- 
son.   1783    Waller    St..    S.    F. 

Architect — Chas.   F.  Strotho.f.  2276    15th 
St..  San  Francisco. 

Contractor — Ocsar   Wilson   and   Andrew 
J.    Benson,     1783    Waller    St..    S.    F. 

Piled   Apr.  26.   '20.      Dated  Apr.    5.   '20. 

Enclosed     $172-'^ 

Brown   coated    1 725 

Completed  and  accepted 1725 

Usual    35    days 112'-, 

TOTAL  CC>ST.   $6900 

Bond.    none.      Limit.    90    davs.      Forfeit. 

none.     Plans  and  specifications  filed. 
NOTE: — Permit    repor' ;d    Apr.    1.    No. 

830. 


CONCRETE   BUILDIN.j 

(1097)  NW  JESSIE  200  SW  Fourth  SW 
25xNW  75.  Excavation  and  grading, 
plain  and  reinforced  concrete  work, 
wood  forms,  roofing  and  galvanized 
iron  work,  dumbwaiter,  plun.bing. 
painting,  electric  work,  metal  frani>s 
and  wire  glass,  etc..  for  two-s:or.v 
reinforced  concrete  building 

Owner — B.   Katschinski.   825  Market  ol.. 
San    Francisco. 

Architect^ — Bernard       J.      Joseph.       CtII 
Bldg..  San  Francisco. 

Contractor — Adam  Arras.  110  Jessie  St., 
San  Francisco. 

Filed  Apr.  26.  '20.  Dated  Apr.  21.  '20. 
Excavations  &  grading  completed, 
concrete  foundations,  first  story 
concrete  walls  and  2nd  floor  con- 
crete   poured    $2130 

Concrete       work       completed.       in- 
cluding   first    story    floor    and    roof 

on     2150 

Completed   and   accepted 2150 

Usual    35  days 215ii 

TOTAL  r-oST.   $8600 

Bond.   $4300.      Surties.   Thos.    L.    ''omvns 

and  W.   Williams.     Limit,   50  davs  after 

recording  contract.   Forfeit,  $5  per  day. 

Plans   and    specifications    fil^d. 

NOTE:^Permit      Reported      Ajir.    16. 

1920.      No.   1002. 


ALTERATIONS 

(1098)  NOS.  2615-2617  SAf'K.X  .M  IC.NTO. 
Tearing  out  old  work,  new  rougli 
and  finished  carpenter  work,  mill 
work,  lathing  and  plastering,  plumb- 
ing, electric  work,  tiling,  painting 
and  wood  finishing,  glass,  hardware 
roofing,  etc..  for  alterations  and  addi- 
tions to  two-story.  basement  and 
attic    frame    building. 

Owner — Pauline    MotIs     Luttrell      ;fltT 
Sacramento   St.,   S.in    Francisco. 

Architect — Bernard       J.      Joseph.      fall 
Bldg..    S.Tn    Francisco. 

Architect — Arthur    Elvin,    2965    I-Toward 
St..  San   F'-.incisco. 

Filed  Apr.   26.  '20.     Dated  Apr.   19.  '20. 
Old    work    removed    and    all 


jgh    work    installed, 
rough      plumbing      and 
work  and  new  roof  on  .  .  . 
I'ompletecl   and   accepted. 
Usual   35  days. 


L-lndi 
i-Ie.-t 


.$1750 
.  1711 
.  1177 
TOTAL  CO'^T.  $4  708 
Bond.  $2354.  Sureties.  C.  Lieh  and 
Edward  Bangle.  Limit,  50  wo-king 
days  after  April  26th.  Forfeit.  $3  per 
Plans  and  specifications  filed. 
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1920. 


PERMITS. 

ALTERATIONS 

(10D9)  NO  25  CASANADA  AVE.,  i  atory 

frame   (private)   garage. 
Owner — Geo.   Peak,  25  Casanada  Ave. 
Architect — None. 

Contractor — E.    R.    Miller,    2299    Sacra- 
menlo   St..   San   Francisco. 

COST,  ?800 


(1100)    E,    nth    AVE.      365    N   FULTON, 

1  story  and  basement  frame  dwelling. 

Owner— W.   H.  T.  Jackson,  895  Noe  St., 

San  Francisco. 
Arch  i  tecl — None. 

Contractor — David  Leigh,  840  44th  Ave., 
San  Francisco. 

COST,  ?5,000 


(1101)     NE     (TREAT     HKJHVVAV     AND 

R.\LBOA.      Alter   store    fronts. 
Owner — (jeo.    Hart,    care   of   Architects. 
Architect — O'Brien  Bros.,  240  Montgom- 
ery St.,   San  Francisco. 
Contractor — Jensen. 

COST,   $500 


(1102)  NO.  543  GROVE  ST.  Install 
new  doors— remove  handpower  ele- 
vator. 

Owner — A.    Sibley,    Builders    Exchange. 

Architect — O'Brien  Bros.,  Inc.,  240 
Montgomery  St.,  San  Francisco. 

Day's  work.  COST,  $600 


(1103)  B.  17th  AVE.  325  and  350  S 
CABRILLO.  Two  2  story  and  base- 
ment  frame   dwellings. 

Owner — E.  A.  Janssen,  S02  Hearst  Bldg., 
San   Francisco. 

Architect — Fabre  and  Thayer,   110   Sut- 
ter  St.,    San    Francisco. 

Contractor — None. 

COST,  $5,900  each 

(1104)  NO.  1674  WASHINGTON  ST., 
Repair   fire   damage  to  flats. 

Owner — F.  M.  Borel,  187  Delmar  St.,  San 

Francisco. 
.\rchitect — None. 
Contractor — John      Diestel,      248      Russ 

Bldg.,    San    Francisco. 

COST      $800 


KKfOHDKD. 

BUNGALOW    ■ 

(1105)  LOT  22  BLK  3176.  WestwooO 
Bark.  AH  work  for  one-story  bunga- 
low and  garage. 

Owner — Hans     Nelson.     1375     Plymouth 

Ave..    San    Francisco. 
Arefcitect — Chas.  H.  Strothoff.  2276  l.")th 

ftt.,  San  I^'rancisco. 
Contractor — Nelson      Bros..      1375      Ply- 
mouth Ave.,  San  Francisco. 
Filed  Apr.  27,  '20.     Dated  Mar.  26.  '20. 

Enclo.-^ed     $2500 

l;rown   coated    2500 

Computed   and   accepted 2500 

i;.sual    35   days 2500 

TOT.\L  COST,  $10,000 
I'.ond.  $5000.  Sureties.  Chas,  Monson 
uiiU  Edwin  T.  Peterson.  Limit.  90  days 
l''orfeil,  none.  Plans  and  specifications 
tiled. 

MOVE   RESIDENCE 

(1106)  SE  SAN  JOSE  AVE  201.2  SW 
Ottowa;  No.  2555  San  Jose  Ave. 
Moving,  foundations,  underpinning, 
enclosure,  and  steps  for  one  and  one- 
half -story   frame  residence. 

owmr — Hugo  A.  and  Sarah  M.  Cuppers, 

Premises. 
.\iThitecl — Lewis   M.   Gardner.    912    Pina 

.Si..   San   Francisco. 
Contractor — Hrnry      C.      Mattliies.      liiii 

■  les.si'.  St..  .Sar.  Francisco. 
I''il.-il   ,\pr.   27.  '20.     Dated  Apr.  21.  '20 
l;uilding    moved,    foundations     in 

and    underpinning    in 52uti 

TOTAL  COST.  $11') 
Poll.].  $210.  Sureties.  Wni.  .\.  Uain.-y 
and  II.  J.  Sullivan.  Limit.  40  days, 
(•'cirfeil,  none.  I'laiis  and  .•■■•■■-cilitatiou.-: 
filed. 

.^'OVl•;    RESIDENCE 

(1107)  SE  SAN  JOSE  AVE  18:',. 75  SW 
NBglee  being  No.  2671  S,1n  .lose  V  ve. 
.Moving,  foundation.'!,  uijilerpiijiiina-. 
etc..    for    two-slory   frame-  residence. 

owiKT    -M.  .1.  and   L.  .\"i'nMa'i."i-.   I'n-m. 

.Vr.-llil.'cl--Lewis    M.    GardnC'-.    ,M2    Pino 
Si..    San    l''r:ujcis<'o. 

Coniraclor — Henry       C.      .Mrfl  \ -lie.!.      ISO 
J.-s.sic  S(:.  .^an  Fni.n.-isen. 

Filed  Apr.  27.  '20.      Paifd   .\pr.  2  1.  '2it. 
.Moved    and      foundations      in    .ttuI 

enclosed      $  191 

Compleled   and   accepted Ai'i 

TOTAL  CCST.   $988 

Bond.    $494.      Sureties.    Wm.    A.    Raincy 

and    D.    J.    Sullivan.        Limit,    40      d.ays. 

Forfeit,   none.      Pl.Tns  and  specirical  ions 

11  led. 

XtnE: — Permit    repoi-t-'l   .April    ]:'■. 


MOVE   RESIDE.XCE 

(1108)      SID    SAN   JOSE    AVE    163.24    SW 

Foote    being    No.    2623    San    Jose    'Vve. 

Moving,     foundations,     underplning. 

etc.,    for   one-story   frame   residence. 

Owner — Angelo    Cortopassi,    Pruiriiscs. 

Architect- — Lewis   M.    Gardner,    942    :'ir.e 

St.,  San  Francisco. 
Contractor — Hehry      c.      Matlhies,      180 

Jessie  St.,  San  Francisco. 
Filed  Apr.  27,  '20.      Dated  Apr.  21,  '20. 
Moved,    foundations    in   and    under- 
pinning   in    $515 

Completed  and  accepted 546 

„       ,     ._„  TOTAL  COST,  .'SK/Ul 

Bond,  $546.  Sureties.  Wm.  A.  Ilainey 
and  D.  J.  Sullivan.  Limit,  40  days.  For- 
feit,   none.      Plans      and      spiiciflcations 


rmit    repc 


■il  April   ;: 


MOVE   RESIDENC]') 

(1109)  SE  SAN  JOSIC  .\VI-;  il.r.2  SW 
Foote  being  No.  2621  ,San  J'lse  Ave. 
Moving,  foundations,  uiiderpinli-ing. 
etc.,  for  one  and  one-half  story  ai.d 
two-story  frame  residences. 
Owner  -James  P.  Britf,  .Premises. 
Architect — Lewis  M.   Gardner,  942   Pine 

St.,   San   Francisco. 
Contractor — Henry     C.      Matthies,      '80 

Jessie  St.,  San  Francisco. 
Filed  Apr.  27,  '20.     Dated  Apr.  21,    20. 
Moved,    underpinning    and    foun- 
dations   in     $-1.^7 

(-Completed   and   accepted 9?8 

TOTAL  COST.  $1975 
Bond,  $988.  Sureties,  Wni.  A.  Rainey 
and  D.  J.  Sullivan.  Limit,  10  days.  For- 
feit,  none.       Plans     and     speciflcationn 


filed. 


Kt>'iE:— Permit 


■"PC 


1   .\pi-ii    1-'. 


Pine 
180 


MOVIO   RB.SIDENCE 

(1110)  SE  SAN  JOSE  AVK  40.31  SW 
Whipple  being  No.  2711  .San  .lose  Ave. 
Moving,  foundations.  underpinning, 
etc..  for  one-story  frame  residence. 

Owner — Doris  Schroder.  Premises. 
Architect — Levi-is   M.   Gardner,    942 

St.,  .Sail  Francisco. 
Contractor — Henry      C.      Matthies. 

.Jessie  St.,  San  Francisco. 
Filed  Apr.  27,  '20.     Dated  Apr.  2).  '20. 
Moved   and   foundations   in   and    en- 
closed     $578 

Completed   and  accepted 57.^ 

TOTAL  COST.  $1156 
Bond.  $578.  Sureties.  Wm.  A.  Rainev 
and  D.  J.  Sullivan.  Limit,  40  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

NOTE: — Permit    reporte„   Ajiril    1!. 

.MOVE    RESIDENCE 

(1111)  SE  SAN  JOSE  .WE  146.81  SW 
Whipple  being  No.  2733  San  Jose  Ave. 
Moving,  foundations,  underpinning, 
etc..    for    one-story    frame    residence. 

Owner — Jonn  F.  Bullwinkel,  Pren.i.^es. 
.Vrchitect — Lewis   M.   Gardner,    942    Pine 

St..  San  Francisco. 
Contractor — Henry      C.      Matthies.      .180 

Jessie  St..  San  FrancLsco. 
P'ilcd  Apr.  27.  '20.     Dated  Apr.  21,    20 
Foundations  in  and  underpinning 

in    place    $656 

Completed   and   accepted 657 

TOTAL  COST.  $1313 
Bond.  $657.  Sureties.  AVni.  A.  Rainev 
and  D.  J.  Sullivan.  Limit.  40  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

.VOTE: — Permit   reported   .\iiril   13. 

SERVICE   BLDG. 

(1112)  N-BUSH    275    E    Grant    Av-    N 
155xW    58-9.         Plumbing,    .  sewering 
and   gas  fitting  for     one-slor.v 
"C"  battery  service  building. 

Owner — Macdonald      Estate      Co.. 
Baldwin   &   Howell.   318  Keari 
San    Francisco. 
Architect — Smith    O'Bi-ien.    7l:i    j\ 

St..  San  Francisco. 
C(-niractor — Wm.     F.     Wil.s.m     Co 

Mason  St..  San  Francis.-o. 
Filed  Apr.  27.  '20.     Dated  Ai>r.  2.i. 

Roughed    in     

Compleled   and  acceiiled 

Usual     35    days 

TOTAL  COST. 
Pond.  none.  Liniil  -.s.  t«.-i  as  r... 
Forfeit.  $111.  pi»n?  ^.nf"  Bnoci'ic 
filed. 

NOTU;— '■.■■.:,  •       :M'o;ten       Mr 


(111"          •  -  .-■  ■ri;ir    W 
(.■p!,:--  .  ..-•        aiifornlii 

^■'.''\       •'  I'V^f'"''    S*--    '•'"    F'rancisco 

Filed     -ri  2       'jn       Datfd   .^pr.  26    '2" 

■':•*■■      -<        .»ii'S      -.>mnli'lr(i $300 

>  omp     ■  ■-     !•.•'    .lorepted. 3:15 

„  TOTAL   COST.    !t695 

Bono     ,'..  ,      forfeit,    none.      I'lans    a'ld 
^pecilP'.-^iK  ns    filed. 


las:) 

rare 


.Spin 


11 1.1'      ALL   WORK   EXCEPT  PLUMB 
mg  and  electric  work  on  above. 

contractor — Barrett      &      Hilp,      Sharon 
Bldg.,  San  Francisco. 

Filed  Apr.   27,  '20.     Dated  Apr.  26.  '20. 
On   1st  and   15th  of  each   month     75% 
Usual    35     days 257^ 

TOTAL    COST      not    to    exceed      $19,'/5) 
plus,    $1600. 

Bond,    limit,    forfeit,    none.  .    IMans   aiil 

iocciiications    filed.  •" 


BATTERY    STATION 

(1115)      NW    FELL    AND    BRODERIC'K 

SO-sBO-iOVi.         E.xcavation,       gradl.ig. 

and    concre-te    work      for      one-stoiy 

frame     building     (Battery       Exchange 

Station). 

OwiH-r    -l-.rnma    E.    Bandy.    310    San-iooi.- 

Si..   San    Francisco. 
Architect — Lewis   M.    Gardner,   942   .Fine 

St.,  .San   Francisco. 
Contractor — Cameron  &  Disston,  Ileunn 

Bldg.,   .San   Francisco. 
Filed  Apr.  27.  '20.     Dated  Apr.  i3.  '20. 

As     work     progressfes TS'/I 

Usual    35    days 2.')% 

TOTAL    COST,    Owner    to    pay    cost    of 

labor  and  material  plus   10%. 
Bond,  none.     Limit,  as  soon  as  pos.^dble 
Foneit,  none.     Plans  and  specifications 

:t,   1920, 


MOVING    FOU.N'DATIONS 

(1116)  SE  SAN  JOSE  AVE.,  267.62 
SW  Ottowa  being  No.  2559  San  Jose 
Ave.  Moving  foundations,  underpin- 
ning etc.  for  a  two  story  frame  resi- 
dence. 

Owner — Mary  McCarty,  Premises. 

Architect — Lewis  M.  Gardner,  942  Pine 
St.,   San  Francisco. 

Contractor — Henry  C.  Matthies,  180 
Jessie  St.,  San  Francisco. 

Filed  Apr.  27,  '20.  Dated  Apr.  21,  '20. 
Moved    foundations    &    underpinning 

in     $374 

Completed  and  accepted 874 

TOTAL  COST,   $748 

Bond,  $374.     Sureties.  Wm.  A.  Rainey  & 

D.  J.  Sullivan.     Forfeit  none.     Limit  40 

days.      Plans   and   specifications  filed. 

GARAGE 

(11171      E    ASHBURY    250    S    WALLER 

1    story   frame    (private)    garage. 
Owner — T.   T.   Sawdon,   71     Ashbury  St 
.Architect    &    Contractor — B.    M.    Schai- 
ble.    1822    Page    St 

COST,    $500 


B'R.AME    DWELLING 

(lllS)      E    CURTIS    304    S    ROLPH.      2 

story    and    basement    frame   dwelling. 

Owner — -Margaret     Hopkins.     4209     24th 

St. 
Architect — None. 
Contractor — H.   Meyer.    53   Walter  St. 

COST    $3,500 


.ADDITION 

(1119)     NW    FULTON    and    49th    AVE. 

.Addition    to    present    frame    building 

for     restaurant. 
Owner — Gidion   Sarvas.    6305   California 

Architect— Cost     Pell,     1905%     DlVisa- 

dero    St. 
Contractor — None.  „„„_     ,,  ,,- 

COST,    $1,355 


CO.N'CRETE    STORE 

(1120)      S    GOLDEN    GATE    AVE. 

Buchanan   and   Webster  Sts.     ' 

concrete    store. 
Owner — J.     Friedman.     1126     McAllister 
St. 


e;.  bet.  I 

1  story  1 


COST.    $7,990 

CONCESSION    BLDG.  _ 

(1121)      814        GREAT        HIGHWAY. 

story    frame    concession   bldg. 
Owner — John     Friedle,'    premises. 
.Architect    &   Contractor — Arthur  Loan, 

S14    Great   Highway.  _     , 

COST.    $6,000 


ALTER    DAVELLING  ,  ,,^ 

(1122)      NE    LAKE    and    THIRD    AVE. 

-Add    one    room,    bath    and    porch    to 

dwelling,    paint    and   paper,    etc. 


Owner — Mrs.    -A. 

Terrace. 
Architect — Ed' 

ny    St. 
Day's    work. 


S.   Baldwin, 


COST,     $3,000 


SHOP 

(1123)      N  LOMB.ARD   106-3   W  Octavia. 

One-storv    reinforced   concrete   shop. 
Ownei- — Mrs.  Ermonie  Ravn.  1709  Lom- 
bard St..  San  Francisco. 
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SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont, 
G«n.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Clareraont  Court. 
A.  Mereen,  Claremont  Court. 

Redwood  City. 
E.  R.  Diamond,  Portola  Road. 

Borllngarae. 
E.  A.  Christenson.  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 


METTAL    PRODUCTS     COMPANY     OF 
CALIFORNIA 

Agents   for 

The  Permutit  Company 

of  New  York. 

Sheldon    Bldg.  461    .-Mnrket    Street. 

Telephone   Dougrlaii    1539. 

PERJTTTIT  SOFT  WATER. 


Architect — 'j.     Fraschina.       6     Imperial 

Ave..  San  Francisco. 
Contractor — D.     Seghieri.    35    Cook    St., 

San    Francisco. 

COST,   $6000 

GARDEN  HOUSE 

(1124)      N     LOirBARD    bet.     Hyde     and 
Larkin;    No.    1120.      One-story    frame 
garden    house. 
Owner — Mr.s.    A.    M.    Rohlffs.    Premise.i. 
Architect — W.  V.  Rohlffs,  1120  Lombard 

St.,  San  Francisco. 
Contractor — Munster  &  Bornhnldt.   1530 
Broderick  St.,  San  Franci.'^co. 

COST,   $1200 


BILIv    BOARD 

(1125)      S\V    QUINTARA    AND    GREAT 

Highway.      Erect    16x100'   bill   bon.*a. 
Owner — A.     Samuels.     5th     and     Market 

St.,   San    Francisco. 
Architect — None. 
Contractor — Indoor      Adverti,sin(f       Co., 

1205   First      Natiniial      Bank      Bldg.. 

San   Francisco 

■OST.   $61111 


FRAME   DWELLINGS 

in26(      .V    ROLPH    ICKI.    125   and    150    \V 
Paris.   Three  one-story  and   basement 
trame  dwellings. 
Owner — Crocker    Estate       Co.,    Crocker 

Bldg.,  San  Francisco. 
.\rchitect — None. 

Contractor — A.       M.       Samuelson.        290 
Rolph   St..   San   Francisco. 

COST,  $3800  each 


-VLTERATIONS 

(1127)  NO.  1284  TWENTY-EIGHTH 
Ave.  Enlarge  breakfast  room  and 
add  sleeping  porch  to  dwelling. 

Owner — Geo.   S.    Erlin,   Premises. 

Architect — None. 

Day's    work.  COST.    $500 

-VLTERATIONS 

(1128)  NE  WASHINGTON  &  WE.VT- 
worth.  Install  double  doors,  remove 
partitions  and  make  other  minor  re- 
pairs. 

Owner — Wong  .long.    Premises. 

.\rchitecl — None. 

Day's   work.  COST,    $500 


RI^ICORDBD 

ALTERATIONS 

(1129)  S  CALIFORiUA  41  —  Front. 
All    work    for    alterations    and    addi- 

Surety.      Limit,    SO    days.      Forfeit,    $20. 
Plans   and   specifications   filed. 

tions   to   building. 
Owner — Holmes    &   Falkinham. 
Engineer — Maurice      (_.      Couchot.       110 

Sutter   St..    San    Francisco. 
Contractor — Alfred   H.    Vogt,    185   Stev- 
enson St.,  San  Francisco 
Filed  Apr.  28.  '20.     Dated  Apr.  28,  '20. 

As    work    progresses 75% 

On    completion     25'/, 

TOTAL  COST.  $9133 
Bond,  $ — .  Liberty  Bonds  deposited  as 
ELEVATOR  WORK 

(1130)  NW  PINE  AND  MONTGOMERY 
N  125xW  138-6..  Elevator  work  for 
building. 

Owner — Commercial  Union  Assurance 
Co.,  Ltd..  and  The  California  In- 
surance Co..  by  P.  J.  Walker  Co., 
Monadnock  Bldg..  San  Francisco. 
Architect — Geo.  W.  Kelham  and  Ken- 
neth MacDonald  Jr..  Sharon  Bldg., 
San  Francisco. 
Contractor — Otis     Elevator    Co.,     Beach 

and   Stockton   Sts..   San   Francisco. 
Filed  Apr.   28.   '20.      Dated  Apr.   2.   '20. 
All    elevator   machines    ready    for 

shipment    at    factory 50% 

All    machines    set    in    permanent 

position      12V4% 

All   work   accepted 12V4% 

Usual    35    days 25% 

TOTAL  COST.  $156,657 
Bond,  $78,329.  Surety,  National  Surety 
Co.  Limit,  12  months  after  Feb.  1,  1921. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

(1131)  E  TWENTY-FIRS::  AVE  200  S 
Balboa  S  25xE  120.  All  work  for  one- 
story  and  basement  residence. 

Owner — Malvin  A.  Sichel.  337  Webster 
St.,   San   Francisco. 

Architect — None. 

Contractor — Alex  W.  MacKillop.  685 
40th  Ave.,  San   Francisco. 

Filed  Apr.  28,  '20.     Dated  Apr.  26,  '20. 

Roof  on  and  rafters  up $1500 

Brown    coated    1500 

Accepted    ^.    1500 

Usual   35   days ISOO 

TOTAL  COST.   $6000 

Bond.         $3000.       Sureties,         Nathaniel 

Thompson       and       Andrew      MacKillop 

Limit,  90  days.     Forfeit,  $1.     Plans  and 

specifications   filed. 

ALTERATIONS 

(1132)  NO.  308  COLUMBUS  AVE., 
Alterations  and  repairs  for  soft 
drink   and  cigar   store. 

Owner — G.     Francesconi     &     Co.,     308 
Columbus    Ave.,    San    Francisco. 
Architect — None. 

Contractor — California  Carpenter  Shop 
Co.,  400  Columbus  Ave.,  San  Fran- 
cisco. 

COST.   $500 

ADDITION  '~ 

(1133)  REAR  OF  320  11th  AVE.  Add- 
tion  of  one  story  frame  to  Candy 
factory. 

Owner — Eeauford   R.   Camp,    316    11th 
Ave.,   .San    Francisco. 
Designer — Owner. 
Days  work.  COST,   $2,000 

FLATS 

(1134)  W  14th  AVE.  199  N  CABRILLO. 
Two  atory  and  basement  frame  (2) 
flats. 

Owner — .T.  Harold  Johnson,  "71  2Sth 
■\vf.    firm  Francjsco, 


Architect — ^one. 

Contractor — J.      Harold      Johnson,      180 
Jessie   St.,   San    Francisco. 

COST,     $9,800 

DWELLING 

(113.);      NE     GILMAN     AAE.      250      NW 

Hawes.     One      story      and      basement 

frame   dwelling. 
Owner — Burt   Voung,   1132  'jilman  Ave., 

San    Francisco. 
Architect — .\one. 

Day's   work.  COST,   $500 

.li^rERATlONS 

(1136)  NO.  300  KEARNY  ST.  Install 
new  wondows,  mezzanine  floor,  erect 
lath   and   plaster   partition,   etc. 

Owner — Mrs.    Younger.   Santa   Rosa. 
Architect — None. 

Contractor — Chas.    Cohurn.      180      Jessie 
St..   San    Francisco. 

COST,    $1500 

FRAME    FLATS 

(1137)  NW  LAKE  AND  EIGHTEENTH 
Ave.  Thrre-story  and  basement 
irame    (5)    flats. 

Owner — Mrs.  J.   B.  Anderson.  312  Hum- 
boldt Bank   Bldg.,   San  Francisco. 

Architect — A.  I.  Coffey,  Huraobldt  Bank 
Bldg.,  San  Francisco. 

COST,  $25,000 

ADDITION 

(1138)  NO.  2511  MISSION  ST.  New 
front;  addition  to  rear,  etc.,  for  gents 
furnishing   store   and   offices. 

Owner — A.   H.   Petterson,   Premises. 
Designer — Antone   Peterson. 
Contractor — Antone   Peterson,   2722   San 
Bruno  Ave.,  San  Francisco. 

COST,  $15,000 


ALTERATIONS 

(1139)  NO.    1051    MISSION    ST.         New 
front    for    decorating    store. 

Owner — Sullivan    Estate    Co.,    405    Flat- 
iion  Bldg.,  San  Francisco. 

Architect — None. 

Contractor — J.    J.     Heaphy,     1721    Lom- 
bard St.,  San  Francisco. 

COST.   $500 

FRAME  FLATS 

(1140)  E  TAYLOR   114-9  S  Clay.   Two- 
story  and  basement  frame  (2)  flats. 

Owner — F.    W.    Healy,    Care    Contractor 
Architect — C.   O.   Clausen,   Hearst  Bldg., 

San   Francisco. 
Contractor — Thos.    Barry.   3641    20th   St., 


San   Francisco. 


COST,   $8,000 


PERMITS 

ADDITIO.N 

(1141)  NO.  2720  BRODERICK  ST.,  San 
Francisco.  Addition  of  sleeping 
porch    to   present    building. 

Owner — E.   S.   Train,    2720   Broderick  St. 

.San  Francisco. 
Architect — None. 
Contractor — G.     M.     Fulton     &    Co.,    301 

Front  St.,  San  Francisco. 

COST,    $1,000 

ALTERATIONS 

(1142)  NO.  492  CASTRO  ST.,  San 
Francisco.  Excavate  to  sidewalk 
level,  underpin  foundation  walls,  ce- 
ment   floor,    etc..    for    restaurant. 

Owner — E.     B.     Swales,     909     Broderick 

St.,   San   Francisco. 
Architect — None.  • 

Contractor — J.    H.    AVygant.    332   Divisa- 

dero   St.,   San    Francisco. 

COST.   $700 


MACHL.'fc    SHOP 

(1143)  N  ELLIS  j37  6  W  Hyde,  San 
Francisco.  One-story  brick  class  C 
machine  shop. 

Owner — Paul  F.  Kingston,  519  Cali- 
fornia  St.,    San    Francisco. 

Architect — B.  R.  Christiansen,  230  Lick 
Bldg..  San   Francisco. 

Day's   Work  COST.    $9,800 

STORES    A.ND    OFFICES 

(1144)  SW  GOLDE.V  G.ATE  .WE.  & 
Leavenworth,  San  Francisco.  Two- 
story  and  basement  (class  B)  con- 
crete   stores   and    ofltci^s 

Owner — Louis  R.   Lurie.  743   Mills  Bids., 

San     Francisco. 
Architect — Albert     Schroepfcr.     Nevada 

Bank   Bldg..  San    Francisco. 
Contractor — Barrett     and     Hilp,    Sharon 

Bldg.,    San    Francisco. 

COST,    $10(1.000 

STORE    FRONT 

(1145)  NO.  424  MARKET  ST.,  San 
Francisco,  Construct  new  store 
front. 

Owner — M    A.    fuinsl    Co  ,    4tli   &   Town- 


ftnd 


20 


BUILDING   AND    ENGINEERING    NEWS 


Architect — Sylvain     .Sehnalttacher,     233 

Post    St.,   San    Francisco, 
("oiitraclor — IJraas    &     Kuhn    Co..     iai6 

Hryant   St..   San    Francisco. 

COST.    $9511 

APARTMENTS 

(1146)      S   POST   137-3   E   Hyde.      Four- 
story    and    ba.scnifnt    reinforced    con- 
crele   (IBl    ap.n  ilmenls. 
Owner — Hyiiian      M.    Haliior.    S.^il       I'nsI 

St..  San    Francisco. 
Arcliitecl  —  Alhcrl     Sclirocprer.     Nevada 

Ban  It    Bldgr..   San   Francisco, 
(■•mlrailor — I.ouis      t).    SlolT.   81.'i      llydi- 
.SI  .   San    I''rancisco. 

COS'I'.    J.MJ.OOO 

AVK.        AMrr 
lusi.-r    ri-iml. 

ItJI        ITIli 


ai/i-i;i;ations 

(1117)     .\(..).    r,«2    SIXTH 

Kai-aK<': 


of 


liiclnud    Wliigh; 

Ave..  San   Francisco. 
Arcliilect — None. 
Contractor — H.      Steiger, 

St.,  San  Francisco. 


ir.GI       llaiffht 
COST.    $3S0U 


A  I.Tp;  RATIONS 

(1148>      NO.      116    SHHADER.        Altera 

tions  and  ciianges   to  residence. 
Owner — E.       A.      Janssen.    802       llear.s 

BIdg.,   San    Franc i.sco 
Arcliitect — None. 
Day's   worl<.  COST. 


00 


ALTERATIONS 

NOS.     205-207     CALIFORNIA     ST..     Re- 
move   interior  ;jartitions;    general    al- 
terations   for    otlice.s. 
Owner -Holmes    &    Falliinhani.    Preni. 
Engineer — Maurice  C.  Couchol.   110  Sut- 
ter .St..   San   Francisco. 
Contractor — Alfred    H.    Vogt.    185    Stev- 
enson St..  San  Francisco. 

COST.    $9000 
NOTE:— Recorded     contract     reported 
April    29.   No.    1129. 


Rli:CUItDEU 

ADDITION 

(1149)       NE    PINE    AND    STOCKTON    E 

137-6xN    275.       Bronze    and    kalamien 

work    for   a    Class    'A"    otlice    building 

addition. 

Owner — Metropolitan       Life       Insurance 

'  o..    by    Jas.    Furlong.    Contractor. 
Architect— J.   R.  Miller.   Lick  BIdg..  San 

Francisco. 
Sub-i  ontractor  —  Fordcrer         Cornice 

Works.    2t)9    ['otrero   Ave.,   S.    F. 
Filed  Apr.  30.  '20.     Dated  Apr.  30.  '20. 

On    loih    of   each    month 90*5; 

4»   ilnyis    after,    balance.    lOTr  •  •  .  .?648T 
TOT.Vl,   COST.    ?(1.1.S70 
Uond.    limit,    forfeit,    none.      Plans    and 
siji-cjlicaiions    tiled. 

PEHMIT.S 

.M.Ti-:i:.\TioNS 

(11.".0)  NO.  13  P.EALE.  Cement  frotif 
chanee  three  openings  on  first  floor 
and  reHoor  where  necessary. 

Owner — Lastis    Products    Co. 

Ai'chitect — None. 

Days   work.  COST.   $75t 


ALTICP.NTIONS 

(1151)       NO.    130    LIEDESDOIIFF. 

tibule.    etc..    for   restaurant. 
Owner— M.    S.   .Jacob.    Premises. 
.Mchilcci-  -N-nc. 

Contractor — Fink       <Si       Sihimllii 
l:;ih   St..  San   Francis. -o. 


M.'n.:i:.\TK_>NS 

in.. 2)       NW          MONTOO.MEItV 

ANI 

Merchant.       Alterations       for 

plate  g'ass  windows,  doors,  ef 

Owner    -Buckbee.    Thornc    to..    1 .'. 

Sni 

ter  St.,  San  Francisco. 

(  otitractor — Swenson      «:      Franzi 

n.    1  1 

Nalonia  Si..  San   Francisco. 

COST 

.».-,ii 

<•  \  "Ai;!.; 

(1153)      —    OLIVE    AVE 
ai-an.      One-story    fram 


Joseph 
San    Era 
■I-  -Norn-. 


'DrriON 

I'.  II      NE  ST. 

roitnia     Blvd. 


•k.    M9I!      OFar 


'"K.VNCIS    l>l;l\E    .\NII 
Add       sun    porch       to 


Owner     Mrs.    .Tames      'Wilkins,      ": 
FiaiciH  Blvd.,  San   Francisco. 


--None 

lor— ,lolin 
San    Fran 


ALTERATIONS 

(1155)      NO.    3837    TWENTY-FIFTH    ST. 

Alter  dwellinK^   and    add    porch. 
Owner     (J.    Gonzales,    1318   Stockton    St.. 

San    Francisco. 
.Vrchitect — None. 
Day's   work.  COST,   $1500 

ORNAMENTAL  IRON    WoKIv 

(1166)      NW    POWELL    AND    EDDY    N 

85    W    75-2    N     10    W     100-3'/o    S    75    — 
175-5'^      m    or    I.        Ornainental      iron 
work  for  building. 
Owner — Bank   of   Italy,   Montgomery    it 

Clay    Sts..    San    Francisco. 
..Vrclii  led— Bliss       .»i        Fa  V  ill.       I.!aib(w 

BIdg.,  San  Francisco. 
Contracior — Fecbriil    (Jrnamental       Iron 
*    Bronze   Co..    lOlh   and   San    Bruno 
.We..   .San    Franci.sco. 
I.'iled  May   1,  '20.      Dated  Mar.  5,  '20. 

Monthly    payments   of 759; 

I'sual    35    days 2o'i 

TOTAL  COST.  $50,000 
Bond.  $25,000.  Surety,  Lion  Bonding 
*:  Surely  Co.  Limit,  90  days.  Forfeit 
?10.     Plans  and  specifications  filed. 


ALTI.3HATIONS 

(1157)      SIXTEENTH     AND     ILLINOl;^ 

All    work    for    alteration.s    to    reliiTPd 

oil    buildings   at    plant. 
Owner — Associated      Oil      Co.,       Sharon 

BIdg.,  San   Francisco. 
Engineer — L.    1).   Jurs.   Care  Owner. 
Contractor— Alfred    H.    Vogt,    185    Stev- 
enson St.,  San  Francisco. 
Filed    May    1.   '20.      Dated   Apr.    23,   '2(1. 

On    10th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $4733 
Bond,  $4000.  Surety,  New  Amsterdam 
Casualty  Co.  Limit  .  forfeit,  none. 
Plans    and    specifications    filed. 

NOTE: — Permit      reporti'd      April    2  1 
19211.    No.    1073. 


Sun    FrnneiNco    Ciiuiity. 

Apr.  26.  1920— N  CAMPDEN  PLACE 
bet.  Grant  Ave  and  Stockton:  No.  22 
Campden  or  Stockton  Place  24  wide 
by  56  deep.  E  L  Dohertv  to  Kuth  M 
Chapin  and  Hope  Davenport.  II 
years.      $18,200. 

Apr.  26.  1920— W  NINTEENTH  A\!-: 
No.  119  19th  Ave.  Julia  Bressler  to 
Fanny  T  Cunningham.  1  year  $47  50 
per    month. 

-■^'\'"-  .-'i,  1920— N.O  241  ASHBURY  ST. 
Apt.  No.  2.  Mary  Flanigan  to  D  L 
Breslauer.  1  year.  $40  per  month 
and  option  to  renew 

Apr.  28.  1920— NO.  3006  SIXTH  ST  B 
P.ierbaum  to  J  D  Cronin.  6  years  7 
months,    $11,850. 

Apr.  28.  1920- S  HAIOHT  bet.  Masonic 
Ave  and  Ashbury:  No.  1431  Haight. 
n  I-  Crowley  to  Edward  L  Da  Roza 
-  years.      $1200  and  option  to  renew 

AM.  28.  1920— S  SIXTEENTH  117-6  W 
Hoff  Ave  W  25xS  115.  Marv  Wolf- 
sohn,  Rachel  Lewis  and  Amelia  Liv- 
ingston to  William  J  and  Martin 
Kreling.     5  years.      $10,200. 

Apr.  28  1920— NE  CLAY  &  BATTERY: 
No.  40O  Battery.  Elizabeth  H  Melcer 
to  L  Butler  and  M  Antonovich  4 
years.       $4080. 

April  30.  1920— NO,  2021-2627  MISSION 
Koitrad  Rather  to  Otto  Schiftner  & 
C.    Schmidt.      2    years    8    months    3490. 

Apr.  29.  1920— NW  KEARNY  AND 
Broadway:  .No.  1105  Kearnv  and  50S 
Broadway.  II  Trovatore  "  Corp  to 
Helen  Lacroix.  Assigned  April  29. 
1919.  to  Marie  Campeigne.  value  re- 
ceived: assigned  Mar.  30.  1920  to 
Mary    Anderson,    value    received  1 


year 


800. 


ISO       J,.s; 
CO.ST.   $!:■ 


Apr.  29.  1920— E  POWELL  100  S  Grc.n 
38-9x137-6:  No.  1526  and  1628  Powell 
Adelina  Palmieri  to  Vincenzo  Fil- 
ippis.     2  years.  $480. 

•\pr.  29.  1920— W  SIDE  GRANT  AVK- 
nai  to  637  Grant  Ave.  Lillora  Can- 
field  to  Fung  Quan  and  Yuen  Turg 
I^ow  Co.      120  months.      $41,825 

Apr.  29.  1920— NE  POLK  AND  EDDY 
No.  702  Polk  St.  O  D  Baldwin  to 
William    ..^    Smith.      2    vears.    SfiOO 

Apr.  29  1920— W  FOURTEENTH  AVE 
bet.  Geary  and  riement:  No.  353  1411, 
Ave.  Ruth  S  Weis  to  J  .V  Sullivan 
27  months.   $10  per  month. 

.Vpr.  29.  1920— N  MARKET  bet.  Steuart 
.niid  Spear:  No.  94  Market  St.  Alan 
M  McCarthy  In  w  S  Tubach.  W  F 
.lungers  and  A  L  Frcedman.  56 
months.      $14  90O 

Apr.  2.1.  1920— W  LEAVENWORTH  118- 
6  .S  Pacific  W  60  S  19  W  13-40  S  32-6 
E  i3-10  N  51-6.  Sophie  Heermann  to 
Geneva  St.  Ledger.  3  Year.s.  $200 
per  month. 

M:iv  1  1920— W  KEARNV  AND  T'VIOV 
Snuare    Ave       (tsn,,-    r    ruul     Mnri,.   '.l 


Wednesday,      May      6,       1920. 

Luning  (as  Luning  <:o.)  to  Louis 
Gross.  5  years.  $90  jier  month, 
aiay  1,  1920— NE  FREMONT  183-4  NW 
Howard  .\W  45-IOx,NE  137-6:  NE 
Fremont  229-2  NW  Howard  NW  45- 
lOxNE  137-6;  NE  Fremont  275  NW 
Howard  NW  45-lOxNE  137-6.  John 
Bermingham  Jr..  Adms  Est.  (.•  M 
Belshaw,  dec'd  to  Hill  Bros,  to  July 
30.   1930.      $300   per   month,  etc. 


COMPLETION   NOTICES 


Saa  Fnndiae  Cvutr 

April  24.  1920 — NE  POLK  AND  PINE 
—  N  20  —  E  62-6.  M.  Krotoszyner 
to  Chas.  J.  U.  Koenig.  .April  24,  1920 
April  24,  1920 — W  STANYAN  518-6  2-5 
S  Parnassus  Ave.  S  52-lxW  lll'-6. 
Lots  44  and  45,  Meyer  Garden. 
Hazel    E.      Hanna      to      Andrew   O. 

Field   April  23.  1920 

April  21,  1920— SW  SOUTHWOOD 
Drive  dist  NW  1  from  NW  line  lot 
24  S  16  deg.  41  min.  51  sec.  W 
106.694  S  75  deg.  22  min.  E  18.019  N 
26  deg.  35  min.  53  sec.  E  100.172 
NW  36,  lots  25,  26  and  27,  ptn  23 
and   24,    Blk.    3196,   Westwood   Park. 

Amanda   Olsen   to   Olaf  Olsen 

April    23,    1920 

Apr.  24,  1920— SW  GOLDEN  GATE 
Ave  and  Franklin  87-6  on  Golden 
Gate  120  on  Franklin  and  87-6  on 
Redwood.     O  H  Curtaz  to   whom   it 

may  concern Apr.   24,  1920 

Apr.  26.  1920 — N  FULTON  137-6  E 
Divisadero  E  25xN  137-6.  C  J  Mc- 
Comber  to  whom  it  mav  concern.. — 
Apr.  26.  1920 — NW  FOURTEE.NTH  & 
Dolores  N  316-5Vi  SW  147  S  223 
m  or  1  E  92.  Adrienne,  Nellie  & 
(-'has    E    Thompson       to    Michel      & 

Pf offer  Iron   Works Apr.    15,   1920 

Apr.  26.  1920 — N  NORIEGA  82-6  W 
18th    Ave      W    50x100.      Martha      A 

Doyle   to  J  M   Dice April    26,    1920 

Apr.  27,  1920 — SE  NINETEENTH  & 
Bryant  S  151-lOxE  70.  Chas  H 
Lovell  and  Union  Trust  Co,  Trs. 
Chas  Lathrop  to  Frederick  W 
Snook    and    Forderer    Cornice    Wks 

April    20,    1920 

Apr.    27.    1920— S    GEARY'    63-4    E    8th 

Ave   E    26xS    100.      James   Welch    to 

whom    it    may  concern.  .Apr.    23,    1920 

April     27,     1920— LOG  AT  10  N    NOT 

Given.      Chas    A    Johnson    to    whom 

it  may  concern Apr.  27,  1920 

.\pr.  27,  1920 — N  WASHINGTON 
112-6  W  Broderick  W  25xN  127-8>4 
Hannah  Phillips  to  Ervin  K  Scharff 
Apr.  27,  1920 — S  JACKSON  117-9  W 
Maple  29-6x127-8  Vi.  Robert  S 
.\tkins  to  F  L  Hansen  ...  Apr.  22.  1920 
.\p.  28,  1920 — E  TWENTY-SEVENTH 
-\ve  25  N  Anza  N  25xE  75.  Jos  C 
Kirby    to   whoni    it    may  concern... 

April     28.     1920 

Apr.    28.    1920— W    TWENTIETH   AVE 

100  S  Anza  25x120.  Strand  &  Strand 

to  whom  it  may  concern.. \pr.  28.  1920 

Apr.    29.    1920— Sk     FOLSOM    200    SW 

First    SW    '/5xSE      100.        Catherine 

Dunne  Co  to  G  P  W  Jensen 

April    28.    1920 

Apr.  29.  1920 — E  ASHBURY  50  S  Ful- 
ton 25x100.     Harr.v  Corvin  to  whom 

it  may  concern Apr.  26.  1920 

Apr.  29.  1920 — NO.  550  M.\RKET. 
Louis  Friedlander  and  F  K  Hous- 
ton to  W  A  Savage Ai)r.  3,  1920 

Apr.  29.  1920 — W  COR  EIGHTEENTH 
-Vve  and  Fulton  32-6x100.  Hilding 
-Vnderson    to   whom    it   mav  concern 

April    29.    1920 

April  30.  1920 — S  L.\KE  82-6  E  21st 
Ave.  50x104.  Percy  D.  Tyler  to 
whom  it  may  concern.  .April  29,  1920 
April  30,  1920 — SW  TWE.VTY-SEC- 
ond  and  Sanchez  W  SOxS  114. 
Mary    .-V.    Cronin    to    whom    it    may 

concern     April    30.    192" 

Aiiril  30.  1920— N  W  LAUREL  AND 
Washington     St.      C.    J.     Hillard    to 

James    F.    Smith    April    24.    1920 

April     30.      1920— N     ELLIS     136-6     E 
vVan      Ness     Ave.      E      27-6xN      120. 
Grace    Perego    to    J.    G.    Kincanon 
April    30.    1920 

LIBNI  FIIiED. 
San   Fr&adBco   Coantr* 

Apr.  20.  1920 — NE  THIRTIETH  .\ND 
Noe  N  25-6  xE  105.  Win  Murray  vs 
Chas    Turner    $56 

April  24.  1920— NW  KIRKHAM  AND 
Sth  Ave.  W  32-6xN  100.  S.  W. 
Band  vs.  David  Hirschler  and  Linda 
Hirschler    $20(1 

April  24.  1920— S  PIONEER  PL.4CE 
50  E  4  th  S  100  m.  or  1  X  E  50.  J.  E. 
Troiel  and  S.  H.  King  as  Montague 
I'.anse    Xr     Fnrnacp    Co.    vs.    Shields 


A\eclnesda> 


Ma-y 


BUILDING   AND    BN&INBBRING    NEWS 


and  Ekbom  of  Shields-Ekbom  Co. $425 
Apr.   26.    1920 — NVV    KIRKHAM     AND 
Eighth    Ave    W    32-6xN    100.      Atlas 
Electric   Co     vs   David      Hersehley. 
l.,inda   Hersehley   and    R.   N.    Gibson 

.  . $91.70 

Apr.  27,  1920 — N\V  FULTON  AND 
Pierce  48x108;  No.  1100  Fulton. 
Albert   G   Trezise   vs   M  McCormicli 

and    Mrs.    Ransdall $478.55 

Apr.  29,  1920— SW  FOURTH  75  NW 
Jessie  NW  80  SW  154  SW  45-11  SE 
75  NE  100  NW  75  NE  100.  Wm  P 
Goss  vs  Elmer  S  Ekbom  and  The 
Society  of  California  Pioneers.  E 
M  Ro'kin  and  Shields-Ekbom  Co. . 
$465.50 


Owner — Jas.  McKcnna,  Care  California 
Cotton  Mills  Co.,  Kennedy  and 
Railroad  Ave.,  Oakland. 

.•Vrchilect — None. 

contractor — G.  H.  Farnham,  Care  (_ali- 
fornia  Cotton  Mills  Co.,  Kennedy 
and    Railroad    Ave..    Oakland. 

COST,   $500 


BUILDING  CONTRACTS 

AlamedA  Conntj 


No. 

Ovrner 

Contractor 

Amt. 

931 

Carleton 

Carleton 

3500 

932 

Lapham 

Lapham 

3500 

933 

McKenna 

Farnham 

500 

934 

Bahn 

Austin 

500 

935 

Parr    Term. 

Littlefleld 

63500 

936 

Hillen 

Hillen 

390O 

937 

Same 

Same 

3900 

938 

Sam  e 

Same 

3900 

939 

Same 

Same 

3900 

940 

Noble 

Owner 

4000 

941 

Same 

Same 

4000 

942 

Sim  Meat   Co 

Owner 

900 

943 

Strom 

Valleroy 

700 

944 

Molenia 

Van   Ness 

475 

945 

Marchant 

Lucas 

36000 

946 

Greenwal 

Rogers 

7500 

947 

Metzler 

Ahnefeld 

4800 

948 

Same 

Same 

4800 

949 

Jewett 

Ramm 

4000 

950. 

.Alpha  Phi 

Koch 

1000 

951 

Buchanan 

Doane 

12000 

952 

Anderson 

Francis 

1400 

953 

Netland 

Thompson 

500 

954 

Conley 

Wells 

1000 

955 

Dallas 

Dallas 

950 

956 

Warness 

Kauri 

1400 

957 

Norris 

Norris 

3000 

958 

MarkcU 

Mason 

9000 

959 

Frankland 

Estey 

2800 

960 

Schevill 

Riddel  1 

450 

961 

Watson 

Nelson 

400 

962 

Stone 

Duncanson 

3400 

963 

Lorber 

Fish 

,  3000 

964 

Banten 

Owner 

GOO 

965 

Sayers 

Heinz 

400 

966 

Lagoris 

Perona 

6000 

967 

Schwartz 

Muller 

1000 

968 

Hughes 

Hyde 

1800 

969 

Malnick 

Warner 

36S2 

970 

Houch 

Owner 

10000 

971 

Alverson 

Norris 

1000 

972 

Plechaty 

Owner 

2900 

973 

Carpenters    H: 

111              .-vnen 

494 

974 

Maasberg 

Owner 

5000 

975 

Ghiglieri 

Rutherford 

6200 

976 

Morton 

Owner 

500 

977 

Jonas 

Kennedy 

2000 

978 

Jonas 

Kennedy 

2000 

979 

Jonas 

Kennedy 

1000 

9S0 

Bdwy.     Grill 

Power 

4000 

981 

Marcum 

Parker 

5800 

982 

Mihan 

Miller 

15000 

983 

Smith 

Owner 

400 

984 

Goldstein 

Owner 

1600 

985 

Mackay 

Shradcr 

lion 

986 

Ghiglieri 

Rutherford 

6200 

9S7 

Lakeshore 

Strang 

7500 

988 

Lakeshore 

Strang 

7500 

989 

Union 

Owner 

3500 

990 

Petrice 

Church 

975 

991 

Fullmer 

Owner 

500 

992 

McElroy 

Malley 

500 

993 

Raulings 

Peterson 

11,673 

994 

Osborn 

Christensen 

12,625 

995 

Witcher 

Barrett 

206,125 

996 

Eergenholtz 

Cal.    Bldrs. 

20,500 

DWELLING 

(931)      N     LOCKWOOD     540     E 

Sixty- 

n 

inth   Ave..  Oakl 

and.     One-story  flve- 

RESIDENCE 
(946)      GRANT    AVE., 
and     one-half-story 
and  garage. 
Owner — A.  Greenwal. 
Designer — J.     F.     Roge 

Ave.,   Oakland. 

Contractor — J.    F.    Rog 

.\ve..   Oakland. 


OARAGE 

(934)    NO.    1005   E-TWELFTH  ST., 

land.     Garage. 
Owner — Peter  Bahn,   Premises. 
.\rchitect — None. 

Contractor — Fred    H.    Austin,    351 
St.,  Oakland. 


ADDITION 

(933)      NO.  1011  COTTON.  Oakland, 
dition. 


COST.   $500 


FREIGHT  SHED 

(935)      KEY    ROUTE    BASIN,    Oakland. 

One-story  freight  shed, 
owner — Parr    Terminal    Co.,    Oakland. 
.\rchitect — None. 

Contractor — R.    W.    Littlefleld.    357    12th 
St.,  Oakland. 


COST,    $63,500 


Oakland.     One-story     5-room     frame 

dwelling. 
Owner — R.     C. 

Oakland. 
Architect — Noii 
Day's  work. 


room  dwelling. 
Owner — A.     Carleton,     2023     69th     Ave.. 

Oakland. 
Architect. — None. 

Contractor — S.  Carleton,  2023  69th  .'^ve. 
Oakland. 

COST.  $3500 


Hillen.    .".364    Trask    St.. 


i-OST,   $3900 


DWELLING 

(937)      bi  BELVEDERE  869  S  Trask  St., 

Oakland.       One-story     5-room     frame 

dwelling. 
Owner — R.    C.    Hillen,    5364    Trask    St., 

Oakland. 
Architect — None. 
Day's    work.  COST.    $3900 


DWELLI.NO 

(938)      W       FAIRFAX 

Ygnacio.     Oakland. 

room  frame  dwelling. 
Owner — R.    C,     Hillen,     5364 

Oakland. 
Architect — None. 
Day's    work. 


COST,    $3900 


DWELLING 

(939)      S  FOOTHILL  BLVD.   240  E  Cole 
St.,  Oakland.  One-Story  5-room  dwlg. 
Owner — R.     C.    Hillen,    5364    Trask    St., 
Oakland. 


CO.ST.    $3900 


DWELLING 

(940)      S   LERIDA  AVE   31   W   Carlston 

St..  Oakland.  One-story  6-room  dwlg. 

Owner — G.    H.    Noble,    2205    Santa   Clai-a 

Ave.,  Alameda. 
Architect — None. 
Day's  work.'  COST,  $4000 


DWELLING 

(941)  W  TWENTY-NINTH  AVE  150  S 
E-17th  St..  Oakland.  One-Story  six- 
room  dwelling. 

Owner — G.  H.  Noble,  2205  Santa  Clara 
Ave.,  Alameda. 

Architect — None. 

Day's    work.  COST.    $1000 


ICE  CHEST 

(942)      NO.     493     NINTH 

Ice  chest. 
Owner — Sim  Meat  Co..  415  9th  St.. 

land. 
Architect — None. 
Day's   work.  COST.   $900 


ST.,    Oakland. 
Oak- 


DWELLING 

(932)      E  SIXTIETH  AVE  160  N  Avenal 
Ave.,    Oakland.        One-story      5-room 
dwelling. 
Owner — Frank   Lapham,   2519   61st  Ave.. 

Oakland. 
Architect — None. 

Contractor — T.     H.    Lapham.     2.'il9     61st 
Ave.,  Oakland. 

COST,  $:i500 


21 


321     Oakland 
321    Oakland 


COST.    $7.'.J)0 


DWELLING 

(947)       W     CALIFORNI.\ 
Berkeley.       One-story     E 
dwelling  and  garage. 
Owner — O.    Metzler.    McOe 

Berkeley. 
Architect — None. 

Contractor — Harry         Ahnefeld.         2123 
Parker  St.,  Berkeley. 

COST,   $4800 


and 


DWELLING 

(943)      E    THIRTY-SEVENTH    AVE    95 
N    Carleton.    Oakland.      One-story    3- 
room  dwelling. 
Owner — Albert      Storm.      4705      Foothill 

Blvd.,  Oakland. 
Architect — None. 

Contractor — H.   L.   Valleroy.   3636   Maple 
Ave..  Oakland. 

COST,    $700 


CHICKEN  HOUSE 

(944)      W    THIRTY-NINTH   AVE    300    S 
Redwood    Road,    Oakland.      One-story 
chicken   house. 
Owner — A.   Molenia. 
Architect — None. 

Contractor — L.    E.    Van    Ness,    433-A,    R. 
F.  D.  No.   1.  Oakland. 

COST,    $475 


DWELLING 

(948)      SW  CEDAR  AND  C.^VLIFORNIA, 
Berkeley.      One-story    5-room    dwell- 
ing and  garage. 
Owner — O.    Metzler.    McGee    and    Cedar, 

Berkeley. 
Architect — None. 

Contractor — Harry         .\hnefeld,         2123 
Parker  St.,  Berkeley. 

COST,   $4800 


ALTERATIONS 

(949)      NO.     2610       HILLEGASS       AVE 

Berkeley.     Alter  dwelling  into  apart 

ments. 

Owner — Jewett     Land    Cc 

Road.  Berkeley. 
Architect — None. 
Contractor — P.   F.   Ramm 
Ave.,   San   Leandro. 


160    Tunnel 


318   Estudillo 
COST,  $4000 


ALTERATIONS 

(950)      NO.    2714      RIDGE      R 

keley.      Alteratloiis. 
Owner — Alpha  Phi,  Premises 
Architect — None. 
Contractor — H.    ] 
St..  Berkeley 


Koch.    1816    Parker 


Buchanan,    1329    Arch 


DWELLING 

(951)  W  SAN  MATEO 
Indian  Rock.  Berkele 
9-room  dwelling^ 

Owner — Mrs.    M 
St     Berkeley 

Architect— A.  W.'Smith,  1010  Broadway, 
Oakland.  „  , 

Contractor— C.     A.   Doane,     3720     Tele- 
graph Ave.,  Oakland. 
^      ^  COST,    $12,000 


(.952)      S    E-FOURTKENTH    100    E    41st 

Ave.,    Oakland.      One-story    coal    and 

wood  shed.  „  .  .   ._ 

Owner — A.    W.    Ander.<;on.    4143    E-14th 

St.,  Oakland. 
Architect — None.  .   „  ,„. 

Contractor — E.   O,    Francis.    431b    E-12tn 
St.,  Oakland.  ^^^^^  ^^^^^ 


ALTERATIONS  „    „    ,  , 

(953)    NO.   620  FIFTY-NINTH,  Oakland 

Alterations. 
Owner — Mrs.   Netland. 
Architect — None 


-E.    A. 


Thompson,    666    OOlh 
COST,    $500 


ALTERATIONS  „    ,  ,       ^ 

(954)     NO.  3040  MARKET  ST..  Oakland 

Alterations. 
Owner— Mrs.    L.     Conley,     1285    8th    St.. 

Oakland. 
Architect — None.  ,  „„    ^  „, 

Contractor— Geo.  H.  Wells,  835  32nd  St., 

Oakland.  ^^^^^   ^,^^„ 


RESIDENCE 

(945)  LOT  20,  Crocker  Terrace,  Pied- 
mont. Two  and  one-half-story  frame 
residence. 

Owner — L.  L.  Lucas.  545  59th  St.,  Oak- 
land. 

Architect — None. 

Day's    work. 


ALTERATIONS  

(955)  NO.     3966-68     PIEDMONT    AVE., 
Oakland.     Alterations. 

Owner — Carrie    Dallas,    28    Monte    Vista 
Ave.,  Oakland. 

Architect — None.  

Day's  work.        COST,   $950 

ADDITION 

(956)  NO.   2100  THIRTY-EIGHTH  AV. 
Oakland.      Addition. 

Owner — A.   C.   Warness.   Premises. 
Architect — None.  _„„    ,„  , 

Contractor — Hauri    &    Wierk.    822    56th 

St..   Oakland.  .,  ,„  , 

COST    $1400 


Cost,     $36,000 


DWELLING  ^        ,,       ^ 

(967)      N    VIRGINIA    120    B    Courtland, 
Oakland.     One-story  4-room  dwelling 
Owner — Ralph   Norris,   2808      Richmond 

Ave.,  Oakland, 
Architect — None. 


22 


BL'ILDIN'G    AND    ENGINEERING    N 


COST.  $aOuc 


DWELLING 

(958)      NO.    2fl50    CLAUEMONT    BLVD.. 
Berkeley.      Two-stor.v    6-room    dwell- 
ing. 
Owner— L.   R.  Markell. 
Arohitect^ — None. 

(.'ontraotor — Mason.   McDuffle  Co..   Shat- 
fuck  and   Addison.  Berlteley. 

COST.  $9000 


DWELLING 

(».59)      N    Er.NI:"ET   120    E    Spiuc-e.    Ber- 
keley.     One-story    4-room    dwelling. 
Owner — A.    S.    Prankland,     1199    .Spruce 

St.,  Berkeley. 
.V  rphitect — None. 

Conlrac'tor — ;  i.    F.     Esley.     1818     Hearst 
Ave..   Berkeley. 

<;OST.    S28O0 


ALTEPATinv« 

(9f0)      NO.    inns   TAMALPAIS  Berkeley. 

Alteration^ 
Owner— P..    .Sph.-vill.    Premise.';. 
A  rchitect — None. 

Pont'-arfor— Piddell      Co..      2247      Tele- 
g-r.Tiih    Ay>\.   P.erkolev. 

r-O.ST.  $4  50 


.«DniTio\- 

(9i'l)      NO.    S;'!')    P.TTENA    VTSTA    AVE.. 

Alanier'n.      Adilitio". 
Owne- — Mnrcrnriie    Wa'son.    Premises. 
.A'-ehiteot — None. 

Con'-artnr — H.    '"     Ne'-snn.    22r,l     Buena 
Vi.sta   Ave..   Alameda. 

COST.   $400 


PT'^^P      PT.AV'T' 

,n^o^      y,s^    FARM    ISLAND.    Alameda. 

Pnmn   nlant. 
Owi-eT- — E.    B.    a"d    A     I,.    Stone.    Glau.s 

Snippifpis   BIrtg..    San    Francisco. 
.<  -..liWeet — N''>ip. 

Contrnnto»- — Dn*''f'ans'>-'      A      TTarrelson. 
rhronicle    Bldg..    San    F-'>"'-'"e'> 

rO.ST.   «14  00 


(!)«■>■)      FOITNTwveT      Alrfnerta.      One- 

storv  P-ronrn  di^-ellin'^ 
Ow-er— H    M.  Lorber.  ISfi  Hillcrest  Rd.. 

P.o-kPle^- 
ArThitect — ^"^». 
Cnntriptn- — M    tt    pjsh     lS4n  Verc;ai'les 

Ave..  Alameda. 

COST.  $soon 


>  t  TEP  ATTOVS 
(904)      NO     84n    SANT\     Cl^ARA     AVE.. 

•Mamer'T.       A"erniions. 
Owner— V      T.      Banten.      1453      9t)i    St.. 


rOST.    $600 


A  DDTTTriv 

(9flS)      NO     ■'^1"    SAN   .TOSE    A^'E..    Ala- 
*"eda.      Addition. 

O."-^- It-     Un'-c-s     T>rpmi.ses. 

A  reb  itect— None. 

i-oti>T->n.n- — .T.   Hei-iz.    1108  Paeifie  Ave.. 
.Alameda. 

COST.  S4  0n 


nT'Ti-T,!  TVG 

(9RR)       NO     S101    VAV   BT'RFN   ST       Ala- 
meda      O'ie-*'»o'-v    ()-room    dwelling, 
n^'-.'n- — Tj.   Lagoris. 

ro"'->e'o- — .Jr-hn    Perona.    i"-""    ""h    St. 
Oakl.niid.  COST.    $6000 


BIdtr     Oakland. 


i-i|.n"d  Rk. 
Sv"d'ea'e 

0«T     «iflei 


P-.iee        rv-'la-.d.         0-<e-«ro-v 

(-),vp»- — ^«-,     Franc's      .1.     Uiiplie 


Tl' 


Ownei — J.    ilalnick.    Care    Toggery.    K- 

14lh  and   38th   Ave..   Oakland. 
Architect — None. 
Contractor — S.    A.    Warner. 

COST    $3682 


(970)  N  EL  CENTRO  105  and  145  W 
San  Sebastian,  Oakland.  Two  one- 
story  si.\-room  dwellings. 

Owner — H..  L.  Houch,  4452  Evans  Ave  . 
Oakland. 

Architect — None. 

Days  work.  COST,   $5000   each 


ALTERATIONS 

(971)  SE  MIRANDA  AND  AYALA.. 
Oakland.      Alterations. 

Owner — Emma  F.   Alverson,  3732  Grove 
St..  .Oakland. 

Architect — None. 

Contractor — Justus    Norris,    2828    Rich- 
mond Ave..  Oakland. 

COST.   $1000 

DWELLING 

(972)  S  MADELINE  110  E  Maple 
Ave..  Oakland.  One-storv  4-rooni 
dwelling. 

Owner — J.     Plechaty.     339     Santa    Clara 

Ave..   Oakland. 
Architect — None. 
Day's  work.  C(j.ST.  $2900 


ALTERATIONS 

(973)    NO.   763  TWELFTH  ST..  Oakland. 

Alterations. 
Owner — Carpenters'      Hall,      Local      36. 

I'remises. 
Architect — None. 

Contractor — F.     E.    Allen,    2718     Regent 
St..  Berkeley. 

COST.    $194 


DWELLING 

1974)  N  WELLINGTON  160  E  Evans 
Ave..  Oakland.  One-story  seven- 
room   dwelling. 

Owner— E.  Maasberg.  3915  Greenwood 
Ave..   Oakland 

.\rchitect — None. 

Day's    work.  COST.    S-'.OOO 

dweClino 

(975)      S    WELDON    110    W    Erie.    Oak- 
land. 
Owner— Llyod  Ghiglieri.   741   Broadway 

Oakland. 
.\rchltect — None. 

Contractor — Thomas  Rutherford.  985 
35th    St..    Oakland. 

Cost.    S6200 


REPAIRS 

(976)      NO.   1322  ALCATRAZ  AVE..  Ber- 
keley.    Repairs. 
Owner — Mathew  Morton.  2911  Benvenue 

Ave..  Berkeley. 
Architect — None. 
Day's  work.  COST.   $500 


ALTERATIONS 

(977)  NO.    1101   BROADWAY.   Oakland. 
-Alter    store. 

Owner — .Jonas     Realty     Co.,     Premises, 

Oakland. 
Architect — None. 
Contractor — F.     T.    Kennedy.    95*    Rose 

Ave..    Piedmont. 
(  COST,    $2,000 

A  LTERATIONS 

(978)  NO.    1105  BROADWAY,   Oakland. 
Alteration  store. 

Owner — Jonas     Realty     Co..     Premises, 

Oakland. 
-Architect — None. 
Contractor — F.    T.    Kennedy,    954    Rose 

-Ave..    Piedmont. 

COST,    $2,000 

(979)  NO.   1111   BROADW.AY.   Oakland. 
Alterations. 

Owner — Jonas  Realty  Co. 
.Architect — None. 

Contractor — F.    T.    Kennedy.    954    Rose 
Ave.,    Piedmont. 

COST.    $1,000 


ALTERATIONS 

(980)      .NO.    1107   BROADWAY'.  Oakland. 

Alterations     store. 
Owner — Broadway    Grill,     Premises. 
-Architect — None. 

Contractor — J.    J.    Power.    774    20th    St., 
Oakland. 

COST,    $4,000 


o-d  dwelling). 


ar>d    two   2-.«itory   store 


DWELLING 

(981)      W  CROFTON  AVE.,  opp.  No.  BSD 

Oakland.     H4    S   6    R  dwelling. 
Owner — R.    F.    Marcum,    647    Mariposa. 

Ave..    Oakland. 
-Architect — None. 

Contractor — Joseph   Parker,   944   E   14th 
St..   Oakland. 

COST,   $6,800 


EWS  ^Vednesday.       May       5.       1820. 

APARTMENTS 

(982)  778  14th  St.  Oakland.  Two- 
.«tory    sixteen    room    apartments. 

Owner — Mrs.   Madeline  Mihan,   776   14th 

St.   Oakland. 
Architect — Miller    &    Warnecke. 
Contractor — Miller   &   Warnecke.   Perry 

Bldg..    Oakland.  ' 

COST,   $15,000 

DWELLING 

(983)  NO.  5351  LAWTON  AVE.,  Oak- 
land.    One-story  two   room   dwelling. 

Owner — H.    R.    Smith. 

Architect — None. 

Day's   work  (X)ST,   $400 

DWELLING 

(984)  N  30  St.  120  W  MAGfNOLIA. 
Oakkland.  One-story  tour  room 
dwfir.nfr. 

Owner— M.    A.    Goldstein.    1214    30th    St., 

Oakland. 
Architect  —  .None. 
Day's  work.  COST,  $1,600 

REPAIRS 

(985)  -NO.  1539  HE.VRY  ST..  Berkeley. 
Fire   repairs. 

Owner — Geo.    Mackay;   Premises. 
-Architect — None. 

Contractor — J.  P.  Shrader.  520  16th  St.. 
Oakland.  l^OST.   $1100 

DWELLING 

(986)  S  WELDON  -AVE  120  W  Erie 
Ave..  Oakland.  All  work  for  one- 
story    seven-room    dwelling. 

Owner — Lloyd   and   Lucia   Ghiglieri,   741 

Bioadway.  Oakland. 
-Aichitect — -A.     W.     Smith.     1010    Broad- 
way.   Oakland. 
Contractor — Thomas      Rutherford.      98."i 

35th  St..  Oakland. 
Filed   Apr.    29.  '20.      Dated   Apr.  — .   '20. 

Frame   up    >4 

Plastered      >4 

Completed  and  accepted Vi 

Usual    35   days ^4 

TOTAL  COST.  $6200 
E!ond.  none.  Limit,  75  days.  Forfeit. 
none.      Plans   and   specifications   filed. 

-VOTE: — Permit      reporled    -April      30. 
1920.    No.    975. 

DWELLI-NG 

(987)  W  GROSVE-NOR  PL-ACE  55  S 
Sunn.vvalle.  Oakland.  Two-story  six 
room  dwelling. 

Owner — Lakeshore    Highlands. 
-Architect — None. 

Contractor — F.   N.   Strang.   1405   Central 
-Ave.   -Alameda. 

COST.    $7,500 


DWELLING 

(988)  S  SU-\NYHILL  ROAD  240  E 
Hubert  Road.  Oakland.  Two-story 
six   room   dwelling. 

Owner — Lakeshore     Highlands. 
.A  rchitect — None. 

Contractor — F.   N.   Strang.   1405  Central 
-Ave.   -Alameda. 

COST,   $7,500 

SERVICE    STATION 

(989)  SE  COR.  E-TWELFTH  ST.  and 
23rd    -Ave..    Oakland.      Ser^-ice    station. 

Owner — Union   Oil   Co. 

.Architect — None. 

Day's  work.  COST,  $3,500 

ADDITION 

(990)  NO.  835  FIFTA--EIGHTH  ST.. 
Oakland.      -Addition. 

Owner — J.   E.  Petrice. 
-Architect — None. 

Contractor — -A.   A.   Church.   859    58th   St.. 
Oakland. 

COST,   $975 

GAR-AGE 

(991)  NO.  2499  M.AIRS  ST..  Oakland. 
Garage. 

Owner — Theodore   E    Fullmer,  premises. 

-Architect — None. 

Day's    work.  COST.    $500 

-ALTERATIONS 

(992)  SE  COR.  NINETEENTH  AND 
Telegraph.    Oakland.     -Alterations. 

Owner — J.    J.    McElroy.    Hotel    Oakland, 

Oakland. 
-Aichitect — None. 
Contractor — F.    T.    Malley.    3007    Grove 

St.    Oakland. 

COST.    $500 

DWELLING 

(993)  LOT  8  RESUBDIATSION;  LOTS 
19  to  27  inclusive;  Map  Crocker 
Tract,  Piedmont.  All  work  except 
plumbing  and  painting  for  a  two- 
storv  and   base  frame  dwelling. 

Owner — Jane     P.     Rawlings.    30    Grand 
Ave.,   Oakland. 


Wedii 
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Architect — Schirmer      Bugbec      &      Co.. 

Thayer  Bldg.,  Oakland. 
Contractor — Alfred  Peterson,   3918  Lyn- 

wood   Ave..   Oakland. 
Filed   May  1.   '20.     Dated   Apr.   2S.  '20. 

Sheathed    Ji 

Brown    coated    J4 

Completed    and   accepted J4 

Usual   35  days ■  ■  ■  ■  •  •  •  % 

TOTAL  COST,  $11,673 
Bond.  none.  Limit  90  days.  Forfeit, 
none.     Plans   and   specifications   filed. 

SHOP    BUILDING 

(994)      LOTS  15  &  16  BLK.  27  KELL11.R&- 

bergers     Map    of    Oakland.     Oakland. 

All    work    except    finished    hardware. 

electric    fixtures,    sheet    metal    work. 

plumbing,    and    roofing    for   two-story 

and     mezzanine     reinforced     concrete 

shop   building. 
O^vner — P     N.    Osborn    (Bay    Engineer- 
ing   Co.),    Market    and   Apgar   Sts., 

Architect— lieed      &    •  Corlett.      Oakland 

Bank  of  Saving  Building,   Oakland 

Contractor — C.    Christensen    &    Son,    351 

12th  St..   Oakland. 
Filed   May   1,   '20.     Dated   May    1,     20 

First   day   of   each   month 75% 

usual  35  -i-y-oTXiL-cdsT.ni'el 
Bond  none.  Limit  120  days.  Forfeit, 
none.     Plans   and   specifications   filed. 

STORE   BUILDING 

(SgS)      SE    COR.    FIFTEENTH    ST.  and 
Broadway  S  lOlxE  125.  Oakland.     All 
work  for  two-story  and  basement  re- 
inforced concrete  frame  and  masonry 
store   building. 
Owner— William         Vincent         \Vitcher. 
'  Helen     P      Witcher.     Rita    A\  itcher, 
and  William  Vincent  Witcher.  Jr. 
Architect — Bernard      J.      Joseph.      Call 
Bldg..   San  Francisco.  ^     ,,      „ 

Contractor — J.    F.    Barrett    and    H.     H. 
Hilp.   Jr.    (Barrett   &   Hilp).  Sharon 
Bldg..    San    Francisco. 
Filed  Mav   1,   '20.      Dated   Apr.   28,    20. 

On    1st   and    15th   day 75% 

Usual    35    days iAAA  ,<.'>' 

TOTAL  COST.  J206,125 
Bond.  103.100.  Surties  Albert  .Lach; 
man  and  Louis  R.  Lurie.  Limit,  l-!a 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

APARTMENTS 

(996)      LOTS  2   AND  3.  .      All   work 

for  two-story  apartments. 

Owner — Edward         Bergenholtz.         521 
Genoa  St.,  Oakland. 

Architect — None.  „    .,_, 

Contractor — California      Builders      <  o.. 
1534    Franklin    St..   Oakland. 

Filed  May   1.  "20.     Dated  Feb.    lb.    20. 

Rough   material   on   ground Vt 

Roof  on    54 

Lathing   started    J* 

completed     ....  ^^^.^^.  .^■^^;^.  ■  -^.^^J^^ 

Bond,    limit,    forfeit,    none.      Plans    :iiid 
specifications    filed. 


COMPLETION  NOTICES 

Alameda   County 

Apr.  22.  1920— vV  83  LOT  at  SW  Cor. 
23rd  St.  and  Broadway,  Oakland. 
Mary  A  Logan  to  A  J  Belletontaine 

Apr.    1 1.    1920 

Apr.'  ■  22.  1920— S  TWENTY-FIFTH 
227-1  W  Broadway  W  59-6  S  119. 
Okd.  Stella  and  J  H  Frese  to  F  A 
Muller April    — .     1920 

April  24.  1920— LOT  5,  BLK.  5,  Map 
Fourth  Ave.  Heights.  Oakland.  W. 
E.  McChesney  to  whom  it  pay 
concern    April   22.   1920 

April  24.  1920— S  UNIVERSITY  AVE, 
bet.  Curtis  and  Bonar  Sts.,  Berke- 
ley. Board  of  Education  of  the 
City  of  Berkeley  to  Berkeley  Elec- 
tric Co April   20     1920 

'April  27,    1920 — Lots   58  and  59   Blk.  13. 
Amended   map   Sunset  Terrace,   Al- 
bany.    J.    M.    Parren    to    whom    It 
may  concern April    26,    1920. 

April    27,    1920— Lot    36    Blk.    2    Fourth 
Ave.       Heights,       Oakland.     M.      J. 
Whitney        to        H.        L.     „Houck 

April    26,    1920.. 

April  27,  1920 — Lot  3  Robinson   &  Uco- 
vich    tract.     L.    H.    Moise    to    C.    S. 

Schwartz   April  26.  1920 

Apr  28.  1920 — LOT  27  BLK  7-784 
Highland  Sbdvn  Adams  Point  Ppty. 

Florine    K   Manheim    to   E    L 

Leiter   &   Sons Apr.    28.    1920 

Vpr  28,  1920— NE  E-FOURTEENTH 
100  SW  37th  Ave  SW  112xNE  775. 
Okd.  Pacific  Coast  Rattan  Co  to 
Alfred    Olson Apr.    2(1.    1920 


Apr.  28.  1920— LOT  6  MAP  BROAD- 
way  and  Western  Avenue  Lots, 
Okd.  L  R  Bascombe  to  W  M  Greu- 
ner Apr.    21,    1920 

Apr.  28.  1920 — NE  MAIN  AND  A  STS 
50x100.  Havwards.  Sarah  M  Arm- 
slroiig  to  Fred  J  Westlund.. 
April 


1920 


MENS    FILED. 


Alameda  Coanty 

.April  22.  1!I20 — LOT  4,  BLK.  33,  Map 
Hollywood  Terrace,  Oakland.  J. 
,\.  Freitas.  $142;  W.  E.  Mass  (Maas 
Vjlectric  Co.)  vs.  J.  Y.  Randolph.  A. 
L     Young   and    E.    Welchoff $40 

.\pril   27,   1920 — Lots   39,    41   to    48  inclu. 
,&    55    Blk.    S.    map    Havens    Court. 
Oakland.     Geo.    W.    Boxton    &    Son 
vs.    Louis   Steckler    $2677.76 

Apr.  29,  1920— LOT  9  BLK  1  Map, 
Northbrae,  Bkly.  Charles  D  Hey- 
wood  and  George  A  Lloyd  (Hey- 
wood     Lumber     &     Supply     Co)     vs 

Martha  S  and  E  H  Foster $502.90 

\pr.  30.  1920 — LOTS  39.  II  to  48  and 
55  Blk  8.  Map  Havens  Court.  Okd. 
F  Miller  vs  Louis  Steckler  and  Geo 
\V    Uoxlon    &   -Son $280 


BI'ILDING   CONTRACTS. 


Snnta  Clam  County 


BUSINESS    BLOCK 

S.     FIRST    NR.     WILLIAM,    San     Jose. 

Concrete  Business  Block. 
Owner — H.  L.  Austin,  Lupton  Ave..  S.  J. 
Architects — Wolfe  &  Higgins,  Auzerais 

Contractor — E.   Nomensen,   134  S.   8th. 

COST,     $7720 


COTTAGE 

827  S.  EIGHTH.   San  Jose.     Cottage. 

Owner— John  Roose,  1129  S  9th  St.,  San 

Jose. 
Architect — None. 

Contractor— V.   Caminetti.   975   Vine   St. 
COST,  $3,000 


ALTERATIONS 

41  E.  SANTA  CLARA,  San  Jose.     Alter- 
ations. .  „     J     o 
Owner — Jos.   Rucker   Co.,   Agts.,    2nd:  & 

Santa  Clara,  San  Jose. 
Architects — Wolfe  &  Higgins,  Auzerais 

Bldg..    San    Jose.  ^,     _^ 

Contractor — A.    F.   Haskins,   235   W.   St. 

James  St.,  San  Jose. 

COST,    $4,500 


ADDITION  „         .  .., 

348  W.  SANTA  CLARA,  San  Jose.     Ad- 
ditions and  Alterations. 
Owner — Hubbard    &.    Carmichael    Bros.. 

3S4  W  Santa  Clara,  San  Jose. 
Architect — Owners.  „„„„    .„  -„/, 

Day's  work.  COST,  $2,500 

COTT.4.GE  „   ^^ 

19th  &  JULIAN,  San  Jose.  Cottage. 
Owner — L.  Robinson,  San  Jose,  Cal. 
Architect — None.  „  .,     __ 

Contractor — Ed     Robinson,     San     Jose, 

'^^^'  COST,  $1,500 


N.    24    NR.    SANTA    CLARA,    San    Jose, 

Cotage.  „        .,  _  , 

Owner — H.  J.  Hurst,  San  Jose,  Cal. 

■hifsl'lTi'""'"- COST,  $2,000 

.ALTERATIONS 

NO.  260  S-THIRD  ST.,  San  Jose. 


Alter- 


St..   San   Jose. 


COTTAGE 

NO.  749  S-EIGHTH  ST..  San  Jose, 
room  cottage. 


Owner — 1.    Sprague, 

.7111 

.S-Slli    Si 

..    Sill 

Jose. 

Architect — None. 

Day's   work. 

1  -OHT. 

$2.,1H 

ALTERATIONS 

NO.    169    W-SANTA 

CL.\ 

I'.A.    San 

Jose 

Alterations   and    n 

ew    front. 

Owner — Baker    I'harmac] 

,-.    Prenii 

ses. 

.Architect — None. 

Contractor — G.  M.  L 

iilta. 

81    E-Wi 

lliani: 

St.,  San  Jose. 

COST. 

?1S(I 

ALTERATIONS 

NO.    87    S-TENTH    .ST..    San    Jose.      Al- 
terations. 
Owner — P.    H.    Viniiig.    421    .\'-I.Jth    St., 

San   Jose. 
Architect — None. 

Contractor — G.  M.  Latia.  81    i:-\VilUam.-i 
St..   San   Jose. 

COST.    $."jOO 


compIjETIon  notices. 


Santa  Clar 


Recorded  \-::ce],!el 

Apr.  23.  1920 — PALO  ALTO.  Adelbert 
Adams  Blackmer  to  whom  it  may 
concern A.ir.     15,    1920 

.Apr.  23,  1920 — R.ANDAL  .^vVIC,  San 
Jose.  Clifford  R  Palmer  to  whom 
it    may    concern Apr.    22.    I'.'lO 

Apr.  23.  1920— LOS  GATtJH  .AND 
Saratoga  Road,  near  San  Jeso 
Charles  D  Blaney  to  W  C  Duncan 
&■   Co Anril    21,    1)20 

.Apr.  26,  1920 — Randol  AA'E,  San  Jose. 
J   A   Wagner  to  whom   it   may  c(>ii- 

cern -April     IT,     1920 

^ « 

HELEASE    OP    I.IENS. 

iianta  Clara  County. 

Recorded  Amount 

Apr.    23,    1920 — SAN   JOSE.      D    H    Mc- 

Kenley  and  George  C  Glaus  lu  i;  Al 

H    White    «150 

Apr.    23,    1920 — SAN  JOSE.      Mangrum 

&  Otter  Co  to  E  M  H  White $575 

Apr.  24,  1920 — SAN  JOSE.  W  E  Sweatt 

to  Charles  W   To wnseiid $60 

Apr.    26.    1920— SAN  JOSE.      Domlnick 

Ferrant    to    J    Latorre $28 

Bl  ILDINU    CONTRACTS. 


Owner— A.    D.   Johnson,   Premises. 
Architect— None.  r^n«T     11000 

Day's    work.  CObl.    $Hiwu 

COTTAGE 

COE    AA'E.    near    Delmas 

Five-room  cottage.  

owner— A.    Rodriguez,    109    May    Ellen 

Ave..  San  Jose. 
Architect — None. 

Contractor— E.     M.     Wallace.     36     May 
Ellen  Aye..  San  Jose.     ^^^^    ^^^^^ 

Sb'''cOr'^  FIFTEENTH    AND    EMPIRE 

Sts..    San    Jose.      Four-room    cottage. 

Owner — Brown. 

Designer— AVm.  O'Neil. 

Contractor — AVm.  O'Neil,  455  N-12th  St., 

'^'^"    ^°'"'-  COST,    $2850 


Fresno     County. 


DWELLING   AND   GARAGE 
LOTS  16  AND  17  BLK  34  K.  B.  Heights. 
Fresno.     Frame  dwelling  and  garage. 
Owner — W.  H.   Schmale,  Fresno. 
Architect — None. 
Contractor — D.  M.  Benton,  Fresno. 

COST,     $3000 

FRAME    DWELLING 

BLK   "E,"  Fresno.      Frame  dwelling. 

Owner — Devlin   &   Drew.  2001   Silvia  St., 

Fresno. 
Architect — None. 
Contractor — Dodds  &   Son.   Fresno. 

COST.  $4000 


I'NDERTAKING   PARLORS 

LOTS    19    TO    24    BLK    4.    Sunset    Tract. 

Fresno.      Undertaking    parlors. 
Owner — Powell    Undertaking    Co.,     1459 

A^an  Ness.  Fresno. 
Architect — None.  _     ..    _  „„., 

Day's   work.  COST.    $35,000 


ADDITION 

LOTS  6  AND  7  BLK  83.  Fr< 

Owner— Milo  Rowell.  1037  U  St.,  F 
Architect — R.  F.  Felchlin. 
Contractor— R.       F.       Felchlin, 
Bldg..  Fresno. 


Addi- 


Rowell 
CO.ST,   $18,000 


DWELLING  AND  GARAGE 
PART   LOTS   11    TO    15    BLK   6.    Central 
Addition.      Fresno.      Frame      dwelling 
and    garage.  ,    ,.    , 

Owner— J.    Ohannesian,    Bank    of    Italy 

Bldg..    Fresno. 
Architect — None.  „       „      .1. 

Contractor— S.     L.      Allen.    530      Porth- 
oamp  St..  Fresno.  ,,„„,.„ 

COST,    $12,000 
DAVELLING  AND  GARAGE 
LOT    12    BLK      2.      Bellevue      Addition. 
Fresno.      Frame  dwelling  and   garage 
Owner — Dow  &   Cannon. 
Architect — None. 

Contractor — G.    C.    Cannon.    Butler    and 
S-8th   St..   Fresno. 

COST.  $7000 


DAVELLISO  „  ........ 

LOT   1    BLK   6.    South   Fresno   Addition. 
Frame    dwelling. 
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May      5, 


192« 


aiifoi-d,     122!i       I 


AiehlLcci— None. 

Days  work.  COST,  ?12iio 

UWELLIXG  ' 

IHGHLAXU  I'AKK  LOT  8  BLK  5,  Fi  e.s- 
.   no.      l<'rame   dwelling. 
Ownei — F.      o.      aaidner,      1828      I    St  . 

Fresno. 
Aicliutc. — A'one. 
t'uy  s  viurk.  COST,  $4000 

DWELLING 

LOT.S   :i5   AND   26   RLK   2.   Peters   Addi- 

lion,    IresMO.      Frame    dwelling. 
Owner— Kail    Kisling'.      23;(:i    l;o;se      St.. 

Fresno. 
Arohjicci. —  .\one. 
Uiy  s    work.  COST.    $15u0 

ALTEKATlONs" 

No.    oL'l    <JL|.,NN   AVE..   Fresno.      Alter- 


riii'/ — Do,-a   Hosier,   I'remis 
chjLeei — None. 


Days  work. 


COST.  $2-,00 
Altera- 


ALTEHATIONS 

NO.    105    ECHO    AVE.,    Fresno 

lions. 

uwnei— Mis.  A,   B.  Kerr.   Premises. 
Arohllet-i — .None. 
Days   work.  (  OST,    $1000 


co.Mi'ia.  noN   JVoiiCES. 

Krewno   County 

April' 2$:  11120— LOTS  7  AND  8  RLk'V.*"^ 
Belridg-e  Park,  Fresno.     Guy  Stock- 
ton   to    whom    it    may   conceru 

,    ■•.,••,■ April    19,    1920 

Al.ril  23,  1920— E  16%'  OF  LOt  7-  ;ill 
Lot  8  Blk  16,  Arling-ton  Heieht.s. 
1-resrio.  D  11  Denton  to  whom  it 
may  concern Anril  'l     if'n 

Apr.   27.    1920-S   12S   FT.   oVE'^'Lir 
2  and  Lot  3  V'ark  Plar;e,  Fresno.     W 
11  How  to  whom   it  mav  concern 

Ap.-27:iH20-LOTS-2V^S'2i--I,l^  =  " 
per.sol    Tract.    Fresno.      C    H    Barth 
iilomew   to   whom   it  may  concern.. 
• April    21.    1920 


LIGIVS   FILED. 

FrvHno  County. 

r.ecorded  Amrmnt 

April  24,  1920— LOTS  11  TO  16  BLK 
lo,   h  resno.      Prichard    Bros   vs   J    M 

Uustig-ian     SIR  ?■> 

April  24.  1920— LOT  7  BLK  71, '  Fres- 
no. Morris  and  Ben.1  Tyre  vs  Fred 
.si„ii,..  Carl  H.  Theo  F  and  Emma 
M     Lrix     jjQj 

nitlLDIXG   CONTR.\CTS. 


Sacramento  County. 

GARAGE 

NO.   811   O   ST.,      Sacramento. 

garage   (4  machines). 
Owner — G.    Wissemann,    S17    O   St 

rameiilo. 
Architect — None. 
Contractiu- — <;.    E.    Harvie.    2212    T    St., 


■ivati 
Sac, 


LIENS    FILEU. 
■Siicrnineuto  Connty. 


Sar 


imelilo. 


COST,    $1000 
i.'vcr:imenlo. 


FP.AMR   DWELLING 
Na     92r,    MISSION       WAV 

OMe-siory    .''.-rnom    fraai.-    .iweliing. 
Ownei— VV.    A.    Oehs.    82".    Mi.ssion    \V-iv 

Sacramento. 
Ai-Llulect — .None 
Day's    work.  COST.    $t:fiO 

PESIDENCE  *^" 

NO      1233     V     ST..     Sacramen.o.       Two- 

.itory    frame    n'sidence 
Ownei— H.    L.    Mee.    2US    ITh    .-it      .'^ac- 

lamento. 
J*  ''Chiiect — None. 

•-'OST.    fl'OO 


.NO.     .■;039     T     ST..     Sacramento,       Five- 

loom    f-M'ie    dwelling    and    •- •.r-ia-- 
Owner— W.    stow,    2609    r,2nd    ^;,,    S;Tri'a- 


llecorded  Amnimt 

April    24,     1920-LOTS    132,    133  TnD 

U4   Lemon   Hill   Tract,   Sacramento 

Lynn   S  Atkinson   Jr  vs  S  E   Whil- 

'"6-    •  : *7:i7..50 


NOTItE    OF    -"VON-MABILITV. 

.Sneraiiiento  County. 

Lpr.  26  11120— E  CO  FEET  LOT  3  K, 
L,  8th  and  9th  Sts„  Sacramento. 
L  and  Jennie  A  Hornlein  as  to  im- 
P'-ovemeius    on    leased    proi.ertv 


Architect — , 
Day  s  work 


•"o  vr.  s  i.'.f'O 


ALTEBATIOVS 

NO.     3431     SACRAMENTO     BLVD       .Sac- 

ramento,      Hemode'    hunrlii;ei 
Owner- -I,atoii-ef;e  FIc-il   'o..   3431   Sic- 

-amento   Blvd.,   Sacramento, 
Arch  I  loci — None. 
Days  work.  COST,  $3000 


BIILDIAG    COXTRACTS. 
Sun    Joaquin    County. 

RESIDENCE  " 

MORMAN  AVE  AND  COURT  ALLEY 
Stockton.      Frame    residence 

Owner--F.  C.  Garlick,  35  Ash,  Fair 
Oaks,   Stockton 

Architect — None. 

Day's   work.  COST    i;t700 

REMODEL  ■     '^"-'=".    '•I'"" 

CENTER  ST.  &  WEBER  AVE..  Stock- 
ton.     Remodel. 

Owner— H.  Oen.ser,  747  N-Center  St.. 
Stockton. 

Architect — None. 

Day's  work.  COST.  $2581 

REMODEL 

MINER  AVE.  &  HUNTER  ST.,  Stockton 

Remodel. 
Owner— Everybody's    Developmnpl     Co 

Stockton. 
Architect — None. 
Day's  work.  COST,  ,i;2.-,00 

RESIDENCE 

LI.NDEN    AND    GRANT    STS.,    Stockton. 

Residence. 
Owner— G.  Oneto.  Stockton. 
Architect — None. 
Day's  work.  COST,   fi.SiMl 

M"  A  REHOUSE 

WEST  WEBER  AVE,,   Stockton.    Ware- 
house. 
Owner— Hobbs-Parsons     Co..     130     N-El 

Dorado  St..  Stockton. 
Architect — None. 
Day's  work.  COST,   $311,000 


FACTORY 

LINDSAY     AND     SACRAMENTO     STS.. 

Stockton.      Factory 
Owner— Stockton    Cok    Co..    420    Aurorti 

St..   Stockton. 
ArchUeot — Nore 
Day's    work.  COST.    $7000 

RESIDENCE 

^'^'S^T-  MARKET    ST..    bet.    Monroe    and 

Madison    Sts.,    Stockton.      Residence. 
Owner — Burcy       Faraudo,       812     N-Van 

Buren    St.,    Slockton. 
Architect — None. 
Days  work. COST,  $3700 

'^AST  WORTH  ST.,  bet.  Laurel  and  .\.^h 

Sts.,   Stockton.      Remodel. 
Owner— A.  Tuneco.  Stockton. 
Architect — None. 
Day's  work.         ^ CO.ST,  $1000 

BUILDING 

^h^^.F^^Pc^^'    HAZELTO.N.    UNION. 

Buildin        Sacramenao  Sts.,- Stockton. 

Owner—California       Packing    Co.,       101 

California   St..   San   Francisco. 
Architect — None 
Contractor— Shepherd    &    Riley,    Yosem- 

ite  Bldg..  Stockton. 
F,  ed  Apr    27.  '20.      Dated  Apr.   12.  '211. 
Limit  60  days. 

COST.    $62. ''.7 

CtJMI'LETIOIV   NOTICES. 
Snn  .loaqnln   County. 


Recorded  Accer.t»,i 

'^?.'''i,"'o^.''-9-LOT  22  BLK  7  The 
Oaks,  Stockton.  Fred  Hicks  to  T  E 
^'"»im« Apr     22,    1920 


NOTICE    OF    XON-KE.SFON.SIBII.I'I 


■«Hn    .Inmiuir 


Pii;^r7''-T?~5    ;3  ^^  LOTS  1  AND  3 
a.JIm^c''    ^,  "J.    Center   St     Stockton. 
Augustine   N   Drais     sxs   to     improve- 
ments  on   leased    property... 


I-.in    E.\  STERN    TRAUE    XOTE.1 

(Prepared    in    the    Far    Eastern    Divis- 
sion.  Bureau  of  Foreign  and  Domes- 
tic   Commerce,    to     which    refer    foi 
fuller    particulars.      The    district    and 
cooperative    offices    have    reserve    in- 
forrnalion     where     reference     number 
is  given.) 
■  ■oKxIbllitieH  of  tlurkel  for  Railway  .Ma- 
terials   and    Equifiment    In    China, 
It    is    thought    that    there    will    be    an 
active    demand    for    steel    freight    cars 
<•(  40  tons  capacity  for  the  transporta- 
lujii    of    coal,    grain,    and    other  commo- 
iliiivs  in   China,  as  it   is  estimated  that 
tile    Chinese    railways    need    1,000    cars 
ai.nually    for    replacement     in    addition 
to     those     needed     in     connection    with 
new      developments.      Although      it      Is 
likely    that    a    considerable    number    of 
cars,    as   well   as   other  equipment,    will 
be   built   in   China   in    the   future,   it     la 
not     believed     that     they    will     be    able 
Lo   supply   all    their   own    requirements, 
ispeciiilly    for    locomotives.      It    is    said 
that    the    Cheng-Tai     Railway    is    soon 
lo    be    adapted    to    the    standard    guage 
between      Shichiachuang.      where  it 

connects  with  the  Kin  Han  Railway, 
and  Yangchuan,  where  important  an- 
thracite and  iron  mines  are  located,  a 
d. stance  of  about  75  miles.  The  pre- 
sent meter  guage  will  be  retained  to 
jurmit  of  the  use  of  existing  rolling 
stock,  and  a  third  rail  will  be  laid  to 
carry  the  standai'd  guage  (4  feet  8  1-2 
inches)    of    the    Kin-Han    rolling    stock. 


POTASH     DEPOSITS    IX     SPAI.\ 

Potash  deposits  were  discovered  a 
few  years  ago  in  the  Province  of  Bar- 
celona, Spain,  near  the  villages  ot 
Suria  and  Cardona.  They  consist  oi 
irregular  beds  of  carnallite  and  sylvin- 
ite  interbedded  with  rock.  Ex- 
plorations to  a  depth  ot  several  hun- 
dred feet  show  that  in  the  Surhia  dis- 
trict potash  beds  occupy  an  area  of  not 
less  than  75  acres  and  oc>'ur  at  depths 
from  125  to  200  feet.  The  average 
combined  thickness  of  the  carnallite 
beds  is  estimated  to  be  about  56  feet, 
and  of  the  sylvinite  about  13  feet. 
The  Cardona  uper  beds  are  inter- 
bedded with  gypsum  and  clay.  but 
the  lower  beds  contain  nearly  pure 
white  salt,  which  is  that  principally 
mined.  After  the  discovery  of  potash 
at  Siiria,  these  Cardona  beds  were 
searched  for  potash,  and  nearly  pure 
sylvite  was  found.  Estimates  for  the 
area  prospected  place  the  ituantity  of 
carnallite  at  2,550,0000  tons  of  syl- 
vinite at   1,150,000  tons. 


ROSS    CONST.>ll  CTIO\     COMP.VXY    OP 
S.tCRAMEXTO   ENTERS   SOVTH- 
ERN    C.tllFOHXIA    TErfRITORY 

C,  R.  Ross,  head  of  the  Ross  Con- 
struction Co.,  whose  headijuarters  have 
heretofore  been  at  Sacramento,  has 
started  the  erection  of  a  house  tor 
hitiiself  at  Glendale  near  the  site  of  the 
two  Brand  Blvd..  bridges  which  the 
company  has  .iust  completed  under  coti- 
Iracl  with  the  county.  Mr.  Ross  states 
!ip  will  hereafter  be  permanently  iden- 
tiftei!  with  contracting  in  the  southern 
part  of  the  state.  He  is  Just  starttns 
the  Ballona  Creek  county  flood  corv 
Irol  prefect  for  which  he  was  recently 
awarded   the  contract 


COVERNMEXT       MACHIXKRV       Pl'R- 
CIIASED    FOR    SCHOOL    ISE 

The  Los  Angeles  hoard  of  education 
has  purchased  from  the  federal  govern- 
ment $100,000  worth  of  machinery  for 
il:e  vocational  schools  at  85  per  cent 
less  than   its  real  value. 
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A  BIG  THING 


New  Model  No.  65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 
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METRIC       STAXUARDIZ.4TIOX       CON- 
FERKXCE. 


In  order  to  co-operate  more  closely 
in  the  campaign  to  get  the  metric  units 
Hie  campaign  to  get  the  metric  units 
adopted  as  the  universal  and  standard 
measurements  in  English-speaking 
countries,  metric  advocates  are  calling 
a,  World  Metric  Standardization  Con- 
ference to  meet  in  San  Francisco.  May 
X7,  directly  following  the  Foreign 
Trade  Convention.  That  this  confer- 
ence is  of  great  importance  is  proved 
by  the  fact  that  the  American  Institute 
of  Architects,  The  American  Instimto 
of  Inventors,  the  Washington  Manu- 
facturers' Society,  The  American  Chem- 
ical Society,  the  National  Wholesale 
Orocers  Association,  and  the  National 
Wholesale  Druggists  Association,  are 
sending  accredited   delegates. 

This  convention  is  but  an  outcome  of 
the  active  interest  that  has  been  shown 
for  the  past  year  in  the  need  for  stand- 
ardizing our  measurements.  The  Con- 
feience  will  formulate  plans  for  con- 
tinuing the  campaign  that  has  already 
been  launched  to  get  legislation  that 
win  provide  for  the  gradual  adoption 
of  the  meter,  the  liter,  and  the  gram 
as  the  e.vcluslve  standard  measure- 
ments. The  American  Institute  of  Elec- 
trical Engineers,  the  Western  Associa- 
tion of  Electrical  Inspectors,  American 
Concrete  Pipe  Association,  American 
Wood  Preservers  Association,  British 
Institute  of  Electrical  Engineers  are  a 
few  of  the  building  and  engineering 
societies  that  have  already  voted  to 
stipport  the  movement.  In  addition. 
forty  Chambers  of  Commerce  In  the 
I'nited  Stales  have  adopted  resolutions. 
during  the  pas:  year,  favoring  the  in- 
troduction of  me  metric  sv^'  -m.  Many 
of  these  organizations  will  have  dele- 
gates  at   the   conference. 

Since  the  opening  of  the  campaign, 
which  was  started  one  year  ago  by 
members  of  the  Foreign  Trade  Club  of 
San  Francisco  to  introduce  the  metric 
system  Into  the  United  States,  Frank- 
lin K.  Lane,  General  John  .1.  Per- 
shing, Major-Oeneral  Leonard  Wood, 
Luther  Burbank,  Henry  Ford.  Thomas 
Kdison,  former  Secretary  of  Com- 
merce William  C.  Redfield,  the  late 
Colonel  Roosevelt,  William  G.  McAdoo, 
Champ  Clark,  John  Hays  Hainraond, 
Alexander  Graham  Bell,  the  late  An- 
drew Carnegie,  and  many  other  men  of 
national  prominence  have  endorsed  the 
movement. 

The  Conference  will  last  one  day. 
Committee  and  section  meetings  will 
be  held  in   the  morning  and  afternoon; 


the  main  section  will  meet  in  the  even- 
ing. May  iTth  at  the  Palace  Hotel. 
Among  the  principal  speakers  will  be 
Rear  Admiral  J.  L.  Jayne.  commandant 
of  the  Twelfth  Naval  District.  Colonel 
Thomas  H.  Rees,  representing  General 
Hunter  Liggett,  commanding  the  West- 
ern Department,  W.  H.  Hammer,  presi- 
dent of  the  Foreign  Trade  Club  which 
has  carried  on  its  metric  propaganda 
through  the  name,  "World  Trade  Club," 
by  which  it  is  known  internationally, 
and  B.  Darrow  of  the  Technical  Divi- 
sion of  the  Goodyear  Tire  and  Rubber 
t^ompany. 

An  interesting  feature  of  the  meet- 
ing win  be  "The  Roll-Call  of  the  Na- 
tions." Every  nation  now  using  the 
metric  sy.stem  will  be  represented 
either  by  the  consul  in  in-rson.  or  b.v 
someone  formally  accredited  by  him  lo 
appear  at  the  conference.  As  the  name 
of  each  nation  is  called  brief  state- 
ments showing  the  many  practical  ad- 
vantages of  the  metric  units  as  evi- 
denced by  its  almost  universal  use,  will 
be   read. 

The  Hashing  of  pictures  of  promi- 
nent men  upon  a  motion  picture  screen, 
along  with  personal  statements  by 
ihem  favoring  the  inauguration  of  the 
metric  system,  will  be  another  feature 
of  the  meeting.  Statements  already 
received  for  this  purpose  have  been 
so.n  by  Burbank,  Ford,  Edison,  Frank- 
lin K,  Lane,  Alexander  Graham  Bell. 
General  Pershing,  Leonard  Wood, 
James  Speyer,  and  ex-Secretary  of 
Commerce  Redfield. 

To  the  person  who  has  submitted  the 
best  word*  denoting  both  the  United 
States  and  Great  Britain  a  cash  prize 
of  $1000  will  be  awarded  at  the  con- 
ference. The  contest,  which  began 
almost  a  year  ago,  closed  on  May  1. 
The  metric  committee  of  the  Foreign 
Trade  Club,  handling  this  contest,  has 
received  125,000  words,  sent  by  over 
75.000  persons.  The  winning  word  will 
be  used  in  all  campaign  literature  of 
the  metric  committee  to  denote  the 
only  two  imi)ortant  countries  who  have 
not  adopted  the  metric  system  as  their 
standard  of  weights  and  measures. 

THE    SOVIETS   AT   WORK 

Under  the  title,  "The  Soviets  at 
Work,"  Lenjn  has  recently  made  a 
statement  that,  should  be  brought  to 
the  attention  of  every  American  work- 
ingman.      It  deserves   quotation   in    full: 

"The  Bolshevists  have  destroyed 
capitalism,  nationalized  industry  and 
formed  workers'  Soviets.  But  Russia 
is  still  far  from  communism  and  a 
socialistic    Soviet    republic. 

"What   the  Bolshevists  have  done   so 


far  was  the  easiest  part.  It  was  the 
destructive  part.  It  required  only 
force  and  decrees.  The  hardest  part  is 
still  before  them.  Bolshevism  will  fail 
unless  it  can  rebuild  Russian  indus- 
tries  and   get   maximum  production. 

"This  cannot  be  accomplished  under 
the  original  plan  of  Bolshevism..  The 
workers'  soviet  don't  know  how  to  run 
the  factorise  and  keep  order.  And  the 
workers  aren't  yet  willing  to  work  for 
the  same  rate  of  pay  for  different 
kinds  of  work.  The  machine  worker 
still  wants  more  than  the  man  with  a 
pick;  and  the  brain  worker  still  wants 
more  than  the  machine  worker.  Rus- 
sia will  not  have  communities  until 
human  nature  is  changed  and  each 
man  is  willing  to  work  for  the  good 
of   all    instead   of   for   personal   gain. 

"It  will  take  years  to  change  human 
nature  by  education  and  to  teach 
workers  to  run  factories  by  soviet 
methods.  But  in  the  meantime  indus- 
try must  be  recognized  and  maximum 
output  by  both  factory  and  the  indi- 
vidual  worker   maintained. 

"The  only  course  before  the  Bolshe- 
vist leaders  is  to  take  a  step  backward 
from  the  Soviet  state — to  return  to  the 
old  order.  They  must  call  in  bourgeois 
experts  at  large  salaries  to  run  the 
factories.  They  must  adopt  the  factory 
methods  of  capitalistic  America. 

"And  the  Bolshevist  leaders  must  go 
back  still  further.  They  must  place 
the  workers  under  iron  discipline.  They 
must  make  the  hundreds  and  thou- 
sands of  workers  in  each  factory  sub- 
ject to  the  will  of  one  man — the  bour- 
geois manager.  The  workers  must  be 
compelled    to    work    their    hardest." 

Thinking  men  by  the  thousands  have 
said  that  with  an  ideal  human  family 
socialism  would  would  be  a  most  desir- 
able system.  Lenin,  the  proponent  of 
Russia  communism,  from  the  depth  of 
his  terrible  experience,  approves  those 
views.  If  we  could  get  a  knowledge 
of  what  is  transpiring  in  Russia  into 
Iht>  minds  of  our  loose-thinking  ele- 
ments it  would  lead  them  to  improve 
\ihnt  we  have  rather  than  advocate 
the  Russian  system — and  to  court  the 
inevitable  Russian  chaos. 

( lilxtracts  from  Engineering  News- 
i^.ecord.    April    8,    1920.) 
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PROM        CALIFORNIA        CITIES 

Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  b;-  the  sev- 
eral clearings  house  cities  for  last 
week  showing  the  amount  of  increase 
on    corresponding   date   last   year: 
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Building. 


BANKS 


CHURCHES. 


APARTMENT  HOUSES. 

Contracl  Awarded. 

Fr.AT  BtriLDIXO  Cost,    $45,000 

HOLLVWOOD,    Los    Angeles    (.'al. 

Two-storj;  frame  and  plaster  flat 
building    (4    6-room    flats). 

Owner — llpland  Stern. 

Architect — A.  S.  Heineman,  Los  An- 
geles. 

Contractor— Herbert  S.  Heineman.  831 
San   Fernando  Bljg-,.   Los   .Angeles. 

Contract  Awarded. 

APARTAIE>-TS  Cost.     $46,000 

appro  .timately. 

RICHMOND.   Contra   Costa  Co..   Cal. 

Three-story  frame  and  plaster  apart- 
ment house  (18  2  and  3-room  apts). 

Owner— Brown  Estate  (The  Ulchmond 
Co.,  22;)2  Macdonald  Ave.,  Rich- 
mond). 

Architects — Hutchinson  &  Mills,  Al- 
bany Eldg-.,  Oakland. 

Contractor— M.  C.  Vaughn,  583:!  Ayala 
St..  Oakland. 


To  be  Done  By  Days  Work. 
APARTMENTS  Cost.    140,000 

SAN   FRANCLSCO.      SE    California    and 

Jordan   Avenue. 
Three-story   and    basement   frame    (12) 

apartments. 
Owner — J.   V.      Campbell      (contractor), 

1040   Bryant   St.,   San   Francisco. 


Completing       Plans.         Figures       to     be 
Taken  in  Two  or  Three  Weeks. 

APARTMENT    HOUSE 

Cost,  $300,000  or  more. 

SAN    FRANCISCO.  NW      Hyde      and 

Filbert    Streets,    137-6.X137-6. 

Six-story  Class  "A"  reinforced  concrete 
community   apartment    house. 

Owner — The  Arpa  Co. 

Architect— T.   Paterson    Ross.   310   Cali- 
fornia St.,  San  Francisco. 


Contracts  Awarded. 

APARTMENTS  Cost,    $27,954 

SAN  FRANCISCO.  NW  Lake  Street 
and   Eighteenth   Avenue. 

Three-story  frame  and  plaster  apart- 
ments   (5   5-room  apts.) 

Owner — Mrs.   J.    E.    Anderson. 

Architect— Alfred  I.  Coffey,  Humboldt 
Bank  Bldg.,  San  Francisco. 

General  Contrnct  awarded  to  .1.  Harold 
Johnson,   180  Jessie  St..  for  $23,000. 

PlambInK  to  Frank  J.  Klimm.  221  Oak 
St.,   for   $3,054. 

Painttngr  to  C.  E.  Gordon,  1612  lOtb 
Ave.,  for  $1,900. 


SUB     FIGURES     BEING    TAKEN.. 
Apartments  Cost,   $65,000 

OAKLAND,  Alameda  Co.,  Cal.,  14th  and 

Webster   Streets. 
Four-story   brick   apartment    house    (20 

2-room    apts.) 
Owner — Mr.    Auzerais. 
Architect— Maury  I.  Dlggs,  Union   Sav- 


Contraot  Awarded. 

'^'^"'t-  Total  Cost.  $50,000 

OROSI,  Tulare  Co..  Cal. 

One-story   brick   bank.   50x70. 

Owner — Orosi   National   Bank. 

Architect— Ernest  J.  Kump,  Rowell 
Bldg.,   Fresno. 

(ieneral  Contractors— Chase  &  Sprout, 
Dinuba,  Cal.  Contract  price  ap- 
proximately,  $25,000. 


BONDS. 


FILLMORE,  Ventura  Co.,  Cal.— The 
Trustees  of  the  Fillmore  Union  Gram- 
mar School  District  have  decided  to 
■submit  a  bond  issue  of  $100,000  for  a 
site  and  the  first  6-room  unit  of  a  new 
grammar  .school.  Tentative  plans  and 
estimates  have  been  prepared  by  Ar- 
ihitects  AllLson  &  AUi.son  of  Los  An- 
geles. 


TULARE,  Tulare  Co.,  Cal.— A  second 
election  to  bond  the  city  to  finance  con- 
struction of  a  soldiers'  and  sailors' 
memorial  and  city  hall  building  failed 
to  carry. 

PRESCOTT,  Ariz.— Yavapai  County 
will  vote  Ma.y  8.  on  Issuing  $1,500,000 
bonds  for  the  construction  of  high- 
ways. 


SAN  JOAQUIN.  Fresno  Co.,  Cal.— 
Bonds  of  $1,000,000  for  the  purpose  of 
building  canals  and  laterals,  sinking 
wells  and  otherwise  improving,  have 
been  sold  in  the  James  Irrigation  Dis- 
trict. 

As  previously  reported,  the  district 
is  now  taking  bids  for  uncompleted 
portions  of  laterals  A,  B,  I,  J.  and  K 
from  plans  by  H.  M.  Crocker.  Resident 
Engineer,  San  Joaquin  Valley  Farm 
Lands  Bldg..  San  Joaquin,  Cal. 

NAPA.  Napa  Co..  Cal.— An  election 
will  be  held  in  the  Soscol  School  Dis- 
trict. .Vapa  County.  May  28th,  to  decide 
the  question  of  issuing  bonds  of  |6.600 
with  which  to  finance  school  improve- 
ments. 

Trustees  of  the  district  are:  M.  C. 
Almada.  Michael  Scally  and  Dan  Madi- 
gan. 

BAKERSFIELd!  Ke"rn  Co..  Cal.— 
Lacking  the  necessary  two-thirds  ma- 
jority, the  Kern  County  Soldiers'  Mem- 
orial  bonds  for  $400,000  were  defeated. 

The  bonds  were  to  provide  nine 
memorial  buildings  at  Baker.sfield,  De- 
lano. Fellows,  Taft,  Maricopa,  Wasco, 
Kernville,  Techachapi  and  McKittrlck. 

YREKA.  Siskiyou  Co..  Cal.— An  elec- 
tion held  to  vote  bonds  of  $1,050,000  to 
fin.ince  construction  of  a  county  high- 
way system  failed  to  carry. 

II  is  probable  that  another  election 
will  be  called  as  the  total  count 
showed  but  100  votes  short  of  the 
iiece.s.sary  two-thirds  majority. 


Plans  Being  Prepared. 
CHURCH  Cost. 

STOCKTON.      San      Joaquin      Co., 

Lindsay  and  American  Sts. 
Church   (500  seats). 
Owner^ — Zion     Lutheran     Church 

Geo.  C.  Jacobsen.  Pastor). 
Architects— Ward   &   Blohme.   454   Call- ' 

fornia  St..  San  Francisco. 


Cal. 


(Rev. 


Completing  Plans.  Ready  for  Figures 
In  About  Two  Weeks. 

CHURCH  Cost,  $ 

STOCKTON.  San  Joaquin  Co..  Cal. 
Lindsay  and  American  Streets. 

One-story  and  basement  brick  church 
(500  seats). 

Owner — Zion  Lutheran  Church  (Rev. 
Geo.  C.  Jacobsen,  Pastor). 

Architects— Ward  &  Blohme,  454  Cali- 
fornia St..  San  Francisco. 


Commissioned   to  Prepare  Plans 

CHURCH,   SCHOOL,   ETC  Cost,    $250,000 

MEDFORD,  Oregon. 

Masonry  church,  school,  offices,  etc; 
size  of  site.  200x100  (3  street  front- 
ages. ) 

Owner— First  Methodist  Episcopal 
Congregation   of  Medford.   Ore. 

Architects — Baker,  Vogel  &  Evans. 
Pacific  Block,   Seattle,   Wash. 


Contract    Awarded.      Foundation    Work 

Started. 
CHURCH  Cost,    $11,500 

VALLEJO,     Solano    Co.,    CaL       Illinois. 

and  Sonoma  Streets. 
Frame  and.  stucco   church   building. 
Owner— Mt    Zion    Methodist    Episcopal 

Colored     Church.      S.      E.   Edwards, 

Pastor.  Vallejo.  Cal. 
Architect — Not  Given. 
Contractor — James  Fuller.  Vallejo.  Cal. 


FACTORIES  &  WAREHOUSES. 


Contract  Awarded.  Sub-Figures  to  be 
Taken   in  About   Two  Weeks. 

FACTORY.     ETC.  CoSt.     $225,000 

or  more. 

WOODLAND.   Yolo   Co.,    Cal. 

One-story  reinforced  concrete  factory 
building,  160x508  and  two-story  re- 
inforced concrete  administration 
building.   160x40. 

Owner— Pacific  Car  Building  Co.,  Russ 
Bldg..  San  Francisco. 

Construction    Engineers    &    Contractors 

— Unit  Construction  Co..  Phelan  Bldg.. 
San  Francisco. 


Bids     Wanted   for     Furnishing     Labor 

Only. 
ADDITION  Cost.    $100,000 

OROVILLE,    Butte    Co.,    Cal. 
One  and   two-story  addition  to  present 

Oilve  plant. 
Owner — Ehman  Olive  Co.,  Oroville.  Cal. 
Architect — Chester     Cole.       Waterland- 

Breslauer  Bldg.,  Chico,  Cal. 
The   addition   cover.s   an   area   of   162' 
7"x317'    6".      All    floors    will    be    of    ce- 
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nient.  The  basement  will  contain 
work  and  vat  rooms.  The  vat  room 
will  contain  64  concrete  vats.  The 
main  floor  will  contain  work  and  pack- 
iniT,  room,  offices,  dining  room,  ioeker 
room   and   lavatories. 

The  Ouilding  is  to  have  a  concrete 
foundation.  Main  walls  to  be  of  frame 
con.-itructioii  covered  with  -shiplap  and 
rook  faced;  galvanized  iron  siding. 
Hoof  to  be  covered  with  corrugated 
ealvanlzed  iron. 

All  materials  of  every  description  to 
be   furnished   by   the   owners. 


Cost,    $- 


Plans  Being  Prepared. 

FACTORY 

PORTLAND,  Oregon. 

l>inforced   concrete  factory. 

Owner — .\merlcan  Can   Co.,   Mills   Bldg., 
San  Francisco. 

Architect — Engineering    Dept.    ot    Own- 
ers, New  York. 
Construction    will   be   started   shortly 

by  days  labor  and  sub-contracts. 


Plans    Being   Prepared. 

FACTORY  Cost,   $ 

STEGE.   Contra  Costa   Co..   Cal. 
Fireproof    paint    factory. 
Owner — Sherwin-Williams     Paint     Co. 
Architect — Engineering  Dept.  of  Owner, 
Contractor^ — George  Wagner,  251  Kear- 
ny  St.,    San   Francisco. 
.VOTI5 — Plans  are   expected   to   arrive 
shortly    for   additional    buildi;igs    to   be 
erected    at    the    Emeri'ville    plant,    for 
which  Mr.  Wagner  is  also  the  contrac- 
tor. 


Contract   Awarded. 

FACTORY  Cost,    $75,000 

HUNTINGTON  PARK,  Los  Angeles,  Cal. 
Steel  frame,  brick  and  concrete  factory 
Owner — Byron   Jackson   Co. 
Architect — Not  Given. 
Contractor — Geo.    Wagner,    251    Kearny 
St.,  San   Francisco. 


Contract   Awarded. 

DEHYDRATING  PLANTS       Cost,   $ — «- 

CALIFORNIA.  Various  Cities  and 
Towns.  ^ 

Ten  or  more  reinforced  concrete,  hol- 
low tile  and  brick  dehydrating 
plants.  ^ 

Owner — Fresno  Dehydrating  Products 
Co.,    Fresno. 

Constructing  Engineers  &  Contractors 
Unit  Construction  Co.,  Phelan  Bldg 
San  Francisco. 

NOTE: — Construction   has   been   started  ' 

on  one  plant   at  Lodi. 


AU4.MEDA,  Alameda  Co.,  Cal.— An 
application  for  a  permit  to  erect  and 
maintain  a  half  million  dollar  oil  plant 
at  Webster  street,  on  the  canal,  will  be 
filed  by  the  Associated  Oil  Company 
with  the  Alameda  City  Council  at  the 
next  meeting,  according  to  an  an- 
nouncement of  Citv  Manager  C.  E. 
Hewes.     The    plant     will     cost    $500,000 


Plans  Being  Prepared. 

ADMINISTRATION    BLDG. 
Cost,   J80,000. 

SAN  FRANCISCO.  SE  Bay  and  Powell 
Streets,   97x160. 

Three-story  reinforced  concrete  admin- 
istration building.  60x125,  sur- 
lounded  with  lawns  and  flowers. 

Owner— Simmons  Co.,  ISO  Bay  St.,  San 
Francisco, 

Architect — Edw,  T.  Foulkes.  Crocker 
Bldg..  San   Francisco. 

Low   Bidder. 

WAREHOUSE  Cost.  $40,000 

SAN  FRANCISCO.  Sixteenth  Street  and 
San  Bruno  Avenue. 


IHio-iStory     reinforced     concrete     ware. 

'  house,    88x100. 
Owner — Lick  School  of  Mechanical  Arts 

16th  and  Utah  Sts.,  San  Francisco. 
Architect — Wm.   C.    Hays,   1st      National 

Bank   Bldg..   San  Francisco. 
K.    E.    Parker   Co.,    5)9    California   St., 
submitted     the     lowest     bids    and     will 
probably      be    awarded      the      contract. 
I'ropositioi)  A,  $46,760;  B.  $42,860. 


Plans    Being    Figured. 

WAREHOUSE  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 

Three-story    brick    warehouse. 

Ownei- — California    Packing    Cptn.,    101 

California  St.,  San  Francisco. 
Engineer — Philip    Utish,    101    California 

St.,  San  Francisco. 


SAN  FRANCISCO— Sir'  Thomas  Lip- 
ton,  who  is  "expected  in  San  Francisco 
in  June,  will  pass  on  plans  for  erecting 
a  $500,000  plant  for  packing  coffee, 
cocoa  and  tea  for  the  Thomas  J.  Lip- 
Ion  Company,  Inc. 

FIREHOUSES  AND  JAILS. 

SACRAMENTO,  Cal. — In  his  annual 
report  to  the  City  Commissioners,  G.  C. 
Simmons,  Commissioner  of  Public 
Health  and  Safety,  recommended  the 
erection  of  a  new  firehouse  for  Engine 
Company  No.  1  in  Second  street  be- 
tween K  and  L  streets.  M.  J.  Desmond 
is  City  Clerk. 

GARAGES. 

I'Jans  Being-  I'repaifil. 

G.^RAGE  Cost,  $40,000 

SAX  FRANCISCO.  Taylor  Street  near 
Post  Street. 

Two-story    reinforced    concrete    garage. 

Owner — Withheld. 

Architect — Fred'k.  H.  Meyer.  742  Mar- 
ket  St..   San  Francisco 


Contract    Awarded. 

REPAIR   SHOP  Cost.    $6,850 

SAN    FRANCISCO.      S   Lombard    St.    225 

W  Van  Ness  Avenue. 
One-story   concrete  auto   repair  shop. 
Owner — Pio    Vasconi,    3035    Larkin    St.. 

.San    Francisco. 
Architect — C.   Fantoni.   550  Montgomery 
;•        St..  San   Francisco. 
/Contractor — J.   Martinella.   1437     Mason 

St..    San    Francisco. 


I'lans  Being  Prepared.  Ready  for  Fig- 
ures in  About  Ten  days. 

SHOP  BUILDING  Cost,   $ 

RICHMOND,  Contra  Costa  Co..  Cal.  13th 
Street  N  of  Macdonald  Ave. 

Two-story  brick  or  frame  shop  build- 
ing 

Owner — Spiersch  Bros..  25  Park  Place. 
Richmond. 

-\rchitect — Jas.  T.  Narbett.  Macdonald 
Ave..    Richmond. 


GOVERNMENT     WORK     AND 
SUPPLIES. 

SAN  DIEGO.  Cal. — The  public  works 
officer  of  the  12th  naval  district.  Tim- 
ken  Bldg..  San  Diego,  has  received  pre- 
liminary plans  for  the  $1,000,000  naval 
hospital  to  be  erected  at  Balboa  Park 
and  these  will  be  returned  to  Wash- 
ington for  any  changes  recommended. 
I'lans  are  being  prepared  in  the  public 


works  office  in  Sau  Diego  {«r  ths 
$5,000,000  naval  training  station  on 
Point  Loma.  Congress  has  niade  an 
appropriation  of  $1,000,000  for  Initial 
construction    on    the   station. 


WASHINGTON,  D.  C. — Up  to  May 
15th.  10:30  A.  M.  bids  will  be  received 
by  the  (Jeneral  Purchasing  Officer,  The 
Panama  Canal,  under  Circular  No. 
1365  for  furnishing  and  delivering  the 
following  materials;  delivery  to  be 
made  Balboa  (Pacific  Port)  or  Cristo- 
bal  (Atlantic  Port: 

Vault  door,  babbit,  brass,  bronze, 
copper,  pig  tin,  zinc  boiler  plate,  bolts, 
nails,  nuts,  rivets,  spikes,  copper  cable, 
copper  wire,  brass  tubing,  copper  tub- 
ing, tackle  blocks,  shovels,  wheelbar- 
rows, builder's  hardware,  safety  treads, 
electric  hells,  condulets.  electric  fix- 
tures, reflectors,  lamp  sockets,  snap 
switches,  fire  brick,  rock  salt,  paint 
brushes,  marine  fixture  globes,  rubber 
gloves,  lamp  coloring,  ship  felt,  oak- 
um,  manila  rope,  and  bond  paper. 


WASHINGTON,  D.  C. — The  Bureau 
of  Yards  and  Docks,  Navy  Depart- 
ment, Washington,  D.  C,  Is  preparing 
specifications  for  auxiliary  equipment 
and  piping  for  air  compressor  at  the 
Puget  Sound  Navy  Yard.  The  ^ork 
is  provided  for  under  Specification  No. 
4179. 


W.\SHINGTON,  D.  C. — Bids  will  be 
received  up  to  May  24th,  2  P.  M.  by  tha 
Department  of  the  Interior,  Office  of 
Indian  Affairs.  Washington.  D.  C.  for 
the  construction  of  an  "Employeea* 
Frame  Cottage  No.  86  at  the  Tulallp 
Indian    School.     Tulalip.     Washington." 

Plans  may  be  seen  at  the  U.  S.  In- 
dian Warehouse,  608  Howard  street, 
San   Francisco. 


SAN  FRANCISCO— Bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Office,  840 
Montgomery  street,  up  to  May  16th,  19 
A.  M.  under  Circular  No.  2378  for  fur- 
nishing and  delivering  lumber,  f.  o.  b. 
regular  wharf,  Rio  Vista,  Solano 
County,   following   lumber: 

24  pieces  6"x8"xl8',  No.  1  Common 
Oregon   Pine,   Rough,   172S'  B.  M. 

72  pieces  6"x8"x4',  No.  1  Common 
Oregon  Pine,  Rough,  1152'  B.  M. 

16  pieces  4"x6"x26'.  No.  1  Common 
Oregon    Pine,    Rough,    832'    B.    M. 

HALLS  &  SOCIETY  BUILDINQS 

Plans   Being   Prepared. 
ALTERATIONS  Cost,    $30,000 

BALLARD,    Washington. 
General    alterations    for    lodge    rooms. 
Owner — Ballard   Lodge   of   B.   P.   O.    E., 

No.    827,    Ballard,    Wash. 
Architects — McQuaker       &        Horrocka. 

Mehlhorn   Bldg..    Seattle. 


Ready  for  Figures  Wednesday. 

CLUB   BUILDING  Cost,    $25,000 

0.\KLAND,    Alameda    Co..    Cal.      Second 

Avenue  and  E-16th  Street. 
Two-story   brick    or   concrete   carmen's 

club  building. 
Owner — San    Francisco,    Oakland    Ter- 
minal    Railways     (W.  R.  Alberger, 
fleneral   Manager.) 
.i^rcbitect — C.   W.  McCall,  Central  Bank 
Bldg..   Oakland. 
NOTE: — Alternate       figures    will       be 
taken   for  brick  and  concrete  construc- 
tion. 
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Contract  AwaiilciJ  on  a  I'erceiilaKi' 
Basis. 

ADDITION  Cost.    $251). OOO 

approximately. 

SAN  FRANCISi'o.  N  Sutter  Street  W 
MaKOn   Street. 

Seven-story  Class  "A"  addition  to  pres- 
ent club   building   (adjolnine)- 

Owner — \Vomen'.s    Athletic    Club.    Prem. 

ArchlteSts— Bliss  &  Faville,  Ualboa 
Bldg..   San   Francisco. 

Contractor — LIndgren  Co..  Monadnock 
Rldg..  San  Francisco. 


Contract  Awarded. 
MASONIC  HOME 

Contract  Price,  148.145. 
I'ORESTGROVE,  Oreeon. 
Kxcava,tion,      concrete      and       masonry, 
plasferlng.   terra  cotta  and  carpen- 
try    for     reinforced     concrete     Ma- 
soic  Home. 
Owner — prand  Lodge  of  Masons. 
Architect— W.   C.   Knighton,   1.'.   .S.  Bank 

Bldg.,  Portland. 
Contractor — Itobert  Shelley.  204  Henry 
Bldg..  Portland. 
The  heating  contract  has  been  let 
to  the  Kendall  Heating  Co..  24  Front 
St.,  Portland,  at  $11,595,  and  ihe  plumb- 
ing to  Bergh-Orlggs  Co.  of  Taconia, 
Wash.,  at   $13,899. 


SAN  PEDRO,  L.  A.  Co.,  Cal.— A  2- 
story  naval  Y.  M.  C.  A.  building  will 
he  erected  at  San  Pedri  by  navy  men. 
It  will  be,  a  modern  hotel  to  coat  $50,- 
000  and  is  designed  to  Improve  housing 
conditions  for  men  from  the  Paolflo 
fleet  and  submarine  base.  Naval  Re- 
cruiting Officer  Wilbur  and  others  are 
promoting    the    project. 


Figures  to  be  Called  For  in  Aboui  a 
Month. 

ADMINISTRATION    BLDG.,    ETC. 
Cost,  $500,000 

SAN  FRANCISCO.  Ocean  Ave.,  bounded 
by  Fjixon  and  Ashton  Avenues,  et«. 

One-story  Class  "C"  administration 
building,  one-story  Class  "C"  gym- 
nasium, one-story  reinforced  con- 
crete power  house,  9  frame  cot- 
tages, superintendent's  hou.'se.  as- 
sistant's house  a'nd  shop  building 
for  orphanage. 

Owner — Pacific  Hebrew  Orphan  Asylum 
and  Home  Society. 

Architect — Alfred      Henry    Jacobs,      110 
Sutler  St.,  San  Francisco. 
The    contract     for    grading.       paving. 

road    work,    sewer   and    water    systems. 

etc.,   has   been    awarded    to   The    Pacific 

States  Constr.    Co..   Call   Bids.,   for   $32.- 

585. 

HOSPITALS 

All  Kids  Rejected. 

CHILDREN'S  WARD.   ETC.   Cost.    $ 

SACRAMENTO,    Cal.      County    Hospital. 
Two-story     and      basement      reinforced 

concrete    and      hollow    tile      service 

and  children's  ward. 
Owner — Sacramento  County. 
Architect — R.   A.    Harold,   Forum   Bldg.. 

Sacramento. 
Bids  were  opened  on  May  3rd  by  the 
Board  of  Supervisors,  all  were  over  the 
estimate  and  were  rejected.  It  has  not 
been  decided  what  action  will  be  taken. 
The  bids  follow: 
■Wm.  C.  Keating.  Sacramento. .  .$142,800 

Wm.  Murcell,   Sacramento 146.971 

Mathews    Con.    Co.,    Sacramento   151,887 


c<jiitiaei    Awarded. 

HOSPITAL   BLDO.  Coat,    $145,000 

JERMOE,   Arizona. 

'1  \vi>-slory  and  basement  Class  "A" 
hospital  buUdinc- 

Owner — United  Verde  Extension  Min- 
ing. Company. 

Architects — Lescher  &  Kibbey,  Phoenix 
Arizona. 

Contractor — Wm.  Simpson  Co.,  Marsh- 
.Strong  Bldg.,  Loa  Angeled. 


SACRAMENTO.  Cal.— Three  bids  re- 
ceived by  the  Sacramento  County  Su- 
pervisors for  the  construction  of  a 
two-story  and  basement  reinforced 
concrete  and  hollow  tile  service  and 
children's  ward  building  for  the  Sacra- 
mento County  Hospital  have  been  re- 
jected as  being  above  the  amount 
available  for  construction.  Bids  re- 
ceived   follow: 

Wm.  C.  Keating.  $142,800;  Wm.  Mur- 
cell. $1411.977.  and  Mathews  Constr.  Co.. 
$151,887.  all    of  Sacramento. 

Plans  wer.-  prepared  by  Architect  It 
A.   Heiold,   Forum   Bldg..  Sacramento. 

What  action  will  be  taken  regarding 
construction  has  not  yet  been  deter- 
mined. 


HOTELS. 

<'outract  Awarded. 

REMODEL    HOTEL  Cost.    $6,000 

.SAX   FRANCISCO.      No.    Ill   Taylor  St. 

Remodel   hotel   lobby. 

Owner — J.    H.    Berghauser.    333    Kearny 

St..  San   Francisco. 
Architect — C.   O.   Clausen,   Hearst  Bldg, 

San  Francisco. 
Contractor — Otto  Car. on.  110  Jessie  St  , 

San   Francisco. 


RIPLEY.  Riverside  Co.,  CaL— The 
Blythe  Construction  Co.,  Investment 
Bldg.,  Los  Angeles,  has  started  the 
erection  of  a  38-room  hotel  at  Ripley. 
the  new  town  site  10  miles  south  of 
Elythe.  The  building  will  have  con- 
crete walls  and  will  cost  about  $60,0<)0. 
work  has  also  been  started  on  a  room- 
ing house  with  32  rooms  and  a  number 
of  store  buildings  are  under  construc- 
tion The  Blythe  Construction  Co.  Is 
hoih  owner  and  builder.  The  work  Ix 
being  done  by  subcontract  under  the 
direction  of  Engineer  G.  E.  Rice,  whose 
headquarters  are  at  Blythe. 

POWER  PLAirrs. 

Plans  Being  Prepared. 

ADDITION  Cost,   $50,000 

RIVERSIDE.  Riverside  Co..  Cal.  Eighth 
Street. 

Two-story  steel  and  concrete  addition 
to  power  plant. 

Owner — Southern  Sierras  Power  Co.. 
Riverside.  Cal. 

Architect — W.  Charles  Tanner,  River- 
side, Cal. 


LOS  ANGELES,  L,.  A.  Co..  Cal. — t.oa 
Angeles  Gas  &  Electric  Cori>oni.tlon, 
has  had  plans  prepared  and  will  erect 
an  addition  for  a  turbo-generating 
plant  at  1229  Factory  Place.  It  will  be 
33x53  ft.,  with  a  basement  21  ft.  deep 
and  superstructure  32  ft.  high.  Cost. 
$35,000. 


DOUGLAS.  Ariz. — The  farmers  of 
.Sulphur  .Springs  valley  are  consider- 
ing I  he  erection  at  Douglas  of  a  20.000 
h.  p.  power  plant  to  furnish  power  to 
operate    pumps    for    irrigation    over    a 


di.ftrict  coniprlHing  about   100.000  acres. 
EHtlmated   co.st    of  project.    $2,000,000. 


PUBLIC  BUILDINGS. 


.N"ew  Bids    to   be   Called   For. 
COURT   HOUSE  Cost.    $150,000 

RED  BLUFF.  Tehama  Co.,  CaL 
Two-story    concrete      and    interlocking 

tile  fireproof  County  Court  House. 
Owner — County     of     Tehama.       H.      G. 

Kuhn,  County  Clerk. 
Architects — Geo.  C.  Sellon  &  Co..  Milan 

Bldg.,  Sacramento. 
The  bid  of  R.  W.  Moller.  San  Fran- 
cisco, wa.s  the  only  one  received  on 
May  3rd  for  the  general  contract.  II 
was  returned  un-opened  and  a  meeting 
will  be  held  on  May  10th  to  call  new 
bids. 

Bids  will  be  taken  on  three  proposi- 
tions as  follows:  A  general  contract; 
general  contract,  except  the  mechan- 
ical equipment,  and  segregated  con- 
tracts on  all  parts  of  the  work. 

Plans,  specifications  and  bid  blanka 
may  be  obtained  from  the  office  of  H. 
O.  Kuhn.  County  Clerk,  at  Red  Bluff,  or 
the  Architects'  office.  Deposit  of  $25 
required. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Up  to  May  18th,  10:30  A.  M.  bids  will 
be  received  by  A.  L.  Banks,  City  Clerk, 
for  furnishing  two  Are  proof  cabinets 
for  the  City  Assessor  and  Tax  Collec- 
tor of  the  City  of  Stockton;  one  fire 
proof  cabinet  for  the  City  Superin- 
tendent of  Streets  of  the  City  of  Stock- 
ton and  one  fire  proof  cabinet  for  the 
City  Auditor.  Certified  check  of  10% 
payable  to  City  Clerk   required. 


Cost,   $132,340 


Contract   Awarded. 

HEATING    PLANT 

TACOMA,    Washington. 

Erection  of  State  group  heating  plant. 

Owner — State  of  Washington. 

Architects — Wilder  it  White  of  New 
York  and  Bebb  &  Gould.  Securities 
Bldg.,   Seattle,  Associates. 

Contractor — The    Western    Construction 
Co.,    Seattle,   Wash. 
The    contract    for    mechanical    equip- 
ment   was    awarded    to    the    Berg-Grits 

CO.   of  Tacoma  at    $124,879. 


FAIRFIELD,  Solano  Co.,  Cal. — C.  W. 
Smith  of  Sacramento  .  has  been 
awarded  a  contract  by  the  County  Su- 
pervisors for  furnishing  and  delivering 
one  double  space  metal  standing  desk 
containing  234  roller  book  shelves  for 
use  in  the  County  Recorder's  Ofllce,  on 
his  bids  of  $1,387.  The  only  other  bid- 
der was  M.  G.  West  Co..  of  San  Fran- 
cisco,  at  $1,561.60 

EESIDENCES, 

Plans   Being   Prepared. 
RESIDENCE  Cost.    $25,000 

LOS  GATOS,  Santa  Clara  Co..  Cal. 
Two-story    frame    and    plaster    country 

residence   (10  rooms  and  two-story 

garage  with  living  apts.) 
Owner — Samuel      Rucker.    677      Mission 

St.,    San    Francisco. 
Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg..  San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.   $50,000 

LOS     .\NGELES.   Cal.        Olive   Hill,   SW 

Vermont    and    Hollywood    Blvd. 
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One  and  two-story  hollow  tile  resi- 
dence (17  rooms  and  7  bathrooroB), 
also  a  concrete  swimming  pool, 
garden  houses,  etc. 

Owner — Aline  Barnsdall,  706  Merritt 
Bldg.,  Los  Angeles. 

Architect — Frank     Lloyd   Wright, 
vestment  Bldg.,  Los  Angeles. 

Contractor — S.     G.   H.     Robertson 
Investment  Bldg.,  Lob  Aneeles- 


In- 


31« 


One-story   frame   and   plaster   residence 

(6  rooms).  ^ 

Owner— Mrs.   I^n   Hatch. 
Architect — Toseph     L.     Stewart,     Claus 
Spreckels  Bldg.,  San  Francisco. 
Figures   are   being   taken   tor   a  gen- 
eral  contract. 

SCHOOLS, 


Contract    Awarded. 

UESIDENCE  Cost,    J65.000 

LOS  AXGELBS.   Cal.     -Si.xth   .Street  and 

riymouth  Boulevard. 
Two-story     frame     and    brick      veneer 

residence. 
Owner — Lois  M.  Pattlson. 
Architect       &      Contractor — Milwaukee 

Building  Co..  815  Wright  &  Callcn- 
"der  Bldg..  Los  Angele*. 

Plans   Being   Prepared. 

RESIDENCES         Cost,  $8,000  to  J25,000 

each. 
SAN    FRANCISCO.        Forest    Hill      and 

Twin  Peaks  Tunnel   Di-stricts. 
Ninety  Iwo-story  frame  residences. 
Owner — C.      S.   AUred,      150     Onondaga 

Ave.,   San   Francisco. 


Contract   Awarded. 

BUNGALOWS  Cost,  $6,000  each 

REDDING,  Shasta  Co.,  Cal.  Liberty  St. 
bet.   Market  and  Pine  Streets. 

Two  two-story  and  basement  frame 
and  plaster  bungalows. 

Owner — Byron  G.  and  Clifford  S.  Baton. 
Redding,   Cal. 

Designer  &  Contractor — William  Ste- 
phens,  Redding,  Cal. 


Segregated  Figures  Being  Taken. 

RESIDENCE  Cost,    |50,0no 

PIEDMONT,  Alameda  Co.,  Cal.  Pied- 
mont   Acres. 

Two-story  and  basement  trams  and 
plaster  residence  and  garage  (12 
rooms  and  3  bathrooms). 

Owner — Withheld. 

Architect — W,  H.  Crlm  Jr.,  425  Kearny 
St.,   San  Francisco. 


Plans   Being  Figured.     Bids  Close  May 

18,    1920,    i    P.    M. 
SCHOOL  Cost.   $2fi0,00U 

EEItKELKV,    AUuneda    i;o.,    Cal.      Uo.s.- 

and  Grant  Streets. 
One   and      two-story     brick     school,   22 
rooms    (auditorium,    manual    train- 
ing, domestic  science,   etc). 
Owner— City  of  Berkeley. 
Architect— Wm.    ('.    Hays,    1st    National 
Bank  Bldg.,  San  Francisco. 

Plans  may  be  obtained  from  the  of- 
fices of  Mr.  Hays,  First  National  Bank 
Eldg.,  San  Francisco,  or  Um.  12,  Wright 
Bldg..  Center  and  Oxford  Sts.,  Berkeley, 
on  a  deposit  of  $10.00. 

Segregated  bids  are  being  taken  as 
follows: 

Excavation  and  grading. 

Concrete. 

Masonry, 

Structural   Iron. 

Carpentry. 

Roofing. 

.Sheet  Metal   Work. 

Lathing  and   Plastering. 

Ornamental    Iron. 

Plumbing. 

Electrical   Work. 

Painting. 

Heating. 

Shades, 

Linoleum. 

Lockers. 


Plans  Being  Prepared. 
.SCHOOL  Cost,  $10,000 

CITRONA  I'.VRK,  Glenn  Co.,  Cal. 
One-story  grammar  school. 
Owner — Citrona   Park   School    District. 
.Architect — W.    H.    Weeks,    75    Post    St., 
San  Francisco. 
NOTE: — An  election  will  be  held  May 
8th    to    decide    the    question    of    Issuing 
and    selling   bonds   to   finance   construc- 
tion. 


IMans   Being  Figured. 

SCHOOL  Cost,   $6O,0U0 

COMPTON,  Los  Angeles  Co.,  Cal. 
One-story    hollow    tile    school.    228x100 

(8    rooms). 
Owner — Compton    School    District. 
.Architect — Arthur      W.       Angel,        3739 
Princeton   Ave..   Los  Angeles. 
Plans    may    be   obtained    at    the    resi- 
dence  of   the   architect.      A.   C.   Cooney, 
First  National  Bank  Bldg.,  Compton.  is 
the  (^lerk  of  the  School  Board. 


Plans   Being   Figured.      Bids   Clost-    May 

19,   1920,  at  3  P.  M. 
ALTERATIONS  Cost,    $32,000 

SAN  FRANCISCO.  N  Excelsior  St.,  Bet. 

Lisbon  and  Paris  Streets. 
Alterations    to    school    (fireproof    stair- 
ways,  etc.) 
owner — City  and   County  of  San   Fran- 
cisco. 
Architect — John    lleid   Jr.,    1st    National 
'     Bank  Bldg..  San  Francisco. 
'Figures   arc   being   taken   for   a   gen- 
eral contract. 


Plans   Being   Figured.      Bid.s   flose    May 

22nd.   2  P.    M. 

SCHOOL  Cost,    $ 

CARMICHAEL.     Sacramento    Co..    Cal. 
One-story       interlocking       hollow       tile 

school.  . 
Owner— Carmichael    School    District.    H. 

L.   Nel.^JOn.   Clerk.   R.    D.    3.   Box    245. 

Sacramento.   Cal. 
\rchitect— W.    H.    Weeks,    75    Post    St. 

San  Francisco. 
Deposit      of    $20    required      for    plans 
Certified  check  of  10%  payable  to  J.  F. 
Barrett.    President    of    Board    of    Trus- 
tees  of   nistrict,    mi\st   .locqmpany    eaoli 


Plans  Being  Prepared. 
SCHOOL  Cost,    $30,000 

.MALAGA,    Fresno    Co.,    Cal. 
One-story    live-room    grammar   school. 
Owner — Malaga  School  District. 
Architects — Swartz    &    Ryland,    Eowell 
Bldg.,   Fresno. 


SAN  FRANCISCO. — On  recommenda- 
tion of  City  Architect  John  Reld  'Jr., 
First  National  Bank  Bldg.,  the  Board 
of  Public  Works  has  requested  the  Su- 
pervisors to  appropriate  $80,000  to 
cover  the  cost  of  electric  work,  brick 
work,  interior  and  exterior  plastering 
at  tne  Grant  School  on  the  north  side 
of  Pacific  avenue,  between  Broderick 
and   Baker   streets. 

Tile  contract  for  general  construc- 
tion has  already  been  awarded  to  An- 
derson  &  Ringrose,  320  Market  street, 
and  the  plumbing,  heating  and  venti- 
lating  contracts   to    A.   Lettich. 


BERKELEY,  Cal. — The  Berkeley 
Board  of  Education  has  awarded  a 
contract  for  furnishing  and  laying  a 
tile  flooring  in  the  Thousand  Oaks 
School  Building  to  Scott  Co.  at  $i66.50. 

The  only, other  bid  was  submitted  by 
the  Rigney  Tile  Co. 


OAKLAND,  Cal. — George  E.  Atkins 
has  been  appointed  heating,  ventilating 
and  sanitation  engineer  of  the  Con- 
struction Department  handling  the 
city's  school  building  program  under 
the  bond  issue,  of  which  Marston 
Campbell  is  Chief  of  Construction. 
,\tkins  will  supervise  all  of  the  sani- 
tary, heating  and  ventilating  features 
of  the  new  schools.  Romaine  Meyers 
will  be  appointed  electrical  engineer  of 
the  department,  according  to  Campbell. 


VALLEJO,  Solano  Co..  Cal.— Bonds  to 
the  amount  of  $500,000  were  voted  on 
May  4th  by  the  citizens  of  Vallejo  for 
the  construction  of  new  school  build- 
ings. 

The  following  architects  have  been 
selected  to  prepare  the  plans: 

AV.  H.  Weeks.  75  Post  .St..  San  Fran- 
cisco,   fireproof   high    school,    $2.'0.OOO. 

Perry  &  Clark.  1209  Sutter  St..  Val- 
lejo.   fiicproof  elementary  school. 

Woollett  &  Lamb.  Physicians  Bld^.. 
Sacramento,  and  Perry  &  Clark  of  VaU 
le.io.   associated,   fireproof  elementary. 


STORES  AND  OFFICES. 


Cost.   $100.- 


.VUTO  SALES  BLDGS. 

000  approximately. 
S.VN  FRANCLSCO.   Golden   Gate   Avenue 

and   Leavenworth   Street. 
Three     reinforced    concrete    auto    sales 

buildings   (1  3-story  and  2  2-8tory) 
Owner— Louis  R.   Lurie.  Flatiron   Bldg.. 

San  Francisco. 
.Architect — Albert      Schroepfer,    Nevada 

Bank  Bldg..  San   Francisco. 
Contractor — Barrett     &     Hllp,     Sharon 

Uldg.,  San  Franpisco. 
Barrett   &    Hllp      have    awarded      th« 
I'lillQwing  opntractB' 
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PlnnblBK  to  Ahlbach  &  Mayer.  85  Dor- 
land  Street. 

i;iertrlr  Work  to  Victor  I..cmoE:e,  l.')2 
Fourth   Street. 

ilooflBK  to  Xlallott  &  Petprsoii.  Mo- 
nadnock  Bldg. 

»«»el  Saah  to  The  Detroit  Steel  Pro- 
ducts Co..  68   Post  Street. 

Glaaa  to  J.  B.  Crowe,  715  Van  Ness 
Avenue. 


Foundati 


Plana  Being  Prepared 
MERCANTILE  BLDG 
LOS  ANGELES,   Cal. 

Olive   StretUs. 
Two-story    and      basenient 

mercantile  building. 

(stores  and  dance  hall). 
Owner— Mrs.    Mary   Spire.s. 
Architect — John  C.  Austin.   1125 

Detwiler  Bldg.,   Los  Angeles 


Cost.    $235,000 
SE      Si.xth      and 


Class    •■.V" 
130x150 


RICHMOND.  Contra  Costa  Co. — The 
Pacific  Telephone  &  Telegraph  Com- 
pany have  purchased  some  property 
on  23d  St.  and  MacDonald  Ave.,  Rich- 
mond and  will  erect  an  exchange 
building  some  time  in  the  future.  No 
plans  have  been  prepared  as  construc- 
tion is  not  expected  to  start  for  at 
least  a  year. 


Cost,   $ 

Street    and 


I'lans  Being  Prepared. 
AUTO  SALES  BLDG. 
SAN    FRANCISCO.       Eddy 

Van   Ness  Avenue. 
Two-story  brick  auto  sales  building. 
Owner — H.    H.    Helbush,    75    Sutter    St 

San  Francisco. 
Architect— W.    L.    SchmoUe,      40     Mont 

gomery  St .  San  Francisco. 


Figures   to    be   Called    For   End   of   This 

Week. 

STORE  &  LOFT  BLDG.  Cost,   $ 

SA    NFRANCISCO.        SW      Mason      and 

Dickman  Place. 
Two-story    and      basement      reinforced 

concrete   store   and    loft    building. 
Owner — Carlo  Matraia. 
Architect — August     G.     Headman,     Call 

Bldg..  San  Francisco. 


Ready   for   Figures 


Cost,  ?30,000 
Eddy    Street    West 


Completing   Plans. 

Shortly. 
STORE  BI.DG. 
SAN    FRA.NCISCO. 

of  Jones  Street. 
Two-story   concrete  store  building. 
Owner — Alvin    Selig. 
.Architect — Mathew  O'Brien.  RS  Pos:   S;  . 

San  Francisco. 

Contract  .\wartled 

AUTO  SALES  BLDG.  Cost.   $46,000 

SACRAMENTO.    Cal.      No.    1200    K   St. 

Two-story  reinfoiced  concrete  auto 
sales  building. 

Owner — A.  H.  Mo.-ller.  Sutt.r  Club. 
Sacramento. 

.Architect — J.  C.  Petersen.  People.s'  Sav- 
ings  Bank    Bldg.,    Sacranunto. 

Contractor — McGillivary  Cfinstr.  Co., 
Capitol  National  Bank  Bldg.i  Sac- 
ramento. 


Coijlract  Awarded. 

AL'^ERATIONS  Cost.    $45,000 

FRESNO,  Fresno  Co..  Cal.     Tulare  and 

Van  Ness  Streets. 
Remodel    present    printing    department 

of    newspaper    plant    into    4    stores, 

18'.\50'  each. 
Owner — The     Fresno     Rei>ublii-an.     Re- 

;  publican  Bldg..  Fresno. 
Architect — Not  Given. 
Contractor — R.  Pedersen  Co..   116  t;iark 

St..  Fresno. 


«  ork 


Cost,  $10,00" 

.Sonoma  .St 

lorclL-       aui'i 


ContracI     Awarded 

Started. 
AUto  SALES  ROOaiS 
VALLEJO,  Solano  Co., 
One-story      reinforced      lonorele 

sales   rooms  and  gu  rage,   50.\7:i. 
Owner— ;Dr.    F.    Burton    Jones. 
Lessee — B.    Neustadl.    Valle.io,   Cal. 
Architect— Not   Given. 
Contractor — George    Barenchi,    Vallejo 

THEATRES. 


Cost,    $230,000 


Plans  Being  Figiirerl, 

THEATRE.    ETC. 

FRESNO.   Fresno   Co.,   Cal. 

Class  ".\"  theatre  (280  seats)  and  a 
ihree-story  Class  "B"  reinforced 
concrete   apartment    house. 

Owner — Foley  &   Rowell. 

Arohitect.s — Reid  Bros..  105  Montgom- 
ery St.,  San  Francisco. 


Plans    Being   Prepare* 

THEATRE  &  STORED         Cost.  »150.000 

.SAN    FRANCISCO.      C.stro    Street,    bet. 

17th  and   18th   Sts. 
Class    "A"    motion    picture    theatre   and 

stores. 
Owner — Nasser   Bros. 
Architect — J.   P..   Miller.  Lick  Bldg.,  San 

Francisco. 


Plans   Being   Prepared. 

THEATRE  Cost,    $ 

LOS  ANGELES,  Cal.  Santa  Monica  Ave. 
Two-story  brick  and  terra  cotta  motion 

picture    theatre.    75x175. 
Owner — J.    B.    Zeller. 
-Vrcliitect- Frank      F.       Rasche,        5751 

Hollywood    Blvd.,    Los   .\ngeles. 


$12,000 
y..   Cal. 


ings   Bank   Bldg..   Oakland. 
Figures  Being  Taken. 
ALTERATIONS  Cost 

MARTINEZ,      Contra      Costa      i 

Novelty  Theatre. 
-Vlter  and  add   to  brick  motion  picture 

theatre   (erect   balcony  to  seat  250) 
Owner — A.  Gattman. 
Architect — Milton     Latham.     452     Moi 

goniery  St.,  San  Francisco. 


New  and  re-newed  screw  casing 
and  standard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardist*  and  farmers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howird  si.  Ssa  Frsadss* 
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Engineering. 


BRIDGES,    DAMS    &    HARBOR 
WORK. 


C.VLEXKo.  Imperial  Co..  Cal.— A 
loniniittce  representing  six  water 
'Oinpiinies  iiiierested  in  the  Volcano 
lake  project,  has  authorized  Engineer 
■I.  C.  Allison  of  Calexico,  to  preceed 
with  surveys  lo  determine  the  prac- 
ticability of  lOngineer  Sellew'a  plan  to 
divert  flood  water  from  the  Colorado 
liver  into  the  lake  for  storage  until 
the  dry  season.  Mr.  Allison  declares  it 
feasible  to  turn  the  river  back  Into  the 
old  channel  through  which  it  ran  prior 
to  i;ioii.  1(  water  is  stored  in  the  lake 
it  would  be  turned  into  the  present 
canal  system  through  the  Cerro  Prieta 
canal.  Mexicon  interests  have  agreed 
to  bear  50%  of  the  cost  of  the  survey. 


SAN  FRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  awarded 
the  contract  for  the  construction  of 
aqueduct  tunnels  in  the  Mountain  Di- 
vision of  the  Hetch  Hetchy  project  on 
a  cost  plus  fee  basis,  under  Contract 
No.  77-C.  to  the  Construction  Company 
of  North   American,  San  Francisco. 

The  Board  requested  the  Supervisors 
to  appropriate  $8,000,000  and  $2,719,000 
to  cover  the  cost  of  the  Improvement, 


SAN  FRANCISCO — Bids  were  opened 
on  May  6th  by  the  Board  of  State  Har- 
bor <'ommissioners  for  furnishing  ma- 
terials and  constructing  bulkhead 
wharf  in  front  of  Pier  19,  including  the 
replacement  of  timber  approach  to  Pier 
19,  on  the  water  front  of  San  Francisco. 

The  following  bids  were  received: 

Check  Bid 

Hannah    Bros $1,200         J22,S50 

.4.    W.    Kitchen 1,250  24,767 

t^roQiv  Tihbitts  Con.  Co.    1.200  21.440 


Wednesday.     May     12,     1920  BUILDING    AND    ENGINEERING    NEWS 


SACRAMENTO.  Cal. — State  Engineer 
W.  F.  McClure  is  completing  a  report 
on  the  feasibility  of  the  proposed  Tule 
Irrigation  District,  comprising  25.000 
acres  in  Lassen  County.  It  is  planned 
to   tap  Eagle  Lake. 

The  report,  when  completed,  will  be 
forwarded  to  the  Lassen  County  Su- 
pervisors  for  consideration. 


The    plans    will    be    forwarded 
State  Engineer  for  approval. 


PHOENIX,  Arizona. — English  and 
Pierce  have  been  awarded  the  contract 
by  the  State  Highway  Commission  for 
the  construction  of  the  Cienega  Bridge, 
iait  $27,480.  bids  for  which  were  opened 
April  26th.  The  structure  will  be  278 
feet   long  with  a  146  ft.  clear  span. 

The  only  other  bidder  waj  M.  L. 
Tophoy   at   $38,000. 

Thos.  Haddock  is  State  Highway  En- 
gineer. 


•  FLORENCE.  Ariz. — Until  2  P.  M.. 
'June  1.  bids  will  be  received  by  the 
Pinal  County  Highway  Commission  at 
Florence  for  constructing  concrete 
bridge,  culverts,  headwalls  and  retain- 
ing walls  on  Ray-Kelvin  highway,  in- 
volving approximately  160  cu.  yds. 
Class  A  concrete,  630  cu.  yds.  Class  C 
concrete;  1120  cu.  yds.  cement  rubble 
and  12.000  lbs.  reinforcing  steel.  Cora- 
mission  will  furnish  corrugated  metal 
pipe.  Plans  may  be  secured  from  W. 
W.  Lane.  County  Highway  Engineer, 
for  sum  of  $10.  E.  G.  Dentzer,  Secre- 
tary. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.— Up 
to  Jiine  7th,  11  A.  M.,  bids  will  be  re- 
ceived by  Henry  A.  Pfister,  County 
Clerk,  for  the  construction  of  a  rein- 
forced concrete  bridge  on  the  Acnew 
road    over    Quito    and    Campbell    creek. 


FLORENCE,  Ariz.— Until  2  P.  M., 
June  7.  bids  will  be  received  by  Pinal 
County  Highway  Commission  at  Flor- 
ence tor  furnishing  plans  and  for 
<'onstructing  two  reinforced  concrete 
bridges*  across  Mineral  creek  on  Ray- 
McKelvin  highway.  Each  structure 
will  be  150  feet  clear  opening,  single 
arch.  Profile,  topographical  maps  and 
iipecifications  may  be  obtained  from  W. 
W.  Lane.  County  Highway  Engineer, 
for   the  sum   of   $10. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
The  Contra  Costa  County  Supervisor."; 
have  approved  a  petition  for  the  or- 
ganization of  an  irrigation  district  in 
the.  Lone  Tree  section  comprising  2035 
acres.  The  proposed  district  will  be 
submitted  to  the  State  Engineers  for 
apjjroval. 

LIGHTING  SYSTEMS, 


H.i.LlN.\.S.  M.jMl.rey  Co..  Cal. — The 
Supervisors  ha\'e  awarded  a  contract 
to  H.  C.  Reed  Company  of  San  Fran- 
cl-sco  at  $3,900  for  the  installation  of 
twenty-seven  electroliers  on  the 
county  bridge  at   King  City. 

SEWEES,     STREET    WORK, 
ROADS  AND  WATER 
SYSTEMS.    

STOCKTON.  San  Joaquin  Co..  Cal.— 
City  Council.  A.  L.  Banks,  Clerk,  has 
passed  resolution  of  intention  No.  64  7 
providing  for  the  improvement  of 
portions  of  North  street  from  Califor- 
nia west  to  Center  street  by  grading 
and  constructing  concrete  curbs,  gut- 
ters and  sidewalk.s  and  paving  with  a 
gravel  base  2%  inches  thick  and  an  as- 
wearing  surface  4Mi 
Hogan   is   the   en- 


posit  of  $5.  Certified  check  or  bond 
for  5%  required.  R.  M.  Morton,  High- 
way   Engineer. 

MONTEREY.  Monterey  Co.,  Cal.— 
Contractor  Cerrano  has  been  granted 
a  permit  by  the  City  Council,  Archie 
Kay.  Clerk,  to  improve,  under  private 
contract.  Ocean  View  avenue  in  New 
Monterey. 


phaltlc    concrete 
inches   thick, 
gineer. 


Cal. — John  Engebretsen,  205  McNeece 
Bldg.,  San  Diego,  submitted  the  only 
bid  at  $105,600  for  the  construction  of 
about  10.7  miles  of  cement  pipe  sew- 
ers, 4  to  12  in.,  and  one  rectangular 
septic  tank.  C.  B.  Ireland,  city  engi- 
neer. 


SACRAMENTO.  Cal.— Up  to  May  18th, 
10  A.  M..  bids  will  be  received  by  the 
State  Reclamation  Board.  835  Forum 
Bldg..  Sacramento,  for  the  e.'itimated 
excavation  of  between  65  and  70  thous- 
and cubic  yards  of  material  tearing 
down  old  levees  in  the  Sutter  By-Pass, 
in  Township  14,  North  Range  3  east. 
Mount  Diablo  Base  and  Meridian.  Ma- 
terial to  be  wasted  in  old  borrow  i>its 
each  side  of  levees  taken  down. 

Bidder  will  state  price  per  cubic 
yard  removed.  Cash  progress  payments 
of  90  per  cent  monthly  on  approval  of 
engineer  of  Reclamation   Board. 

Bidders  can  examine  plans  and  speci- 
fications at  the  following  places: 

835  Forum  Bldg.,  Sacramento:  State 
Reclamation  Board's  Oftice.  Sutter  City. 

W.  P.  Dwyer.  Camp  No.  4;  A.  M. 
W'ells.  Res.  Eng..  Stale  Reclamation 
r.oar'l.  21°  First  St.,  San   Francisco. 


IRRIGATION  PROJECTS. 

YUBA  CITY,  Sutter  Co..  Cal.— The 
Suj>ervi.sors  have  accepted  a  petition 
presented  by  farmers  in  the  vicinity  of 
Xicolaus   for  a   new    irrigation   ilistrict. 


SANTA  MONICA.  Los  Angeles  Co.. 
Cal. — /.n  ordinance  of  intention  to  im- 
prove San  Vincente  Blvd.  between 
Se\*enth  and  26th  streets  was  adopted 
by  th>  City  Commission  on  April  26; 
work  to  be  done  under  ImprovemenL 
Act  of  1911.  About  8000  lin.  ft.  of  road- 
way will  be  paved  28  ft.  wide  with  2\i- 
in.  asphaltic  concrete  base  and  IVz-'"- 
bitulithic  surface,  about  461,000  sq  ft. 
There  will  also  be  about  550  ft.  of  30- 
in.  radial  interlocking  brick  storm 
drain  and  a  24 -in.  corrugated  iron  pipe 
.storm  drain.  John  A.  Morton.  City  En- 
gineer. 

SAX  DIEGO.  San  Diego  Co..  Cal.— c. 
H.  Hudson.  408  JIarsh-Strong  Bldg.. 
Los  Angeles,  wa.s  awarded  the  contract 
at  $59,318.80  tor  grading  and  construct- 
ing reinforced  concrete  and  corrugated 
Iron  culverl.s  on  Mission  road  No.  1. 
Sec.  A.  county  highway,  over  Poway 
hill,   approximately   6   miles. 


SACRAMENTO.  Cal. — The  selection 
of  a  type  of  pavement  for  streets  In 
Sacramento  will  be  discussed  by  the 
I  !!>■  Coniniissioners   in   the   near  future. 

Coniinissioner  Carmichael  urges  the 
use  of  Warrenite  pavement  while  Com- 
missioner G.  C.  Simmons  advocates  the 
laying    of    Topeka    pavement. 

M.  J.   Desmond  is  City  Clerk. 


LOMl'OC.  Santa  Barbara  l«..  Cal. — 
Surveys  have  been  completed  tor  the 
new  Lompoc  highway  between  Buell's 
and  Santa  Rita,  and  this  will  be  the 
first  section  improved.  An  effort  is  be- 
ing made  to  induce  the  banks  to  buy 
the  $400,000  bonds  voted  for  the  high- 
way. Major  Robert  McGregor  of  Lom- 
poc.  is   in  charge  of  the   work. 


SA.N'  DIEGO.  San  Diego  Co..  Cal  — 
Cntil  2  P.  M..  May  17.  bids  will  be  re- 
ceived by  the  Supirvisors  of  San  Diego 
County  for  grading  and  paving  Lemon 
tJrove  road  .\o.  1  from  Greenwood 
cemetery  to  La  Jlesa  c\fept  that  por- 
tion in  Kneanto  City.  The  project  is 
:il.416  ft.  in  length  and  will  involve  14,- 
•JOO  cu.  jds.  excavation.  8727  cu.  yds. 
t'lass  A  concrete  paving.  125  cti.  yds. 
Class  A  concrete  culverts.  5761  Ib.s.  re- 
inforcclng  steel  and  26.100  sp.  ft.  re- 
inforcing mesh.  Plans  and  speciHca- 
tiona  may  be  obtained  from  highway 
commission,    53U    Union    Bldg..    on    de- 


RENO.  Nevada. — On  recommendation 
of  the  City  Engineer  the  City  Council 
has  instructed  that  preliminary  work 
for  a  number  of  street  improvements 
be    started. 

The  work  to  be  undertaken  includes 
grading,  scraping  and  scarifying  on 
Maple.  Jones.  Lake.  Winter,  Vine  and 
Roberts    streets    and    Wells    avenue. 


MODESTO,  Stanislaus  Co..  Cal. — The 
City  Council  has  passed  Resolution  of 
Intention  No.  96  providing  for  the  Im- 
provement of  Twelfth  street  from  L  to 
N.  and  Resolution  No.  97  for  the  im- 
provement of  Thirteenth  street  from  L 
to  Needham.  by  grading,  paving  with  a 
t-inch  concrete  base  and  a  It^-inch 
bitulithic  wearing  surface  and  con- 
struction  of  concrete  curb  and  gutters. 

W.   O.   Thompson   is  City  Clerk. 


MODESTO.  Stanislaus  Co..  Cal. — The 
City  Council  has  granted  a  petition  of 
property  owners  seeking  the  con- 
.xtruction  of  concrete  sidewalks  in  En- 
slen  avenue. 

.Similar  action  was  taken  on  a  peti- 
tion ui-ging  the  paving  of  Fifteenth 
.-street,  between  H  and  I  streets. 

The  Council  has  adopted  specifica- 
tions for  paving  numerous  street  inter- 
sections and  a  call  for  bids  will  be 
issued  .shortly.  W.  O.  Thompson  is 
City   Clerk. 


LOS  ANGELi^,3.  Jal.— Until  11  A.  M., 
May  24,  bids  will  be  received  by  the 
Board  of  Supervisors  of  Los  Angeles 
County,  for  constructing  a  brick  Incin- 
erirfto'i'l  screen  enclosures  to  garbage 
lir^ith.  and  paving  box  yard  with  con- 
crete at  the  county  hospital.  Plans  and 
si)eciflcations  may  be  obtained  at  the 
nfflce  of  the  Board.  Hall  of  Records. 
rriie  work  will  include  a  steel  stack. 
■iron  dooi-s.  metal  chute,  etc. 


S.\CRAMENTO.  Cnl. — The  State  High- 
way Department  has  awarded  a  con- 
tract to  Geo.  S.  Benson  &  Sons  of  Los 
Angeles,  for  the  construction  of  the 
State  highway  between  Woodland  and 
Zamora.  Yolo  County.  Division  111. 
r;oiiie  7.  Section  P..  The  contract 
price  is  $140,888.  The  stretch  wfU  be 
10.7    miles    in    length. 


SACRAMENTO.  Cal-The  California 
State  Higrhway  Commission  opened 
Lids  on  May  3rd  for  highway  improve- 
ment in  four  counties  and  the  follow- 
ing bids   were   received: 

Amador  County,  between  lone  and 
Jackson  (ni-An,a-.U.B),  ahout  in  7 
miles  in  length   to  be  graded 

J.   K.  Johnston.  Tracy j   gg  3,,; 

».  &.  Mead.  San  Francisco 100.129 

Ai.    Ulumankranz.   Stockton 109.885 

Engineer's   Estimate.    $62,332.20 
Tehama    County,    between    Red    Bluff 
and    .Vonherly    IJoundarv    (II-Tch-3-(  ■) 
about    13,6   miles   i„    u-ngiU    to   lu-   paved 
with  Portland  cement  concrete. 
•■Juy  S.  Atkinson,  Portland,  Ore.J216  125 
Engineer's    Estimate.     $139,650  ' 
Placer   County,    between    Auburn    and 
Northerly        Boundary       (III-Pla-lT-C) 
about    6.6   miles   in   length   to   be   paved 
with    Port  land    cement    concrete. 
No  bids  received. 

Imperial  County,   between  Tule  Wash 
and      Gravel      Wash       (VII-Imp-26-D) 
about   6,5   miles   in    length   to   be   paved 
with  Portland   cement  concrete. 
No  bids  received. 
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l)l-VMl'IA.  Wa.sh,—Tlie  contract  for 
piiving  I'jast  Bay  avenue  from  Third 
street  to  Prienst  Point  park  has  been 
;<"ardeu  by  the  City  Council  to  Albers 
.t  Son  for  $88,939.  The  engineer's  esti- 
mate on  the  work  was  $89,4'jU. 


May      12,      1320. 

Mission  St.  and  north  city  boundary 
with  o-in.  plain  concrete  and  construot- 
ing  cement  curb  and  catch  basin.- 
wurk    to    be    done    under    Imp.    Act    of 


SEBASTOPOL,  Sonoma  Co.,  Cal- 
The  Street  Committee  of  the  Board  of 
Trustees  has  been  authorized  to  secure 
the  services  of  a  contractor  to  scarify 
.North  Main  street,  Healdsburg,  Peta- 
luma  and  Bodega  avenues  at  a  cost  not 
to    exceed    $300. 

LOS  ANGELES.  Cal,— George  K 
'-■urtis.  2440  E.  26th  St..  was  awarded 
the  contract  on  May  1  at  $26,053  97  for 
improving  York  Blvd.  between  Avenue 
•^6  and  Avenue  53,  involving  38.004  sq. 
ft.  grading  at  15c  ft,;  38.004  sq.  ft,  as- 
phalt pavement  at  37>^c  ft.;  9961.4  Hn 
ft.  cement  curb  at  75c  ft.;  6266  sq  ft 
cement  sidewalk  at  25c  ft  ■  1576  s(r  ft 
concrete  gutter  at  50c  ft.,  and  "storm 
drain  at  $3000.  Engineer's  cost  esti- 
mate,   $19,899.19. 

PHOENIX.  Ariz.— The  Supervisors  of 
Maricopa  County  have  decided  to  ap- 
propriate funds  for  the  75%  state  road 
fund  to  match  federal  aid  for  recon- 
M^nciing  lb.  Grand  Ave,  road  from 
Phoenix    to    Glendale, 

NEWM.vx.  Stanislaus  Co..  Cal— .\t 
I  he  last  m.eling  of  the  City  Trustees 
a  committee  composed  of  Trustees 
Newman.  Patchett  and  Douty.  was  ap- 
pointed to  look  into  the  matter  of 
street  improveme.its.  This  is  under- 
stood to  be  the  tirst  step  toward  a 
more  or  less  .xiensive  paving  move- 
ment. 10  include  from  a  dozen  up  to 
twenty-live  or  thirty  blocks.  One  of 
the  main  objects  is  to  provide  paved 
entrances  for  the  .;ounty  roads. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— B.  H,  Cunningham,  253  American 
Ave..  Long  Beach,  submitted  the  low- 
est bid  at  $17,322,48  for  paving  Golden 
Ave.  between  4th  St.  and  a  point  420  ft 
.^outh  of  Ocean  Blvd.,  involving  78,- 
237.74  sq.  ft.  concrete  paving  with  bi- 
luminus  protective  coat  at  21.4c  ft; 
4996  lin,  ft.  cement  curb  at  50c  ft.;  20 
sq.  ft,  cement  gutter  at  2.ic:  448,36  sq. 
ft.  cement  sidewalk  at  20c  ft.;  $375  for 
corrugated  iron  and  concrete  culvert 
and  $85  for  vitrified  pipe  connecting 
sewers.  Fairchild-Gilmore-Wilton  Co 
Los  Angeles,  submitted  the  only  other 
bid  at  $18,818,88.  its  unit  prices  being 
23c  for  paving,  60c  for  curb,  23c  for 
gutter,  20  c  for  sidewalk,  $550  for  cul- 
vert and  S150  for  sewers.  A.  de  Ruiz 
'    c'ity   engineer. 


BERKELEY,  Alameda  Co,,  Cal.— The 
City  Council  has  passed  resolution  of 
mtention  No.  408-NS,.  providing  for  the 
improvement  of  Eighth  street  from 
Virginia  to  Camelia  street,  by  grading 
constructing  concrete  curbs  and  gut- 
ters and  macadamizing  with  asphalt 
macadam,  and  the  construction  of  a 
six  inch  vitrified  ironstone  pipe  sew- 
ers in  Eighth  street  from  Cedar  street 
north  380  feet  and  from  Jones  streat 
north  to  a  point  380  feet  including 
brick  manholes.  The  work  is  to  be 
done  under  the  Improvement  Act  of 
1911. 

SEATTLE,  Vash. — E.  M.  Macquaid  at 
S35.80O  submitted  the  low  bid  to  the 
King  County  Commissioners  for  grad- 
ing and  graveling  2,5  miles  of  the  R 
A.  Ballinger  road.  The  bid  has  been 
uiken  under  advisement. 


OAKLAND.  Alameda  Co,,  Cal, — The 
Alameda  County  Chamber  of  Com- 
merce has  taken  preliminary  steps  for 
the  construction  of  a  motor  road,  con- 
necting Alameda  and  San  Leandro  by 
way  of  Bay  Farm  Island,  Plans  call 
for  the  reconstruction  of  an  abandoned 
road,  by  the  county,  at  an  estimated 
eo.^^i    of    $50,000. 

STOCKTON.    San   Joaquin    Co.,   Cal. 

fp  to  May  21st.  10:30  A,  M.,  bids  will 
be  received  by  A.  L.  Banks,  City  Clerk, 
for  the  improvement  of  Rose  street 
from  Edison  street  west  to  Yosemite; 
Stockton  street  from  Rose  street  south 
to  the  north  boundary  of  San  Joaquin 
<'ounty;  Baker  street  from  Rose  street 
south  to  the  north  boundary  of  San 
Joaquin  County  and  Edison  street 
from  North  street  to  the  south  bound- 
ary of  Lomita  Park,  by  grading;  con- 
structing concrete  curbs  and  gutters 
and  paving  with  oil  macadam,  consist- 
ing of  a  4-in.  cement  gravel  foundation 
with  a  wearing  surface  of  crushed  rock 
:in(i   oil    2   inches   thick. 

Certified    check     of     n^     payable     lo 
City   required. 


nAKER.SFIELD,  Kern  t-o,.  Cal —Up 
lo  .-.  p.  M..  May  17th.  bids  will  be  re- 
ceived by  V.  Van  Riper.  City  Clerk,  for 
the  construction  of  a  six-inch  vitrified, 
salt-glazed  sewer  pipe  in  the  alley  first 
south  of  Fourteenth  from  a  point  139  25 
feet  west  of  O  street,  thence  west  95 
feet:  also  a  six-inch  sewer  in  the  alley 
first  south  of  Fourteenth  street  froin 
a  point  5.1,75  west  of  O  street,  thence 
east  288  feet;  also  a  six-inch  sewer  in 
the  alley  first  south  of  Thirteenth 
street  from  a  point  28,75  feet  east  of 
O  street,  thence  west  263  feet;  also  a 
six-.nch  !>e\\cr  in  the  alley  first  south 
of  Thirteenth  street,  from  a  point  63.75 
feet  west  of  o  street,  thence  east  for 
a  distance  of  634  feet  including  the 
construction  of  lampholes  and  Y's  for 
bouse  connections.  Th^  work  will  be 
done    under    the    Improvement     Act    of 

Certified  check  of  10%  payable  to 
City  required. 

.SOUTH  PASADENA.  Los  Angeles  Co., 
Cal— Until  5  p,  m..  May  19.  bids  will  l>e 
receiveKl  by  City  Clerk  B,  V.  Garwood 
for  paving  Orange  Grove  Ave,  between 


S.'WTA  CRUZ.  Santa  Cruz  Co..  Cal — 
The  City  Council  has  pa.'^sed  Resolution 
of  intention  No.  SSO-C  providing  for 
the  construction  of  a  6-inch  vitrified 
.•<a  It -Blazed  pipe  sewer  in  a  portion  of 
i.aurel  avenue  from  Front  street,  west 
212  feet,  one  brick  manhole  with  cast 
lion  cover,  ten  Y  branches  each  having 
l-mch  opening;  al.so  a  6-inch  .sewer  In 
a  portion  of  Laurel  avenue,  from  Front 
street,  east  for  a  distance  of  75  f©et 
including  the  construction  of  y'<=  etc' 
The  work  will  be  done  under  the  Im- 
provement Act  of  1911.  s,  A.  Evans  i. 
City   Clerk. 

OLYMPIA.  Wash.-The  following 
contracts  have  been  awarded  by  tbe 
W.ashington    State    Highway    Commia- 

For  grading  and  graveling  7.42  miles 
of  the  Inland  Empire  highway  from 
Pomeroy  to  Alpowa,  awarded  to  Por- 
ter  A-    Conly.    Portland,   for    $168  506 

On  the  North  Central  highway  in 
Orant  County,  for  grading  and  gravel- 
ing 3.34  miles  from  Wilson  creek  to 
.  Martin,  awarded  to  General  Construc- 
tion Co.,  Spokane.  Two  bids  were  sub- 
r  .^f..""  different  specifications,  one 
tor  $46,0o7  and   the   other  for  J47,6«0 

For  grading  and  graveling  4,05  miles 
of  state  road  No.  22  in  Stevens  County 
from  Harvey  to  Rickey,  awarded  to 
General  Construction  Company.  .Spo- 
kane.  on  a   bid  of  $35,156. 

The  only  paving  contract  awarded 
was  on  the  Sunset  highway  In  Chelan 
County,  east  from  Cashmere.  The  pro- 
ject includes  1.67  miles  and  was 
awarded  to  Burke.  Singfelder  &  Berry 
of  W  ena tehee  for  $60,626. 


SALINAS,  Monterey  Co..  Cal. — The 
City  Council  has  approved  plans  for  tbe 
scarifying  and  resurfacing  with  oil 
bound  macadam  of  several  of  the  pres- 
ent waterbound  macadam  thorough- 
fares. Among  these  are  Market  street 
between  Main  and  Xatividad.  North 
.Main  between  Main  and  the  Southern 
Pacific  crossing,  and  a  short  section  of 
Main  street  from  the  junction  of  Main 
North  Main  and  Market  to  the  jungle 
park  road  leading  to  the  Southern 
Pacific   depot. 

The  council  al.so  decided  to  tm- 
prove  two  blocks  of  Hari-est  etreet 
not  included  in  the  original  plans,  in 
accordance  with  a  petition  received 
Ironi  property  owners. 
M.  R.  Keef  is  City  Clerk. 


VALLEJO.  Solano  Oo..  Cal— The 
<"ity  Council  has  passed  resolution  of 
intention  No.  64  providing  for  the  Im- 
provement of  Chase  street  from  Solano 
avenue  to  a  junction  with  the  existing 
pavement  on  Eenicia  road,  including 
crossings  of  Ryer  and  Rice  streets  bv 
sewering,  grading,  paving  curbing  and 
constructing  sidewalks;  the  work  to 
l'<'  done  under  the  Improvement  Act  of 
'■'II.  Alf.  R.  Edgcumbe  is  City  Clerk 
and  T.    D.   Kilkenny.  City  Engineer. 

HOLLISTER,  San  Benito  Co..  Cal.— A 
petition  has  been  presented  to  the  Su- 
pervisors seeking  the  construction  of 
a  new  road  in  the  Browns  Valley  Dis- 
trict. 
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NKW.S        FROM        NATIONAL        HEAU- 
Ql'ARTERS. 


The  following  members  have  been 
nominated  for  election  at  the  sixth  an- 
nual convention  of  the  American  Asso- 
ciation of  Engineers  to  be  held  in  St. 
(,ouis  on  May  10  and  11: 
For   President 

L.  K.  Sherman,  president  of  the  U.  3. 
Itnnsing  Corporation,    D.  C. 

For  Fimt    Vice-Pre.sldent 

T.  A.  Evans,  senior  engineer  of  the 
Hoard  of  Local  Improvements,  City  of 
Chicago. 

H.  O.  Garman.  chief  engineer  of  the 
Piiltlic  Service  Commission  of  Indiana, 
Indianapolis.    Indiana. 

For   Second   Vice-Preslden-t 

J.  K.  Anderson,  consulting  engineer 
of    Charleston,    West    Virginia. 

Paul  V.  Augrustinus,  vice-president 
of  the  Marquette  Electric  Engineering 
Co,    Chicag-o. 

A.  B.  McDaniel.  principal  engineer, 
construction  division  of  the  Army. 
Washington,    D.    C. 

For   Directors 

U.  W.  Barnes,  first  assistant  ..en- 
srineer  of  the  Southern  Pacific  Railway 
Co..    Portland,    Oregon. 

Frederic  Bass,  professor  of  civil 
engineering.    University    of    Minnesota. 

R.  A.  Bertenshaw.  valuation  engi- 
neer of  the  Cleveland,  Cincinnati, 
Chicago  and  St.  Louis  Ry..  Cincin- 
nati.   Ohio. 

Morris  Bien.  assistant  to  the  direc- 
tor, U.  S.  Reclamation  Service.  Wash- 
ington, D.   C. 

W.  C.  Eolin,  Pilot  engineer,  valua- 
tion depai'tment  of  the  Baltimore  and 
Ohio    R.    R.,    Chicago. 

.'\.  M.  Cornell,  chief  engineer  of  the 
rvitibone    Xiilliken    Co..    Chicago. 

T.  A.  Dnnsran.  consulting  engineer  of 
Cliicag"o. 

Charles  A.  Pinley,  managing  engi- 
neer of  the  Bureau  of  Water,  Pitts- 
burgh. 

C.  R.  Gates,  office  engineer,  mainte- 
nance of  way  department  of  the 
Southern  Railway.  Birmingham.  Ala- 
bama. 

.lobn  A.  Harrington,  secretary  of  the 
i:dward  E.  Gillen  Company  of  Mil- 
waulkee. 

W.  R.  Harris,  associate  editor  of  En- 
gineering   World,    Chicago. 


John  R.  Leighty,  assistant  corpo- 
rate chief  engineer  of  the  Missouri  Pa- 
cific   R.    R.,    St.   Louis. 

J.  A.  MacRae.  mechanical  engineer 
of  the  Minneapolis  &  St.  Louis,  R.  R., 
Minneapolis,    Minnesota. 

W.  R.  McKeen,  president  of  the  Mc- 
Keen  Motor  Car  Company,  Omaha, 
N'ebrask'a. 

Richard  Messer,  chief  engineer  of 
ihe  Virginia  State  Board  of  Health. 
Richmond.   Virginia. 

F.  E.  Morrow,  chief  engineer  of  the 
Chicago  &  Western  Indiana  R.  R., 
ciiicago. 

F.  P.  Obee,  assistant  to  the  County 
Engineer,    Toledo,    Ohio. 

Edmund  T.  Perkins,  consulting-  and 
supervising    engineer,    Chicago. 

Daniel  L.  Turner,  chief  engineer  of 
the  Transit  Construction  Commission 
of  New  York. 

Hugh  E.  Young,  engineer  of  bridge 
design.   City  of  Chicago. 

For   Aaditlne.Comniittre 

E.  L.  Brandt,  assistant  engineer. 
Michigan  Central  »  I^allroad,  Detroit, 
Michigan. 

C.  A.  Gaensslen,  engineer,  bridge  de- 
partment.  City  of  Chicago. 

Wm.  E.  Vogelback  of  Echofield  and 
Vogelback,    engineers   afld  accountants. 


A  meeting  of  the  pro.fessional  engi- 
neers and  architects  of  North  Dakota 
was  held  in  Bismarck  on  April  23  and 
24  at  which  the  North  Dakota  Chap- 
ter of  the  American  Association  of  En- 
sineers  was  formed.  The  following 
(ilflcers  were  elected:  J.  E.  Kaultuss, 
assistant  state  highway  engineer, 
president:  W.  O.  Black,  city  engineer 
of  Mandan.  first  vice-president:  W.  B. 
Stevenson  of  Fargo,  2nd  vice-presi- 
dent: L.  T.  Powers,  assistant  state 
highway  engineer,  3rd  vice-president: 
Wm.  Barneck,  assistant  state  highway 
engineer,  4th  vice-president;  Robert 
.lacobson,  city  engineer  of  Fargo,  5th 
vice-president:  E.  H.  Harris,  chief  en- 
gineer of  the  State  Railroad  Commit- 
tee; and  B.  H.  Tong.  assistant  to  the 
city  engineer  of  Bismarck,  recording 
secretary. 


The  Carnegie  Institute  of  Tech- 
nology Chapter  of  the  American  Asso- 
ciation of  Engineers  was  formed  on 
April  8th.  The  following  officers  were 
elected:  H.  F.  Stimm.  president;  L.  A. 
Yoder,  vice-president.  J.  K.  W.  Mac- 
alpine,  secretary  and  H.  F.  Sobeck. 
t  reasnrer. 


The  University  of  Alabama  Chapter 
of  the  American  Association  of  Engi- 
neers has  elected  S.  DD.  Moxley,  presi- 
dent: F.  L.  Davis,  vice-president:  and 
Henry     Moog,     secretary-treasurer. 


The  officers  of  the  Gary  Chapter  are: 
.lohn  P.  Krauss.  chairman;  A.  G.  Dor- 
land,  first  assistant  chairman:  David 
11.  Jones,  second  assistant  chairman; 
Floyd  B.  Musgrove,  recording  secre- 
tary: N.  E.  Colburn.  corresponding 
secretary;  and  C.  E.  Webb,  treasurer. 


The  American  Association  of  En- 
gineers has  granted  chapter  charters 
at  Kilmington,  Delaware  and  Decatur, 
Illinois.  Club  certificates  have  been 
conferred  at  the  University  of  Colo- 
rado, Burley.  Idaho  and  Muskegon, 
Michigan. 


<Ol  SINS    COIAM.N,    A.    A.    i;. 


l-OK  .VnfselrK  Chapter  Kiect  OfflccrK. 

The  recent  election  of  officers  in  the 
Lo.s  Angeles  Chapter  of  the  American 
A.ssociation  of  IJngineors  resulted  in 
the  selection  of  the  following  officers': 
A.  L.  Harris,  President:  H.  Z.  Osborne, 
Jr.,  Vice-President;  R.  11.  Holbrook, 
Secretary;  W.  D.  Armstrong.  Myron 
Hunt.  F.  C.  McMillan  and  F.  11.  Olm- 
Hied,    Directors. 


I';ngi\'kkrs  to  hf:i,p  tkaciikus  to 
skcrr  raisf.. 

The  American  Association  of  Engi- 
neers has  entered  the  fight  to  .«ecure 
additional  compensation  for  t<>aoherR. 
The  following  notable  men  are  on  the 
Xational  Committee:  Professor  Dag- 
gett. University  of  North  Caroline 
Dean  F.  L.  Bishop.  University  of  Pitt.s- 
burg;  Professor  Bass.  University  of 
Minnesota:  Dean  Marston.  Iowa  Slate 
College;  Professor  Swain  of  Harvard 
University;  Dr.  Capen  of  American 
Council  of  Education:  Professor  Tilden 
of  Yale  University  (Chairman)  and 
Consulting  Engineers:  A.  W.  Johnson. 
Chicago:  George  C.  Mason.  Portland. 
Oregon;  Baxter  L.  Brown,  St.  Louis;  H. 
P.  Eddy,  Boston,  Mass.;  H.  Z.  Osborne, 
Jr..  Los  Angeles,  and  C.  W.  Hubbell, 
Detroit,   Michigan. 


EXGIXEERS  COMPEXS.\TIO.\  IIILI,  IX 
CONCiRIOSS. 

After  iiiesenliiig  numerous  fact.s 
showing  the  reduction  in  compensation 
suffered  by  Government  Engineers,  the 
American  Association  of  Engineers  hM 
presented  through  Senator  Cakler  01 
New  York,  an  amendment  to  the  Riv«r« 
and  Harbors  Bill  providing  for  a  flat 
Twenty-five  per  cent  (25%)  increa.se  in 
salary  to  all  grades  of  engineers  doing 
river,  harbor  and  fortification  work. 
This  Bill  has  passed  Ihe  House  and  ia 
now   in    the    Senate. 


I;>GI\I5KRS    RKCOGMZED    OX    R.4II.. 
ROAD    I.AIiOR    IiO.\RD. 

Through  the  efforts  of  the  Americar. 
.•^.ssociaiioM  of  Engineers  Ihe  Railway 
I'rofessionai  Engineers  have  been  rated 
a.s  subordinate  officials  and  given  rep- 
ifseniation  on  (lie  Railroad  r>abor 
Board. 

TAfOMA         i:\GI\E12RS         AI>VOCATK 
MKTHIC    SY.STKM. 

The  Tacoma  Chapter  of  the  Amcrl- 
1  an  A.ssocialion  of  Engineers  is  active- 
ly advocating  the  adopaion  of  the 
-Metiic  System  In  America.  Other  engi- 
neering Kocielies  ;ire  rcriuested  lo  take 
similar  action. 
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rRACKh    .V.\U    Hl'AKKS. 


Orlls  I.  Kennedy  is  confident  Uiat 
earthquakes  begin  modestly  and  grow 
in  intensity  of  vibration  as  the  earth 
adjusts  Itself  to  the  requisite  balance 
Incident  to  a  slip  in  the  surface  of  the 
earth.   •• 

To  prove  it,  he  is  building  at  San 
Bernardino.  Calif.,  a  ribbon  of  cement 
a  foot  thick,  a  thousand  feet  long,  and 
a  few   inch.'S   in   width. 

His  theory  is  that  a  tiny  crack  in 
this  cement  will  warn  him  of  an  im- 
pending earthquake,  which  may  reach 
its  climax  a  few  days  later  as  the 
earth  adjusts  itself  to  the  apparent  in- 
finite.simal  slip  in  the  surface  indicated 
on    the   cement    ribbon. 

This  is  a  beautiful  theory,  and  Mr. 
Kennedy  has  demonstrated  its  accuracy 
in  predicating-  earthquakes  on  the 
Western  Coast. 

But  we  are  forced  to  speculate  men- 
ially on  what  conclusion  Scientist  Ken- 
nedy would  reach  were  he  to  come  to 
nes  .Maines  and  take  a  glance  at  the 
cement     paving    anywhere     hereabouts. 

If  a  tiny  crack  in  a  cement  ribbon  in 
i^alifornia  means  a  disastrous  earth- 
quake a  few  days  later,  what  do  the 
bottomless  fissures  in  Des  Moines  ce- 
ment roads  foretell?  And  if  every 
crack  stands  for  a  quake  whose  sever- 
ity Is  indicated  by  the  extent  of  the 
fissures,  what  has  become  of  the  tu- 
multous and  Figantie  convulsions  of 
the  earth's  surface  of  which  the  cracks 
in  the  We.st  Eighteenth  Street  roads 
are   reminders? 

Who  knows?  Possibly  the  horror  at 
Messina  or  at  San  Francisco  was  fore- 
told In  the  cement  roads  of  this  vicin- 
ity. 

Proftessor  Kennedy   has  supplied   the 
road   builders   with   an   alibi   at  last. 
(Des   Jloines    Tribune) 


P.    G.    <£    K.   TO    K.XPEND    L.^KGB    .SIM 
IN    IMPHOVEMENTS 

According  to  a  statement  mndi-  by 
John  A.  Brltton.  General  Manager  of 
the  Pacific  Gas  and  Electric  Company 
at  the  hearing  of  the  company's  ap- 
plication to  the  Railroad  Commission 
for  authority  to  increase  its  rates  for 
electricity  the  company  will  spend,  in 
the  next  eleven  years  the  sums  of  $123.- 
000,000  in  development  work.  Brit  ton 
said  that  of  this  amount  $63,000,000 
would  be  spent  in  hydro-electric  pro- 
jects and  $60,000,000  in  serving  the 
energy  developed  to  the  people.  He 
said  that  he  expected  the  eleven  years 
would  add  4.50.000  customers  to  the 
company's  lists,  basing  this  estimate 
on  the  fact  that  In  the  last  eight  years 
the  company  had  given  service  to 
250,000  people. 


QIIOS- 


EL    CENTBO    BOND      ISSI'ES 
TIO.\ED 

Recently  the  city  of  El  Centro  vot- 
ed on  three  bond  issues,  one  of  $19,5.- 
000  to  construct  a  system  of  reser- 
voirs and  an  aqueduct  for  the  water 
system,  one  of  $26,000  to  concrete  an 
existing  settling  basin  and  a  third  of 
$15,000  for  a  fire  alarm  system.  Eaih 
bond  issue  was  at  first  thought  to 
havecarried  because  a  two-thirds  ma- 
jority was  apparent  for  each.  The  city 
and  district  attorneys  have  since  de- 
cided that  the  two  water  bond  issue.'* 
were  defeated  and  only  the  flre  alarm 
bond  issue  carried.  A  total  of  756 
votes    were    cast    at    the    special    bond 


election.  Some  of  the  pci«i)lc  who  vot- 
ed for  the  fire  alarm  bonds,  however, 
forgot  to  vole  on  the  water  bonds  and 
so  neither  of  the  latter  issues  secured 
;i  iwo-lhirdx  majority  of  the  total  nunir 
ber  of  votes  cast  at  the  bond  election. 
'I'lii-  necessary  Iwo-thirds  majority  was 
.511  and  6ftl^'  507  votes  wer«?  cast  for 
the  larger  watei'  bond  issue  and  404 
for  the  smaller  issue.  The  state  at- 
lorncy  general  has  been  asked  to  give 
an    opinion    on    the    questions    Involved. 

TO    APPOINT    CITV    PLANNING    COM- 
MI8.SION 

.Vppointment  of  a  city  planning  com- 
mission for  Long  Beach  is  in  prospect. 
The  city  commi.ssion  has  asked  the 
city  attorney  for  an  opinion  as  to  its 
powers  in  the  matter  of  creatine  a 
city  planning  commissioji.  Frequent 
protests  against  building  projects  have 
suggested  the  necessity  of  a  zoning 
system  for  the  city  and  the  city 
commissioners  feel  that  a  city  plan- 
ning commi.ssion  should  be  appointed 
lo  undertake  tiiLs  work. 
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MERELY    nELAYRD 

"Well,     how    dill     ihey    treat 
the   A.    E.    P.?" 

■Oh.  not  so  bad." 

"Did  you  miss  your  meals?  ' 

'.\'o.  I  can't  say  I  missed  any.  Some 
of  them  were  a  day  or  two  late,  but  I 
can't  say  I  missed  any. — The  Ameri-. 
can   Legion   Weekly. 


ENGINP.En 


TO     .ST.MIT 
TION 


INVESTIOA. 


KInnialb  River  Biiwln  and  Ihv  Northern 
Coaiit  .strrama  to  be  Inreatticatrd 

PASADENA,  Cal.  —  Eugene  C  La 
Hue,  hydraulic  engineer  of  the  U.  S. 
Geological  Survey,  will  start  an  inves- 
tigation of  the  Klamath  river  basin  and 
the  northern  coast  streams  late  this 
month.  His  survey  will  result  in  a 
government  report  on  the  irrigation, 
water  storage  and  power  develop- 
ments possibilities  of  the  northern 
roast  streams,  and  it  is  predicted,  will 
have  as  great  an  effort  on  the  develop- 
ment possibilities  of  the  northern 
part  of  California  as  his  famous  report 
on  the  Colorado  river  basin  in  190S 
had  on  the  development  of  the  great 
irrigation   projects   of   the   Colorado. 


SCHOOL   BONDS    INVALID 

Because  the  school  districts  overlap, 
the  FuUerlon  $225,000  grammar  school 
bonds  and  the  Orangethorpe  $60,000 
school  bonds,  recently  voted,  have  been 
held  to  be  invalid.  A  portion  of  Orange- 
thorp  district  lies  within  the  city  limits 
of  Pullerton,  Under  the  law  all  the 
territory  within  the  incorporated 
limits  of  a  city  must  he  in  one  school 
district.  Hence  the  Orangethorp  school 
district  in  Fullerton  were  not  permit- 
ted to  vote  on  the  Fullerton  bond 
issue,  hence  it  is  invalidated.  Parts  of 
the  Placentia  and  Brea  school  dis- 
tricts also  overlap  Fullerton.  How 
to  straighten  out  the  boundary  tangle 
is  now  the  question.  The  attorney  for 
the  Placentia  school  district  says  it 
is  a  matter  for  the  legislature  to  settle. 
The  district  attorney  is  studying  the 
question  before  deciding  what  course 
shall    be    pursued. 


1.S20. 

r'.\HLK  LAID  KHOM  .'MUNTEVIUEO  TO 
HID    DE    .lANERIO 

A  cablegram  received  from  the 
American  Embassy  at  Rio  de  Janerlo 
.slates  that  the  Central  and  South 
American  i:able  Co.'s  cable  from  Mon- 
tevldtu  was  landed  at  Rio  on  March 
"0,  The  company  expects  to  operate 
by   the  middle  of  May, 

FOREIGN    T.IRIFFS. 

ARGENTINA 

.   Port    and    Hnrbor   Duea 

Vice  Consul  W.  E.  I'adden  has  trans- 
mitted from  Butiios  .\ires.  under  date 
of  January  28.  1920.  a  copy  of  the 
charges  for  pilotage,  literage.  steve- 
dore charges,  and  all  port  and  harbor 
dues  In  the  port  of  Buenos  Aires. 
This  report  may  be  consulted  by  those 
interested,  or  information  will  be  fur- 
nished upon  Inquiry  by  the  Bureau  of 
Foreign   and   Domestic  Commerce. 

ADOBE     AS     BI-ILdTng     MATERIAL 
BxiK-rlmenta .      Have.      Sbovrn,.     It.      la 
I'lalmrd,    Durability    ot   Thia    Old 
And  Inrxpenalve   Material 

Adobe,  the  oldest  known  building 
material  in  southern  California,  is  due 
for  a  revival,  according  to  John  W. 
Chard,  Santa  Barbara  architect.  He 
asserts  that  if  properly  prepared  this 
native  material  can  be  used  to  very 
considerably  cut   the  cost   of  building. 

"Experiments,"  says  Mr.  Chard. 
•have  shown  that  abode  is  the  least 
affected  by  changes  ot  temperature 
among  all  the  building  materials.  Tests 
show  that  abode  bricks  register  no 
more  than  six  degrees  difference  be- 
tween February  cold  and  extreme  Sep- 
tember heat.  As  a  building  material  it 
is  far  stronger  than  Is  generally  sup- 
posed. a:id  developr  a  compressive 
strength  as  high  as  400  pounds  lo  the 
square  inch. 

"The  proper  plaster  protection  will 
Insure  an  abode  wall  against  deteriora- 
tion. Hard  cement  plaster  thorough- 
ly anchored  Into  the  walls  and  treat- 
ed with  an  all-mineral  water-proofing 
compound  will  give  abode  walls  great 
durability. 

■Adobe  is  wet  soil  mixed  with 
straw,  cast  into  molds  of  required  size 
and  left  to  dry  in  the  sun.  As  a  build- 
ing material  abode  is  everlasting, 
.soundproof,  nonconductive  and  fire- 
proof, always  of  norm.nl  ler  perature, 
and  is  cool  in  summer  and  warm  in 
winter." — Los   Angeles   Times. 


Sixteen  miles 
constructed  in  t 
Pass,    Ore. 


of 


canals    are 
vicinity    of   Grant 


he 


KNGINERR      BLASTS      r.*NAL     THRU 
ITALY 

ROME.— Don  Gelasio  Caetani,  a 
brother  of  Prince  Caetani.  the  Ameri- 
can-trained engineer,  who  laid  the 
mine  which  blew  oft  the  top  of  the 
mountain  Col  di  Lana  during  the  war. 
burying  hundreds  of  Austrian  soldiers 
beneath  it,  has  just  dynamited  a  canal 
into  existence  from  Lake  Caprolace  to 
the  Mediterranean  sea. 

The  work  was  undertaken  by  direc- 
tion of  the  prince,  also  known  as  the 
Duke  of  Sermoneta.  head  of  the  Cae- 
tani family,  in  the  Pointiiie  Marshes, 
near  the  duke's  vast  estate  of  Cis- 
terna,  forty  miles  from  Rome. 

Tlie  Pontine  Marshes  constitute  the 
.swampy        forest  country  which 

stretches  between  the  Roman  Cam- 
pagan  and  Teiracina,  a  region  which 
the  prince  has  labored  for  years  to 
reclaim.  Op  the'  seashore  of  this 
.strange  volcanic  region  there  are 
three    lakes    or    lagoons,    called    Fogli- 
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ano,  Monaci  and  Caprolace,  communi- 
cating: with  eacli  otiier.  into  which  at 
high  tide  all  kinds  of  first  find  their 
way,  remaining  there  to  breed  and 
fatten  for  the  Roman  market,  to  which 
every  day  some  ten  to  forty  hundred- 
weight are  shipped.  Only  one,  that 
of  Fogliano.  is  directly  connected  with 
the  sea,  and  in  order  to  unite  that  of 
Caprolace  with  the  neighboring  Med- 
iterranean, and  to  greatly  increase  the 
yield  of  fish.  Prince  Caetani  decided  to 
explode  a  series  of  mines  so  as  to 
form  a  canal  between  this  lake  and 
the    sea. 

The  undertaking  took  fifty  ton.-*  of 
e.\plo.sives  and  1.200  large  bombs  or 
five  times  as  much  as  was  required  to 
destroy  the  mountain  top.  It  was  suc- 
eefsful.   opening   a   channel   to   the  sea. 


FAR  EJAM'tuMIV   TRADE  IVOTUS 


L  Prepared  by  the  Far  £;a.stem  Division, 
Bureau  of  Foreign  and  I>ome«tic 
Commerce,  to  which  refer  for  fuller 
particulars.  The  district  and  co- 
operative ofSces  have  reserve  in- 
formation where  reference  number  la 
given.] 
I'roipreHM  of  dectrloal  Ueveloptticnt  In 
Jafpan 
As  seven  separate  concerns  applied 
for  permission  to  develop  power  from 
ihe  Hida  River,  in  tile  vicinity  of  Na- 
goya.  Consul  H.  F.  HaiWley  reports  that 
representatives  of  them  all  are  consid- 
tring  the  organization  of  the  Hida- 
Gawa  Electric  Co.,  to  De  capitalizeu 
at  .$14,955,000.  Another  combine  re- 
ported from  the  same  source  is  the  uni- 
fication of  the  power  supply  of  Nagoya 
and  neighboring  districts  under 
the  control  of  the  Nagoya  Electric 
Light  Co..  which  has  bought  half  of  the 
shares  of  the  Bishu  Electric  Co.,  .\nd 
is  negotiating  to  secure  control  of  the 
Jchinomiya  Electric  Light  Co.,  the 
Inazawa  Electric  Co..  the  Gifu  Elec- 
tric Co..  and  the  Vokkaichi  Electric 
Co.  As  a  result  of  the  efforts  of  the 
governor,  representatives  of  six  big 
electric  companies  in  Miye  Prefecture, 
the  Hokusei.  Iwakura,  Tsu,  Matsuaka. 
Ise,  and  Toba,  have  been  in  consulta- 
tion in  regard  to  a  possible  combina- 
tion of  all  the  electric  companies  wKh- 
in  the  Prefecture,  to  be  capitalized  at 
$4,985,000.  With  the  double  pui'pose 
of  obtaining  additional  income  and  of 
controlling  water  rights,  the  authori- 
ties of  Toyama  Prefecture  and  con- 
templating the  cstabilshmeut  of  a 
large  hydroelectric  plant  under  Pre- 
fectural  administration,  to  develop  37.- 
000  kilowatts  of  power  from  the  J6gan- 
ji  River.  It  is  expected  that  this  will 
be  sufficient  to  supply  all  present  de- 
mands for  power  within  the  Prefec- 
ture and  leave  a  surplus  to  bo  sold  to 
Kyota  and  Osp,ka.  Another  power 
company  recently  organized  in 
this  district  is  known  a.i  the  Etchu 
Electric  Power  Co..  having  been  grant- 
ed a  license  t.o  utilize  the  Wada  River, 
from  which  is  it  expected  to  develop 
.$10,000  kilowatts  of  power. 
.SuetireiitlunN  For  Avoiding  Delays  Due 
To  Kitulty  JMnrkliiK  or  Shlpplns 
A  firm  in  Yokohama  has  evolved  a 
method  of  avoiding  complications  and 
delays  due  to  faulty  marking,  shipping 
methods,  or  other  such  causes,  which 
may  offer  welcome  suggestions  to  other 
foreign  traders.  To  each  order  they 
attach  copies  of  a  printed  form,  on 
which  appear  the  following  instruc- 
ions.  divided  Into  two  groups.  (I) 
Compulsory:  Invoice  in  quadruple, 
signed,   and  at   least   one  copy   on   sub- 


stantial paper.  Typewritten  invoices 
are  preferred  to  hand  written.  Consular 
certificates  of  origin  is  reciuired  for 
soap,  talcums,  tooth  powders,  pastes, 
olive  oil,  .iiKi  all  perfumed  articles. 
Insure  against  all  risks,  including  pil- 
ferage and  breakage.  Distinctly  mark 
on  the  policy  that  inspection  of  break- 
age, etc.,  can  be  carried  on  in  our  own 
warehouses.  The  insurance  policy  must 
be  made  payable  to  our  agent  in  Yo- 
kohama. A  distinct  number  iriust  be 
affixed  to  each  case  or  strap.  Cases  ex- 
ceeding $500  gold  per  freight  ton  of 
measurement  must  be  especially  de- 
clared on  the  bill  of  lading  and  freight 
paid  to  correspond.  (2)  Desirable:  Send 
one  copy  of  the  invoice  ahead  or  some 
other  means  of  indicating  what  goods 
are  being  shipped  immediately.  Goods 
to  be  packed,  whenever  possibl■^,  :ic- 
cordirtg  to  the  classification  of  this 
indent,  to  save  time  at  customs  as- 
sessment. An  entirely  separate  sheet 
of  invoice  is  desirable  for  •  ar.n  case, 
so  that  more  than  one  customs  officer 
can  work  on  the  shipmen".  s  multaii- 
eously.  The  gross  weights  of  each 
item  is  desirable  on  the  Invoice  to 
facilitate  the  assessment  of  duties  that 
are  calculated  by  weight.  Disci)'iiiis 
should  be  taken  off  each  'ndividual 
Item  before  carrying  it  out.  Customs 
frequently  ignore  discounts  appearing 
at  foot  of  invoice,  and  this  materially 
affects  the  sum  paid  as  duty  vncr« 
heavy  amouius  "ad  valorem"  are  to  be 
paid. 


who     IS    also     president    of    tile     state 
association,    will    preside. 


rOHTLWD     BtlLDERS    TO     CH.VBGE 
FOR  BIDS. 


ClaiiM  'nia(    Cost  o*  Fieurliig  Construr. 
tion   Should   He  Borne  By  On-ner. 


PORTLAND,  Oregon.  —  (Special).— 
C'l.rring  out  a  plan  in  vogue  in  many 
cities  throughout  the  country,  a  large 
number  of  Portland  contractors  have 
become  members  of  the  American  Con- 
tractors Association  with  its  headquar- 
ters in  Denver,  Colo.,  which  organiza- 
tion advocates  the  making  of  charges 
by   contractors   in    figuring  all   work. 

L.  II.  Freeman,  who  is  in  Portland, 
representing  tlie  association,  states 
that  a  lar^e  number  of  local  builders 
ha\e  already  agreed  to  the  plan  and 
others  are  expected  to  join  as  soon  as 
the  proposition  has  been  fnlly  ex 
plained. 

The  printed  schedule  provides  tor  a 
niiniinum  fee  of  $10.  which  covers  the 
charge  for  figuring  plans  for  a  build- 
ing to  cost  $2000  with  a  sliding  scale 
and  a  $100  charge  for  a  $60,000  job,  in- 
creasing to  $600  for  a  building  costing 
from    $1,000,000    to    $2,000,000. 

O.  G.  Hughson,  well  known  in  Seattle, 
manager  of  the  Builders  Exchange,  is 
to  act  as  secretary  when  the  new  plan 
is   adopted    and    working. 


.ST.ITK    PI.VMBERS    -WII,!,    ASSBMBLU 
I.\-    OAKLAND. 

Master  I'tnmbers  from  all  parts  of 
the  st.Ttc  will  come  to  Oakland  during 
the  last  wiik  in  May  for  the  anntial 
coiiventi'in  of  the  .Association  of  M.ts- 
ter  Plumbers  of  Csltfomia  at  the  Hotel 
Oakland.  .Nnnouncement  of  the  pro- 
c-ram  for  the  five-day  convention  in- 
cludes, besides  the  regular  business 
sessions,  a  number  of  automobile  trips 
through  tlie  Eastbay  district,  matinee 
p,artie.p  and  a  closing  banquet.  W. 
Herbert  Graham,  president  of  the  Ala- 
meila     County     Pliimher,'!'     Associatiop, 


SllirBI  II.DINt;     CO.NCERX      U'lLI. 
LOCATE    IN    S.VCR.»ME>TO. 

•SAC'ltAJIENTO,  Cal.— The  National 
Engineering  and  Drydock  Corporation, 
a  $500,000  company  formed  by  Los  An- 
geles and  Santa  Monica  men,  with 
headquarters  in  Sacramento,  has  filed 
articles  of  incorporation  with  Secretary 
of   State   Jordan. 

According  to  the  articles,  the  com- 
pany was  formed  to  build  and  repair 
ships  .ind  to  engage  in  a  general  en- 
gineering business.  Aside  from  what 
is  stated  in  the  articles,  nothing  could 
be  learned  of  the  company  or  the  ex- 
tent its  operations  will  reach  in  Sac- 
ramento. 

The  directors  are  George  W.  Ley. 
.Max  L.  Gordan  and  Abe  Raffee,  all  of 
Los  Angeles,  and  Roy  Atkinson  of 
Santa    Monica. 

♦ 

HE  WAS  EXCUSED 

HAVWARD.  cai.— .\t  a  recent  meet- 
ing of  the  City  Board  of  Trustees, 
Mayor  Manter  asked  if  plans  for  the 
fackson  street  storm  sewer  were  ready. 
The  Mayor  was  informed  that  the  Town 
ICngineed  got  married  and  was  on  hil 
honeymoon. 

There  being  nothing  of  further  im- 
liortance,    the    Board    adjourned. 


nOKEER     ST.4IR     BUILDER     FORM* 
t:ORPORATION. 


.Mr.  J.  K.  Stewart,  who  for  the  last 
thirty-five  years  has  been  engaged  in 
stair  building  business  on  this  Coast, 
particularly  in  and  around  the  Bay 
cities,  has  formed  a  corporation  for 
the  carrying  on  of  his  business  of  stair 
construction  to  be  known  as  the  J.  K. 
Stewart  Company,  with  offices  and  fac- 
torq  at  50-52  Spencer  street,  San  Fran- 
cisco, Telephone  Market  1718.  Mr. 
.Stewart  is  President  and  General  Man- 
ager of  the  company.  This  announce- 
ment gives  ample  Indication  that  he 
will  be  in  full  charge  of  affairs  and  as- 
sure prospective  customers  of  the  satis- 
factory handling  of  all  contracts  made 
by  the  Company  as  the  corporation  will 
have  tlie  benefit  of  his  many  years  of 
varied  experience  in  contracting  work 
of  this  kind.  Those  who  have  done 
business  with  Mr.  Stewart  in  the  past 
know  his  methods  and  worth  and  will 
no  doubt  be  glad  of  this  new  opportun- 
ity of  availing  themselves  of  his  ser- 
vices, backed  by  an  efficient  organi- 
zation. 


NEW        COXSTRrCOTOX        COIMRANTr 
FORMED. 

H.4NFORD,  Kings  Co..  Cal.— The 
California  Construction  Co.,  giving  its 
principal  place  of  business  as  San 
Francisco,  has  filed  articles  of  incor- 
poration with  the  County  Clerk.  The 
company  has  a  capital  stock  of  $250,- 
000,  divided  into  2,500  shares  of  the 
par  value  of  $1,000  each.  Incorpora- 
tors are  S.  E.  Blanchard,  Richard  C. 
nurnett    and    E.    M.   Ackerraan. 

0.  E.  Blanchard  is  now  working  on 
a  huge  paving  project  in  the  city  of 
Hanford. 


SIDEW.^LK     PLANS     ORDERED. 

EUREKA,  Humboldt  Co.,  Cal. — The 
City  Engineer  has  been  instructed  to 
prepare  plans  for  a  sidewalk  In  "A" 
street  near  Washington  fronting  the 
property  of  ,1.  M.  Miranda, 
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MISCELLANEOUS. 


STHKKT    WORK    Fl,.*>XKD. 

SAN  UERNAKDINO,  Cal.— City  Kn- 
gineer  Will  L.  Bruwn  has  been  ordered 
by  Council  to  report  with  recomraenda- 
(lons  on  re.surfacing  and  improvement 
for  Arrowhead  avenue  from  3rd  ton 
16th  street,  1 H  miles.  54 '4  ft.  wide. 
Plans  were  ordered  for  5-ln.  concrete 
paving  on  Base  Line  street,  full  width 
between  Arrowhead  avenue  and  K 
street,  about  75.000  sq.  ft.  Protests  for 
paving  Ninth  street  between  B  and 
C  streets,  Sixth  street  between  I  street 
and  Vernon  avenue,  and  resurfacing: 
Third  street  between  Arrowhead  ave- 
nue and  P  street  were  overruled. 


SI^WKIl    WOHK    OIIUKHKU. 

LONG  BEACH,  Los  AngreleS  Co.,  Cal. 
— The  City  Commission  has  ordered  the 
construction  of  vitrified  clay  pipe 
sewers  in  portions  of  Hill  street  and  18 
other  streets  and  alleys;  work  to  be 
done  under  Improvement  Act  of  1911. 


OROVILLE  PAVIIVG  I'RGEO. 

OKOVJLLE,  Butte  Co.,  Cal. — The  City 
Council  ha.s  received  petitions  asking 
that  steps  be  laken  to  pave  High  and 
Hutton  streets. 


STnKKT    AVOHK    BIDS    WANTED. 

EL  SEGUNDO,  Los  Angeles  Co.,  Cal. 
— Until  8  P.  M.,  May  19,  bids  will  be  re- 
ceived by  City  Clerk  Victor  D.  Mc- 
Carthy foi"  constructing  11,000  sq.  ft. 
(i-in.  concrete  pavement  on  a  portion 
of  El  Scgundo  avenue,  in  accordance 
with  plans  and  specifications  on  file  in 
the  office  of  the  City  Engineer.  The 
grading  and  preparation  of  the  sub- 
grade  will  be  done  by  the  city.  Bids 
will  be  received  on  a  lump  sum  and  on 
a  unit  price  per  sq.  ft.  Certified  check 
for   10%   required. 


TO  PURCHASE   STREET  M.\CHI1VERY 

BERKELEY,  Alameda  Co.,  Cal. — The 
City  Council  has  appiopriated  $5,896.50 
with  which  to  purchase  a  tractor  for 
use  of  the  street  department.  A  call 
for  bids  for  furnishing  the  tractor  will 
be  issued  shortly.  A.  G,  Briggs  i.s 
Cily  Clerk. 


STREET    WOHK    BIDS     WA>'ri;i>. 

.'SANTA  MONICA,  Los  Angel.  ;  Co.. 
Cal.— Until  10  A.  M..  May  14,  bids  will 
be  received  by  the  City  Clerk  for  im- 
proving Third  street  between  Pico 
Blvd.  and  the  west  line  of  Bandini 
tract:  work  to  be  done  iiiuler  Improve- 
ment Act  of  lull.  The  work  will  con- 
sist of  1217  lin.  ft.  concrf-ie  curb;  6104 
sq.  ft.  concrete  sidewalk  and  27.323  sq. 
ft.  paving  with  3^4-in.  bituminous  base 
and   IVi-in.  Warrenite  surface. 


VALLKJO  SEWER  PLANS  APPROVED 

VALLEJO,  Solano  Co.,  Cal. — The  City 
I'ouncil,  Alf.  E.  Edgcumbe,  Clerk,  has 
approved  plans  of  City  Engineer  T.  D. 
Kilkenny  for  sewers  taking  In  all  tln' 
territory  east  of  the  S.  T".  tracks  and 
north  of  Georgia  street. 

A  resolution  of  intention  calling  for 
the   work   will   be   passed   shortly. 

FEDERAL  ROAD  BIDS  WANTED. 

ALBUQUERQUE,  N.  M.— Until  2  P. 
M.,  May  29,  bids  will  be  received  by  E. 
S.  Wheeler,  acting  district  engineer, 
bureau  of  public  roads,  218  Luna- 
Strickler  BIdg.,  Albuquerque,  for  con- 
structing the  Alpine-Reserve  road.  Sec. 
o.  in  the  Datil  national  forest,  Socorro 
County,  N  M.,  involving  22  acres  clear- 
ing and  grubbing,  4434  cu.  yds.  rock 
excavation,  21.385  cu.  yds.  common  ex- 
cavation and  989  lin.  ft.  log  culverts, 
rubble  masonry  retaining  walls,  pro- 
tection ditches  and  incidental  items; 
work  to  be  completed  in  175  weather 
working   days. 

STREET   WOHK   BIDS   OPENED. 

SAN  FRANCISCO — Jiiaton  &  Smith, 
at  $144. 42t  submitted  the  only  bid  to 
the  Board  of  Public  Works  for  the  im- 
provement of  Colllngwood  street,  be- 
tween 20th  and  22nd  and  21st  and  22nd 
streets,  and  between  Diamond  and 
(astro  streets. 

The  work  involves  6.280  sq.  ft.  of  as- 
ph.alt  pavement:  56.550  sq.  ft.  brick 
pavement:  24,587  sq.  ft.  of  stone  side- 
walk; 4,000  lin.  ft.  concrete  curbs, 
sewers,  etc. 


HAILING    BIDS     WANTED. 

PETALUMA,  Sonoma  Co..  Cal. — Up  to 
May  17th,  7  I'.  M..  bids  will  be  received 
by  Lyman  Green.  City  Clerk,  for  taking 
up;  loading,  hauling  and  depositing  at 
designated  points,  basalt  or  other  pav- 
ing blocks  including  old  bituminous 
wearing  surface  now  in  place  on  Third 
street,  between  B  and  C  streets  and  on 
Main  street  between  B  street  and  Oak 
street,  including  street  intersection.^ 
and  parking  space  at  intersection  of 
Main,   B  and   Third   streets. 

Further  information  may  be  had 
from  Howe  '&  Peters,  Engineers,  24 
California  street,  San  Francisco, 


BIDS     OPENED     FOR     TlB.l     COUNTY 
ROAD  WORK. 

MART.^VILLE.  Yuba  Co..  Cal.— Bids 
of  the  Federal  Construction  Company 
and  the  l^lark  &  Henery  Construction 
Company  for  the  building  of  a  per- 
manent highway  through  District  Ten 
from  Marysville  to  the  Butte  County 
line  have  been  rejected  by  the  Super- 
visors. The  bids  were  considered  too 
high. 

The  bids  of  the  Federal  Construction 
Company  for  a  reinforced  concrete  road 
.sixteen  feet  wide  with  a  six-inch  base 
was  $51,550  per  mile;  for  a  concrete 
road  with  a  Warrenite  top  their  bid 
was  $40,322;  for  a  black  asphalt  base 
with  Warrenite  top  their  bid  Was  $40.- 
203  per  mile. 

The  Clark  &  Henery  Construction 
I'ompany  bid  $45,039.50  per  mile  on  a 
four  and  one-half  inch  concrete  base 
with  an  inch  and  a  half  Warrenite  top 
and  $37,412  per  mile  on  a  black  asphalt 
base  with  Warrenite  top  six  inches 
thick  with  a  two-foot  crushed  rock 
shoulder. 

Property  owners  urged  that  a  black 
liase  asphalt  pavement  be  laid  in  place 
of  concrete. 

After  consideration  the  Supervisors 
ordered  County  Engineer  L.  C  Crook 
to  survey  the  road  from  the  city  limits 
of  Marysville  directly  to  the  Butte 
County  line  in  preparation  for  thf 
building  of  the   highway. 

ROAD    WORK    ORDERED. 

SANTA  BARBARA,  Santa  Barbara 
Co..  Cal. — The  Supervisors  of  Santa 
Barbara  County  adopted  a  resolution 
ordering  paving  in  Carpinteria.  road 
improvement  district  No.  1.  estimated 
to  cost  $29,000.  <"otinty  Surveyor  Owen 
O'Neil   will   hav.-  chargi-  ..I   tli.;   work 


BHIDGK    BIDS    WANTED. 

CLIFTON,  Ariz.— Until  2  P.  M.,  May 
31,  bids  will  be  received  by  State  ?:n- 
giiieer  Thoin.ts  iladdock  at  the  ofHce 
of  the  Greenlee  County  Highway  Com- 
mission, Clifton.  Ariz.,  for  constructing 
,1  brrdge  consisting  of  two  32-fl.  stand- 
aid  reinforced  concrete  girder  spans 
aiioss  Railroad  wash  on  the  Clifton- 
I'ranklin  highv.-ay.  Federal  aid  project 
.\o.  13.  Certified  check  for  5%  required. 
Plans  and  specifications  may  be  ob- 
tained fi'om  the  State  Engineer  at 
Phoenix  on  payment  of  $5. 


BIDS    WANTED    FOR    PIPE    THREAD- 
ING MACHINE. 

LOS  ANGELES.  Cal.— Until  3  P.  M.. 
-May  11.  bids  will  be  received  by  Board 
of  Public  Service,  Knickerbocker  Bldg., 
for  a  pipe  threading  machine  for 
threading  lij-in.  to  6-in.  or  2-in.  to 
^-in.  pipe,  similar  or  equal  to  Jarecki 
pipe  machines  Nos.  66  or  68.  Jas.  P. 
Vroraan.   Secretary. 


PANAMA   CANAL    SUPPLY   BIDS 
Wr  ANTED. 

WASHINGTON,  D.  C— Bids  will  bs 
received  by  the  General  Purchasing 
Otficer.  The  Panama  Canal,  up  to  May 
14lh,  10:30  a.  m.  for  furnishing  and  de- 
livering the  following  materials  under 
Circular  No.  2243,  at  Cristobal  (Atlan- 
tic Port)  or  Balboa  (Pacific  Port); 
cable,  steel  cutters,  screws,  hose 
clamps,  cable  clips,  chain  and  an- 
chor shackles,  locomotive  oilers,  paint, 
pipe  turn-buckles,  brass  knobs  and 
handles,  locks,  etc.,  bolts,  hasps  and 
hinges  or  butts,  furniture  casters,  file 
handles,  coal  baskets,  brushes,  push 
carts,  water  coolers,  metal  workers' 
crayons,  fiber  ferrules,  asbestos  gloves, 
metallic    tapes,   and   chalk. 

LUMBER    CONTRACT    AWARDED. 

SAUSALITO,  Marin  Co..  Cal. — James 
Hardy,  4th  and  Channel  streets.  San 
Francisco,  has  been  awarded  a  con- 
tract by  the  Trustees  of  the  Tamalpais 
High  School  District  for  furnishing 
certain  lumber  needed  by  the  school. 
The  bid  was  $3,870. 


FERRY      CONSTRUCTION      CONTR.VCT 
AWARDED. 

FAIRFIELD,  Solano  Co..  Cal. — Cass 
Amocker.  Sacramento,  has  been  award- 
ed a  contract  by  the  County  Superv- 
isors for  a  new  ferry  between  Rio  Vista 
and   Ryer  Island  at  $3,340. 

The  only  other  bid  submitted  was 
that  of  Fulton  &  Engel  of  Rio  Vista  at 
$3,600. 


BIDS   WANTED   FOR    SKWER    SY'STEM 

CALIPATRIA.  Imiieriai  Co..  Cal. — 
Until  7. P.  M.,  May  11,  bids  will  be  re- 
ceived by  City  Clerk  P.  N.  Myers  for 
constructing  a  sewer  system  in  ac- 
cordance with  plans  and  specifications 
which  may  be  obtained  from  E.  M. 
Lynch,  consulting  engineer.  Central 
Bldg.,  Los  Angeles.  The  work  will  in- 
volve furnishing  and  laying  21.755  ft. 
of  14-in.  and  1620  ft.  I2-in.  pipe  and 
constructing  GO  brick  manholes.  Bids 
will  Vie  taken  for  both  vitrified  and  ce- 
ment pipe.  Certified  check  or  bid  bond 
for   10%  required. 


PL.VN  TO  FINANCE  VAl.r,E.IO  AVATER 
PROJECT  OFFERED. 

VALLEJO.  Solano  Co..  Cal. — In  an 
effort  to  solve  the  financial  problem  for 
an  adequate  water  supply  for  this  city. 
City    .Vnditoi    George   D.    Hildreth.   pro- 
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posts  to  raise  $25,000  througrh  biisines.« 
licenses,  etc.,  and  that  he  would  ar- 
range to  secure  an  additional  .$""1,00(1 
l-»y  raising  the  assessments  so  that  the 
n.ided  $100,000  could  be  guaranteed  for 
the   proposed  Suscol  well  project. 

Ilildreth  said  that  in  Ibis  manner  '.h'- 
iirst  .$25,000  could  bo  on  hand  by  July 
1.  The  council  decided  to  investigate 
the  matter  lor  a  few  days  before  mak- 
ing a  decision. 

T.   D.    Kilkenny  is  Cfly  Kngineer. 


WRLIi    CONTRACT    AWARDED. 

BEltKKLEY.  Aliuneda  Co..  Cal.— The 
llerkeley  Hoard  of  ii^dueation  has  ac- 
cepted the  bid  of  J.  W.  O'Neill  of  Oak- 
land  for  drilling  wells. 

The  bid  was  $8.75  a  foot  for  a  foui - 
foot  well  comi)Ietely  lined  with  brick. 
The  first  well  will  be  dug  at  the  Thous- 
and Oaks  School. 


TO  CALL  BIDS  FOR  TlL.ltlK  COrXTY 
ROAD    WORK. 

VISALIA.  Tulare  Co..  Cal. — In  about 
a  month  the  Supervisors  will  call  for 
bids  for  6  V^  miles  concrete  paving  on 
Orosi-Orange  Cove  road  in  the  north- 
ern part  of  the  county;  and  a  little 
later  for  9.25  miles  of  Elderwood-Yetta 
road  about  4  miles  distant  from  the 
Orosi-Orange  Cove  job.  the  Elderwood- 
Yetta  work  to  be  concrete  and  ma- 
cadam paving.  Thi.*;  will  complete  the 
I:il9-l!i20   road   program    for  Tulare   Co. 

ri'.HO    TRISTMKS    HOLD    III»    .ARCHI- 
TECT'S   RILL 

The  Chico  Enterprise  in  a  recent  is- 
sue   says: 

A  bill  for  $871.50  tor  plans  drawn 
for  the  park  board  by  Architect 
Edwin  J.  Symmes  of  1700  Pearl 
street.  Alameda  came  up  last  night 
before  President  Reynolds  of  the 
board  of  trustees.  City  Clerk  Morri- 
son and  City  Treasurer  Moore  in 
form  of  a  warrant  for  signature  by 
I  he  three  city  officials.  It  had  been 
approved  by  Park  Commissioners  C. 
H.  Deuel,  Miss  May  Nichols  and 
Mrs.  Eva  Kennedy,  and  allowed  at 
last  Monday  night's  ineeting  of  the 
jiark  board. 

Reynolds,  Jlorrison  and  Moore  arc 
withholding  their  signatures  from 
I  he  warrant  upon  the  advice  of  City 
Attorney  Goldstein  until  the  latter 
siiall  have  satisfied  himself  that  the 
charge  is  legal.  The  objection  to 
signing  the  warrant  appears  to  be 
that  being  a  contract  for  over  $300, 
it  should  have  been  advertised,  ac- 
cording to  law,  «nd  let  to  the  low- 
est and  best  bidder. 


.S\N        M.ATEO        COUXTY        RECEIVES 

THREE    SETS    OF    PL.VNS   FOR 

HOSPITAL    BUILDINGS. 

REDWOOD  CITY.  San  Mateo  Co., 
Cal. — Three  sets  of  plans  were  re- 
ceived on  May  3d  by  the  Supervisors 
of  San  Mateo  County  from  the  foUow- 
:n:j  architects  in  competition  for  the 
counly  hospital  buildings.  W.  H. 
T.iepke.  W.  D.  Shea  and  E.  L.  Norberg. 

.Uid.ges  will  be  selected  shortly  to 
rnake    a    selection. 

STHEKT  WORK  COXTIi.VCT 

A^VAlflJEI>. 

STOCKTON.  .San  .loaquin  Co..  Cal.— 
The  Clark  &  Hencry  Construction  Co.. 
:(8  South  Sutter  Street.  Stockton,  has 
been  awarded  a  contrad  by  the  'West- 
ern Pacific  Railroad  for  pavirig  with 
:ivi)1ih1I    on   a  .cir,.,,  !,■   base   Weber  av.  - 


streets,  and  other  portions  of  that 
thoroughfare  where  pavement  has  been 
removed  for  the  installation  of  con- 
duit.><. 

SITE    FOR    IHOX   C,\\YO!V    DAM   PHO- 
.IE<T   LOCATED. 

RED  BLUFF,  Tehama  Co..  Cal. — That 
a  site  for  a  masonry  dam  at  the  lower 
end  of  Iron  canyon  of  the  Sacramento 
River,  at  a  point  five  miles  from  Red 
Bluff,  has  been  located  and  decided 
upon  by  engineers  of  the  U.  S.  Reclama- 
tion .Service,  is  the  annoucement  of 
W.  .\.  Beard  of  the  Sacramento  Val- 
ley Development  .Association,  which  is 
fathering  the  great  In.n  I'anyon  irri- 
gation project. 

The  i)roje(t  is  designed  to  supply  ir- 
rigation to  225.000  acres  of  land  in  the 
Sacramento  valley.  The  cost  under  the 
plan  proposed  was  estimated  at  $18,- 
000,000,  but  it  is  e.vpected  that  a  great- 
er estimate  will  be  made. 

The  financing  of  the  project  is  the 
next  big  step. 


STREET    WORK    HIDS    WAITED. 

CALEXICO.  Imperial  Co..  Cal. — Until 
9  P.  M.,  May  18.  bids  will  be  received 
by  City  Clerk  Paul  B.  Steintorf  for  im- 
proving Roosevelt  street  between  OUle 
avenue  and  Imperial  avenue  and  por- 
tions of  18  other  streets  by  grading 
and  constructing  cement  ciirbs,  side- 
walks and  cross  walks;  work  to  be 
done  under  Vrooman  act.  The  work 
consists  of  approximately  94.000  sp. 
yds.  street  grading;  100.000  lin.  ft.  con- 
crete curb:  505,000  sq.  ft.  concrete  side- 
walk and  3:i.000  sq.  ft.  concrete  cross 
walks.  Paul  M.  Entenmann,  Superin- 
tendent   of    Streets. 


nilJS    OPENED    FOR    STREET    WORK. 

iOAODE  HOCK  CITY,  Los  Angeles 
Co..  ("al. — Wm.  Liddington.  42»  E.  6Dth 
street,  submitted  the  lowest  bid  at 
aljQut  $45,760  for  paving  Central  ave- 
nue f:om  Colorado  Blvd.  to  south  city 
l)ounda'-y.  involving  appro.ximately 
198,000  3i|.  ft.  5-in.  concrete  paving;  150 
f(.  cement  curb,  and  725  sq.  ft.  cement 
sidewalk;  T.  A.  Jordan,  of  Engineering- 
Service  Co.,  Washington  Bldg.,  Los  An- 
geles, City  Engineer.  H.  E.  Cox  of 
Pasadena,  submitted  the  next  lowest 
bid  at  abotu  $48. 740.  The  bids  were 
referred   to  the  city  engineer. 

W.  E.  Hewitt.  911  Citizens  National 
Bank  Bldg.,  Los  Angeles,  submitted  the 
only  bid  for  material  and  for  labor, 
materials  and  equipment  for  surfacing 
streets  Avith  rock  and  oil.  His  bid  for 
materials  was  as  follows:  4630  tons 
Class  .\  rock.  $1.90  ton;  3600  tons  Class 
B  rock.  $1.96  ton;  72.060  gallons  road 
oil.  8c  gallon.  For  furnishing  labor, 
materials  and  equipment  Hewitt  bid 
33c  sq.  yd.  for  Class  A  rock  and  18c 
sq.  yd.  for  Class  B  rock.  The  bids  were 
referred   to  the  city  engineer. 


id     Sa 


SAXTA     <RIZ     CITY     COUNCII,     CON- 
SIDERS    BRIDGE     PlrAlVS. 

n.^NTA  CKl'Z,  Santa  Cruz  Co.,  Cal. — 
The  City  Council  is  considering  plans 
of  Prof.  C.  B.  -Wing  of  Stanford  Uni- 
versity for  the  new  Sequel  avenue 
bridge.  The  structure  will  be  1000  ft. 
in  length  of  concrete  construction. 
steel  girder  type,  and  will  have  ten 
GO-foot  spans,  resting  on  16  concrete 
abutment  piers.  The  road  bed  will  be 
21  feet  wide  cxqluslve  of  .sidewalks 
1,'oiisirm.q.ion   is  estimated  at  $150,000. 


AtTIOV      ON       BlIRLIXGAME      ELEC- 
TROLLER    SYSTEM    DEFERRED. 

BURLINGAME,  San  Mateo  Co.,  Cal. — 
The  City  Trustees  have  decided  to 
abandon  temporarily,  the  plan  to  in- 
stall a  system  of  electroliers  in  Main 
street. 

STREET     WORK    BIDS    AVANTED. 

LOS  ANGELES,  Cal. — Until  10  a.  m.. 
May  17,  1920.  new  bids  will  be  received 
by  the  board  of  public  works  for  im- 
proving Sanborn  .Vve.  between  Sunset 
Drive  and  Fountain  .A.ve.,  by  grading 
and  oiling  and  constructing  cement 
curb,  sid'>walks  and  gutters;  work  to 
he  done  under  Vrooman  Act.  Ord. 
40,118.  Only  one  bid  was  received  for 
this  work  on  April  26.  from  E.  Schel- 
ling,  at  $21,936.47.  which  the  city  en- 
gineer reported  was  too  high  and  it 
was    rejected. 


STREET  WORK   BY   DAY   L.A^BOR. 

LA  HABRA,  Orange  Co.,  Cal. — Super- 
visor Wm.  Schumacher  of  Orange 
County,  states  the  paving  of  Central 
Ave.,  La  Habra,  will  be  done  by  the 
county  by  day  labor.  Curbs  and  gut- 
ters will  also  be  constructed  on  Wal- 
nut  and   Cypress   Sts.   by   day  labor. 


HIGHWAY    BID    OPENED. 

TUCSON,  Ariz. — Goodman  &  Merrill 
of  Benson,  submitted  the  only  bid  at 
$21,503.85  for  constructing  Sec.  C.  Ben- 
son-Vail road,  state  highway,  involv- 
ing 18,500  cu..  .yds.  excavation.  317  cu. 
yds.  concrete  and  incidental  work.  The 
unit  bids  were:  Excavation,  65c  cu. 
yd.;  overhaul,  5c  cu.  yd.;  18-in..  corru- 
gated iron  culverts.  $1.25  ft.;  24-in. 
culverts.  $1.35  ft.;  36-in.  culverts,  $1.50 
ft.;  Class  "A"  concrete.  $27  cu.  yd.; 
Class  "B"  concrete,  $23:  placing  rein- 
forcing steel  5c  lb.  Thomas  Maddocks, 
state  engineer. 


CHICO    PL.\NS    STREET   WORK. 

CHICO.  Butte  Co.,  Cal.— Paving  of 
South  Broadway,  Second  and  Fourth 
streets  will  be  under  way  in  June  ac- 
cording   to    Mayor   S.    A.   Reynolds. 

A  call  for  bids  will  be  issued  in  the 
near  future  for    the  work. 


S.VN  RAFAEL  PLANS  STREET  -WORK 

SAN  RAFAEL.  Marin  Co.,  Cal. — The 
City  Council  has  granted  permission 
to  property  owners  in  Mt.  View  avenue 
for  laying  a  Richmondite  pavement 
twenty  feet  wide,  under  private  coii- 
iract.  The  work  will  cost  60  cents  a 
foot! 

The  City  Clerk  has  been  instructed 
to  notify  property  owners  of  Picnic 
Valley  and  Southern  Heights  to  be 
be  present  at  the  next  meeting  when 
the  proposed  improvements  contem- 
plated in  their  district  will  come  up 
for   action. 


lowest  bid  at  $7,450  on  the  plumbing; 
the  Foulkes  Electric  Co..  COS  S.  Fig- 
ueroa  street.  Los  Angeles,  at  S280  on 
the  electric  wiring:  Ed.  Wcstberg.  1624 
Morton  avenue.  Los  Angeles,  at.  $12,- 
932  on  the  plastering:  <'.  F.  V.'elier  & 
Co..  Los  Angeles,  at  $2,250  on  the  black- 
bua-rds;  the  Bowen  Metal  Furniture  Co.. 
at  $4,417.20  on  the  metal  lockers  and 
toitet  partitions;  the  Broadway  De- 
partment Store,  at  $833.40  on  the 
shades;  B.  F.  Mason.  724  San  Pedro  St.. 
Los  Angeles,  at  $3,185  on  the  painting, 
and  J.  Hokom.  4312  Monela  avenue.  Los 
Angeles,  at  $6,976  on  the  steam  heat- 
ing. All  l.id^'  Uele.  lilkiri  unrler  .id- 
vi.se.nei.l. 
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TO    VOTE    SCHOOL    BOXDS. 

WATERFORD.  Stanislaus  Co.,  Cal.— 
■\n  election  will  be  held  in  the  Water- 
ford  School  District  on  May  28th  to 
decide  the  question  of  issuing  and  sell- 
ing bonds  of  $21,000  with  which  to 
flnance  construction   of  .i  new  building. 

Trustees  of  the  district  are:  Nora  R. 
Ballard,  Joseph  F.  Horsley,  Mrs.  Her- 
bert  Beard. 


FORT       .tIA.SOX       SUPPLY       BIDS 
WANTED. 

SAX  FRANCISCO.— Bid.«  will  be  re- 
ceived by  the  Zone  Supply  OITicer,  Fort 
Mason,  up  to  May  11th,  10  A.  M.  under 
Circular  No.  299  for  furnishing  and  de- 
livering the  following  materials:  galv. 
sheet  iron  dippers;  iron  or  steel  rivets; 
wire  rope  thimbles;  stove  Ijolts  and 
rods;  cargo  hoisting  net;  screweyes; 
wire  rope  clips;  bar  iron;  tire  steel; 
glass  insulators;  feed  water  injector; 
bristol   board  and  gauge  pins. 


FORT        M.\SOSr        SUPPLY        BIDS 
WANTED. 

SAN  FRANCISCO.— Bids  will  be  re- 
ceived by  the  Zone  Supply  Officer,  Fort 
Mason;  up  to  May  13th,  10  A.  M.  for 
furnishing  and  delivering  the  follow- 
ing materials  under  Circular  No.  302; 
drills,  filing  cabinets,  rivets,  steel 
squares,  cutters,  wire  rope  thimbles, 
loose  leaf  binders,  wrenches,  window 
glass,  battery  jars,  oil,  watchman's 
clocks,  telephone  (lead  covered)  cable, 
ceiling  fans,  ash  bags,  bolts,  band  saw 
brazing  clamps,  nuts,  washers,  canvas 
and    tacks. 

DATE    OF    OPENINf;    BIDS    CH.VXUED. 

Note: — Bids    will    be    opened    on    May 
Ijth  at  4   P.  M.,  instead  of  Mpy  18th. 
SCHOOL  Cost,   |!260.000 

UKRKELEV.    Alameda    Co.,    Cal.      Rose 

and   Grant   Streets. 
One      and    two-slory      brick   ■  school,    :;2 
rooms    (auditorium,    manual    train- 
ing,  domestic   science,   etc.) 
Owner — City  of  Berkeley. 
Architect — Wm.    C.    Hays.    1st    National 
Bank  Bldg.,  San  Francisco. 

rians  may  be  obtained  from  the  of- 
fices of  Mr.  Hays,  First  National  Bank 
Bldg.,  San  Francisco,  or  Rm.  12.  Wright 
Bldg..  Center  and  Oxford  Sts.,  Berkeley, 
on  a  deposit  of  $10.00. 

Segregated  bids  are  being  taken  as 
follows: 

Excaralion  and  grading. 

Concrete. 

Masonr.v. 

Structural   Imn. 

Carpentry. 

Roofing. 

Sheet  Metal  Work. 

J>alhing  and  Plastering. 

Ornamental  Iron. 

Plumbing. 

Electrical    Work. 

T'ainting. 

Heating. 

Shades. 

r..lnoleurn. 

I/0<-ker.s. 


URIDLEY     M.^SO.VS     TO     BUILD. 

CHIIDLEV.  Butte  Co..  Cal.— Articles 
of  incorporation  of  the  Gridley  Masonic 
Temple  association,  with  a  capital 
stock  of  J50.000,  have  been  filed  with 
the  superior  court.  The  number  of 
shares  is  divided  into  2000  at  the  par 
value   of   $25   a  share. 

Directors  are;  A.  A.  Woodworth.  T. 
J.  Ivong.  F.  A.  Onstott.  J.  R.  Carig  and 
.I:(m»*f'   Ownhy. 


I'llOSI'ECTIVE       OFFICE       BUILDING 
FOR   LOS    A.\GELES. 

I.OS  ^VNUELES,  Cal.— R.  T.  Burg-e. 
Kay  Bldg..  has  leased  a  lot  95.\113  ft.  in 
.size  at  the  southwest  corner  of  Sixth 
.«lreet  aiid  Grand  avenue  from  Vincent 
W.  .  Guercio  and  John  Menagh  for  a 
neriord  of  99  years.  It  i.s  Mr.  Burge's 
intention,  upon  expiration  of  present 
leases  on  the  property,  having  about 
one  year  to  run.  to  improve  the  prop- 
erty with  a  modern  mercantile  build- 
ing. 


ARCHITECTS     SELECTED     FOR     SAN 
JOSE      SCHOOL     IMPROVEMENTS, 

SAX  JOSE.  Santa  Clara  Co..  <3al. — 
The  following  architects  have  been 
commissioned  to  prepare  plans  for 
school  improvements  planned  under 
the    recent    bond   issue: 

Binder  &  Curtis,  San  Jose  high 
school. 

Frank  Wolffe.  Horace  Mann,  Lowell 
and   Grant. 

Charles  McKenzie.  Jefferson  and 
AVashington. 

Warren  .'^..  Skillings,  Gardner. 

Louis  Lenzen,  Hawthorne. 

Each  architect  has  agreed  to  take 
school  bonds  at  par  value  in  full  pay- 
ment   for    their   services. 

-Mexander  Sheriffs  is  City  Superin- 
tendent  of  Schools. 


lUDS       FOR      KU.4HUA,      T.      H.      BAR- 
K.V<-KS    TO    BE    RE..\DVERTISBO 

WASHINGTON.  D.  C— The  folowlng 
bids  were  received  by  the  public 
works  oflicer.  U.  S.  naval  station. 
I'earl  Harbor,  T.  H.,  April  21.  specifica- 
tion 1086,  for  construction  of  barracks 
for  20  marines  at  Kuahua,  T.  H.: 

B.    Himeno.    $14,700,    time    90    days. 

Ralph  B.  Wasley,  $15,000,  time  120 
days. 

GeorMo  M.  Yamad.n.  $14,6l>0.  time  120 
dayt. 

Following  bid  was  received  at 
Washington,  D.   C.    for   the  same  work. 

W.  F.  Martens.  245  Cutler  Building. 
Rochester,  N.  Y.,  $26,880.  120  days,  al- 
ternate.    $24,880.     200     days. 

The  bids  were  rejected.  Specifica- 
lions  will  be  revised  and  a  new  call 
lor   bids   issued. 


LOW    BIDDERS    FOR    SCHOOL. 

REDLANDS.  San  Bernardino  t'o.. 
Cal. — Robert  Ogden.  3030  Kenwood 
Ave..  Los  Angeles,  submitted  the  low- 
est hid  at  ?!)6.S89  on  the  general  con- 
tract for  llie  erection  of  a  new  rein- 
forced concrete,  brick  and  hollow  tile 
grammar  school  building  in  Redlands. 
plans  for  which  were  prepared  by  Ar- 
chitect Edwin  Bergstrom.  1129  Citizens 
National  Bank  Bldg..  Los  Angeles.  The 
Thomas  Haverty  Co.,  8th  and  Maple 
avenue,  Los  Angeles.  submitted  the 
STREET  WORK  BY  D.*Y  LA^OR 
ARCADIA.  Los  Angeles  Co..  Cal.— No 
bids  were  received  for  constructing 
1050  lin.  ft.  3-in.  macadam  pavement 
IS.  ft.  wide  on  N  Balidwin  Ave.  and 
2.960  lin.  ft.  4-in.  macadam  pavement 
IS  ft.  wide  on  S.  First  Ave.,  and  the 
work  will  be  done  by  day  labor  under 
the  direction  of  City  Engineer  O.  A. 
(Jierlich.  209  National  Bank  Bldg.. 
Monrovia. 


PREP.AHING       PI..4NS       FOIl       SCHOOL 
BlILDINGR. 

SAN  DIEGO.  Cal. — .Architect  Theodore 
Kistner.  814  American  National  Bank 
Bldg..  San  Diego,  i.s  preparing  p]an.s  for 
the    buildings    lf>   he    erected    undfr    the 


$1.2o«,000  school  bond  issue.  There 
will  be  two  intermediate  high  schools, 
one  at  Logan  Heights,  and  the  other 
on  I'ark  Blvd..  to  cost  about  $350,000 
each. 


TO     VOTE    SCHOOL    BONDS. 

KAIRHAVEN.  San  Benito  Co..  Cal.— 
.May  27th  is  the  date  set  by  the  Trus- 
tees of  the  Fairhaven  School  District 
to  decide  the  question  of  issuing  and 
selling  bonds  of  $10,000  with  which  to 
finance  construction  of  a  new  school 
building. 


TO     VOTE    SCHOOL    BONDS. 

HOLLISTER.  .San  Benito  Co..  Cal.— 
May  27th  is  the  date  set  to  decide  the 
question  of  issuing  bonds  of  $110,000 
with  which  to  purchase  a  site  and 
erect  and  equip  a  new  grammar  school 
building. 


PAVING      «OXTIlACT      AW.VRDED. 

-  WALLA  WALL.\.  Wash.— The  Crown 
Paving  Company,  an  Alberta  corpora- 
tion with  branches  in  Spokane  and 
other  Washington  cities  has  been 
awarded  the  paving  contracts  for  both 
sections  one  and  two  of  the  Walla- 
to-State-Line  highway,  a  total  of  8% 
miles  on  which  the  specifications  con- 
tracted called  for  one  course  concrete 
paving.  On  the  first  section  of  614 
miles  the  bid  was  $199,672.10  and  on 
the  remaining  2*4  miles  the  sum  was 
$72,399.20. 


CATHOLIC    >CHOOL     AM>     S.\NITAR- 
lUM    FOR    MODESTO. 

MODESTO.  Stanislaus  Co..  Cal.— 
I'lans  for  the  establishment  of  a  large 
t'alholio  school  in  Modesto  to  be  lo- 
cated on  the  old  Gates  property,  on 
11  street  between  Sixteenth  and  Seven- 
teenth streets,  arc  under  way.  The 
property  has  already  changed  hands 
but  no  definite  plans  for  the  buildings 
and  equipment  have  been  given  ouL  It 
is  also  reported  that  a  local  sani- 
tarium will  be  purchased  by  the 
church  and  converted  into  a  sub- 
sidiary of  the  St.  Mary's  hospital  in 
San    Francisco. 

A  conference  between  Rev.  Father 
a.  W.  Galvin.  head  of  the  Catholic 
church  here,  and  officials  from  San 
Francisco  was  held  recently  but  no 
definite  information  given  out  regard- 
ing results. 


STATE    HIGHWAY    BRIDGE    CON- 
TRACT   .\  WARDED. 

SACRAJIENTO.  Cal.— The          State 

Highway  Commission  has  awarded  a 
contract  to  Riley  and  Peterson  of  Cal- 
exico.  for  the  construction  of  the  state 
highway  between  Flinn  Springs  and 
'igden  Ranch.  Division  Vll.  San  Diego 
i^iiunty.   Route    12,   Sections  C  and  D. 


ROAD     AND     SIDEWALK     CONTRACT 
.*W.\RDED. 

EfllEKA.  Nevada— The  Eureka 
County  Commissioners  have  awarded  a 
contract  to  George  Myers  of  Eureka. 
.\evada.  at  $1,550.  for  the  grading  and 
oonstruction  of  the  Newark  Summit 
Road,    for  a   distance   of   2.200   feet. 

The  contract  for  construction  of 
Sidewalks  fronting  the  courthouse  was 
awarded  to  John  Repetto  and  Company 
f.f  Knreka. 


ufan-^sday.     May     12.     1920.        BUILDING   AND    ENGINEERING    NB^V•S 
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Official   Proposals. 


.\OTICK   TO    CONTHACTOKS. 


8EALED  BIDS  will  be  receivea  by 
the  State  Land  Settlement  Board,  Tur- 
lock,  California,  up  to  and  including: 
li30  P.  M.,  May  17,  19S0I  said  biaa  then 
and  there  to  be  publicly  opened  and 
read,  for  furnishing  all  materials,  and 
labor,  and  doing  the  work  required  for 
the  complete  construction  and  erectio.i 
of  138'x2S2'  pipe  plant  shed,  framed 
with  4x4  posts.  Redwood  siding,  wood 
trussed  root  with  "Ready"  roofing. 
Foundations  to  be  Redwood  mud-sill, 
(Operation  No.  49),  In  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  consulted  at 
the  ofTice  of  the  State  Land  Settlement 
Board,  at  above  address. 

Such  bids  will  be  received  only  on 
prepared  forms  furnished  by  the  .Slate 
Land  Settlement  Board. 

Bond.  Cash,  a  bidder's  bond,  or  a 
certified  check  in  the  sum  of  ten  per 
centum  (10%)  of  the  amount  of  the 
bid    must    accompany   each    bid. 

The  State  Land  Settlement  Board  re- 
serves the  right  to  reject  any  and  all 
bids  and  to  waive  any  Informality  in 
any  bid  received. 

Time  Limit.  Time  being  an  im- 
portant consideration,  the  number  of 
working  days  required  in  which  to 
complete  the  work  in  its  entirety  will 
be  taken  into  consideration  in  award- 
ing the  contract.     ' 

DaraaKeN,  For  each  extra  working 
day  required  over  and  above  the  stipu- 
lated time  limit,  the  contractor  shall 
pay  to  the  State  Land  Settlement  Board 
of  the  State  of  California  the  sum  of 
Ten  Dollars  ($10.00)  as  liquidated 
damages. 

All  proposals  shall  be  enclosed  in  an 
opaque  envelope,  sealed,  marked  "Pro- 
posals," bearing  title  of  the  work  and 
name  of  bidder,  and  addressed  or  de- 
livered to  the  undersigned. 
fSIGNED]  MAX   E.    COOK. 

Farmstead    Engineer 


NOTIOK   TO  CONTR.*CTORS. 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia,  May   11,   1920. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  11 
o'clock  a.  m.  Friday.  Mnr  21,  1020, 
for  furnishing  materials  and  construct- 
ing an  extension  to  Pier  No.  20.  on  the 
waterfront  of  the  Citj'  and  County  of 
San  Francisco,  in  accordance  with  the 
plans  and  specifications  prepared 
therefore  by  the  Chief  Engineer  of  the 
Board  and  adopted  by  the  Board  April 
22,  1920.  and  on  file  in  this  oflJce,  to 
which  special  reference  is  hereby 
made.  The  materials  to  be  used  In  this 
work  shall  consist  of  the  requisite 
quantities  of  Portland  cement  and  cre- 
oaoted  piles,  rails  and  track  fittings 
(which  win  be  furnished  to  the  Con- 
tractor by  the  Board),  Douglas  fir  lum- 
ber, redwood  lumber,  hardwood  lum- 
ber, sand,  crushed  rock  and  gravel,  re- 
inforcing materials,  castings,  struc- 
tural steel,  rods,  bolts,  spikes,  roofing 
and  painters'  materials,  glass,  window 
frames,  etc.  All  materials  used  must 
"be  of  the  best  of  their  respective  kinds 
if  not  especially  specified  herein.  All 
materials  used  In  the  structures  will 
be  subjected  to  a  rigid  examination 
and  test,  and  if  found  defective,  under 
size,  unsuitable  or  not  as  specified,  will 
be  condemned  and  must  be  immedi- 
ately removed  from  the  work  by  the 
Contractor  at  his  expense. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office,  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
Five  (6)  per  cent  of  the  amount  of  the 
proposal,  to  be  inade  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  tile  proposal  is  accepted  and  the 
contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract .and  give  the  bond  required  with- 
in six  (6)  days  after  the  award  Is 
made,  in  that  case  the  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated   damages      for  such     failure 


and  neglect  and  shall  bo  paid  into  the 
San  Francisco  Harbor  Improvement 
Fund. 

The  Contractor  shall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  les.^ 
than  one-half  of  the  total  amount  pay- 
able by  the  terms  of  the  contract  with 
a  corporation,  hereunto  duly  author- 
ized by  law  and  commonly  known  as 
a  surety  company,  as  surety  (such 
surety  to  be  one  of  those  approved  by 
the  State  Board  of  Control,  a  list  of 
these  approved  surety  companies  being 
on  file  in  the  office  of  the  Secretary), 
and  oonditioned  for  tiae  faithful  per- 
formance by  the  Contractor  of  all  the 
terms  and  conditions  of  said  contract, 
according  to  the  true  intent  and  mean- 
ing thereof.  Said  bond  shall  also  pro- 
vide that  if  the  Contractor,  per.-ion. 
company  or  corporation  to  whom  said 
contract  Is  awarded,  fails  to  pay  for 
any  materials  or  supplies  furnished 
for  the  performance  of  the  work  con- 
tracted to  bo  done,  or  for  any  work  or 
labor  done  thereon  of  any  kind,'  said 
surety  will  pay  the  same  in  an  amount 
not  exceeding  the  sura  specified  in  said 
bond;  and  said  bond  shall  rUrio  he  made 
to  Inure  to  the  benefit  of  material  men. 
mechanics  and  laborers,  as  provided  b.\ 
that  certain  act  of  the  Legislature  of 
the  State  of  California,  approved  Ma^ 
1.  1911  (.Stats.  1911.  p.  1432).  Said  bond 
must  be  acceptable  to  and  approved  by 
said  Board  both  as  to  surety  and  form. 
Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secre- 
tary, or  the  Assistant  Secretary,  at 
the  office  of  Ihe  Secretary.  Room  17. 
Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  a.  ni.  on  Friday,  May 
ai,  19241,  at  which  time  and  place  the 
bids   will    be   opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interest  of  the  State. 

Bidders  are  invited  to  be  present  al 
the  opening  of  the  bids. 

Plans      and      specifications      tor      this 
work  to  be  had  at   Room  18.  Union    De- 
pot   and    Feriy    House,    upon    depositing 
$10.00  for  same,  which  will   be  returneil 
on    return    of    plans    and    speclficatintm. 
Bidders    are    requested    to    mark    en- 
velope  containing   bid:      "Bid    for   con- 
structing  extension    to   Pier   No.    20." 
.1.    H.    McCALLUM. 
1 1.    H.   COSGUIKF. 
F.  S.   MOODY. 
Board   of   Stale    Harbor  Commissioners. 
PRANK  n.  WHITE 
Chief   Engineer. 
H.    H.    COSGRIFF. 

Secretary. 


Tbe  drawings  and  specifications  ma.\' 
be  secured  at  the  office  of  F.  J.  De- 
Longchamps,  State  Architect,  Ga/.ette 
Bldg..  Reno,  Nevada. 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  specifl- 
cations  taken  from  the  Architect's 
office. 

Bids  will  be  received  at  the  offlce  of 
the  Commissioners  for  Care  of  Indigent 
Insane.  Carson  (^Ity,  Nevada,  not  later 
than  11  A.   M.  on   May  25,  1020. 

All  bids  shall  be  sealed  In  opaque 
envelopes  and  addressed  to  Commis- 
sioners for  Care  of  Indigent  Insane. 
Carson  City,  Nevada,  and  marked  "Bid 
for  Administration  Building."  Each 
bid  shall  be  accompanied  by  a  certified 
check  amounting  to  at  least  5  per  cent 
of  the  amount  bid. 

The  Commissioners  for  Care  of  In- 
digent Insane  reserve  the  right  to  ac- 
cept or  reject  any  or  all  bids. 

Authorized  this  23rd  day  of  April, 
of  Indigent  Insane. 

J.   H.   MYLES. 

Clerk. 
Board    of    Commissioners    for    Care    of 
Indigent   Insane. 
NOTE! — The    above    Is    a    two-story 
reinforced     concrete     building     to     cost 
approximately    $200.000.. 

\OTICE  TO    COJfTRACTOBS 


XOTICE   TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  to  2  o'clock 
P.  M.  May  24,  11)20.  for  the  construction 
of  a  reinforced  concrete  arch  bridge 
over  Evans  Crtek  near  Reno,  Washoe 
County,    Nevada. 

Approximate  quantities  800  cubic 
yards  excavation,  155  cubic  yards  of 
concrete,  70  cubic  yards  dry  rubble 
masonry. 

Plans  may  be  examined  and  forma  of 
proposal,  contract  and  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  county  clerk's 
offlce  In  Reno.  Cash  deposit  of  $15.00 
with  the  undersigned  required  for 
copy  of  plans,  which  will  be  refunded 
on  their  return  in  good  condition. 
Bids  must  be  on  proposal  form  of 
Highway  Department  accompanied  by 
certified  check  In  the  amount  of  5%  of 
bid.  Right  IS  reserved  to  reject  any 
or  all   bids. 

C.    C.    COTTRELL. 
State    Highway    Engineer. 
Carson    City,    Nevada. 


NOTICE    TO    BIDDERS. 


NOTICE  IS  HEREBY  GIVEN  that  the 
Board  of  Commissioners  for  the 
Care  of  Indigent  Insane,  Carson  City. 
Nevada,  will  receive  bids  for  the  fol- 
lowing Items  In  the  construction  of  an 
"Administration  Building"  on  the 
grounds  of  the  Nevada  Hospital  for 
Mental  Diseases,  near  Reri'o,  Nevada, 
according  to  official  plans  and  specifi- 
cations on  file  with  said  Commission. 
and  the  State  Architect's  Office,  Reno. 
Nevada,  viz: 

1.  General    Construction. 

2.  Plumbing. 

3.  Electrical. 


Sealed  proposals  will  be  received  by 
the  undersigned  until  two  o'clock 
P.  M.,  May  17,  leao,  for  the  construc- 
tion of  a  bridge  and  appurtenanoea 
over  the  Virgin  River  near  Bunker- 
vUle  in  Clark  county.  Nevada.  'Work 
consists   of   the    following: 

5600  cu.  yds.  excavation  without 
classification. 

108  cu.  yds.  Class  "B"  concrete  com- 
plete  in   place. 

4600  lineal  ft.  untreated  timber  pllea 
complete    In   place. 

115  M.  Ft.  B.  M.  timber  trestle  com- 
plete  In   place. 

195.000    lbs.    structural    steel    erectad 
in    place   and   painted. 
8.S8  lineal    ft.   guard   rail. 
700        "  "    control    wler    compute 

in   place. 

Plans  may  be  examined  and  forms 
of  proposal,  contract  and  speclflca- 
tlons  secured  at  offlce  of  undersigned; 
may  also  be  examined  at  the  county 
clerk's  offlce  In  Las  Vegas.  Cash  de- 
posit of  $15.00  with  the  undersigned 
required  for  copy  of  plans,  which  will 
be  refunded  on  their  return  In  good 
condition.  Bids  must  be  on  proposal 
form  of  Highway  Department  accom- 
panied by  certified  check  In  the 
amount  of  5%  of  bid.  Right  Is  re- 
served  to   reject  any  or  all   bids. 

C.   C.    COTTRELL, 
State    Highway    Engineer. 
Carson    City,    Nevada. 

NOTICE  TO   BIDDERS. 

NOTICE  IS  HEREBY  GIVEN,  that 
bids  for  work,  material  and  for  the 
complete  construction  of  a  two-story 
brick  building  with  an  alternate  bid 
for  concrete  walls,  and  lor  the  removal 
of  the  present  frame  buildings  known 
u.-^  the  Domestic  .Science  and  the  Man- 
ual Arts  building  from  block  342  (the 
present  site  of  Alhambra  Union  High 
School)  In  the  town  of  Martinez.  County 
of  Contra  Costa,  State  of  California,  to 
the  new  site  of  the  proposed  High 
.School  building  in  blocks  100.  101.  104, 
105.  158  and  159  of  the  Original  Survey 
of  the  town  of  Martinez  will  be  receiv- 
ed and  publicly  opened  by  the  Trustees 
of  the  Alhambra  Union  High  School 
District  in  t^onlra  Costa  County  at  the 
office  of  the  principal  of  said  .school  at 
the  main  high  school  building  in  the 
town  of  Martinez.  County  of  Contra 
I'osia  betneen  10  o'clock  A.  M.  and 
10t:{0  o'clock  A.  M.  of  Friday,  May  21. 
1920.  A  separate  bid  to  be  submitted 
for  the  installation  in  ilie  above  refei- 
red  to  buildings  of  program  clocks,  fire 
alarm  and  an  inleicommunlcating  tele- 
phone system.  A  separate  bid  to  be 
submitted  for  the  Installation  in  said 
buildings  of  complete  system  of  elec- 
tric wiring;  a  separate  bid  to  be  sub- 
mitted for  the  installation  in  said 
buildings  of  electric  lighting  fixtures; 
a  separate  bid  to  be  submitted  for  the 
installation  in  said  buildings  of  com- 
plete system  of  plumbing,  gas  piping 
and  sewering.  All  bids  to  be  In  ac- 
cordance with  plans  .and  specification.^ 
now  on  file  in  the  office  of  J.  K.  Rod- 
gers.  Bvron  Brown  Building,  Martinez. 
California.  Copies  of  plans  and  speci- 
fications may  be  had  at  Ihe  office  of  .\. 
.-\.  Cantln,  Architect.  68  Post  St.  San 
Francisco,  or  Gazette  Building,  Mar- 
tinez, California. 
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A  Jepoait  of  J5U.00  will  be  leiiuireU  as 
.i  siiiiiaiii.-.-  oi   ilio  imi'ii   «j  ihe  Board 

■  •I  frii.suvs  ol  said  HiKh  Scliool  ot  Ihe 
liluiis  uiid  sijcciiicuuoiis  taken  for  bid- 
luirn  or  oiher  DUrposc-s  aiiiJ  will  be  re- 
luiKiud  to  ihc  Coiuiaclor  w  lii-ii  ihe 
piiiiis  and  speoilioatiuns  are  reiuineci  in 
ssov-a  condUion.  .\o  bids  will  be  receiv- 
ed after  the  closing  hour  specified  in 
inrs   udveiuaeiueni. 

.^ccjmi.a.i.yiiig  e;icli  inopcsal  s-all  Le 
a  .s,.ii,  iii.-i.,  scaling  the  iriiaxiiuum 
lUMiiljei-  or  working:  days  the  bidder 
«iii  aeice  lo  iuuy  complete  ihc  work 
i/i    ihia  uoiiLi;i;a  in. 

"■Time  IS  ..;■  Uie  essence  of  a  contraei 
lh.it  'nay  bo  awauieii  und^r  tins  no.iice 
and  the  least  ma.'^imum  nine  ieciuiii-<i 
lo  lompletfc  the  work  by  the  bidder  hi, I 
be  considered  by  the  Board  in  award- 
liig   Ihe  coniiact. 

In  awaiding  the  contract,  bidders 
will  uiKlcrsiai:d  that  it  will  be  neces- 
Mtiy  lo  tile  two  bonus  with  ihe.  con- 
ii.ici.  one  to  the  e.\ient  of  50''^  of  the 
amount  of  the  con.iact  tor  laithlui 
ijcjiormaijce  of  the  «oik  and  the  o'.li^r 
joi  hiiVi  of  Ihe  amount  of  ihe  contraei 
known  as  a  lien  bond  to  secure  the 
j...ymeiii  ol  labor  and  material.  The 
form  of  all  bonds  i^hail  comijiv  with  an 
laivs  uu\'Kiiiig  ihe  same  anil  will  be 
•iibjeii  to  the  approval  of  the  Dis- 
trict Attorlipy  of  I  oiuia  .  usia   uon.nj 

iTpposai.s  .^nail  be  delivered  to  A.  K. 
Dutikel,  President  ot  the  Board  of 
Ti'ii.srei-.-i  of  Alhambra  Union  High 
Si-hool  l)i:<Miel,  ai  l  lie  oniCf  o!  im 
lirlncipal  of  said  school  in  said  high 
.-ihcoi  burnling  be-ivL-en  the  hours 
hereiiiln-iove  slated.  Said  bids  shall  be 
.nclosid  in  u  sealed  envelope  addressed 
lo  Ihe  Head  of  Trusiees  of  .Vlhambra 
Lnion      High    School      Di.<iirict.      Contra 

■  os'.a  1  ouniy,   California. 

A  ceiiilifd  cliecK  ot  o',.  of  the  amount 
■ol  Ihc  proposal  payable  to  Alhambra 
i  moil  iiigh  .School  District.  California, 
iiui.:i    a.Honu'any   each   proposal. 

Nbouil  \h^  successtiil  bidder  fail  lo 
olilaiii  a  bond  and  sign  a  contract  for 
•  If  uimiuMi  of  his  projjo.sal.  upon  the 
i<'Miiact  being  awarded  to  him.  under 
Nils  notice,  his  check  will  be  forfeited 
111  said   district. 

I  All  cheeks  will  be  returned  to  the 
il.isiwce.-.sail-  bidders  upon  application 
Hi  .Ihe  offlce  of  the  (  lerk  of  the  Board 
:-,..t:i  Ihe  conlract  has  been  signed  and 
bOiKl  ..  furnished  by  the  Conlractor 
tt  hose    bid    has   been   accepted. 

Ihe  competency  and  responsihilitv  oi 
luude.s  Hill  be  considered  in  making 
.any  award   under  this  conlract. 

The    rsoaid    of    Trustees    reserves    ihi 
righi    tr.    re.ie<;i    any    or  ail    bids    or   anv 
part  of  any  bid. 
Daled    April    17.   1!)20. 
„        .,;  A.     K.     DUNKEL, 

President    of   Ihe   Board    of   Trustees   of 
Alhambra     Union    High     School    Dis- 
trict. 
„,      ,       ,    ,._      ^        -^^    R-    nODGERS. 
Clerk   of    (he   Bonrd   of   Trustees   of  Al- 
hambra   Union    High    .School    District 


BIDS      WAN'TEO      FOR      KITCHEX 
EQIIP.>IE>T. 

Vnnr  attention  is  invited  to  the  fact 
th.Ti  proposals  will  be  opened  in  the 
near  future  on  drawings  and  speclflca- 
v;ors  Xo.  4097.  covering  Kitchen 
Ktiuipment  for  si.x  Barracks  Buildings, 
Marine  Ciirps  Ease.  San  Diego,  Cali- 
fornia. 

The  drawings  and  specifications  may 
be  o.otamed  on  application  to  the  Bu- 
reau in  ■Washington,  D  C,  or  to  the 
Commandani.  12th  Naval  DlBtrict, 
Sheldon  Building,  San  Francisco,  Call- 
.nrnia.  or  to  the  Public  ■R^orks  Offlc«r, 
I- .  P.  N.,  Timken  Building,  San  Dleg-o. 
Calif.,  hy  placing  a  deposit  of  ten  dol- 
lars ($10  00)  as  security  for  their  safe 
return  within  five  days  after  the 
award   of   the  contract. 

The  six  kitchens  are  to  be  provided 
with  modern  and  adequate  equipment, 
which  is  to  be  properly  installed  and 
connected  to  steam,  gas,  vent,  wtittr, 
waste  and  drip  services. 

The   eslimated   cost    is  $22,000.00. 
Yours    truly, 
K.    L.    MORTON. 
Lieutenant    Commander     (CEC).    U     S 

N'.     By  direction  of  the  Public  Works 

Officer. 


m:\v  brick  hrocrns. 

.•^  new  brick  that  has  recently  been 
Infroduced  in  England  is  nearly  five 
I 'me?  a.s  large  as  sn  ordinary  brick, 
•  iMi;  :n  cr.mparison  is  much  less  heavy 
and  more  easily  handled.  The  lighter 
weight   results  from   the   hollowing  oiU 


of  the  bnvk  lo  provide  air  layers.  By 
the  shaping  of  the  ends  the  existence 
of  joints  running  all  the  way  through 
the  wall  is  avoided.  The  brick  is,  as 
a  rule,  made  of  one  part  of  cement 
and  four  parts  sand  by  simple  hand 
machinery.  Three  men  can  make 
enough  bricks  in  a  day  to  build  four 
hundred  to  five  hundred  square  feet 
of  wall.  A  further  economy  is  effect- 
ed by  the  manner  of  laying  the  walls, 
inasmuch  as  the  ends  .and  bottoms  of 
the  bricks  need  only  to  be  dipped  in  a 
thin  lime  mortar  mixed  with  a  small 
amount  of  cement.  If  laid  in  the  usual 
way  the  air  channels  in  the  bricks 
would  become  filled. — X.  Y.  .Journal  of 
Commerce. 


.siBWAV    pl.\n\-e:d    for    city    of 

TOKIO. 

TOKIO.— If  plana  framed  by  three 
promoting  companies  materialize  To- 
kio  will  h.ave  a  subway  rapid  transit 
service  within  the  next  six  or  seven 
years. 

Charters  have  been  granted  by  ihe 
government  to  the  Tokio  Railway  com- 
pany, the  Tokio  Rapid  Transit  com- 
pany and  the  Musashi  Electric  com- 
pany to  coristruct  "tubes"  in  the  city. 
.\n  expert  i.s  expected  lo  arrive  here 
soon  from  London  to  supervise  the  con- 
struction. 

Total  cost  ot  the  system — three  lines, 
-».B  miles  in  length— is  estimated  at 
ninety-two  ■million    yen. 

A  scheme  has  been  developed  in 
Kurope  for  making  coke  useful  as  a 
domestic  fi;el  hy  combining  it  with 
coal  dust  and  loam,  which  lower  its 
1  xi-t  .osi\  ely  hish  temperature  while  it 
is    burnin:;^. 


BIDS       WANTED      FOR      CONTRA. 
fOSTA    HIGHWAYS. 

MARTI.NEZ,  Contra  Costa  Co.,.  Cal.— 
Ip  to  June  7th,  11  A.  M.  bids  will  be 
received  by  the  County  Supervisors,  J. 
II.  Wells,  Clerk,  for  the  following  units 
of  the  county  highway  system  in  ac- 
cordance with  plans  prepared  by  R.  R. 
Arnold,    County   Highway   Engineer: 

For  construction  of  Sec.  2  of  Div.  No. 
23  of  County  Highway  which  is  a  por- 
tion of  the  streets  of  the  to-wns  of  ^Val- 
ona  and  Crockett,  beginning  at  State 
Highway  on  Second  St.  in  town  of  Val- 
ona.  and  running  along  2d  Ave.  Starr 
Ave..  4th  ,\ve.,  Loring  Ave.,  and  'Vallejo 
.Street  a  distance  of  44.56   feet. 

For  construction  of  Div.  .\o.  24  of 
County  Highway  which  is  situated  be- 
tween town  of  Concord  and  Clayton,  a 
distance  of  j.l~  miles;  (oil  macadam 
pavement).   . 

For  constru'ction  of  an  oil  macadam 
pavement  on  Div.  No.  27  which  runs 
from  present  Co.  Highway  southerly 
and  westerly  on  what  is  known  as  Y'g- 
nacio  Valley  route  to  Walnut  Creek,  a 
distance  of  4  miles; 

For  the  grading  of  Div.  No.  26  ot 
said  Highway  System  which  lies  be- 
tween Danville  and  Tasajara,  a  dis- 
tance of  8.04  miles. 

Plans  may  be  had  from  the  office  of 
the    County    Engineer    at    Martinez. 


Bins     WAXTKD     FOR     SE-WER     SYS- 
TEM. 

NATIONAL  CITY,  San  Diego  Co.. 
Cal.— Until  8  p.  m..  May  IS,  bids  will  be 
received  by  City  Clerk  O.  A.  Mullen 
for  constructing  a  s.anitary  sewer  sys- 
tem including  approximately  10.7  miles 
ot  4  to  12  in.  pipe  and  septic  tank: 
work    to    be   done   under   Vrooman    act. 


I'lans  and  specifications  may  be  ob- 
tained from  City  Engineer  C.  B.  Ire- 
land on  deposit  of  $5. 


TOY    FACTORY      FOR    L'KI.IH      I'ROR- 
ABLE. 

UKIAH,  Mendocino  Co..  Cal. — The 
McLaren-Sleight  Corporation  ot  Chi- 
cago, one  of  the  largest  toy  manu- 
facturing concerna  in  the  United 
States,  is  planning  the  erection  ot  a 
f:ictory    in   Ukiah. 

.Mr.  MiiLaren.  President  of  the  Com- 
pany, has  been  in  Ukiah  looking  over 
.sites  and  getting  prices  on  property 
that  would  !)<•  suilahle  for  such  a  plant. 

Ukiah  is  favored  because  of  the  tlm- 
linr  grown  in  Mendocino  County,  which 
would  eliminate  the  shipment  ot  the 
product  to  the  East  as  is  being  done 
at   llie   pre.';ent   time. 

Curtis  A.  Miller.  Ukiah  real  estate 
operator,  is  handling  the  business  for 
the  company  and  will  take  the  matter 
up  with  the  local  .  Chamber  of  Com- 
merce in  an-  effort  lo  locate  the  plant 
as  soon  as   possible. 

I'l.ANS    FOR    SEWFJU     WORK     \E.4R- 
IXfi   rOMPtiETION. 

SAN  JUAN,  San  Benito  Co.,  Cal. — 
Engineer  .-\.  M.  McRea  is  completing 
plans  for  the  proposed  sewer  system  to 
lie  coiislructed  under  the  recently 
voted    bond    issue. 


PI..4XS   COMPLETEU  FOU  RICHitlONU 
Sl'BAVAY    WORK. 

Richmond.  Contra  Costa  Co.,  Cal. — 
City  lOngineer  li.  D.  Chapman  has  com- 
pleted plans  arid  sptoifiactions  tor  the 
iniprovemeni  ot  the  subway  as  ordered 
by  the  Slate  Railroad  Commission.  The 
work  will  cost  about   $9,000. 

Early  action  is  expected  by  the 
Couniil   in   getting  the  work  underway. 


STltKKT     WORK      CO.\TR.\CT 
AWARDED. 

-VSTORIA,  Ore.— The  City  Council 
has  awarded  a  contract  to  McLean  & 
VVilliams  at  ?31.665.36  for  the  improve- 
ment of  Grand.  Madison  and  Lexington 
avenues  in  Taylor's  Astoria. 

Bids  for  the  improvement  of  Tenth, 
Franklin,  Sixteenth  and  other  streets 
were  rejected. 


BRIDGE     CONTR.*CT     AWARDED. 

REDDING.  Shasta  t^o..  Cal. — The 
County  Supervisors  have  awarded  a 
coniiact  to  William  Stephens  of  Red- 
ding at  $5,500  for  the  construction  of  a 
concrete  bridge  across  Battle  Creek  at 
the  Wildcat  Crossing.  F.  H.  Neilson 
at   $6,998  was  the  next  lowest  bidder. 

Construction  will  be  financed  by 
.Shasta  and   Tehama   Counties. 


PAVIXG      CONTRACT     AWARDED. 

LONG  BEACH,  Los  Angeles  Co..  Cal. 
— C.  H.  Cunningham,  253  .American 
-Ave.,  was  awarded  the  contract  at  $17- 
322. 4S  for  paving  Golden  .\ve.,  between 
Fourth  St.  and  Ocean  Blvd.  with  con- 
crete base  and  liituminous  protective 
coat. 


BIDS  WANTED  FOR   SCHOOL  BO.NDS. 

S.AN  JOSE,  Santa  Clara  Co.,  Cal. — Up 
to  May  17th  bids  will  be  received  by 
the  County  Supervi.';ors  for  the  pur- 
chase of  the  $10,000  bond  issue  of  the 
Cambrian  School  District,  proceeds  of 
which  will  be  used  to  finance  construc- 
tion  ot  a   new   school   building. 


Wednesday.      May      12.      19:" 
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(Continued  From  Fage  S.  ) 
PETALUMA,  Sonoma  Co.,  Cal. — W.  A. 
Donlanville  who  has  the  contract  for 
the  Main  and  Third  street  improve- 
ments has  sulj-let  contracts  to  John 
liocca  of  San  Francisco  for  the  con- 
struction of  the  concrete  bridge  across 
Third  street  at  F  street  and  the  con- 
crt'lo  culvert  in  North  Main  street. 
L.vman  Green  is  City  Clerk. 

SEATTLE,  \\'ash.— The  King  County 
Commi.ssioners  have  re.iected  Ijids  sub- 
mitted for  grading  and  graveling  the 
K.  A.  liallinger  road.  The  low  bid  was 
.submitted  by  E.  J.  Macquaid  of  Seattle 
at  $35,800,  approximately  $7,000  higher 
than    the   engineer's    estimate. 

It  is  probable  the  work  will  be  done 
by  day  labor. 


MARTINEZ,  Contra  Costa  Co..  Cal.— 
J.  ,E.  Staniger  at  $91,842  has  been 
awarded  the  contract  for  paving  four 
miles  of  county  highway  in  the  San 
Pablo  Creek  section,  which  will  con- 
nect with  the  highway  at  Richmond. 
Other  bidders  were: 

Bates    &    Borland $112,404 

Downer    &     Moro 148.4I>0 

The   engineer's    estimate    was    $95,000. 

A.  H.  Kopperud  at  $126,567  was 
awarded  the  contract  for  the  oil  ma- 
cadam road  (Borde.i  Highway)  in  the 
eastern  section  of  the  county.  Other 
bidders    were: 

Blake  Bros..  $23,632.14.  and  .\.  .1. 
Grier.   $32,524.19. 

R.  R.  Arnold  is  County  Highway  Kn- 
grineer. 


YUBA  CITY,  Sutter  Co..  Cal.— The 
County  Engineer  has  completed  plans 
for  a  five  mile  stretch  of  county  high- 
way from  Live  Oak  to  Pennington. 
The  road  is  to  be  of  the  asphaltic  ma- 
cadam  type. 


SACRAMENTO.  Cal.— The  City  Coun- 
cil has  awarded  a  contr.ict  to  the  Clark 
&  Hencry  Construction  Co..  of  Sacra- 
mento, for  the  improvement  of  Thirty- 
seventh  street,  from  J  street  to  Fol- 
som  Boulevard,  by  constructing  con- 
crete curbs,  gutters  and  sidewalks, 
placing  6  cast  iron  gutter  drains  con- 
necting same  with  6-inch  vitrified  iron- 
stone sewer  pipe;  construct  8-inch  vit- 
rified ironstone  pipe  sewer;  4  concrete 
manholes  with  cast  iron  curbs  and 
covers,  grading  and  placing  a  5 '/i  inch 
asphaltic   concrete   pavement. 

Impiovement  of  the  alley  first  south 
of  J  street,  west  of  37th  street,  by 
con:«tructing  8-inch  vitrified  ironstone 
pipe  sewer  with  1  vitrified  ironstone 
wye  branch  and  1  concrete  manhole 
with    cast    iron    curb   and   cover. 

Improvement  of  I  fie  alley  first  north 
of  Pol.som  Boulevard,  west  of  ,'!7th 
strnel,  by  construction  of  8-inoh  vit- 
rlfled  ironstone  pipe  sewor  with  1  6- 
inoh   wye  branch   attached. 

Improvement  of  the  alley  between 
3Cth  and  :i7th  streets,  from  the  north 
line  of  Folsom  Houlevaid  to  the  alley 
.flr.^t  north  of  Fol.som  Boulevard,  by 
constructing  S-inch  vitrified  ironstone 
pipe  s'wer  with  17  6-in.  wye  branches 
and  1  concrete  manhole  with  cast  iron 
<'U.b    iind    cover. 


REIJ  IiLCFF.  Tehama  Co 
County  Supervisors  have 
the  chairman  of  the  board 
agreement  on  behalf  of 
with  the  Southern  Pacific  ' 
commence  the  construction 
way  at  the  vro.isiuB'  ot,r.  m 
fte^l    Bluff. 


.  Cal.— The 
authorized 
>o  sign    the 


Under  the  existing  agreement  the 
count.v  pays  one-fourth  of  the  cost  of 
construction  and  the  State  highway 
commission  takes  charge  of  the  coun- 
ty's end  of  the  work  in  regard  to  su- 
pervision and  other  details. 

H.  G.  Kuhn   is  County  Clerk, 


SALINAS,  Mcii'erey  Co.,  Cal.— The 
Supervisors  have  awarded  a  contract 
to  McReynoIds  Bros.,  of  Hollister,  for 
rocking  the  uncompleted  five-mila 
stretch  of  the  Salinas-Watsonville  road. 
The    bid   was   $14,560. 

T.  P.  Joy  is  County  Clerk. 


\'.VLLEJO,  Solano  I  o.,  Cal.— The  City 
Attorne.v  has  been  instructed  to  com- 
mence proceedings  for  the  opening  of  a 
stieet  from  the  east  terminal  of  the 
causeway  to  the  foot  of  Tennessee 
street,  as  requested  by  Mare  Island  of- 
ficials. T.  D.  Kilkenny  is  City  Engi- 
neer. 


PIEDDING,  Shasta  Co.,  Cal. — The  City 
Trustees  have  decided  to  construct  a 
piece  of  road  within  the  city  limits  to 
connect   with   the  Tower  House   lateral, 

to   he  some  2400  feet   in  length. 

Cily  Engineer  llolison  estimates  the 
woi  k   to  cost  $2,000. 


FLORENCE.  Ariz. — Until  2  P.-  M., 
June  1,  bids  will  be  received  by  tke 
I'inal  Coiinty  highway  commission  at 
Florence  for  grading  '5  miles  of  high- 
way between  Ray  and  Kelvin,  involv- 
ing 35,000  cu.  yds.  solid  rock  excava- 
tion, 14,861  cu.  yds.  loose  rock  e.Kcava- 
tion  and  13.000  cu.  yds.  common  exca- 
vation. Plans  and  specifications,  may 
l>e  obtained  from  W.  W.  Lane,  County 
Highway  Engineer,  for  tlie  sum  of 
$10.  E.  G.  Dentzer  is  secretary  of  the 
commission. 


PETALUMA,  Sonoma  Co..  Cal. — J.  B. 
Silva  has  been  granted  a  permit  by  the 
City  Council  to  construct,  under 
private  contract,  a  sewer  in  portions 
of  Third  street  between  O  and  H  Sts. 


QUINCY.  Plumas  Co.,  Cal. — Approxi- 
mately $35.u00  will  be  spent  by  the 
California  Fruit  Growers'  Exchange  in 
the  construction  of  a  water  system  at 
Davies  Mill,  according  to  A.  M.  Mor- 
tensen.  Manager  of  the  lumber  depart- 
ment  of   the  Exchange. 

The  water  will  be  piped  through  a 
twelve-inch  banded  Redwood  main 
from  a  point  in  the  hills  about  one  and 
one-quarter  miles  distant  from  the 
mill   and   townsite. 


I'lIOENIX,  Ariz. — Twohy  Bros.,  Co. 
of  Spokane.  Wash.,  was  awarded  the 
contract  on  May  3  for  constructing  the 
entire  278  miles  of  the  Maricopa  county 
good  roads  system  under  the  $4,000,000 
bond  issue,  all  roads  to  be  paved  with 
concrete.  The  paving  will  comprise 
about  1,500,000  sij.  yds.,  varying  in 
thickne.ss  from  4  to  6  inches.  Twohy 
Bros,  bid  only  on  concrete  roads. 


MARTINEZ.  Con  Ira  Costa  Co.,  Cal. — 
.\t  the  last  meeting  of  the  County 
Supervisors.  R.  R.  Arnold,  County 
Highwa.v  Engineer,  submitted  plans 
and  specifications  for  the  paving  of 
secondary  roads  in  the  countj'.  The 
plans  include  the  paving  of  the  Con- 
cord-ciaylon  road  a  distance  of  6 
miles;  Ygnacio  valley,  4  miles:  Tassa- 
.iara.  8  miles;  and  the  Crockett  streets 
•  ne  mile.  With  the  exception  of 
ci()el;eii.    ilie   other   roads   inOudert    in 


the   plans   and   specifications  are   to   be 
paved    with    oilbound    macadam. 

Bids    for    these      stretches      will       be 
called    for    in    the    near    future. 


SAN  JOSE.  Santa  Clara  Co.,  Cal  — 
The  County  Engineer  has  been  in- 
structed to  prepare  plans  and  sijecil- 
ficalions  for  the  improvement  of  the 
Quito    road    in    Supervisor   District   No. 

Henry   A.   Pfister   is   County   (  lerk. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
The  City  Council.  A.  L.  Banks,  City 
Clerk,  has  passed  resolution  of  inten- 
tion No.  648  providing  for  the  con- 
struction of  a  system  of  lateral 
sewers  with  Y  branches,  house  con- 
nections and  manholes  with  automatic 
flushers  in  South  street  from  Center 
street    to    Lincoln    street. 

The  work  will  be  done  under  the 
improvement  Act  of  1911. 

SANTA  MONICA,  Los  Angeles  Co., 
Gal. — Until  10  A.  M.,  May  14,  bids  will 
be  received  by  the  City  Clerk  for  im- 
proving Third  street  between  Pico 
Blvd.  and  the  west  line  of  Bandini 
tract;  work  to  be  done  under  Improve- 
ment Act  of   1911. 


The  California  Highway  Commission 
has  authorized  the  construction  of  re- 
inforced concrete  shoulders  and  Topeka 
surface  on  the  State  highway  between 
Beresford  and  Redwood  City,  about  4.2 
miles  in  length,  on  a  day's  labor  basis, 
and  has  made  an  allotment  of  $82,900 
for  such  purpose. 

The  California  Highway  Commission 
has  authorized  the  paving  of  several 
short  links  of  State  highway  in  San 
Luis  Obispo  County,  a  total  length  of 
about  1.4  miles  between  San  Luis 
Obispo  and  the  south  county  line,  on  a 
day's  labor  basis,  the  sum  of  $33,800 
having   been   allotted    for  such   purpose. 

The  California  Highway  Commission 
has  authorized  the  construction  of  con- 
crete shoulders  through  the  town  of 
Los  Alamos  in  Santa  Barbara  County, 
and  an  allotment  of  $1,850  has  ■  been 
made  for  such  purpose. 

The  California  Highway  Commission 
has  authorized  certain  paving,  about 
one  mile  in  length,  in  Kern  County 
south  of  Bakersfield.  on  a  day's  labor 
basis,  the  sum  of  $20,340  having  been 
allotted   for   such   purpose. 

The  California  Highway  Commission 
has  authorized  the  construction  of  a 
portion  of  the  State  highway  in  Inyo 
County  between  Round  Valley  Road 
and  the  Northerl.v  boundary,  a  length 
of  about  5.85  miles,  on  a  day's  labor 
basis,  and  the  sum  of  $44,100  has  been 
allotted  for  such  purjiose. 


SALINAS.  Monterey  Co..  Cal— The 
bid  of  the  Granite  Rock  Co.,  at  $22,185, 
for  coijBtructing  a  shoulder  on  the 
Salinasr-Monterey  road  from  the  inter- 
section of  the  Tassa.iara  road  to  Mon- 
terey, a  distance  of  7»i  miles,  has  been 
rejected  by  the  Supervisors  and  the 
work  ordered  done  by  day  labor  under 
the  supervision  of  (;ounty  Engineer 
Howard  F.  Cozzens.  The  engineer's 
estimate  was  $17,500 


PLACERVILLE,  El  Dorado  Co..  Cal. 
—  A  resolution  has  been  passed  by  the 
City  Trusiees  calling  ai.  election  to 
vote  bonds  of  $30,000  with  which  to 
purchase  and  impiove  the  distributing 
system  of  the  Plac«rville  Water  Works, 
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PETALUMA,  Sonoma  Co.,  Cal.— Tlit 
City  Council.  Lyman  Green,  City  Clerk 
liaH  awarded  a  contract  to  SchluiiTji^fii 
Uros.,  at  eoiic  lor  cutting:  down  con- 
crete sidewalks  and  resetting  curbs  ir 
Main   street. 

Other  bidders  were:  Raisch  Imp.  Co. 
$1.10  lln.  ft.:  W.  A.  Dontonville.  64e 
M.  Thide.  J1.25;  T.  E.  Clinch.  65c. 
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RED  BLUFF.  Tehama  Co..  Cal.-  It 
will  cost  the  city  approximately  $118.- 
904  to  construct  a  municipal  water 
works  system,  according  to  estimates 
submitted  to  the  Trustees  by  Oily  ICii- 
gineer  U'.  F.  Lunninjr.  This  aiiiuuni 
covers  the  cost  of  work  and  materi:ils. 

Further  data  will  be  submitted  at 
the   Trustee's  meeting  of  May   17th. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Petitions  are  in  circulation  urging  the 
City  Council  to  improve  West  street 
from  the  Spcrry  Flour  mills  to  the 
drawbridge.  Work  will  consist  of  con- 
structing sidewalks,  gutters  and  pave- 
ment. 

W.   R.   Hogan   is  City  Engineer. 


FRESNO.  Fresno  Co..  Cal.— City  En- 
gineer Murray  has  been  instructed  by 
the  Council  to  establish  official  grades 
in  the  Florence  and  Kirk  Additions  of 
the  city,  preparatory  to  ordering  plans 
for    sewering    these    districts. 

Chas.  Dillon  is  City  Clerk. 


SACRAMENTO.  Cal.— The  City  Com  . 
missioners  have  awarded  a  contract  to 
the  McGllllivray  Construction  Co..  of 
Sacramento,  for  the  improvement  of 
Donner  AVay  between  24th  street  and 
Franklin  Boulevard.  by  constructing 
concrete  curbs  and  gutters,  9  cast  iron 
gutter  drains  connecting  same  with  6- 
inch  vitrified  ironstone  sewer  pipe, 
grading  and  constructing  a  5%  inch 
asphaltlc  concrete  pavement.  M.  J. 
Desmond    is   City   Clerk. 


WOODl.A.XLi,  Volo  Co.,  Cal.— Up  to 
May  17th.  5  P.  M.,  bids  will  be  received 
by  J.  H.  Laugenour,  City  Clerk,  for  the 
improvement  of  First  street,  from  Mar- 
shall to  Hays:  Marshall  avenue,  from 
College  to  First,  and  Hays  street  from 
College  to  First  by  grading,  construct- 
ing concrete  curbs  and  gutters:  paving 
with  a  bituminous  base  3  inches  thick 
with  a  wearing  surface  2Vi  inches  thick 
covered  with  a  Warrenite  Flush  Coat 
Composition:  basalt  header  blocks:  cor- 
rugated iron  culverts,  etc. 

Separate  bids  will  be  opened  on  the 
same  date  for  similar  improvements  in 
Lincoln  avinue  from  West  street  lo  a 
line  330  feet  east  of  Si.xth  street,  in- 
cluding intersections. 

Work  will  be  done  under  the  Tni- 
provement   Act  of   1911. 

WOODLAND,  Volo  Co.,  Cal— The 
Clark  &  Henery  Construction  Co.  has 
been  -iwarued  a  contract  by  the  City 
Trustees  for  the  improvement  of  Oak 
avenue  from  Elm  to  College  by  grad- 
ing, constructing  a  bituminous  concrete 
iKise  3  inches  thick  with  a  AVarrenite- 
I'iluliihic  wearing  surface  2  inches 
thick,  basalt  block  headers  and  con- 
crete curbs  and  gutters. 

Unit    prices    follow: 

I'avemenl,  J0.219  gri.  ft.:  grading. 
fO.03  si|.  ft.;  basalt  block  headers,  $0,219 
SM.  ft.;  combined  concrete  curbs  and 
gutters.  $0.85  lln.  ft.;  curbs  (alone). 
$0.43  lin.  ft.;  gutters  (alone).  $0.43  lln. 
ft.      .J.   H.   Laugenour   is  City   Clerk. 


liAKERSFIBLD.  Kern  Co..  C^al.— 
Owing  to  errors  in  the  proceedings  the 
City  Council  has  ordered  that  new 
proceedings  be  started  for  the  im- 
provement of  Sumner  street.  New 
plans  and  specifications  will  be  pre- 
pared. 

ALAMEDA.  Alameda  Co.,  Cal.— Bonds 
of  $175,000  have  been  voted  to  finance 
const ruclion  of  the  North  Side  sewer 
which  will  serve  all  of  the  city  west 
of  Grand  street,  for  both  drainage  and 
sanitation. 

\\ork    will      be    started      immediately 

:irn-|-     ;Me    sub-     of     111.-     bliTHlK. 


S.VC1:a.\IE.\TO.  Cal.— The  Slate  Board 
of  Control  has  rejected  two  bids  sub- 
mitted for  the  state  highway  4%  per 
cent  bonds.  According  to  Clyde  L. 
Seavey,  member  of  the  State  Board  of 
Control,  it  is  probable  that  another 
ciiil  for  bids  will  be  issued. 


OHLAND,  Glenn  Co..  Cal. — The  City 
Trustees  have  approved  the  plans  of 
Engineer  Meek  and  will  pass  a  resolu- 
tion of  intention  In  the  near  future 
providing    for   a    huge    paving    project. 

The  paving  will  consist  of  an  as- 
phalt and  concrete  base  with  a  War- 
renite   surface. 

C.  W.  Davis  is  Superintendent  of 
Streets. 

RAILROADS. 

OAKL.-VND.  Alameda  Co.,  Cal. — The 
City  Council  has  rejected  two  bids  for 
furnishing  materials  to  be  used  in 
construction  of  a  spur  track  from 
Howard  street  wharf  to  the  foot  of 
Market  street,  on  recommendation  of 
City  Attorney   H.    L.    Hagen. 

The  materials  will  Lie  purchased  in 
the   open   market, 

L.   W.   Cummings   is  City  Clerk. 


NOTICK    TO   CONTRACTOR.S. 


Attention  is  invited  to  the  I'aoc  that 
proposals  will  be  opened  in  the  near 
future   for  the   following  wprk: 

Drawings  iind  specification  No.  4114. 
covering  Laundry.  Bakerv.  and  Re- 
frigerating Plant.  Industrial  Building. 
Marine  Barracks,  Naval  Base,  San 
Diego,   California. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  of  Yards  and  Docks,  Navv  De- 
partment, Washington,  D.  C..  to  the 
Commandant,  Twelfth  Naval  District, 
No.  417  Sheldon  Building.  San  Fran- 
cisco. California.  or  to  the  Public 
Works  Officer,  IT.  .s.  Navy,  Timken 
Building,  .San  Diego.  California,  bv 
placing  a  deposit  of  ten  dollars  ($10  nO) 
as  security  for  their  safe  return  within 
five  days  after  the  award  of  the  con- 
tract. 

The  laundry  etiuipmeni  will  consist 
of  motor  driven  washers,  extractors 
and  tumblers,  dry  rooms,  and  electri- 
cally operated  Ironers  and  shapern  and 
other  accessories  pertaining  to  a  mod- 
ern laundry.  The  Government  will 
furnish  some  of  this  equipment,  which 
win  be  installed  by  the  contractor 
The  bakery  equipment  will  consist  of 
electric  ovens,  motor  driven  dough  and 
cake  mixers,  dough  molder.  proofer 
divider,  rounder,  and  other  acces- 
sories necessary  lo  equip  an  efficient 
bakery.  The  ice  making  and  refrig- 
erating plant  will  consist  of  duplicate, 
motor  driven  conipres.^ors.  brine  cir- 
culating pumps,  an  ammonia  condenser 
brine  cooler,  freezing  tank,  and  nthor 
apparatus  pertaining  lo  a  raw-water 
ice  making  plant,  together  with  re- 
irigerating  equipment  for  the  storage 
rooms.  Included  also  as  a  part  of  the 
refrigerating  eciuipment  will  he  the 
meat  tracks  and  hangers,  and  the  In- 
sulation  of  the  storage  rooms.  Con- 
nections are  to  be  made  lo  the  electric 
steam,  return,  waste,  and  water  ser- 
vices. 

The  estimated  cost  Is  $55,000.00 

LEONARD   M.   COX. 
(  ommander^C.  E.  C.    'T.  S.  Navv,  Public 
(tf) 


Works   Officer. 


SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  lor 

the  Modern  Home. 
A  few  Permutit  Users  in  the  San 
Francisco  Bay  District: 

Piedmont, 

Gen.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  r.  Dallas.  92  Sea  View. 

Berkeley. 
C.  A.  Smith.  Claremont  Court. 
A.  Mereen.  CHaremont  Court. 

Bodwood  f  Ity. 
E.  R.  Diamond,  Portola  Road. 

Borllngame. 
E.  A.  Christenson.  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

MBTTAL   PRODUCTS     COMP.\NY     OP 
C.'ILIFOR.VIA 

Agents   for 

The  Permutit  Company 

of  New  York. 

Khrldnn     BIdK.  401     Mnrkrt     Strr«t. 

Trivplionr   DonKlaa    iHM. 

PERMTTIT  SOFT  WATEH. 


FRESNO     FIRM     BUYS     EIGHT     LUM- 
BER   YARDS. 

MODESTO.  Cal. — For  a  consideration 
said  to  approach  $1,000,000.  the  R.  O. 
Peacon  Company  of  Fresno  has  pur- 
chased the  Tuolumne  Lumber  Com- 
pany's holdings  in  Stanislaus  and  San 
.Toaquin   Counties. 

Yards  in  Modesto.  Empire.  Escalon. 
Hiighson,  nipon.  Denair  ,  Riverbank 
and  Oakdale  were  purchased  by  the 
Fresno  company,  which  will  operate 
under  the  name  of  the  Ward  Lumber 
Company,  with  C  H.  Ward  .ts  Presi- 
dent. 
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CONTRA^eXS    AWARDED 

Liiens,  A.cceptances,  Etc. 


BUILDINO   CONTRACTS 
San  Francisco  County 


■•. 

Owner 

Contractor 

Ami. 

Uo8 

-Muzio 

Becker 

7UU 

IliS 

CampbfJl 

Owner 

40000 

11«U 

Ocean   Shore   1 

rn      ti'ilmour 

1000 

llBl 

Ryder 

Pliillips 

500 

iKi:; 

Friedman 

Ahl 

500 

1163 

Scahill 

Owner 

4000 

U64 

Lee 

Lindgren 

lOOOII 

1165 

Pacific   Coa.st 

Cal  Hyd 

6000 

1166 

De   Bernandi 

Owner 

500 

1167 

Crane 

Henderson 

6000 

1168 

Fuller 

Jenkins 

1265 

1169 

Andresen 

Andresen 

1400U 

1170 

Braun 

Owner 

.J  00 

1171 

S   F    Invst    Co 

ftlonson 

25000 

1172 

.\bram.s 

Ueibel 

12750 

1173 

Molora 

Duncan 

15000 

1174 

Alverson 

Jliyckage 

1700 

1170 

Laggftt 

Hanuli 

300U 

1176 

Ackerman 

MacDonald 

3500 

1177 

Sharon 

Taylor 

2.J000 

117S 

Pacific    Fndry 

Wilhelm 

900 

117a 

Rignotto 

L  rothers 

500 

imo 

Cirimole 

Rinaldo 

500 

1181 

Vasconi 

Martinelli 

6850 

11S2 

Davidson 

Hardy 

2600 

1183 

Helbush 

Owner 

..000 

1184 

Person 

Owner 

1000 

1185 

Kivi 

Owner 

3500 

1186 

Von    Wertheri 

1            Owner 

500 

1187 

Xlerghauser 

Owner 

6000 

1188 

Lang 

Owner 

4000 

118» 

Ruggles 

MoUer 

20000 

iiao 

Vette 

Owner 

lOO 

1191 

Fullei 

Jenkins 

12B.-> 

1192 

Anderson 

.Johnson 

23000 

1193 

Same 

Klimm 

3054 

1194 

Same 

Gordon 

IJOO 

119G 

P  H   Home 

Pac  .Slates 

32585 

1196 

Uolsen 

Henderson 

600 

llft7 

Paladini 

Guisti 

1750 

1198 

Adler 

Macrtonald 

2001)0 

1190 

Wilson 

Owner 

4000 

1200 

Fontanella 

Fontanella 

14000 

1201 

Slchel 

MacKillop 

6000 

1202 

Kingston 

Hogberg 

6450 

1203 

McCarthy 

Arnott 

3100 

1204 

Sutton 

McICee 

8000 

1205 

Schwablc 

Owner 

700 

1206 

Triebel 

Oillespie 

1900 

1207 

Baldwin 

Beck 

11000 

120S 

Univ.    of    Cal. 

Owner 

5000 

1209 

Cooper 

i/ameron 

2000 

1210 

Quinn 

Bauer 

12000 

1211 

Lindeman 

Lewis 

4  000 

1212 

Weissl)ein 

Cress 

4500 

1213 

Sharon 

Coericke 

289000 

1214 

Crowe 

Kartjuharson 

5400 

1215 

Hunter 

Taylor 

3000 

1216 

Security 

Col>urn 

925 

1217 

Conner 

Owner 

500 

1218 

Same 

Owner 

750 

1219 

Brune 

Ba.sse 

600 

PEKMITS. 

AI.TKKATIOXS 

11158)      NO.    60    ALVARADO    ST.      'Ilen- 
eral  alterations  and   repairs  for  Hat.s. 
Owror — P.   Muzio.    Premises. 
\rchiiect — None. 

< 'on  1 1  actor — H.    .\.    Becker.    03    Landers 
.St..  San   Franoi;^co. 

COST.  ?70IJ 

VV.VUTMENTS 

(1159)      SE     CALIFORNIA     &     ,IORD.\X 

Ave.         Three-s'tory       and       liaseinent 

frame  fl2)  apartments. 
Owiiei — J.    V.    Camplu-ll.       1040      Bryunl 

St..  San  Franci.ser*. 
\rchitect — None. 
Day's  work  CO:;T.   SM.i.oO 

ADDITION 

IlldJ)      NO.       550       KIC.HTH     ST.       Add 

one-story  18'x30'   to  present  building. 

ijnner    -Ocean    Shore    Iron    Works.    550 

8ih  St..  San   Francisco. 
.\.n-.'i)iec'.— .\one. 

t'lHitr.ictoj— (leo.       D.       (^.ilmour.       19. .3 
Howard   St..  San   Francisco. 

COST.   $10011 

.M.TKIIATIOXS 

11161)      NO.    5537    OEARV      ST.        -Vlter 

store    front. 
Owner — Annie    F.    Ryder,    5    S-]4th    St.. 

.San   Jo.se.   Cal. 
Architect — None, 
c'ontra.^toi- — J.    H       PhiUiii.i.    228      2;r(l 

Av...   .^.-111   Franrl.xoo. 


.\LTERATIONS 

11162)       .XO.  94   MARKET  ST.  COi  si  rue: 

division  wall  in  store  and  alter  (runt 

owner — A.    L.    Freidman,      167      Market 

St..   San    Francisco. 
Architect — None. 

t  ontractor — O.    E.    Ahl.    1237    2nd    Ave., 
.Sun    Francisco. 

CO.ST.  $500 


DWELLl.VO    AXD    UARAOIO 
tll63)      W     NOE     86     S    NIXETEENTH 
One-story        and        basement        frame 
dwelling   and   garage. 
Owner— Mrs.  Thos.   Scahill.  33    Pearl  St. 

San    Francisco. 
Architect — F.    E.    Hyde.    2745    26th   Ave.. 

Oakland    Calif. 
Day's    work.  COST.    ?4.00i) 


FOUNDATIONS 

(1164)      XE      O'FARRELL      AXD      VAN 

Xess    Ave.      Erection     of    foundations 

only     tor    future    fireproof    auiosules 

building. 

Owner — Don     Lee.     California     &      Van 

Xess  Ave.,   San   Francisco. 
Architect — Weeks      and      Day.      Phelan 

Bldg.,   San   Francisco. 
Contractor — Lindgren     Company.     Mon- 
adnock    Bldg..    San    Francisco. 

COST.  $10,000 
(XOTE — This    is   an    application    for  a 
partial    permit.) 


IXSTALL   BOILER 

(1165)  XO.  731  SANSOME  ST.  Install 
a  150  h.  p.  boiler  to  replace  80  h.  p. 
boile--. 

Owner — Pacific     Coast     Syrup     Co.,     731 

Sansome   .St..   San  Francisco. 
Architect — None. 

(Contractor — California       Hydraulic       & 
Engineering   Co.,   .San   Francisco. 

COST,    $6,000 

.VEW  FP.OXT.    ETC.  FOR  GARAGE 

(1166)  XO.  1834-1S38  STOCKTON  ST. 
New   front,  etc..  for  basement  garage. 

Owner.    Paul    De    Bernandi.    1832    Stock- 
ton   St..    San    Francisco. 
Architect — None. 
Day's    work.  COST.   $500 

(1167)  W  STAXFOPD  100  S  BRAN- 
nan.  Erect  mezzanine  floor  and  in- 
slall    elevator   in   pipe   warehouse. 

Owner — Crane     Co..     2nd     and     Brannan 

Rts.,    San    Francisco. 
Architect — Lewis        P.        Hobart,        1122 

Crocker   P.ldg.,   San    Francisco, 
''ontractor — W.       D.       Henderson,       619 

Jlonadnoek    I;ldg..   San    Francisco. 

COST.    $6,000 


KKConnEi). 

KIJAME   i;esidexce 

(1!6S)  X  MARKET  ST.  EXTENSION 
66.12  SE  Mono:  No.  2:3  Falcon  and 
ad.i.  lot  235  Falcon.  -Ml  work  for  re- 
.noval  of  I -story  frame  residence  and 
removal  of  one-story  frame  resi- 
dence   from    adjoining   lot   to    present 


Falcon    Ave., 


lot. 
Owner- — Mary    Fuller, 

San   Francisco. 
Architect — Lewis    M.   Gardner,    942   Pine 

St..  San   Francisco. 
Contractor — .las.  A.  .Jenkins  &  Rollo  A. 

Brown.    224    Falcon    Ave. 

Filed   May   3.   '20      Dated  May  3,   1920. 

Present       building      removed      and 

■  adjacent     Inrilding    moved     to    new 

location     and     foundation     in     and 

rustic    on     ^5oo 

Completed    and    ncopted 633 

TOTAL  COST.  $1,265 
I'.otid.  $633.     Sureties  J.  P.  Hamann  and 
E.   J.   Bailey.      Limit.    50  days.      Forfeit, 
none.      Plans   and    specifications   filed. 
.VOTE — Permit    also    applied    for. 

I'KKMITS. 

cni;9)       XE       AX7.A      AND      TVVEXTV- 
second     Ave.       Two-story     and     base- 
r.i(>ni    f::ime   (4)    apartments. 
Owner — Marten       Andresen.    3426       19th 

St..   San    Francisco. 
.>.  rchili-C — -Nnno. 

ContrarlOi — Hans      C.      Andresen.      1229 
pi-.'!:l    St.,    .Mani'^dn. 

I'OST.    ,*  14.000 


AUDITIOXS.   ETC. 

.1170)  SW  ALICE  AXD  FOLSOM  STS. 
Overhaul  present  building  and  make 
additions   tor   storage    rooms. 

Owner — C.  P.  Braun  &  Co.,  604  Mission 
St.,   San   Francisco. 

Architect — None. 

Day's   work.  CO.ST.   $500 

ADDITION 

(1171)      NW    BE  ALE      AND      MISSION. 

Addition   of  fifth     story     to     present 

building. 
Owner — San    Francisco   Invst.    Co.,   Caro 

Architect — D.  C.  Colemann,  Room  303, 
20  Montgomery  St..  San  Francisco. 

Contractor — Monson    Bros.,    and    M.    V. 

Brady,  no  Jessie  St.,  San  Francisco 

COST,    $25,000 


RESIDENCE 

(1172)      N    EL      CAMINO    DEL      MAR. 
Foot    of    32nd    Ave.      Two-story    and 
basement     frame    residence    and     ga- 
rage. 
Owner — Dr.    AI.     Abrams,    2135    Sacra- 
mento St.,  San  Francisco. 
Architect — H.    G.    Smith,    Humboldt    Bk. 

Bldg.,  San  Francisco 
Contractor — L.   J.   Deibel.    2453    Buchan- 
an St.,   San  Francisco. 

COST,    $12,750 


SALES  ROOM 

(1173)  SE  ELLIS  AND  VAN  NESS 
Ave.  One-story  and  basement  brick 
sales   room. 

Owner — A.    J.    Molora.    Monterey,    Cal. 
Architect— Owner. 

Contractor — W.      C.    Duncan      Co.,      205 
Sharon  Bldg.,  San  Francisco. 

COST,   $15,000 

ALTEJIATIONS 

(1174)  NO.  50  FIFTH  AVE.  Altera- 
tions   and    additions    to    residence. 

Owner — W.    W.    Alverson,    266    Bush   St., 

San    Francisco 
Architect — Smith    O'Brien,    742    Market 

St.,   San   Francisco. 
Contractor — Brockage,    Foley   &    Green, 

180  Jessie  St..  San  Francisco. 

COST,   $17,00 

RESIDENCE 

(1176)      E   FORTIETH   AVE    75    N    Bal- 
boa.    Two-story  and  basement  frame 
residence. 
Owner — Edna     Leggett,     1270     Fell     St., 

San  Francisco. 
Architect — None. 

Contractor — Thos.   Hamill.   715   42d  Ave. 
.San  Francisco. 

';OST,  $5000 


Quintara.     One-siory     and     tiasernent 
fraiin.'    residence. 
Ov.  nei  —  Irving  C.  Ackerman.  281  O'Far- 

rell  St..  .San  Francisco. 
Architect — None. 

Contractor — MacDonald     &     Kahn,     907 
Rialto    Bldg.,    San    Francisco. 

CO.ST.   $.1300 

FOUNDATION 

(1177)  NW  HOWARD  AXD  NEW 
Montgomery.  Foundations  for  eight- 
story  Class  "B"  furniture  e.xchaiige 
building. 

Owner— Sharon      Estate      Co.,      Sharon 

Bldg..    San    Francisco. 
Architect — K.    MacDonald   Jr..    234    Pine 

St..  San  Francisco. 
Contractor — Taylor      &      Goericke,      220 
Sharon   Bldg.,   San   Francisco. 

COST.    $2.'.. 000 
NOTE — This    is    application    for    partial 
permit. 

ALTERATIO.XS 

(1178)  W  HARRISON  150  S  ISth. 
Raise  roof  of  electric  furnace  build- 
ing and   underpin. 

Owner— Pacitic    Foundry    Co..    Preini.-;<s. 
Architect — None' 

Contractor- A..  H.    Wilhelm.    ISO    Jessie 
St.,  San  Francisco. 

COST.    .■'". 
ALTERATIONS 

(1179)  NO.  66  JOOST  AVE.  Alter  for 
private    g.irage;    cemcnl      flilV.rs      and 

walls. 

OWtl.T — J.     P.iltlliillr.     Plilrli.ses. 


20 

.\rchitcot      None. 

(  onlracior — K.       Crollicrs.       U2(! 
Ave.,  San   Kr.incisoo 

( 'UST. 


BUILDING    AND     ENGINBERINO     XSWg  Wednesday, 


ALTKKATIONS 

(1180)  NO.  1645  LBAVION  iVOllTH  .ST. 
Remove  wood  and  roplaet'  with  icr- 
ra^zo  steps:  cemenl  i>:i«.-m;.mu  lloor 
for  flats. 

Owner — Fred  Cirimole.  ruiiiists 

Architect' — None. 

Contractor — A.      Rinaldo.      71       IJiriiuril 
rft.,  San   Francisco. 

COST,    J.'iOII 


Archiloct-lA.wi.s    M.    liardnrr,    Dli    Pine 

M..  ban  1' runci.-ico. 
CoMtraclor— Jas.    A.    Jenkins   and    Hollo 
Kr>]   ''T^"'     ""'     Falcon     Ave.,    San 
Filed    .May    :,.''2i>.      Dated   May    j,   '20 
'."'■■^Vn,  uuildini:      removed      and 
adj.    hnilding-  moved  to  new  loca- 
tion. iinderpMiningr  and  rustic  on.  1632 
I  omplelc'd     and    accepted....  633 

T!n,„i  i,--,  ^  TOTAL  COST. '$1265 
liond  $(,.,J  burettes,  J.  F.  Hamann 
and  h.  J.  Bailey.  Limit,  50  days  For- 
ti'it     none.        F'lans     and      specihoat  ions 


KKrAIi:    SHOP 

(list)      S    LOMBARD    225    \V    \'aii    X.ss 
.\ve.      One-story    reinforced    ituuTel.- 
ault!   repair  shop, 
owner — I'io     Vasconi,   3033     Lark  in   SI.. 

San   Francisco. 
Architect — Chas.      Fantoni,      550    Moiit- 

tf^mery  St.,  San  Francisco. 
Contractor — J.    Martinelli,     112T     Mason 
St..   San   Francisco. 

COST.  it;i;s,",u 


ALTERATIONS 

(1182)      NO.      729      MARKET.         Chaiige 
store    front,      beaver    board      ceilings, 
etc. 
Owner — John   C.    Davidson,   Inc.,   Prem. 
Architect — A.    M.    Hardy,    212    8th    Ave.. 

San   Francisco. 
Contractor — A.   M.   Hardy.   212   8th   Ave.. 
San  Fr.anci.sco 

COST,  ?2600 


RESIDENCE 

(1183)  E  PALM  AVE  TO  S  Euclid  Ave. 
One-story  and  basement  frame  resi- 
dence. 

Owner — H.    H.    Helbush.    75    Sutter    St.. 

San   Francisc». 
Architect — Edward       E.        Voung.       23! 

Kearny   St.,  San   Francisco. 
Day's    work.  COST,    ?500U 

.\LTERATIOi;S 

(1184)  S  RUSSIA  25  E  Lisbon.  Alter 
present  building  for  flats. 

Owner — Martin   Person,   200   London   St., 

San    Francisco. 
Architect — None. 
Day's  work.  coST.  $100n 

RESIDENCE 

(1185)  N  ROLPH  210  K  Paris.  Onc- 
slory   and    basement   frame   residence. 

Owner— Victor    Kivi,     3350-.\     16lh     St., 

San    Francisco. 
.\rehitect — None. 
r>ay's  work.  COST.  $350(1 

ALTERATIONS 

(1186)  NO.  397  TAVENTY-Nl.VTir  ST 
•\lter  store  front:  new  flooi-. 

Owner — Dr.     Von  Wcrthern.     :iOth     and 

Chenery   .Sts..  San    Francisco. 
Architeel — None. 

Day's  work.  COST,  $500 


FLATS 

"V',-'   ;">'T„ ''■^,'.•''•'   •^•'^■r'    KlCllTEENTH 

plumb  ns      and    painting    for      three- 
s(Niy    Ijuildine-    (Hats). 

Owner --Mart  ha  Anderson 

An-hiieet— A.    I     Coffey.    Humboldt    Rk. 
I.ldsf..  ban  Francisco. 

C(.iUiailor---J.      Harold      Johnson.      ISO 
.Jessie  St.,  San  Francisco. 

I'l  ed  iMay  5.  ■20.'    Dated  May  3,  '20 

St  story  concrete  walls  up $1500 

lUady    tor    rafters 4500 

White  coated    5750 

Completed    and   accepted  ..'.'.'.  i.  '    5500 
Lsuai    35   days 575o 

,,       ,  ,.    TOTAL    COST,' '$23,000 

Lund.    none.      Limit.    100  days.      Forfeit, 

■»i".      I  ians  and   specifications  filed. 

(Il'.;.-!l      SE\yERS,    ROUGH    PLUMBI.NG 

n.siiiii-s,  etc..  on  above. 
Coiiliucior  -Frank    J.    Klimm,    221    Oak 

St.,  ban   Francisco. 
Filed  May  5,  '20.      Dated  May  .1    '"0 
bewers  and   rough   plumbing   in.  $1000 

I  ompleted   and   accepted 1290 

Usual    :.,!   days jg^ 

,,,„,,  ,.     .    TOTAL  COST,' $3051 

h  ,     'n'"'"^'      V'"'"'-    ^•'    ''ays-      Forfeit, 
$10      Plans  and  specihcations  filed. 

(lllil)      I'AINTINC,  ETC.,  on  above 

(  ontiaitor— C.      E.   Gordon,      1612      lOlh 

.Ave.,    San    Francisco. 
I'lled  May  5,  '20.     Dated  May  3.   1920 
Oulside    pruned   and      inside      2nd 

coated     jsno 

Completed  and  accepted 925 

Usual   ;  5   days '475 

,.,„   ,  ,  .     .   TOTAL  COST,'$l90b 

I.ond.    none.      Limit.    90    days.      Forf.it, 
»10.      IMaii,',  and  specilieatiuns   Hied. 


May      12,      1920. 


Architect— Chas.  P.  Strothoff.  2276  15th 

bt.,   Han   Francisco. 
Day  s  work.         ^ (JOST,  $4000 

ALTERATIONS 

1300)      NO.  1920  PINE.     He-arrange  in- 
terior   partitions    and    add    to    apart- 
ments. 
Ownei^-Fontanella   &      Martinoll.    1682 

Eddy  St.,  San  Francisco. 
Architect— A.    H.    Knoll,    Hearst    BIdg.. 
San   Francisco.  "'"6.. 

Contractor— L.    Fontanella,      1682   Eddy 
bt.,  San   Francisco. 

COST,    $14,000 

DWELLING 

''iiaVboa*^  TWENTY -FIRST  AVE  200  S 

naiij^-'awellilfg'"'''"'^'     =""•      "asement 

Owner— Malvin    A.    Slchel,    3:17    Webster 

bt.,  .ban  Francisco. 
Architect — None. 

"ontractor— Alex.    W.      MacKlUop,     685 
San  Francisco. 

COST.  $6000 


40th  Ave., 


,,„.,^.  HECORDED. 

GRADING,  ETC. 

*^xW    34^4uf^"^.^^J-«  ^^  «5">«  ''^  "7-6 
iil;  J^'^^-  .  ^'^^^"^B,    concrete      and 
hVi?.i  ^''T.K.for  one-story  Class  "C" 
brick   building. 

°^'"nfrl''"l  ^-   K'^B^'on,   519  Califor- 
nia bt..  ban  Francisco. 
*■  mH^'-y^-    ?.•   C-'hristensen,   230   Lick 
BIdg.,  ban  Francisco. 
Contractor— Em il    Hogberg,    180    Jessie 
I..-,   j'->'.  ^*^"   Francisco. 
Filed   May   6,   '20.      Dated   Apr.   29,   '20 
Grading  done  and  concrete  foun-    ' 

dations  up  to  street  level $i6li 

roiSSiT^I**  "5  '°  ceiling  Joists.    1611 

Completed   and  accepted len 

Usual   35   days Jg}^ 

Rn„H  tio-y-  o  TOTAL  COsf."$6450 
Bond,  $322j.  Suret  es,  Walter  N  Reev 
and  L.  B.  Sibley.  Limit,  30  day?.'  For- 
fen^    none.        Plans    and      specifications 

N-o^'*l74^  ~^*'''"''  ""^^POi'ted  May   1.  1920. 


.XLTERATTONS 

(1187)      NO.       Ill    TAVLOK.         Remodel 

hotel   lobby. 
Owner — J.    H.    Berghauser.    333    Kearny 

St..   San    Francisco. 
Architect— C.   O.   Clausen.    Hearst    P.ldg.. 

San  Francisco. 
Day's  work.  COST,  $6000 


nWKLI,lNG 

(1188)      E  TWENtT-FIRST  AVE   16S   K 

Taraval.       One-story     and     basement 

frame  dwelling. 
Owner — Lang    Realty    Co.,    Mills    CIdg.. 

.San  Francisco. 
Archiieet  -Owner. 
Day's   work.  COST.   $l(ioo 

AUTO    SALRS    BLDG. 

(HSU)      W   VAN  NESS  AVE    40  N  Eddv 

One-slory   and      basement      reinforced 

coiicreir  auto  sales  room. 

Own..-    Mary   A.   Ruggle.^;.   Cr.   Architect 

,\rchM.-<'f — August      O.    Headman.      New 

Call  BIdg..  San  Francisco. 
Conirartor — Fred    Moller.    Care    Archi- 
tect. 

COST.    $20,000 

ALTER  AT  lO.NS 

<tl90)      NO.    1429-.''1    WEBSTER.      Alter 

for  private  garage. 
(jwn.-r — <;.    F.    AV.    Vette.    1590    OFanell 

St..  San   Francisco. 
Vrehitecl- None. 
Day's  w.irk.  COST.    $7(iii 

nKroiiDKi). 

REMOVK    RBSIDENCE 

'^IVK^  MARKET  ST.  E.XT.V  Kfi.li 
bH  .VIono:  No.  233  Falcon  Ave.  and 
.id.i.  Lot.  235  Falcon  Ave.  All  work 
for  removing  present  building  and 
moving  adj.  building  to  present  lot. 
t'Hindation.    underpinning    eii- 

'*"'".S''i'7rFrun-i'^'""'''''    "'■'"''    ''"''''■'"'I    -M*-. 


CRADINtJl    ETC. 

(1195)  SOUTHERLY  LINE  OF  TRACT 
botinded  by  Ocean  .Vvc..  Fa.xon  .\ve  , 
and  A.shioii  .We.,  and  e.\tendiii8 
norlherly  rroiii  Ocaii  Ave.  to  an  ir- 
regiilar  northerly  line  1100  feet.  All 
work  tor  grading,  road  work,  paving, 
curbing  and  installation  of  sewer, 
ualfr  lints,  vuive.-i.  maiilioles.  hy- 
drants,  etc. 

Owner— Pacillc  Hebrew  Orphan  Asylum 
and   Home   Society. 

Arclii'ecl- Alfred      Henry    Jacobs.      llo 
butter  Si..  San  FrancLsco. 

Contractor— Paciflc    States    Coiistr.    Co.. 

-.,    ,'i"    Eldg.   San   Franrisco. 

I'llcf]  May  5.  '20.     Dated  May  5,  '20 
2nd  and  3rd  day  of  each  month     75',, 
Usual    35    davs ojr 

„       ,     .   „  TOTAL  CO.ST,'  ■$'3'2',SS5.10 

Hond     $32;,83.10.      Surely.   Hartford    Ac- 

Vn..?,'"^  i?  Indemnity  Co.      Limit.  July  21, 

1920.      Forfeit,    none.      Plans   and   sneci- 

Mca lions   filed. 


,\dd 


I'KR.-VIIT.S 

(1196)  NO.  946  BUSH.  Alter  for  auto 
storage   rooms. 

Owner — Dolson   &    Anderson,    Bush   and 
"Taylor  Sts.,  San   Francisco. 

Architect — None. 

Contractor — W.   D.    Henderson,    619    Mo- 
nadnock   Bldg..   San   Frain-iseo. 

COST.  $i;uo 

ADDITION 

(1197)  NO.   540  CLAV. 
floor  to  market 

l^wiier — A.  Paladini,   Premises. 
Architect — None. 

Contractor— S.    A.    Guisti.    617    Sansonie 
St.,  San  Francisco. 

COST.  $1750 

OFFICIC    BUILdTnG 

(1198)  SE  MONTGOMERY  AND  CO.M- 
niercial.  Two-story  and  basement  re- 
inforced  concrete  oflice  buildinff. 

"'''■";jVr''^""i  J'o.\Yard    Adler.    907    Rialto 

BIdg.,   San   Francisco. 
.Vrehitecl  —  Non.  . 
(Jontractor — Macdonald   .t    Kahn.    Riallo 

LIdg.,  San  Francisco. 

COST,    $20,000 

FRAME  DWP:LLING 

(1199)  S  NORTHWOOD  158  E  Miramar. 
One-story  and  basement   frame  dwig, 

(iwner— Wilson    &    Benson.    I?.s:i    Wilier 
.•jl  .   ,San  Francisco  •'  '      ■. . 


No.   1143. 

FRAME  COTTAGE 

*   wnru  f^^T  ^*  ^^^  27.  Lakeview.     All 

work  for  frame  cottage. 
^.""^J"-!    McCarthy    Co.,    316    Bush 

at.,   San  Francisco.  ""»'■ 

Plans   by  Contractor. 
Contr;actor— James   Arnott   &   .Son     242C 
FitoPii"  ^^on^a"  Francisco. 
Filed  May  6.'  20.     Dated  Apr.  29,  '10 

30  days  after  frame  up   . .  »Sfi 

c,0  days  after  brown  coated ..'.' .'     25% 
cept^d        "  '=°'"P'^«ed   and   ac-  ^ 

Usual    35  'days '.'.'.'.'.'..'. ^i^ 

i^ond,  ..one.  lAn.u''°,I^k^^'^W,il^ 
none.     Plans  and  speciflcations  filed       ' 

, ,  ..„  . .      ..  I'ERMITS. 

(1204)  N  BUSH  50  W  FRANKLIN 
own","';^'?.''^'  ^"d  basement  brick  store 
Owner— Frank      Sutton,      1601      Sacra- 

men  to   St.,   .San   Francisco. 
Architect — None 

Contractor— Wm.McKee,    2201   Califor- 
nia   bt.,   San   Francisco. 

COST.    $8,000 

ALTERATIONS 

"n^fn^-'V'^' ";"'"^?^^KLIN  ST.  Altera- 
tions   for    two    flats-erect    Are    escape, 
wl^i   sf'         Schwable,    1591    Green- 
.\rchitect — None 

Day's    work.  COST,    $700 

.\  LT  E  R A  TIONS 
11206)      937   FELL  STREET.      Alter   flat 

Into    two   apartments. 
Owner— F.     H.     Triebel,     937     Fell     St., 

San    Francisco. 
Architect^ — .None. 

Contractor— G.    G.    Gillespie.    2214    Divi- 
sadero    St..    San    Francisco. 

COST,  $1,900 
GARAGK 

(1207)  SE  MARKET  108  6",  ,\E  Guer- 
rero. One-story  and  basement  rein- 
forced   concrete    private    garage 

Owner— O.      D.      Baldwin,      661      Phelr.n 

BIdg.,   San   Francisco. 
Architect— Albert       W.       Burgren,       661 

Phelan    BIdg.,    San    Francisco. 
Contractor — John    E.    Beck,    110    Jessie 

St.,    San    Francisco. 

COST.    $11,000 

ALTER.VTIO.N'S 

(1208)  PARNASSUS  AND  SECOND 
Aves.  Divide  A  and  B  wards  into  11 
private  rooms. 

Owner — University    of    California.    Ber- 
keley. 
.\rThitect — Owner, 
p.ny's    worlv.  COST.    55000 


WoilnfeBday.      M«y 


1920, 


BUILDING   AND    BNOINEERING    NBWS 


2i 


ALTERATIONS 

(1209)      NO.      1336      TOST    ST.       White- 
washingt  painting,  skylights,  etc.,  (or 
battery   station. 
Owner — Earl      P.   Cooper,   Inc.,     28   Oalt 

St.,  San  Francisco. 
Arcliitect — None. 

Contractor — Cameron  &  Disaton, 

Hearst   Bldg.,   San  Francisco. 

COST,    J2000 


DWELLINGS 

(1210)      N  SOUTHWOOD  97   and   150  W 
Mlramar.      Two   one-story   and    base- 
ment frame  dwelllnss. 
Owner — Lucy   A.    Bauer   and   A.    Quinn, 

2606  23rd  Ave.,  San  Francisco. 
Architect — Ida   F.   IMcCain.    S18    Kearny 

St.,   San   Francisco. 
Contractor — L.      A.    Bauer,      2506      23rd 
Ave.,    San    Francisco. 

COST,  16000  each 


DWEtiJNQ 

(1211)      E    TWENTY-SIXTH    AVE    226 
N  (jeary.       One-story  and     basement 
frame  dwelling. 
Owner — Mrs.   Eliz.   Lindeman,   232   Anza 

St.,  San  Francisco. 
Architect — None. 

Contractor — H.  C.  Lewis,  Foxcroft  Bldg 
San  Francisco. 

COST.    $4000 


RFiCOHDBB 

ALTERATIONS 

(1212)  N  GEARY  60  W  Sixth  Ave.  All 
work  for  alterations  to  present 
building  to  be  used  as  battery  ser- 
vice  station. 

Owner — Jacob  Weis.<ibein,  Hobart  Bldg., 

San   Francisco. 
Architect — H.   C.   Baumann.   251   Kearny 

St.,   San  Francisco. 
Contractor — Frank  H.  Cress,  180  Jessie 

St..  San  Francisco. 
Filed  May   7,  '20.     Dated  Apr.  26,  '20. 

As    work    progresses 75% 

Usual   35    days 25% 

TOTAL  COST,  $4500 
Bond,  $2250.  Sureties,  Otto  Schrader 
and  Otto  R.  Schrader.  Limit,  as  fast  as 
possible.  Forfeit,  none.  Plans  and 
specifications  filed. 

NOTE; — Permit      reported      April    22, 
1920,   No.    1046. 

CLASS  "B"   BUILDING 

(1213)  NW  NEW  MONTGOMERY  AND 
Howard  N  160  W  142-6  S  70  E  15-4  S 
90  K  127-2.  All  work  except  mechan- 
ical equipment  for  eight-story  Class 
"B"    building. 

Owner — Sharon      Estate      Co.,       Sharon 

Bldg.,   San   Francisco. 
Architect — Kenneth   Macdonald  Jr.,   234 

Pine  St.,  San  Francisco. 
Contractor — W.  A.  Goericke   (as  Taylor 
&     Goiericke),     Shanon     Bldg.,     .San 
Francisco. 
Filed  May  7,  '20.      Dated  Apr.   30,   '20. 
Payments    semi-monthly    of.  . . .     75% 

Usual    35    days 25% 

TOTAL  COST,  $289,000 
Bond,  none.  Limit.  270  days.  Forfeit, 
none.     Plans   and  specifica!tion.s   filed. 

PBRMIT8 

(1214)  N  CEDAR  AVE  140-6  E  Polk. 
Two-story    reinforced    concrete    shop. 

Owner — J.  B.  Crowe,   1055  Post  St.,  San 

Francisco. 
Architect — None. 
Contractor— D.     B.     Farquharson,     1760 

Ellis  St.,  San  Francisco. 

COST,    $3400 

ALTERATIONS 

(1215)  N  CLAY  81-3  E  Baker.  Alter- 
ations and  additions  for  residence. 

Owner — T.      B.    Hunter,    Rialto      Bldg., 

San   Francisco. 
Architect — None. 
Contractor — Taylor     &     Goericke,      220 

Sharon  Bldg.,  San  Francisco. 

COST.   $3000 

REPAIRS 

(1216)  NO.  2505  (X)UGH.  Repair  fire 
damage  to  dwelling. 

Owner — Security     Savings      Bank,     446 
Montgomery  St..   San   Francisco. 

.\rchitect — None. 

Contractor — Chas.     Coburn,     180    Jessie 
St..   San  Francisco. 

COST,  $925 

GARAGE 

(1217)  NW  GREEN  AND  POLK.  One- 
story  frame  private  garage. 

Owner — Mrs.    W.    E.    Conner,    2301    Polk 

St.,  San   FVancisco. 
Architect— A.    I.    Coffey,    312    Humboldt 

Bank  Bldg.,  San  Francisco. 
Day'*   work.  COST,    1500 


(JARAGE 

(1218)      NW   POLK  AND  GREEN.     One 

Btory   frame    private    garage. 
Owner — W.    E.    Conner,    2301    Polk    St.. 

San  Francisco. 
Architect — A.    I.    Coffey,    312    Humboldt 

Bank  Bldg.,  Sah  Francisco. 
Day's    work.  COST.    $7.sn 


ALTERATIONS 

(1219)      NO.    2474    SUTTER.      Finish   in- 
terior of   lower  Hat   for  5   rooms   and 
b«th. 
Owner — A.    Brune.    2472    Sutter   St.,    San 

Francisco. 
Architect — None. 

Contractor — A.     F.     Basse,     2472     Suiter 
St.,  San  Francisco. 

COST,    $600 


UBjia  ra«D. 


Saa  rraaetae*  Caaatr. 


COMPLETION   NOTICES 


8w  FmciM*  Oraxtr 

May  1,  1920— N  WASHINGTO.N  fi8-!l 
W  Jones  W  68-9xN  137-G.  Joseph 
and  Anna  Pasquaietti  to  wliom  it 
may    concern April    29,    1920 

May  3,  1920— E  NINETEENTH  AVE 
225  N  -C"  N  25xE  75.  A  1'  Herlihy 
to   Meyers  Bros....- Way    1,    1920 

May  1,  1920— W  THIRD  AVE  12t-9V4 
S  Cubrillo  S  .^2xW  120.  C  Wilfert 
to  whom   it   niiiv  concern.  Mar.   1,   1920 

May  3,  1920— E  SEVENTEENTH  AV 
75  N  Fulton.  Arthur  Stevens  to 
whom  it  may  concern.  ..  .May  3.  1920 

May  3,  1920— E  THIRTY-FIFTH  AV 
125  N  Balboa  N  50xE  120.  J  W 
Wright  &  Sons,  Invst.  Co.  to  whom 
it  may  concern Apr.  28,  1920 

May  3.  1920— E  TWENTY-SIXTH 
Ave  171-8  S  Anza  S  4G-8xE  120.  J 
W  Wright  &  Sons  Invst.  Co.  to 
whom  it   may  concern.  ..  .Feb.   1,   1920 

May  3,  1920— W  THITRY-SIXTH  AV 
175  N  Cabrillo  N  25xW  120.     John  J 

Pratt  to  whom  it  may  concern 

May    3,    1920 

May  5,  1920— S  ('ALIFORNI.\  93.490 
W  Palm  Av  S  pari  with  W  Palm  Av 
114.98  W  23  N  112.425  m  or  1  E  25.13 
m  or  1.  ("harles  W  lliggins  to  whom 
it  may  concern  .  .  .  ^ Mav  1,   1920 

May  5,  1920 — E  NINETEENTH  AVIC 
200  N  Cabrillo  N  25  E  73-3.  A  P 
Herlihy    to    Mgyer  Bros.. May    3,    1920 

May  5,  1920 — W  FOURTH  AV  145-9  y, 
S  Parnassus  Ave  S  50xW  120.  A  J 
Raisch   to  Edward  Cox  .  .  .  Apr.   1,   1920 

May  5,  1920 — LOT  12  BLK  3175  West- 
wood  Park.  Henry  C  and  Mrs.  J 
Mangels  to  Mangels  Eros.  May  3.  1920 

May  5.  1920 — W  MISSION  70  S  Ocean 
Ave   S   53    W    100   N    61    E    100.      Geo 

Lagomarsino   to   A   Debendetti 

May    4,    1920 

May  5,  1930 — NO.  225  CHIIRCH  ST. 
Mrs.  A  Havard  to  whom  it  may 
concern April     20.     1920 

May  6.   1920— W  THIRD  AVE  124-914 

5  Cabrillo   S   32xW   120.      C   Wilfert 
to   Cramer   Bros,   and   Gus   May... 

May  6,  1920— LOTS  11  AND  12  BLK 
7,  Forest  Hill.  Raymond  H  Hone 
to  J  Prout  and  N  George  Weinholz 
May    5,    1920 

May  6,  1920 — W  TWELFTH  AVE  275 
N  Fulton  N  25x120.  Alfred  T  Morris 
to  whom  it  may  concern.  .May  3.  1920 

May  6,  1920— E  TWENTY-SEVENTH 
Ave  50  N  Anza  N  25xE  75.  Joseph 
C  Kirby  to  whom  it  may  concern 
May    6.    1920 

May  7.  1920— SW  GEARY  AND  15th 
Ave  W  142  S  tOO  E  39-5%  SE  0-5  K 
102-5%.  Ben  Schloss  to  W  Wil- 
liams  May   6.    1920 

May  7,  1920 — W  PLYMOUTH  AVE  & 
N  line  Lot  15  Blk  3163  S  40  N 
87  deg.  30  min.  26  sec.  W  98.259  N 
42.199  S  80  deg.  13  min.  60  sec.  E 
97.997  Ptn  Lot  15  Blk  3163,  West- 
wood  Park.  Michael  C  Rench  to 
whom    it    may  concern .  .Apr.    30.    1920 

May  7,  1920 — SE  NINETEENTH  AND 
Bryant  S  151-lOxE  70.  Chas  H 
Lovell  and  Union  Trust  Co  to  Fred 
Wakner May    1,    1920 

May  7,  1920— COMG.  306.2  S  Islais  and 
540  E  Third  S  lOOxE  50.     S  L  Jones 

6  Co      to   Joseph      Pasqualetti      (as 
American   Concrete  Co). Mar.   27,    1920 

May  7,  1920— N  MISSION  7r-6  E 
Third  N  80xE  20-6%  S  to  N  line  of 
Mission  W  20-8%.  Augustine  M. 
Ignatius  W  and  Jerome  C  Skelly 
and  Sarah  McGee  to  Thos  Mulcahy 
May    5.    1920 


Apr.  30.  1920— SW  FOURTH  75  NW 
Jessie  NW  80  SW  pari,  with  Jeasle 
154-1  SE  pari,  with  Fourth  80  SW 
pari,  with  NW  Jessie  43-11  SE  pari, 
with  SW  Fourth  75  NE  100  NW 
pari,  to  sakl  SW  Fourth  73  NE  100. 
Andjew  J  Puryear  vs  Elmer  S  Ek- 
bom  and  The  .Society  of  California 
Pioneers.  E  M  Rolkln  and  Shields- 
Ekbom    Co    $112.75 

May  1,  1920— NE  FREMO.NT  183-4  NW 
Howard  NW  45-lOxNE  137-6;  NE 
Fremont  229-2  NW  Howard  .N'W  45- 
lOxNE  137-6;  NE  Frempnt  275  NW 
Howard  .\'W  43-lOx.N'E  137-6.  John 
Bermingham  Jr.,  Adms  Est.  C  M 
Belshaw,  dec'd  to  Hill  Bros,  to  July 
311.    19:i0.      $300   per  month,   etc 


BUILDIKa  00NTRA0T8 


AJ«me^  Cwantj 


997 
998 
999 
1000 
1001 
11102 
1003 
1004 
1003 
1006 
100  7 
1008 
lOdil 
1010 
1011 
1012 
1013 
1014 
1015 
1016 
1017 
1018 
1019 
1020 
1021 
1022 
1023 
1024 
1025 
1026 
1027 
1028 
1029 
1030 
1031 
1032 
1033 
1034 
1035 
1036 
1037 
1038 
1039 
1040 
1041 
1042 
1043 
1044 
1045 
1046 
1047 
104« 
1049 
1050 
1051 
1052 
1053 
1034 
1055 
1056 
1057 
105S 
1059 
1060 


Onncr 

Carlcton 
Hoffer 
Sit  t  man 
Starr 
Murlll 
Durant 
("Jarome 
Strey 
Lorian 
■N'iies 
Woodard 
Hunkins 
Wagner 
Rosen 
Reilev 
Higby 
Davis 
Mcintosh 
Abbott 
Long 
Hill 
Graff 

Independent 
Nat'l     Lead     Co. 
Electro    Alkaline 
Weeks 
Logan 
Rankin 
Kercheo 
Highland 
Independent 
Lesser 
Wolf 

Metropolitan 
Wright 
Marcagno 
•Jamison 
Kempkey 
Tucker 
Herling 
Fischer 
Brophy 
Benson 
Hawkins 
Larm 
Flint 
McKarley 
City   of    Okd 
TIndell 
Waddell 
Waddell 
Waddell 
Waddell 
Herrick 


Sang 

Bartram 

Mott 

First     Svgs.. 

Waddell 

Waddell 

Waddell 

City    of    Okd. 

City  of  Okd. 
Marymont 

Leonard 


Cob  tractor 

Carleton 

Ketley 

Owner 

Owner 

Burnett 

Durant 

Owner 

Owner 

Clarke 

Woodard 

Owner 

Church 

Brewin 

Schnebly 

Corbett 

Lechner 

Young 

Wendt 

Krosca 

.Sheridan 

Schwalm 

Owner 

Parker 

Owner 

Owner 

Olsen 

Pfrang 

Larmer 

Kercher 

Lmdqulst 

Parker 

Kennedy 

Willams 

Rich 

Owner 

Owner 

McPhee 

Allen 

Rich 

Stolte 

Owner 

Owner 

Benson 

tr'hurch 

Owner 

Lelter 

Owner 

Faulkes 

Hambleton 

MacGregor 

MacGregor 

MaoGregor 

MaoGregor 

Owner 

Kennedy 

Pedgrift 

Starr 

Walker 

MacGregor 

MaoGregor 

MacGregor 

Faulkes 

Faulkes 

Kiilchar 

Owner 


Aail. 

3500 

3000 

3000 

3000 

900 

2000 

450 

400 

3091 

6000 

4000 

looe 

650 

500 

450 

700 

1000 

5600 

1200 

6000 

10.400 

8000 

4000 

2000 

1500 

20»0 

9000 

4500 

4500 

500 

3000 

8000 

2500 

1000 

600 

475 

2200 

8350 

18500 

575« 

4500 

1600 

2900 

650 

500 

15000 

2000 

1370 

2000 

15014 

3822 

3732 

3687 

923 

2000 

450 

460 

30000 

3800 

3805 

3667 

1370 

1370 

6000 

500 


(997)  S  ADDISON  80  E  Acton.  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — A.  Hoffer. 
Architect- — None. 

Contractor — Wm.    Ketley,    924    San    Be- 
nito Road.  Berkeley. 

COST,  $3000 

(998)  W  EUCLID  AVE  50  S  Haw- 
thorne, Berkeley.  Two-story  5-room 
dwelling. 

Owner — Penelope  Sittman.   1556  Le  Roy 

Ave.,    Berkeley. 
Architect — None. 
Day's    work.  COST,    $3000 


i-ner — C.  M.  Starr,  2019   Delaware  St.. 
Berkeley. 
Day's  work.  COST,  $300p 


u 


BUHiDINO  AND   BNOINBaiUNa   N»W8 


Wednesday.      May      13       1920 


McCrfady,  4820   Uth   Ave., 


Owner — H, 

Architeci — None, 
sniracior — C.   J.   Hopkinflon.    1318   2Bth 


ht..   Sacran 


iiu<; 


COST.  ^5500 
Two- 


KRAME    FIjATS 

-NO.     3it-IO      J     ST..    Sacramento. 

story   frame   (4;    flats. 
Owner— K.    Chappell.    825   2Glh   St.,    Sac- 
ramento. 
Architect — None. 
'  oniiacior— F.    A.    Holdner.    2310    J    .St.. 


.Saciame 


ito. 


COST,   JlO.iJilo 
CO.MPliKTIOX    .VOTICES. 
Saernmrnto    County. 


Recorded  Accepted 

Way     3.     1S)20— ;i30     -K"     ST.,     (Hotel 
Land       fllde. ).       Sacramento.      Fred 

li.    Butler    to    \Vm.    Murcell 

April    la.    1920 

Bl'ILDIXCi    CO.\TIl.\CT.S 

Sun   Juuquin   County. 

GRAIN     ICLEVATOK 

U'EST        WXOBER         AVE..        Stockton. 

Uram     Elevator. 
Owner^S perry    Flour    Co.,    Weber    and 

Madison    Sis.,    .Stockton. 
Architeci — None. 
Day's    work.  COST,    $75,000 

l;ESir)ENCE. 

HAMPTO.V    AVE.    BET.    ElDorado    and 

Hunter,    Stockton.     Frame    residence. 

Owner — Otto       Grunsky,       131       Sperry. 

Stockton. 
Architect — None. 
Day's    work. 


COST.    J2,000 

RESIDENCE  ~ 

FLORA     AND     OPIIIR    STS.,     Stockton. 

branie    residence. 
Owner — Elwin    Duffy.    Stockton,    Cal. 
.\ichitcci — None. 
Day's    work.  COST,    $-1,500 

HWEr.l.I.VO 

W    ACACIA    ST., 

Vosemile        St 

dwelling. 
Owner— Albertson  &   Drais.   32-33    Bank 

of     Italy     Rldg.,     Stockton. 
Architect — None. 
Day's    work. 


RESIDENCE 

BURKETT       VILLA,       Stockton 

dence. 
Owner — \V.    Stoughton,    710    E. 

St.,    Stockton. 
Architect — .None. 


$5,000 

Resi- 
Church 


Day's   work. 


COST.    $1,500 


ROTTLINO     WORKS 

SOL'TH     AURORA     ST.     BET.      WASH- 

•ngton      and      Layfayette.      Stockton. 

Rnttling    works. 
Owner — N.    Copello.    S40    E    Washington 

Si..  Stockton. 
A  rchitect — .Vone. 
Day's    work.  COST,    $1000 


RESIDENCE 

CENTER     AND     ELM     STS„     Stockton. 

Frame    residence. 
Owner — .\.   &  V.   Giovanessi.  901  S  Cen- 
ter St,  Stockton. 
A  rchitect — None. 
Day's   work.  COST,   $6,650 


.\  DDITION 

E    SONORA     ST.    BET.    L.4UREL    AND 

Ash     Sts.,     Stockton.     Addition. 
Owner — Clarence     Worthington,    Prem- 
ises. 
Arehitect — None. 
Day's    work.  CX)ST.    $1,000 

PAVING. 

.M,L  TH.\T  PORTION  OF  WEBER 
avenue  between  Union  and  Sacra- 
Hienifj  Kireeis  bounded  by  lines  out- 
.>iide  of.  parallel  to  and  2  feet  dis- 
tance measured  at  right  angles  from 
the  outside  of  the  rails  of  the  two 
tiacks  of  the  Western  Pacific  Hail- 
road  Company  across  said  Weber 
avenue  and  I  he  single  tracks  of  the 
Southern  Pacific  company  and  of  the 
Central  (California  Traction  Company 
on  Weber  avenue:  also  those  certain 
strips  or  portions  of  Weber  avenue 
where  the  paving-  has  been  lorn  up 
over  the  co  duit  trench  adjacent  to 
Western   Pacific  depot,  Stockton. 


Owner— The    Weetorn    Pacific    Railroad 

Ca.  (a  optn.) 
ArchRect — None, 
contractor — l^lark      &    Henery      Con.str 

Ca..   38   S-Sutter  St..   Stockton. 
Filed   May   5.   '20.      Dated   Apr.   21,   '20. 

TOTAL    COST.    $ 

Lond,    limil,    forfeit,    plans   and    specifi- 
cations, none. 


BUILOIIVG    CONTRACTS. 


Mnntn   Clura   County. 


RESIDENCE 

NO.    184    HOBSON    ST..    San    Jose. 

room    residence. 
Owner — .J.     McCombs,     214     llobson 


St. 


San   Jose. 
Architect — C.      S.    McKenzie.      Bank      of 

San   Jose  Bldg.,   San  Jose, 
l-'ay's    work.  COST.    $6000 

A  LTER  ATIONS 

COR. -AlARKET    AND    S.A.NTA    CL\R\ 

San  Jose.     Alterations. 
Owner^ — Growers  Bank,  Santa  Clara 
Architect — Morris    Bruce,    Flood     BIdg  , 

San   Francisco. 
Contractor — W.  A.  McDaniels.  542  S-8th 

St.,  San  Jose. 

ALTERATIONS  '"°^''''  '^^ """ 

NO.  40  S-FIRST  ST.,  San  Jose.     Alteiii- 

tions. 
Owner — Metropolitan    5c    to    50e    Store 

San    Jos- 
Architect — Non*. 
Contractor — R.   o.   Summers    17   N-Fir<ii 


St.,  San  Jose 


CO  ,T.   i\i):Mr, 


t  OTTAGIO 

NO.     243       N-EIGHTH       ST..    S:ul       Jose 

Cotiase. 
Owner — F.    T.    Edmans.    Premise:;. 
Architect — None. 
Days    work.  COST.    $300ii 


ALTERATIONS 

.VO.  32  W-S.V.N  FERNANDO  ST.,  San 

Jose.     Alterations. 
Ownei — J.     H.     Graves.     152     S-Hth     St.. 

San   Jose. 
Architect — None. 

Contractor — Wm.     J.   Moore.   7.i      Duane 
St.,   San   Jose. 

COST.    $3000 


BUSINESS    BLOCK 

.VO.    71-75    S-SECOND      ST.,    San    Jose. 

Brick    business   block. 
Owner — William  Halla,  65  S-Second  St., 

San  Jose. 
.■Architect — Theo.    Lenzen.    110    S-Second 

St..   San  Jose. 
Contractor — Wm.    J.    Moore,    75    Duane 

St..  San  Jose. 

COST.    $18. .100 

ALTERATIONS 

NO.    320    POST    ST.,    San    Jose.      Altera- 
tions. 
Owner — Tony   Zaro,   Premises. 
.\rchitect — None. 

<  onuactor — Wm.    J.    Moore,     75    Duane 
St..   San    Jo.se. 

COST.    $982 


ALTERATIONS 

NO.  510  S-SIXTH  ST..  San  Jose.     Alter- 
ations. 
Owner— M.    L.    Bozelle. 
.Architect — None. 
Day's  work.  COST.  $1000 


COMPLETION  NOTICK. 


Santa  CInrn  County. 


Recorded  Accepted 

Apr.  30,  1920— SAN  JOSE.  San  Fran- 
cisco Investment  Co  to  Various 
Contractors April     30.     1920 

May  6,  1920 — SAN  JOSE.  L.  B  Dug- 
dale   to   P.   T.   Jorgensen 

April    30,    1920 

May  6,  1920— SAN  JOSE.  John  Ros- 
sich    to  Al   Compton.  ..  .April   26,    1920 

BUILDING    CONTR.*CTS. 


Fresno  County. 

FRAME   DWELLINGS 

LOTS  6.   7.    10.   11,    14,   15,    18.   19.   43  and 

44    Blk    4.    Roeding    Addition.    Fresno. 

Five    frame    dwellings. 
Owner — Roeding   Estate  Co..  Fresno. 
Architect- — None. 
Day's  work.  COST.   $5000  each 


FRAME  DWELLING 

LOTS    7    AND    8    BLK    2.    Meadowbronk 
Tract,  Fresno.     Frame  dwelling. 


Owner — C.    J.    Wentworrli.    72'>    Dudley 

St.,   Fresno. 
Architect — None. 
Day's   work.  COST.    $3000 


DWELLINGS 

LOTS    7    AND      8    BLK    24,      Hazelwood. 

Fresno.      Two    frame    dwellings. 
Owner—  Thos.    Montgomery.    274    Thesta 

St.,  Fresno. 
.Vrchitect — None. 
Day's  work.  COST,  $2000  each 


BLACKSMITH    SHOP 

LOTS   11      AND   12     BLK   159.     Fresno. 

Blacksmith  shop. 
Owner — a  hns.   B.  Kelly.  Fresno. 
Architect — None. 

Contractor — S.      L.    Allen,      S30      Forth- 
camp  St.,  Fresno. 

COST,    $2600 


-  ODITION 

NO.   489    GLENN   AVE..   Fresno.      Addi- 
tion. 
Ownt-i  — E.   W.   Houghton.   Fresno. 
Architect — None. 
Day's  work.  CCST.  $1500 


DWELLING.   ETC. 

LOT  49  W  20  feet  Lot  48  Blk  15,  North 
Park  Terrace,  Fresno.  Frame  dwell- 
ing and  garage. 

Owner — W.  O.  Pickford.  1839 1^  \"an 
•Ness,    Fresno. 

Architect — None. 

Day's    work.  COST,    $3500 


COMPLKTiON    NOTICE.1. 


FreHuo  County. 


Recorded  Accepted 

May   .-..    1920— LOTS    13.   14    &    15   BLK 

18.    Belmont    -Jiddition.    Fresno.       E 

A  Nichols  to  whom  it  may  concern 

.May    3,    1920 

May  3.   1920 — E  50   FT.  OF  W   100  FT. 

of   lot    2    blk.    3,    Ilazlewood.     C.    W. 

Opie     to     whom     it     may     concern. 

Fil-d    May   3,   1920 

Apr.   29.    1920— LOTS  13   A.ND   14   BLK 

4,    Stratford    Place,    Fresno.      Victor 

J  Cox  to  whom  it  may  concern .... 

April    28,    1920 

Jlay  —  1920 — LOTS  21   TO  32  BK  1S9. 

Fresno.     San     Joaquin     Baking    Co. 

to  whom   it  may  concern.  Ma v   5,   1920 

« ■ 

LIIil.NS    FILED. 


FresB 


County. 


Recorded  Amount 

Apr.  30.  1920— LOT  49  Poppy  Col.. 
Fresno.      Grant   Rock   &  Gravel   Co 

vs    Tessie    H    Manning $190 

May  6,  1920 — LOTS  30.  31,  BK  5 
Morris  Sub.,  Fresno.  J.  T.  White 
vs.    .Airs.    R.    McLean .$39 


BIDS    W.\NTED    FOR    ELECTRIFIC.4> 

TION    OF    CAl'SBWAY    .\T    MARE 

ISLAND. 

SEALED  PROI'OS.'ALS.  indorsed  "Pro- 
posals for  Electrification  of  Causeway 
and  Transfer  Yard.  Mare  Island,  Cal., 
will  be  received  at  the  Navv  Yard. 
Mare  Island.  Cal..  11  o'clock  A.  M.. 
.Ilay  in.  11)20,  and  then  and  there  pub- 
licly opened  for  the  complete  electrifl-. 
cation  of  the  railroad  track  on  the 
Vallejo-Mare  Island  Causeway  and  the 
transfer  yard  at  the  Navy  Yard,  using 
a  3,300  volt  single  phase  alternating 
current  overhead  system,  of  the  cate- 
nary type,  carried  by  bracket  arms  on 
the  causeway,  and  by  bracket  and 
span  construction  elsewhere.  Wood 
poles  will  be  used  throughout  except 
(  n  bascule  bridge  on  causeway,  where 
special  steel  frame  supports  will  be 
used,  both  poles  and  steel  frame  sup- 
ports being  furnished  by  the  govern- 
ment. Drawiners  and  Specification  No. 
41S8  inay  be  obtained  on  application  to 
the  Coipmandant.  Navy  Yard,  Mare 
Island. 

Deposit  of  a  check  or  postal  money 
order  for  $10.00.  payable  to  the  Chief 
of  the  Bureau  of  Yards  and  Docks,  is 
required  as  security  for  the  safe  re- 
turn of  the  drawings  and  specifica- 
tion within  five  days  after  the  award 
of    the    contract. 

E.   L.   BEACH,    Commandant. 
.-Vpril    10,    1920. 


W.^SHINGTON.  May  5.— Frederick 
G.  Cottrell  of  California  has  been  nom- 
inated by  President  Wilson  to  be  di- 
rector of  the  bureau  of  mines,  succeed- 
ing Van  H.  Manning,  resigned. 


16  Cents  Per  Copy 
$4.00  Per  Tear 


Telephone    Douglas    2372 


^ 


PlMkatin  Otfice 

560  Mitnon  Street 


San  Francisco,  Cal,   May  19,  1920 


Pablishcd  Every  Wedoadftir 
Twentieth  Year,    No.  ^S' 


A  BIG  THING 


65 


New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchange  Building 
Portland,  Oregon 


PinSBURG  WATER  HEATER  CO. 


309  13th  Street 

OAKLAND 


'478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


American  Association  of  Engineers 

The  Technical  Engineers  Service  Organization. 

Officers. 

DR.  F.  H.  NE^TILL,,  University  of  Illinois,  Urbana,   111 ^. PRESIDENT 

W.  W.  DeBBRABD,  Western  Editor  Engineering  News-Record,  Chicago  FIRST  VICE-PRESIDENT 

T.  A.  EVANS,  Structural  Engineer,  Meade^orrison  Co.,  Chicago  SEXJOND  VICB-PREISIDENT 

JOHN  ERICSON,  City  Engineer,  Chicago TREASURER 

C.  E.   DRAYER  „ SEORETTARY 


Directors. 


W.  H.  Pinlay.  President,   C.  &  N.  W.  Ry.,  Chicago, 

111.,   Past  President. 
W.  W.  K.  Sparrow,  Chief.  Eng-.  C.  M.  &  St.  P.  Ry., 

Chicago. 
P.  E.  Harroun,  Consulting  Egn.  San  Francisco,  Cal. 
R.   Burnham,   Consulting   Eng..   Chicago,  111. 
F.  D.  Richards,  Bridge  Eng.,  City  of  Cleveland. 
A.    A.    Matthews,    Chief    Eng.    St.    L.    S.  *V.    R.    R., 

Tyler,   Texas. 


E.  F.    Collins,    Valuation    Eng.,    St.    L.-S.    F.    Ry., 
St.   Louis. 

C.  fl.  Crawford,  Baldwin  Loco.  Works,  Philadelphia 
Harold  Almert,  Consulting  Eng.,  Chicago. 

F.  K.  Bennett,  Principal  Asst.  Eng.,  M.  &  St.  L.  Ry. 

Minneapolis. 
J.  H.  Prior,  Consulting  Eng.,  Chicago. 
Alexan'der  Potter,  Civil   Eng.,  New  York  City. 
J.  N.  Hatch,  Consulting  Eng.,  Chicago. 


63   East  .\dains    St. 


NATIONAL  HEADQUARTERS 


Chicago,  lU. 


San  Francisco  Chapter,  A.  A.  E. 

.  8.  WOLLNER.  General  Safety  Agent,  N.  W.  P.  R.  R PRESIDENT 

.  F,  JOHNSTON,  Service  Manager,  Union  Construction  Co .' '. FIRST  VICE-PRESIDENT 

W.  H.  PHELPS,  Asst.  Division  Engineer,  S.  P.  R.  R SECOND   VICE-PRESIDENT 

L.  R.  KESSING,  Engineer,  State  Railroad  Commission .'...., TREASURER 
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PREDICT    Bl'ILDING   COSTS    HIGHER 
FOR    FrVK    YEARS. 


Speculation  on  the  continuance  of 
high  building  costs  is  rite  today  just 
as  It  was  one  year  ago.  Possibly  the 
same  persons  who  last  spring  consid- 
ered lower  prices  inevitable  comprise 
a  majority  of  those  wIij  inlertain  l.i. 
same  view  now.  It  Is  sisnifloaat  tia. 
most  persons  who  are  now  prej.ol...;,- 
that  building  costs  arc  alout  to  re- 
cede have  no  clearly  d^rii.eJ  ri-ii-i.i. 
for  their  position.  A  year  aso  I... 
chief  contention  of  those  profes'lrig  u 
foresee  a  slump  In  prices  was  that 
prices  were  prohibitive  and  that  no 
one  could  afford  to  pay  them.  That 
argument  is  not  now  advanced  because 
It  has  been  refuted.  The  chief  conten- 
tion now  is  that  prices  are  due  to  fall 
and  people  who  build  are  bound  to 
pocket  a  shrinkage  in  values  in  a  very 
short  time.  The  basic  conditions 
which  have  been  responsible  for  the 
advances  in  building  costs,  do  not, 
however,  appear  to  be  materially 
changed  and  no  one  has  been  able  to 
give  any  satisfactory  forecast  as  to 
when  they   will  begin   to  change. 

It  is  interesting  to  note  the  views 
expressed  by  men  allied  with  the  build- 
ing industries  In  the  east  on  the  ques- 
tion of  building  costs,  A  roundtable 
discussion  of  the  building  situation 
took  place  at  a  recent  dinner  meeting 
of  the  Pittsburg  Builders'  Exchange, 
the  consensus  of  opinion  being,  accord- 
ing to  report  of  the  meeting  appear- 
ing in  the  American  Contractor,  that 
building  costs  will  not  be  lowered  for 
Hve  years  and  may  be  further,  in- 
creased. 

At  this  meeting  John  P.  Eichleay  of 
the  John  Eichleay,  Jr.,  Company,  spoke 
from  the  Iron  and  steel  point  of  view. 
He   said: 

"Like  all  other  branches  of  the 
building  trade,  conditions  in  the  struc- 
tural steel  business  are  abnormal. 
T'.ie  production  of  steel  for  some 
months  past  has  been  greatly  hamper- 
ed by  shortage  of  cars.  This  has  re- 
duced the  output  and  has  made  it  diffi- 
cult for  the  fabricating  shops  to  oper- 
ate  with  any  degree  of  efficiency. 

"The  greater  part  of  the  work  in 
progre.'is  at  present  is  for  manufactur- 
ing plants,  and  there  is  a  large  quan- 
tity of  this  class  of  w^ork  being  esti- 
mated. 

"To  secure  plain  material  within 
any  reasonable  time  it  is  necessary  to 
pay  two  or  three  times  the  normal 
price.  The  wages  paid  for  labor  in 
fabricating  shops  ($2.45  a  day)  have 
doubled  in  five  years,  while  the  output 
per  man  has  been  reduced  nearly  50 
per   cent. 


"The  great  change  in  conditions  can 
be  better  realized  by  a  comparison  of 
prices.  While  now  fabricated  steel 
sells  at  $100  to  $150  per  ton.  there  have 
been  times  when  plain  steel  could  be 
purchased  at  less  than  $20  per  ton,  and 
It  is  said  that  steel  with  some  fabrica- 
tion   has   been   bought  at   $20., 

".\3  an  example  in  recent  years,  we 
might  refer  to  a  large  local  building, 
the  steel  for  which  was  furnished  and 
erected  at  less  than  $30  per  ton,  the 
price  for  erection  being  about  $7  ten 
years    ago." 

V.  L..  Stulen  spoke  for  the  painters' 
trades.  He  said  materials  are  getting 
higher  in  prices,  and  scarcer  every 
day,  and  gave  as  an  example  the  prices 
of  linseed  oil  which,  he  said,  is  the 
basis  of  all  painting,  which  are  100 
per  cent  higher  than  they  were  during 
the  war.  He  declared  the  supply  of 
linseed  oil  is  not  nearly  equal  to  the 
demand,  the  reason  being  that  capital 
that  was  formerly  invested  in  the 
manufacture  of  that  product  is  being 
put  into  other  lines  of  industry.  He 
declared  that  it  is  better  to  build  now, 
as  the  future  forebodes  much  higher 
prices  in  all  lines  of  building  material 
and   labor, 

Walter  E.  Hatch,  secretary  of  the 
Keystone  Lumber  Company,  said  he 
could  see  no  relief  from  the  present 
sliortage  of  lumber,  as  the  sources  of 
supply  are  getting  farther  and  fartlier 
away,  and  that  labor  is  not  only  get- 
ting scarcer  and  scarcer,  but  the  men 
are  doing  less  work  an  hour  than  here- 
tofore. He  said  he  was  surprised  at 
the  amount  of  lumber  that  is  being 
used  in  the  manufacture  of  automo- 
biles, pianos  and  victrolas — all  luxuries. 

The  matter  of  cement  was  discussed 
by  R.  H.  Hoy  of  the  Universal  Port- 
land Cement  Company.  He  saw  some 
ray  of  hope  for  a  better  supply  of  ce- 
ment in  the  future  than  now.  The 
present  shortage,  he  declared,  was  due 
to  the  storage  of  cement  and  tiie  book- 
ing ahead  of  large  orders  by  concerns 
who  look  for  large  demands  in  the 
early  future.  He  believe.s  the  demand 
will  not  measure  up  to  the  expectation 
of  such  dealers,  and  that  in  a  few 
months  there  will  be  plenty  of  cement 
on  the  market,  but  he  does  not  look 
for  a  lowering  of  prices  because  of  the 
cost    of  production. 

Oeorge  T.  Heppenstall  of  Heppen- 
.'itall  &  Marquis,  discussed  the  lime  sit- 
uation. He  .said  the  lime  market  is 
simply  shot  to  pieces:  that  there  is  a 
positive  shortage  with  little  hopes  of 
the  supply  getting  any  better.  He  said 
lime  is  not  being  burned  at  any  ways 
near  the  quantity  it  was  before  the 
war,  because  farmers  are  using  ground 


limestone  in  place  of  the  burned  pro- 
duct for  fertilizer,  and  the  Govern- 
ment, having  declared  lime  not  one  of 
tile  war  essentials,  its  manufacture 
was  reduced  to  the  minimum  when  the 
armistice  was  signed,  and  has  not 
taken  on  anything  like  the  proportion 
it   Iiad   before   the  war. 

The  brick  and  other  clay  products 
used  in  building  were  discussed  by 
Robert  K.  Cochrane,  Jr.,  of  the  Hay- 
Walker  Brick  Company.  He  said  the 
situation  was  practically  the  same  as 
that  of  lime.  The  government,  during 
the  war,  had  practically  stifled  the 
brick  business  and  that  of  other  clay 
products,  except  the  manufacture  of 
fire  brick  for  furnaces,  and  the  change 
back  to  .brickmaking  for  roads  and 
building  materials  has  been  decidedly 
discouraging.  Besides,  he  said,  clay 
workers   are   going   to  easier  jobs, 

Ira  C.  Ewing,  president  of  the  Heat- 
ing Engineering  Supply  Company,  said 
materials  which  are  used  in  his  busi- 
ness are  so  high  in  prices  and  so 
scarce  that  he  cannot  see  how  his 
firm's  products  can  be  reduced  in 
prices.  He  declared  the  only  thing  to 
do  is  to  go  ahead  with  all  building 
possible,  as  it  will  be  years  before 
building  costs  will   be   lower. 

C.  B.  Fawcett  of  the  Johns-Manville 
Company,  talked  along  the  same  line 
as    Mr.    Ewing. 

E.  M.  Tate,  secretary  of  the  ex- 
change, declared  the  mismanagement 
of  the  railroads  during  the  past  three 
years  has  been  to  blame  for  building 
conditions:  that  there  are  plenty  of 
cars  to  handle  the  freight  of  the  coun- 
try, but  they  were  not  properly  put 
into  service.  He  said  the  railroads, 
under  government  management,  had 
set  the  pace  for  high  wages  and  high 
costs  of  everything,  and  that  the  labor 
situation  will  be  the  cause  of  high 
costs  of  building  for  years  to  come. 
He  submitted  the  following  table  to 
show  what  may  be  expected  in  the 
wage   situation: 

Present  Asked 

wages    w^ages 

Per  lir.   Per   hr. 

Carpenters    $  .90         $1.25 

Cement    workers     82^4        1.25 

Bricklayers    1.12>4        1.50 

Hoisting   engineers 90  1.15 

Struc.     iron     workers     ....    1.00  1.25 

Painters     87%        1.78^4 

Plasterers    1.00  1.15 

Plumbers     1.00  1.06 

Electricians     l.OO  1.10 

Mr.  Tate  said  the  plasterers  and 
plumbers  will  get  their  advance  in  May 
and  the  electricians  in  July.  The  set- 
tlement, concerning  the  advances  in 
the  wages  of  the  other  trades,  he  said, 
has  not  been  effected. 
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Building. 


APARTMENT  HOUSES. 

Sketches  Being  Prepared. 
APARTMKXT  HOUSE  Cost,   $40,000 

BERKELEY,   Alameda  Co.,  Cal. 
Three-story   brick   apartment  house. 
Owner — "Withheld. 

Architect — W.  H.  Ratclitf  Jr.,   1st  Nafl. 
Bank   Bldgr.,  Berkeley. 


Figures    Being    Taken. 

APARTMENTS  Cost,    J35,000 

SAX   FRANCISCO.        Bush    Street.      Lot, 

25x100. 
Five-story     and     basement     reinforced 

concrete    apartments    (7    3    and    4- 

room  apts.) 
Owner — Withheld. 
Architect — Chas.    E.    J.    Rogers.    Phelan 

Bldg.,   San   Francisco. 
NOTE: — Figures  are  being   taken  for 
a  general  contract. 


Building  Permit  Granted. 
ADDITION  Cost,    $25,000 

RENO.   Nevada.     First   Street. 
Fireproof  addition  ^o  apartment   house 

(3  and  4-rooms  each). 
Owner — Colonial   Apartments,  First   St., 

Reno,   Nevada. 
Architect — Not  Given. 

NOTE: — Harry  Chism,  City  Engineer 
of  Reno,  acting  Building  Inspector, 
approved  the  plans. 


Figures    to    be    Taken    in    About   Three 

Weeks, 
APARTMENTS  Cost,    $100,000 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

On    the   Ocean   Front,    bet.    8th   and 

9th    Places. 
Reinforced    concrete    apartment    house. 
Owner— Ricardo   Hoter. 
Architect — H.      A.      Anderson,       Palace 

Theatre  Bldg.,  Long  Beach. 


Contract   Awarded. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.     S  Post  68  WTaylor. 
Three-story    and    basement      reinforced 

concrete  stores  and   (4)   apartments 
Owner — J.  B.  and  M.  Gay. 
Architects — Rousseau   &   Rousseau,    110 

Sutter  St..  San  Francisco. 
Contractor — Wm.  Martn,   110  Jessie  St., 

San  Francisco. 


Cost, 


Plans  Complete. 

APARTMENTS 

COALINGA,    Fresno    Co..    Cal. 

Frame  and  plaster  apartment  house   (8 

2   and   4-room   apts),    First   unit   of 

housing  scheme. 
Owner — Standard  Oil  Co. 
Architect — T.       B.      Wi.«eman.      Morgan 

Bldg.,   Bakersfield. 


Plans  Being  Prepared. 
APARTMENTS  Cost,    $300,000 

OGDEN.  Utah. 

Four-story  brick,  mill  and  stone  apart- 
ment  house,    154x114. 


Owner — -D.    C.    Eccle.s. 

Architects — Sutton    &     Whitney,    Lewis 
Bldg.,   Portland.  Ore. 


Plans  Being  Figured. 

APARTMENTS  Cost,  $ 

LOS  ANGELES.  E  Benton  Blvd.,  bet.  7th 

Street   and  Wilshiie  Blvd. 
Seven-story  and     basement     Class  "A" 

reinforced  concrete  and  steel  apart- 
ment house  (2,  3,  4  and  5-room  apts.) 
Owner  and  Architect — Franklin  Harper 

672  Benton  Blvd.,  Los  Angeles. 

The  owner  is  now  taking  bids  for  the 

various    sub-contracts    to    be    let,    and 

building  operations  will  begin  in  about 

two  weeks. 
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BAlfKS. 


Plans  Being   Prepared. 
BANK  ■  Cost,   $75,000 

RED    BLUFF,    Tehama   Co.,    Cal. 
One-story      concrete,    brick    and      terra 

cotta  bank. 
Owner — Red  Bluff  National  Bank. 
Architect— W.    H.    Weeks,    75    Post    St., 

San  Francisco. 


Contract  Awarded.     Work  Started. 

BANK  BLDG.  Cost,   $12,000 

SALIDA,   Sta^nlslaus   Co.,    Cal. 

Brick   and    concrete    bank    building. 

Owner — Salida  Bank. 

Architects       and       Contractors — Davis. 

Heller    &     Pearce.     Belding     Bldg., 

Stockton. 


IMans  to  be  Prepared. 

ALTERATIONS  Cost,   $ 

MONTEREY,    Monterey    Co.,    Cal. 
Alterations    and      additions    for      bank 

building. 
Owner — First    National    Bank    of    Mon- 
terey,     T.      A.      Work.      President, 
Monterey,    Cal. 
Architect — Not  Given. 

NOTE: — A  site  for  the  proposed  ad- 
dition   has   already   been   purchased. 

BONDS- 
PLEASANT  GROVE,  Sutter  Co..  Cal. 
— An  election  will  be  held  in  the 
Pleasant  Grove  School  District  May  22d 
to  decide  the  question  of  issuing  and 
selling  bonds  of  $34,000  with  which  to 
finance  construction  of  a  new  grammar 
school    building. 

Trustees  of  the  District  are:  G.  C. 
Francis,  C.  A.  Keys,  J.  G.  Davis,  Mabel 
A.  Glenn  and  Lillie  A.  Catlett. 


UNIVERSITY  COLONY,  Fresno  Co., 
Cal. — An  election  will  be  held  in  the 
University  Colony  School  District  on 
May  28th  to  decide  the  question  of 
issuing  bonds  of  $6,300  to  finance  con- 
struction of  a  new  school  building. 
Trustees  of  the  District  are:  Lewis  B. 
Harris,  A.  J.  Savory,  Thomas  M.  Sims. 


FERNDALE,  Humboldt  Co.,  Cal.— 
The  State  Board  of  Health  has  con- 
demned the  present  Ferndale  Gram- 
mar School  and  steps  are  now  being 
taken  by  Trustees  of  the  District  to 
have     the    structure    replaced    with     a 


modern  building.  Funds  to  finance 
construction  will  be  raised  through  a 
bond  issue. 


HANFORD,  Kings  Co.,  Cal.— The 
Kings  County  Supervisors  have  agreed 
to  purchase  $13,500  of  State  highway 
bonds  with  additional  expenditures  for 
right-of-way  and  bridges,  to  ensure 
the  building  of  the  portion  of  the  Coal- 
inga  lateral  in  this  county,  a  distance 
of  about  8  miles,  provided  that  Fresno 
County  finances  the  balance  of  the  dis. 
tance  to  the  Monterey  County  line. 


TURLOCK,  Stanislaus  Co.,  Cal. — May 
24th  is  the  date  set  to  decide  the 
question  of  issuing  and  selling  bond.s 
of  $14,000  with  which  to  purchase  auto 
trucks  for  the  transportation  of  stu- 
dents and  for  the  addition  of  two 
rooms  to  the  present  school  including 
equipment. 


EMPIRE,  Stanislaus  Co.,  Cal. — No 
bids  were  received  by  the  Stanislaus 
County  Supervisors  for  the  $63,000 
bond  issue  of  the  Empire  School  Dis- 
trict and  the  time  for  opening  bids 
will  be  extended.  Thos.  Wiseman  of 
Bakersfield   is   the  architect. 


McFARLAND,  Kern  Ob.,  Cal— The 
erection  of  a  modern  high  school  bulld- 
In.^^  is  planned  by  the  McFarland 
School  District.  Sites  for  the  proposed 
structure   are    now    being  considered. 

Funds  to  finance  construction  will 
be    raised    through   a   bond   issue. 

CHURCHES. 

Plans   Being   Prepared. 

UNDERTAKING  PARLOR* 
Cost,   $15,000. 

PITTSBURG,    Contra    Costa      Co.,      Cal. 
Corner  8th  and  York  Streets, 

Two-story     frame  and     stucco     under- 
taking parlors   and   apartments. 

Owner — Henry  Nuttman  Jr. 

Architect — C.   O.   Clausen,   Hearst   Bldg., 
San  Francisco. 


Cost,   $ 

Street      and 


Plans  Being  Prepared. 

CHURCH 

LOS    ANGELES.         Third 

Western  Avenue. 
Two-story  and  basement   brick  church. 
Owner — WUshire    Presbyterian   Church. 
Architect — Robert     H.   Orr.     1301     Van 

Nuys  Bldg.,  Los  Angeles. 


Plana   Complete, 

SCHOOL   &   CHURCH  Cost,    $170,000 

SEATTLE,  Wash.  Ninth  Avenue,  and 
Weller  Street. 

Four-story  masonry  school  and  church, 
110x110    (auditorium    seating    500). 

Owner — Oriental  Evangelication  So- 
ciety  of   Seattle. 

Architect — J.  A.  Creutzer,  Haight  Bldg.. 
Seattle,  Wash. 


Plans  Being  Prepared. 

CHURCH,   ETC.  Cost.   $150,000 

STOCKTON.  San  Joaquin  Co.,  Cal. 
Brick    and    concrete      church,      Sunday 


Wodnesday,      May 


School  and  community  hall. 
Owner. — First    Presbyterian    Church    of 

Stockton. 
Architects       and       Contractors — Davis, 

Heller    &    Pearce.      Belding-     Bldg., 

Stockton. 
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truit  warehouse*,  appfoximateiy  80 
by   100   each^ 
Owner — The  Dan     Wuille  Co.,     London, 


Plans   Being  Figured 

BAKERY 

LOS    ANGELES,    Cal. 


No. 


Cost,    $ 

232    S-Main 


Preliminary  Plans  Being  Prepared. 

CHURCH,   ETC.  Cost,    i 

BERKELEY,  Alameda  Co..  Cal.     Clare- 

mont  Court. 
Brick    and    frame    church,    rectory    and 

Sunday   School   buildings. 
Owner — St.   Clements   Episcopal   Parish. 

(Rev.    F.    A.    Martyr,    Pastor).    2961 

Pine  St.,  Berkeley. 
Architect — W.   H.  Ratcliff  Jr..   1st  Nat'l. 

Bank  Bldg.,  Berkeley. 


COURTHOUSES. 


Cost,   J77,53?. 


Contracts   Awarded. 

COURT  HOUSE 

LOVELOCK.  Nevada. 

Two-story  brick  Class  "C"  Court  House 

Owner — Pershing  County. 

Architect — F.  J.  DeLongchamps,  Ga- 
zette Bldg.,   Reno,   Nevada. 

General  Contractor — Howard  S.  Wil- 
liams, Hearst  Bldg.,  San  Francisco, 
contract   price,   $68,543. 

Plumbing:  awarded  to  Jacob  C.  Meyer 
of  Reno  at  ?8,990. 


FACTORIES  &  WAREHOUSES. 

Plans  Being  Prepared. 

BUILDING  Cost,   J125.000 

SAN    FRANCISCO.        \V      Second      from 

Federal  Street   to  South  Park. 
Four    or    five-story    reinforced    concrete 

building. 
Owner — Federal    Rubber    Co.,    1239    Van 

Ness  Ave.,  San  Francisco. 
Architect — E.      G.     Garden.      783     Flood 

Bldg.,  San  Francisco. 
NOTE: — Plans   will   be    ready  for  fig- 
ures  about    the   middle    of  June. 


Street. 


Contract  Awarded. 

FACTORY  BLDG.  Cost,   $200,000 

SAN  DIEGO,  San  Diego  Co.,  Cal.  Union 
and  Market   Streets. 

Four-story  and  basement  brick  and 
mill   constructed   factory  building. 

Owner — Citrus   Soap   Co. 

Engineer — Wm.  Carrigue  &  Co.,  Chi- 
cago, 111. 

Contractor — Winter  Constr.  Co.,  2141 
Sacramento  St.,  San  Diego. 


Class    "C" 


Three-story    and    basement 
bakery,  nOxSO. 

Owner — Peterman    Baking   Co. 

Architects — Train   &  Williams,   227   Ex- 
change Bldg..   Los  Angeles. 


England. 
Architects — Sutton     &     Whitney,  Lewis 
Bldg.,  Portland,  Ore. 


Completing  Plans.  Figures  to  be  Called 
For  in  About  Three  Weeks. 

TANK  SHOP  Cost,  $50,000 

SOUTH  SAN  FRANCISCO.  (Bay  Shore 
Yards). 

One-story  frame  and  corrugated  iron 
tank  shop. 

Owner — Southern  Pacific  Company. 

Architect — Engineering  Dept.  (Mr. 
Christie  in  charge),  S.  P.  Bldg.,  65 
Market  St.,  San  Francisco. 


Plans  to  be  Prepared. 

DEPOT  Cost,   $ 

OAKLAND,  Alameda  Co.,  Cal.  Four- 
teenth and  Webster  Streets. 

Two-story  Class  "A"  auto  stage  depot, 
50x130. 

Owner — Emil  Schultze. 

I.,essee — Western  Motor  Transportation 
Company. 


Cost,  $2,000,000 
Angeles  County, 
Standard   Oil  Re- 


Plans  Being  Prepared. 

REFINING    BLDG.  Cost,    $35,000 

LOS  ANGELES.  First  Street  E  of  Ala- 
meda Street. 

One-story    Class    'A"    refining    building. 

Owner — Los  Angeles  Soap  Co. 

Architects — Morgan,  Walls  &  Morgan, 
1124  Van  Nuys  Bldg.,  Lof   .\ngeles. 


19th    a.id 


Contract    Awarded. 

ALMOND   SHELLING   PLANT. 

Cost,   $100,000. 
SACRAMENTO,    Cal.      C 

C  Streets. 
Four-story   reinforced  concrete  almond 

shelling  plant. 
Owner — California      Almond      Groweis' 

Exchange,  1809  C  St.,  Sacramento. 
Architect — Geo.    C.    Sellon.    1005    8th    St.. 

Sacramento. 
Contractor — Healy-Tibbitts  Constr.  Co., 

9   Main   St..  San  Francisco. 


Contract  Awarded 
FACTORY  BLDGS. 
EL     SEGUNDO,     Los 

El   Segundo   near 

finery. 
Steel    and    reinforced    concrete    factory 

buildings. 
Owner — General      Chemical      Co..      New 

York   City. 
Engineer  and   Contractor — J.   G.    White 

Engineering    Corporation. 
A.    S.    Kelley,    construction    Superin- 
tendent;    W.     E.     Rowley,     purchasing-^ 
agent,   and    H.    B.   Gates,    resident   engi-- 
neer,  are   at   the  Van   Nuys  Hotel. 


Contract  Awarded. 

WAREHOUSE  Cost.  $54,000  approxi- 
mately. 

SAN  FRANCISCO.  SE  Eleventh  and 
Howard  Streets. 

One-story  and  basement  Class  "C" 
warehouse. 

Owner— Mack  Motor  Co.,  2020  Van  Ness 
Ave.,  San  Francisco. 

Architects — O'Brien  Bros..  240  Mont- 
gomery St.,  San   Francisco. 

Contractor — Wm.  Martin,  180  Jessie  St.. 
San  Francisco. 


Contract  Awarded. 
BRINE   TANK 
B.-^KERSFIELD.    Kern    Co., 

and  I  Streets. 
Reinforced    concrete    brine 


Plans  Being  Prepared. 
FACTORY  •      Cost.  $200,000 

BURBANK,  Los  Angeles  Co.,  Cal. 
Two    two    and    three-story    brick    and 

mill       constructed       soap       factory 

buildings. 
Owner — Burbank  Development  Co. 
Ijcssee — Carbassjmo  Co. 
Architect— H.     J.    Knauer  ,   1129      Story 

Bldg.,  Los  Angeles. 


Contract    Awarded. 

FACTORY  Cost,   $50,000 

LODI,  San   Joaquin  Co.,  Cal. 

Concrete    and    hollow    tile    grape    juice 

factory. 
Owner — Withheld. 
Architects      and      Contractors.      Davis. 

Heller      &   Pearce.      Belding      Bldg., 

Stockton. 

"  FIREHOUSES  AND  JAILS. 


over  condenser  and  boiler  room, 
new   ice   plant,   etc. 

Owner — Kern   County   Creamery   Co. 

Architect — T.  B.  Wiseman.  Morgan 
Bldg..  Bakersfield. 

Contractor — Currie  &  Dulgar.  Bakers- 
field. 


Bids   close    June 
Cost.   $ 


Plans    being    figured. 

7th.   11  A.  M. 
ADDITIONS 
BENICIA,  Solano  Co,  Calif. 
Alterations    and    additions    to    Benlcia 

Branch  County  Jail. 
Owner — County    of   Solano. 
Architect — Not   given. 

N'OTE: — Plans  may  be  had  from  G. 
G.  Halliday,  County  Clerk  at  Fairfield, 
Calif.  

FLATS. 

Plans   Being   Prepared. 

FRAME  FLATS  Cost,  $12,500  each 

SAN   FRANCISCO.        Funston     Avenue, 

bet.  Geary  and  Clement  Streets. 
Fourteen   2-story   frame   flats   (7   rooms 

and   garage   each). 
Owned — E.    A.    Janssen,    Hearst    Bldg., 

San  Francisco. 
Architect — H.   C.   Baumann,   251   Kearny 

St..    San   Francisco. 

GOVERNMENT     WORK     AND 
SUPPLIES. 

YUMA.  Arizona. — Bids  will  be  receiv- 
ed at  the  ofllce  of  the  United  States 
Reclamation  Service,  Yuma,  Ariz.,  until 
2  p.  m.,  June  3  for  earthwork,  first 
Mesa  unit,  Yuma  auxiliary  project,  in- 
volving about  93,000  cubic  yards  of  ex- 
cavation. The  work  is  located  about 
eight  miles  south  of  Yuma,  Ariz.,  and 
about  four  miles  east  from  Somerton, 
Ariz.  For  particulars  address  the 
United  States  ReclaniLation  Service. 
Washington,  D.  C;  Denver.  Colo.,  or 
Yuma,  Ariz.  Morris  Bien,  acting  direc- 
tor. 


Cost.   $ 

Cal.      22nd 


tank,    roof 


SEATTLE,  Wash. — Bids  will  be  re- 
ceived by  the  Alaskan  Engineering 
Commission,  Bell  Street  Terminal,  up 
to  2  P.  M.  May  20th.  for  furnishing 
and  delivering  the  following  materials 
under   Reqn.-483: 

1300  fish  plates.  16  bolster  spring 
plates,  50  column  posts  for  car  bolster, 
30  brake  heads  and  120  brake  shoes  for 
24"  car  wheel. 


Plans  Being   Prepared. 

WAREHOUSES  Cost,   $ 

STATES  OF  OREGON  AND  WASHING- 
TON. 
One  three-story  and  four  one-story  tile 


WASHINGTON,  D.  C. — Bids  will  be 
received  by  the  General  Purchasing 
Officer,  The  Panama  Canal,  Washing- 
ton, D.  C,  up  to  May  25th,  10:30  A.  M. 
tor  furnishing  and  delivering  under 
Circular  No.  1366  the  following  mate- 
rials, at  Cristobal  (Atlantic  Port)  or 
Balboa  (Pacific  Port):  air  compressor, 
pipe-cutting  machine,  vertical  punch- 
ing machine,  weightometer.  wood- 
worker, dipper  rack  castings,  steam 
ejector,  flexible  joints,  water  buckets, 
brass  cuspidors,  grindstones,  lanterns, 
oilers,  brass  screws,  copper  tacks, 
builders'   hardware,   padlocks,  file   card 
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biuslies,  paint  brushes.  whitewash 
brushes,  leather  g-Ioves,  ax  and  ham- 
mer handles,  snaths,  folding  rules, 
wood  chair  seats,  steel  tapes,  twine, 
beeswax,  candles,  binder  board,  brlstol 
board,  manila  folders,  cover  paper,  and 
dynamite. 

WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  Wash- 
ington, D.  C.  for  furnishing  and  de- 
livering materials — the  date  of  open- 
ing bids  is  noted  at  end  of  each  para- 
graph: 

Schedule  60S0,  for  eastern  and  west- 
ern yards,  miscellaneous  converter  and 
open  hearth  brick  and  cement,  opening 
of  June  1. 

Schedule  6081,  for  eastern  and  west- 
ern yards,  fire  brick  and  cement,  open- 
ing of  June  1. 

Schedule  6082,  for  Mare  Island.  S.OOO 
pounds  Aluntz  metal,  opening  of  May 
28. 

Schedule  6083,  for  Mare  Island.  20,- 
000  yards  wool  bunting,  opening  of 
May   28. 

Schedule  6084.  f.  o.  b.  works,  2,000 
Liberty  cngina  pistons,  opening  of  May 
21. 

Schedule  6085,  for  Mare  Island,  brass 
and  steel  machine  screws,  opening  of 
May    28. 

Schedule  6089,  f.  o.  b.  works.  1,500 
ammunition   tanks,   opening  of  May  21. 

Schedule  6097,  for  Mare  Island,  steel 
grating,  pijie  and  fittings,  opening  of 
May    IS. 


WASHINGTON,  D.  C.  The  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C.  is  preparing  plans 
and  specifications  for  the  following 
improvements: 

Specification  4186,  Puget  Sound,  steel 
storage    building. 

Specification  4188.  Mare  Island, 
Calif.,  electrification  of  causeway  and 
transfer    yard. 

Specification  4189.  Mare  Island,  heat- 
ing system   for  structural   shop. 

Specification  4191,  San  Diego,  Calif., 
laundry     equipment. 

Specification  4192,  San  Diego,  Calif., 
bakery   equipment. 

Specification  4193,  San  Diego,  Calif., 
refrigeratmg   plant. 

Speciflcatinn  4194,  Loiza,  P.  R.,  radio 
buildings,  towers,  and  service  connec- 
tions. 

Plans  for  the  above  projects  are  only 
in  a  preliminary  state.  Further  men- 
tion of  same  will  be  made  when  speci- 
fications  have    been   completed. 


PUGET  SOUND.  Wash,— The  follow- 
ing bids  were  received  by  the  public 
works  office,  navy  yard.  Puget  Sound. 
Wash,.  April  28.  under  Bureau  of  Yards 
and  Docks,  specifications  4048  for  tor- 
pedo and  warhead  storage  at  Keyport. 
Wash.: 

Colen,  Martin  &  Wills,  $109,913.  208 
days. 

John  H.  Dinkes  &  Co.,  $121,463.90, 
210  days. 

John  Larson  &  Co.,  $128,777.  180 
days. 

Puget  Sound  Bridge  &  Dredging  Co.. 
$131,980,   180  days. 

Nicholas  Fleiness.  $135,609.  210  days. 

A,  W.  Quiat  &  Co..  $137,365.  180  days. 

Chas.  H,  Careek.  $138,354.  210  days. 

PUGET  SOUND,  Wash.— The  foUow- 
Ing    bids    were    received    at    the    navy 


yard.  I'ugel  .Sound.  Wash,,  under  speci- 
fication 4143  May  1  for  wood  frame 
dormitory  on  concrete  foundation  and 
power  house  at  radio  station,  Ketchi- 
kan,   Alaska: 

Item  1,  work,  complete;  2,  deduct  for 
omission  of  heating  system  in  dor- 
mitory. 

Brown  &  Sales,  item  1.  $23,458;  item 
2.   $1,420;   time,   120  days. 

Nicholas  P'leiniss,  (1)  $25,748;  (2) 
$1,850;  time.  140  days. 

Alaska  Construction  &  Engineering 
Co.,  (1)  $26,220;  (2)  $2,308;  time,  140 
days. 

SAN  FRANCISCO,  Cal.— Bids  will  be 
received  by  the  Zone  Supply  Officer, 
Port  Mason,  up  to  May  26th  for  fur- 
nishing under  Proposal  No.  20314. 
thirty  right  and  thirty  left  axle  nuts 
for  standard  1-inch,  half  patent,  double 
collar  axle,  for  liandcart,  and  under 
Circular  No.  20313  for  500  slderails, 
white  enameled,  for  beds. 


W.A.SHINGTON,  D.  C, — Bids  will  be 
received  by  the  Supervising  Archi- 
tect's Office.  Treasury  Department, 
Wash,,  D.  C,  up  to  June  3id  for  new 
toilet  rooms  for  the  U.  S.  Post  Office 
Building  at    I'm  son   City,   Nevada. 

HALLS  &  SOCIETY  BUILDINGS 

Comini."5.sioned    u.   I'lcpare  Plans. 
LODGE    BLDG,  Cost,    $160,000 

ANAHEIM,  Orange  Co.,  Cal. 
Fireproof  lodge   building,   104x144. 
Owner — Elk.s   Lodge   of  Anaheim, 
Architect — Frank      K.      Benchley.       708 
Spadra    Road,    FuUtrton,   Cal. 
Mr,    Benchley   has   been   authorized   to 
secure  the  services  of  a.  ventilating  en- 
gineer,    interior    decorator    and    land- 
scape   architect.      The    building    will    be 
Italian  villa  style.     The  lodge  hall  will 
be    80x85    ft,,    seating   1000,    with   hard- 
wood   fioor.      There    will    be   a   banquet 
hall    and    billiard    room    in    the    base- 
ment.    In  addition  to  club  rooms  there 
will    be    a    dormitory    with     15    to     20 
rooms. 

Contractors  laking  Preliminary  Sub- 
Figures. 

ADDITION  Cost,   $250,000 

SAN  FRANCISCO.  N  Sutter  Street  AV 
Mason   Street. 

Seven-story  Class  "A"  addition  to  pres- 
ent   club    building    (adjoining). 

Owner — Women's  Athletic  Club,  Prem. 

Architects — Bliss  &  Faville,  Balboa 
Bldg,,   San   Francisco. 

Contractor — Lindgren  Co.,  Monadnock 
Bldg..  San  Francisco, 


Plans  Being  Figured,     Bids  Close  May 

17th,    10   A.   M. 

CLUB    BLDG.  Cost,    $ 

BAKERSFIELD.    Kern    Co..    Cal, 
Erection    of  Woman's  club   building. 
Owner — Bakersfield        Woman's       Club, 

Bakersfield.   Cal. 
Designer— Harry      W.      Michael.      Kern 

County  Land  Bldg..  Bakersfield. 

Contract    Awarded, 
LODGE    &   STORE   BLDG. 

Cost,    $14,825, 
FERNLEY.   Nevada. 
Fireproof   lodge   and   store   building. 
Owner — Fernley  Lodge. No,'  47, 1.O.O.  F. 

Fernley.    Nevada. 
Architect — Stanley    C.    Flawi!,    17    For- 

donia  Bldg,,   Reno,  Nevada, 


Contractor — BToderick    &    Clock,    Reno, 
Nevada. 
Other   bidders   were.       Hugh     Reilly, 
Verrington.     Nevada.     $16  800;     J.     Ber- 
nasconi,    Iteno.    $18,200. 


Plana  Being  Prepared 
ALTERATIONS  Cost,   $10,000 

RAN    FRANCISCO.      Valencia    and    Mc- 
Coppin    Streets    (Knights    fo    Phy- 
thlas  Building). 
Alter  four-story  brick  and   steel  build- 
ing. 
Owner — Salvation    Army. 
.\rchitect — Norman       R.    •  Coulter,       46 
Kearny   St.,    San   Francisco. 
The    Salvation    Army    recently    pur- 
chased   the    above    property    and    when 
alterations    are    completed,    it    will    be 
used  for  the  headquarters  and  training 
school. 

HOSPITALS. 

Figures  to  be  Taken  Next  Week. 

FARM  BLDGS,.     ETC,  Cost,   $100,000 

SAN  LEANDRO,  Alameda  Co.,  Cal. 
Infirmary. 

Reconstruct  farm  buildings,  erect  stor- 
age buildings,  alter  and  add  to 
dormitories.  etc.  (frame  con- 
struction). 

Owner — Alameda  County. 

Architect — Henry  H.  Meyers,  Kohl  Bldg 
San  Francisco. 
Figures   will   be   taken   for  a   general 

contract. 


Contract  to  be  Signed  Shortly. 

HOSPITAL  BLDG.  Cost,   $ 

AL.iMEDA,   Cal.      Webster  Street. 

One-story  brick  and  concrete  emer- 
gency hospital  and  service  building 

Owner — Union  Iron  Works  Co..  2308 
Webster   St.,   Alameda. 

Architect — J,  R.  Miller.  Lick  Bldg.,  San 
Francisco. 

Contractor — Jas.  H,  Pedgrift.  351  12th 
St..  Oakland. 


Figures  to  be  Taken  Siiortly. 

HOSPITAL  Cost.    $409,000    (Struc- 

ture Complete). 

PORTLAND.  Oregon. 

Masonry  work  including  bricks,  con- 
crete and  terra  cotta  for  county 
hospital. 

Owner — County   of  Multnomah, 

Architect.s — Sutton  &  Whitney,  Lewis 
Bldg.     Portland.   Ore, 

HOTELS. 

Plans  Being  Prepared, 

ALTERATIONS  Cost,    $25,000 

SAN   FRANCISCO.      No.    245   Powell   St. 
(Antlers      Hotel.      Formerly    Good- 
friend  Hotel.) 
Extensive  alterations  to  lobby  of  hotel. 
Lessee — L.  C.  Pranz  of  Chicago. 
Agent — M.  L.  Rose  &  Co,.  Pacific  Bldg., 

San  Francisco. 
Architects — Fabre  &  Thayer,  110  Sut- 
ter St.,  San  Francisco. 
The  interior  will  be  re-decorated  and 
painted,  etc.  The  work  will  be 
done  by  days  labor  under  the  super- 
vision of  Mr.  Rose. 

POWER  PLANTS. 

LOS  ANGELES,  Cal— The  Southern 
California  Edison  Company  has  been 
authorized  by  the  State  Railroad  Com- 
mission to  issue  and  sell  $5,000,000 
bonds  to  carry  on  power  development. 
The    company    estimates     its    expendl> 
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tures  on  hydro  electric  plants  and 
transmission  and  distribution  lines 
from  March  1  to  December  31,  1920,  at 
18,505,000.  The  expenditures  are  sum- 
marized as  follows:  To  complete  Kern 
river  No.  3  development.  $1,985,000; 
carry  on  work  at  Big  Creek  including 
third  unit  at  Big  Creek  No.  2,  work  on 
Shaver  tunnel  and  reservoir.  Pittman 
Creek  tunnel  and  on  Big  Creek  No.  8. 
»2,108.000:  complete  substation  at  Ves- 
tal (Richgrove),  $814,000;  complete 
Greenhorn  transmission  line  from  Kern 
No.  3  to  Vestal  substation,  $531,000; 
complete  change  at  Eagle  Rock  for  in- 
creasing the  capacity  of  that  suli- 
elation.  $312,000;  install  additional 
steam  turbine  at  Long  Beach,  $120,000; 
increases  in  general  transmission  arid 
distribution   system,    $2,536,000. 


SUSANVILLE,  Lassen  Co.,  Cal. — The 
Lassen  Electric  Company  has  been  au- 
thorized by  the  Railroad  Commission 
to  make  a  bond  issue  of  $100,000  to 
secure  funds  with  which  to  build  a 
transmission  line  from  Susanville  to 
W'estwood,  a  distance  of  about  25 
miles  to  carry  electric  energy  the  com- 
pany proposes  to  purchase  from  tUe 
Red  Rived  Lumber  Company.  It  is 
estimated  that  the  line  will  cost  ap- 
proximately $64,000.  The  balance  of 
the  fund  will  be  used  by  the  Lassen 
Company  to  pay  off  a  $19,000  indebted- 
ness. 

PUBLIC  BUILDINGS. 

plans   Being  Figures.      Bids   Close   May 

22,   1920,  8  P.  M. 
AUDITORIUM  Cost.    $30,000 

LINCOLN,   Placer  Co.,   Cal. 
Hollow  tile  civic  auditorium   (one-story 

with  balcony). 
Owner — Town   of  Lincoln. 
Architect — Wm.   H.   Weeks,  75   Post  St., 

San  Francisco. 


Plans    Eeing    Re-Pigured.      Bids    Close 

June  1,  1920,  at  10  A.  M. 
COURT  HOUSE  Cost,   $150,000 

RED  BLUFF.  Tehama  Co.,  Cal. 
Two-story    concrete    and       interlocking 

tile  fireproof  County  Court  House. 
Owner — County      of      Tehama.        H.      G. 

Kuhn,  County  Clerk. 
Architects — Geo.  C.  Sellon  &  Co.,  Mitau 

Bldg.,  Sacramento. 
Bids  will  be  taken  on  three  proposi- 
tions as  follows:  A  general  contract; 
general  contract,  except  the  mechan- 
ical equipment,  and  segregated  con- 
tracts on  all  parts  of  the  work. 

Plans,  specifications  and  bid  blanks 
may  be  obtained  from  the  office  of  H. 
G.  Kuhn,  County  Clerk,  at  Red  Bluff,  or 
the  Architect's  Office.  Deposit  of  $25 
required. 


SAN  FRANCI.SCO— Up  to  June  15th, 
12  M.,  bids  will  be  received  by  George 
A.  Mullin,  Secretary  of  the  Board  of 
Library  Trustees,  McAllister  and 
Larkin  streets,  for  additions  and  com- 
pletion of  the  book  and  newspaper 
stacks  in   the  Main  Library  Building. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
Robert  Powell,  Sacramento  and  Lind- 
say, Stockton  has  been  awarded  a  con- 
tract by  the  City  Council  tor  the  in- 
stallation of  toilets  and  showers  at 
Oak  Park,  he  being  low  bidder  at 
$5,877.  which  was  $107  under  the  esti- 
mate of  City  Building  Inspector  Rich- 
ard Noall.  Other  bidders  were:  Sleeth 
&  Nelson,  $6900.  and  Brandt  Bros., 
$7250.' 

\    L   BajikB  i.i  City  Cler)c. 


CARSO.-v  CITY.  Nevada— The  Sellman 
Construction  Co.  has  been  awarded  the 
contract  for  the  construction  of  the 
State  Heroes  Memorial  Building  in  this 
city  from  plans  prepared  by  State  Ar- 
chitect F.  J.  DeLongchamps,  Gazette 
Bldg.,  Reno,  .Nevada.  The  Sellman  bid 
was  $70,696,  which  was  $2,304  less  than 
the  bid  of  J.  Bernasconi. 

The  contract  for  the  plumbing  and 
heating  was  awarded  to  J.  A.  Mc- 
Dermitt  at  $7,178.  Other  bidders  were: 
J.  Meyer,  $7,400.  and  Reno  Plumbing  & 
Heating  Co.,    $7,370. 

The  Reno  Plumbing  &  Heating'co. 
wa.s  awarded  the  contract  for  installa- 
tion of  oil  equipment  at  $1,075.  The 
only  other  bidder  for  this  work  was  J. 
A.  McDermitt  at  $1,100. 


TURLOCK,  Stanislaus  Co.,  Cal. — The 
erection  of  a  new  City  Hall  building  in 
Central  Park,  estimated  to  cost  $70,000, 
is  planned  by  the  Turlock  City  Trus- 
tees and  a  committee  has  been  appoint- 
ed to  select  an  architect  to  design  pre- 
liminary drawings. 

L.  C.  Martyn  is  Chairman  of  the  Com- 
mittee to  make  the  selection. 


SACRAMENTO,  Cal.— Working  plans 
for  a  $60,000  building  to  be  constructed 
at  Pacific  Colony,  a  new  home  for  the 
feeble  minded  at  Pomona,  have  been 
completed  by  the  architect's  office  cf 
the  State   Department   of  Engineering. 

In  about  six  weeks  the  departmenv, 
expects  to  begin  work  on  a  new  $25,000 
school  building  which  is  to  be  added  to 
the  equipment  of  the  California  School 
for  Girls  at  Ventura.  Later  on  in  the 
year  the  department  will  build  two  ad- 
ditional cottages  for  inmates  at  this 
institution,  at  an  estimated  cost  of 
about   $45,000   each. 

Around  the  first  of  July  the  depart- 
ment expects  to  begin  work  at  the 
Norwalk  State  Hospital  on  a  $45,000 
brick  building  to  be  used  as  a  dining 
room  and  as  quarters  by  the  officers  of 
this  institution.  Plans  for  increasing 
for  a  new  administration  building 
which  will  cost  about  $40,000,  and  two 
cottages  for  patients  to  be  built  at  a 
cost  of  approximately  $75,000  each.  Ali 
the  new  buildings  at  Norwalk  will  be 
constructed  of  brick  and  reinforced 
concrete. 

Most  of  the  work  will  be  done  by 
days  labor. 


WINNEMUCCA,  Nevada.— The  coun- 
ty commissioners  have  authorized  the 
issuance  of  $25,00n  additional  court- 
house bonds  for  finishing  and  furnish- 
ing  the   new    courthouse. 

Howard  S.  Williams,  of  S.  F.,  has 
the  contract  for  the  construction  of 
the  building,  which  is  now  under  way. 

Preliminary    Plans    Prepared. 

COMMUNITY    CENTER        Cost,    $15,000 

ARBUCKLE.    Colusa    Co.,    Calif. 

Two-story    frame    and    plaster    commu- 
nity center.  75x160. 

Owner — City   of   .Arbuckle. 

Architect — Francis    W.     Reid.     Ochaner 
Bldg..    Sacramento.    Calif. 
NOTE:— Funds    are    being    raised    by 

popular    subscription    by    the    Arbuckle 

Chamber    of   Commerce    of   which    E.    E. 

Wiker    is    secretary. 


Plans    Being   Prepared. 
AUDITORIUM  Cost,   $30,000 

CERES.   Stanislaus   Co.,   Cal. 
Memorial    auditorium. 
Owner — Board  of  Trade  of  Ceres. 
Architects — T.  E.  Wiseman.  Bakerafleld 
and  Jas.  H.  Hoose  of  Modesto. 


Plans  Bemg  Figured      Bids  Close  June 

14th,   2  P.   M. 

REPAIRS,  ETC.  Cost,   $ 

EUREKA.    Eureka   Co..    Nevada. 
Painting    and    repairing    Court    House. 

Jail  and  Fire  House. 
Owner — County      of      Eureka.      R.    Mc- 

Charles.   Clerk,  Eureka,  Nevada. 
.\rchitect — Not  Given. 

Plans    may     be    obtained     from     the 
office  of  the  Clerk  at  Eureka,  Nevada. 

RESIDENCES. 

«        -  — 

Figures  to  be  Taken  Next  Week. 

RESIDENCE  Cost,   $16,000 

SAN    FRANCISCO.      Yerba    Buena    Ave. 
St.  Francis  Wood. 

One   and     one-half-story     frame     resi- 
dence  (8  rooms  and  2  bathrooms). 

Owner — Dr.  Otis  A.  Sharpe. 

Architect — H.    H     Gutterson,    278    Post 
St..  San  Francisco. 
NOTE: — Figures  will   be   taken   for  a 

general   contract. 

Completing  Plans.     Ready   for   Figures 

in  One  Week. 
RESIDENCE  Cost,   $8,500 

SAN    FRANCISCO.      Westwood    Drive. 
One-story    frame    residence   and    garage 

(7    rooms). 
Owner — Mr.    Richards. 
Architect — H.   C.    Baumann.  251   Kearny 

St..    San    Francisco. 


Plans  Being  Prepared. 

RESIDENCES 

Cost.    $18,000    and    $10,000    each    re- 
spectively. 

SAN  FRANCISCO.     Sea  Clift. 

Five  two-story  frame  residences  and 
garages,  also  a  group  of  15  two- 
story  frame  residences  and  garage. 

Owner — Allen  &  Co. 

Architect — E.     B.     Bertz,     68     Post     St., 
San    Francisco. 
Allen    &    Company    are    planning    to 

erect  many  more  high-class  residences 

at  Sea  Cliff. 


Contract   Awarded. 

RESIDENCE  Cost.    $300,000 

PEBBLE      BEACH,      Monterey      Co.,    40 

Acres. 
.Stone    and    plaster    residence,    garage, 

lodge,  swimming  pool,  landscaping. 

etc. 
Owner — James  Shewan,  New  York. 
Architect— Chas.  I.  Berg,  Neyr  York. 
Contractor — W.   C.   Duncan   Co.,   Sharon 

Bldg..  San  Francisco. 
.Sub-figures  will  be  taken   in  about  a 
month.      Work    will    start    immediately 
on    clearing   the    site. 


Plans  Complete. 

RESIDENCE  Cost.   $15,000 

MODESTO.    Stanislaus    Co..    Cal. 
Two-story  frame  and  plaster  residence. 
Owner — Jas.     Schackelford. 
.\rchitect.s — T.    B.   Wiseman.   Bakersfield 
and  Jos.  H.  Hoose,  Modesto. 


Contract   Awarded. 

RESIDENCE  Cost.    $59,222 

PASADENA,  Los  Angeles  Co.,  Cal.     No. 

1192  Arden  Road. 
Two-story    hollow     tile     residence     (14 

rooms). 
Owner — Garfield    Jones.     476     Bradford 

St.,    Pasadena. 
.\rchitect— Not  Given. 
Contractor — D.  Whelsline,   1061   Steven- 

aoii  St  .  Pasadena. 


Cost,  $ — ■ 
Cal.     Haver 


PlanB  Being  Figured. 

DWELLINGS,  ETC. 

OAKLAND,   Alameda  Co, 
Court. 

Ten  two-stpry  frame  and  plaster  dwell- 
ings and  garages. 

Owner — Havens  Court  Land  Co.,  1st  Na- 
tional Banlt  Bldg.,  Oaltland. 

Architects — Reed      &   Corlett.     Oal<laiui 
Bank   of  Savings   Bldg..  Oakland. 
Figures   are   being   taken    for   a   gen- 
eral contract. 
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Kids  Close  .June 


Wednesday,      May      19.      1820. 


May  10,  1920. 

Ready  tor  Figures  Next  Week. 

RESIDENCE  COST,    $16,000 

SAN  FRANCISCO.      St.   Francis   Blvd. 

Two-story  frame  and  plaster  residence 
(9  rooms  and  3  batlirooms,  sepa- 
rate garage). 

Owner — Dr.  Wallace  Smitli,  Stanford 
Court   Apartments. 

Architect — H.  H.  Gutterson,  278  Post 
St..  San  Francisco. 


Contract   Awarded. 

DWELLING  Cost,    $22,966 

PIEDMONT,  Alameda  Co..  Cal.  S  Lin- 
coln  Avenue   182   W   Crocker  Ave. 

Two-story  attic  and  basement  frame 
dwelling  and   garage. 

Owner— A.  D.  King,  348  Vernon  St.. 
Oakland. 

Architect — ^Albert  Farr.  68  Post  St.. 
San  Francisco. 

Contractor — Alfred  Peterson.  3918  Lyn- 
wood  Ave..  Oakland. 


Pla/ns  Being  Prepared. 

RESIDENCE  Cost,    $7,000 

SAN  FRANCISCO.     Nortliwood  Drive. 

One-story  frame  and  plaster  residence 
and  garage   (6  rooms). 

Owner — H.  J.  Hansen  &  Co. 

Architect — Miss  Ida  McCain,  318  Kear- 
ny St..  San  Francisco. 


Bids  Close   May 
$25,000 


Plans   Being   Figured 

25th. 
RESIDENCE  Cost 

MARYSVILLE.   Yuba  Co.,  Cal. 
Two-story   frame  and  stucco   residence 
Owner — Patrick     Guerin,     Marysville. 
Architect — Chester   Cole,   Chico,   Cal. 


Cost,    $- 


Plans  Being  Figured. 

RESIDENCE 

ATHENA,  Oregon. 

Two-story  and  basement  li'.llow 
and  stucco  residence,  31.y73 
rooms,  sleeping  porches,  etc.) 

Owner — M.  L.  Watts. 

Architect — Raymond  W.  Hatch.  ; 
dleton,  Oregon. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $ 

BURLINGAME,   San   Mateo   Co.,   Cal. 
One-story   frame   residence   (6   rooms.) 
Owner — Ernest  Norberg. 
Architect — Capt.     Ernest  Norberg,     742 
Market   St..   San  Francisco. 

SCHOOLS. 

Plans  Being  Prepared. 

.SCHOOL  Cost.   $ 

SUSANVILLE.   Lassen   Co..   Cal. 

Two-Story  and  basement  frame  and 
brick  veneer  grammar  school  (8 
rooms). 

Owner — Town  of  Susanville. 
Architect — John  Galen  Howard,  1st  Na- 
tional Bank  Bldg..  San  Francisco. 


Cost,    $ 

San   Luis  Obispo 


Plans  Being   Figured. 
3rd.  12  M. 

SCHOOL 

SANTA  MARUAR1T.\ 
Co.,   Cal. 

Construction   of   school   building. 

Owner — Santa  Margarita  School  Dis- 
trict. J.  C.  Prewhitt.  Clerk.  San 
Margarita,  Cal. 

Architect — Not    Given. 

Certified      check      of      $500      required. 

Plans  may  be  had  from  Home  Builders' 

Service   Bureau,   Atascadero,   Cal. 


Plans  Being  Prepared.     Bonds  Voted. 
SCHOOL  Cost,    $120,000 

COURTLAND.   Sacramento  Co.,  Cal. 
Two-story    and      basement      reinforced 
concrete      and    hollow      tile      high 
school   (10  rooms,  auditorium,  gym- 
nasium,     cafeteria       and       manual 
training). 
Owner — Courtland     High     School    Dis- 
trict. 
Architect — F.      A.    S.      Foale,      Ochsner 
Bldg.,   Sacramento. 
NOTE: — The    frame   will    be   of   rein- 
forced concrete  with  hollow  tile  walls, 
concrete    inclines   will    be   used   instead 
of   stairways  and   roof  will   be   of  clay 
tile. 

Figures  will  be  called   for  in   two  or 
three  months. 


Plans  Being  Prepared. 

SCHOOL  Cost,    $35,000 

SAN  FRANCISCO.  NW  Clay  and  Stock- 
ton Streets. 

Three-story  brick  Chinese  school  build- 
ing (addition  and  reconstruction  to 
present  building  on  property.) 

Owner — The  Paulist  Fathers. 

Architect — Chas.  E.  Gottschalk.  Phelan 
Bldg.,  San  Francisco. 


Figures  Being  Taken. 

SCHOOL  Cost.  $10,000 

MONTPELLIER.   Stanislaus  Co..  Cal. 
One-story  one-room   hollow   tile  school. 
Owner — Montpellier    School     District. 
Architects — Davis.      Heller      &      Pearce. 
Belding  Bldg.,  Stockton. 
NOTE: — Plans  may   be  obtained   from 
the  architect's  ofHce. 


Cost,    $29,890 
o..   Cal. 
plaster     gym- 


Contract  Awarded. 
GYMNASIUM 
GONZALES,  Monterey   C 
One-story     frame     and 

nasium. 
Owner — Gonzales   High   School   District. 
Architect — W.    H.    Weeks,    75    Post    St.. 

San   Francisco. 
Contractor — Daniel  Wagner,  Call  Bldg., 
San  Francisco. 

The     following     bids     were     received 
May   12th: 

R.  W.  Moller,  San  Francisco  (1)   $30,- 
300;  (2)  $1,120  (add.) 

J.   H.   Danforth    (1)    $35,700;    (2)    $36.- 
800. 

Daniel   Wagner    (1)    $29,890;    (2)    $1.- 
400   (add  about). 


Plans  Complete. 

SCHOOL  Cost.    $ 

MADERA,  Madera  Co.,  Cal. 

Brick  school  (14  rooms  and  an  audi- 
torium). 

Owner — Madera   School  District. 

Architects — T.  B.  Wiseman  of  Bakers- 
field  and  Walter  Parker.  234  Pine 
St.,  San  Francisco.  Associated. 

Compleiing  I'laiis. 

SCHOOL  Cost.    $63. 5110 

KMPIRE.    StnnisiauH    Co.,    Cal, 


Brick    school      (6      rooms,      auditorium. 

teachers'  room  and  library). 
Owner — Empire  School  District. 
.Vichitccts — T.   B.  Wiseman,  Bakersfleld 
and  Jus.  H.  Hoose  of  Modesto. 
Bonds  have  been  voted. 


Plans  Complete.     Bonds  Voted. 

SCHOOL  Cost,   $100,006 

I'^iJLLOWS,  Kern  Co.,   Cal. 

New  Ijrlck  school  (4  classrooms  and 
manual  training  roojn),  also  for 
re-plumbing  the  old  l>uilding,  for 
adding  four  rooms  to  the  "teacher- 
age,"  and  for  cottages  for  the  prin- 
cipal and  janitor. 

Owner — Midway   School    District. 

Architects — T.  B.  Wiseman  and  Chas. 
Beggar,   Associated,   Bakersfleld. 


Bonds  Voted.     Bids  to  be  Called  Shortly 
SCHOOL 

Cost,   Bonds   of   $20,000  voted. 
CLAREMONT.  Fresno  Co..  Cal. 
Grammar  School   Building. 
Owner — Claremont   School   District. 
Architect — Ernest      J.      Kump,       Rowell 

Bldg.,   Fresno,   Cai. 


Plans  Being  Prepared.  Bond  Election 
to   be   Held   About   June   1st. 

SCHOOL,    ETC.  Cost,    $200,000 

LINDSAY,   Tulare  Co.,  Cal. 

Fireproof  high  school  building,  gym- 
nasium, auditorium,  swimming 
pool,   etc. 

Owner — Lindsay  High  School  District. 

.\rchitect — Ernest  J.  Kump  .  Rowell 
Bldg.,  Fresno,   Cal. 


Bids  Close  May   29,   1920,    5   P.   M. 
SCHOOL   BLDGS.  Cost.    $34,400 

TRACY,    San   Joaquin      Co.,      Cal.        SW 

Central    Avenue    and    Eleventh    St. 
Two   one-story   grammar   school   build- 
ings   (one    brick    construction    and 
one  hollow  tile). 
Owner — Tracy   Grammar     School     Dis- 
trict,     J.    H.    Von      Sosten.      Clerk, 
Tracy,  Cal. 
.\rchitect — W.  J.  Wright.  Bank  of  Italy 
Bldg.,   Stockton.   Cal. 
Plans   and   specifications   may   be  ob- 
tained at  the  offlce  of  the  Architect. 

Plans  Being  Completed. 

GYMNASIUM  Cost.    Bel.    $20,000  and 

$25,000. 
FOKTUNA,   Humboldt   Co..   Cal. 
One-story  frame  gymnasium. 
Owner — Fortuna   High    School   District, 

C.   W.   Hoffman.   Principal. 
Architect — Frank  T.  Georgeson.  Fourth 

and  E  Sts.,  Eureka.  Cal. 


Plans  Being  Prepared. 

ADDITION  Cost,    $112,000 

VISALIA,  Tulare  Co.,  Cal.  ( 

Brick    additions    to    high    school    group 

(gymnasium,  and  additions  to  shop, 

chemistry,      domestic    science      and 

cafeteria    buildings.) 
Owner — Visalia  High  School   District. 
Architects — Davis.    Heller      &       Pearce. 

Belding  Bldg.,  Stockton. 

SACRAMENTO,  Cal.— E.  C.  Hem- 
mlngs  and  Jens  C.  Petersen,  associate 
architects,  and  George  D.  Hudnutt,  as- 
sociate engineer,  have  purchased  the 
first  $84,000  worth  "f  new  elementary 
school  bonds.  These  men  were 
selected  as  an  architectural  commis- 
sion to  plan  and  superintend  the  con- 
struction of  Sacramento's  fourteen  new 
.si'liool  buildings. 

Jas.  S.  Dean.  Assistant  State  j\rchl- 
tect.    will    assUMio    the    duties    of    chiet 


Wednesday.      May      19,      1920. 
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draftsman   on   June   1. 

Hemmings  has  agreed  to  act  as 
chairman  for  the  group  and  assume 
charge  of  plans  and  layouts. 

Petersen  is  to  take  charge  of  speci- 
fications on  construction,  contracts 
and  the  receiving  of  bids.  Hudnutt 
will  take  charge  of  the  mechanical 
and  structural  engineering  and  esti- 
mates of  cost. 


Plans   Being  Prepared. 

SCHOOL  Cost,  $8,000 

NAPA  COUNTY.  Soskal  School  Dis- 
trict near  Napa. 

One-slory  1-room  frame  and  plaster 
school  building. 

Owner— Soskal  School  District. 

Architect — Norman  R.  Coulter.  46 
Kearny  St.,  San  Francisco. 


Plans  Being  Figured.     Bids  Close  May 

28th. 
SCHOOL.  Cost,    $15,000 

PARADISE.  Butte  Co.,  Cal. 
One-story  and  basement  4-roora  school 

building. 
Owner — Paradise  School  District. 
Architect — A.  J.   Bryan,  Chico,   Cal. 

Plans  may  be  obtained  from   the  ar- 
chitect at  Chico. 


BERKELEY,  Alameda  Co.,  -^il. — ?-'be 
following  bids  were  received  on  April 
28th  by  the  Berkeley  Board  of  Educa- 
tion for  the  construction  of  the  Lincoln 
School  on  the  block  bounded  by  Prince, 
King,  Ashby  and  Ellis. 

Plans  were  prepared  by  Architect  W. 
H.  RatclifC  Jr.,  1st  National  Bank  Bldg., 
Berkeley,  and  call  for  a  two-story 
brick  and  concrete  structure  to  contain 
23  rooms  and  an  auditorium. 

Bids  were  taken  under  advisement. 

Excavation  and   Grading. 

K.  E.  Parker  Co.,  San  Francisco. $11,100 

Concrete  Work. 

Jepson     Bros $27,195 

K.  E.  Parker  Co.,  S.  F 20.200 

Carpenter  Work. 

C.   Christensen   &   Son $72,950 

C.    D.    Vezey 69,700 

Connor  &   Connor 76,450 

Walter    Sorenson .    70,335 

M.   Morton    69,247 

Brick    Work. 

M.'    T.    Bond $54,000 

M.  McGowan 66,440 

"White    &    Gloor 69.640 

Mealey    &   Collins 62.770 

Structural  Iron  Works. 

Golden  Gate  Iron  Works $10,485 

Schr&.der   Iron    Works 11,972 

.lensen     11,694 

Mealey    &    Collins 52.77U 

Lathing:   and    Pla»4erfn0. 

Wm.  Makin  (1)  $13,190;  (2)  $1,090 
deduct;   (3)   $2,777  add. 

Geo.  Di.xon,  (1)  $13,489;  (2)  $1000  de- 
duct;   (3)    $2,750  add. 

Jas  Smith  (1)  $13,535;  (2)  $850  de- 
duct;  (3)   $3,600  add. 

T.  Sexton  (1)  $11,576;  (2)  $850  de- 
duct;  (3)    $3500  add. 

J.  Greenback  (1)  $12,425;  (2)  $550  de- 
duct;   (3)    $1,126  add. 

nooflns   and    Sheet   Metal    Work. 

Walter    Mork    $5,512 

H.   C.   Brown 5,521 

Heidt   Cornice   Works 4,249 

Fordcrer   Corince   Works 4,296 

Pliunblns. 

Thos.    Cotton.    Berkeley $10,314 

Scott  &  Co.,   Oakland 9,988 

Carl    T,    Doell,    Oakland 11.33|» 

Klectrloal    Work. 

Spencer     Electric     Co $6,500 

fJerkeley   Electric   Co 6,980 


Capitol   Electric  Co 6,560 

PalntlB*. 

Burden    &    Kirkhouse $4,950 

T.    Kissell.   San   Francisco 6,400 

R.  Zelinsky.  San  Francisco 4,666 

D.  Zelinsky.  San  Francisco 4,725 

A.    Quartz    &    Son 4,686 

Shades. 

W.  &  J.  Sloane,  S.  F $857.25 

Paul    Swedburg,   Berkeley 644.20 

Heatlnir. 

K.    Nottingham    $8,666.66 

Scott   Co 7,697.09 

Carl  T.   Doell 9,965.00 

Bay   Engineerine   Co 9.671.00 

SAN  FRANCISCO. — A  petition  has 
been  received  by  the  Board  of  Super- 
visors urging  the  erection  of  a  new 
school  building.  Andrew  Jackson 
School,  to  be  erected  on  school  prop- 
erty at  Hayes  street  and  Van  Ness 
avenue. 

The  petition  has  been  referred  to  the 
Finance  Committe  for  report. 


Plans  Being  Figured.     Bids  Close  May 

27th,    4    P.    M. 

SCHOOL  Cost,   $ 

SALINAS,  Monterey  Co.,  Cal. 
Completion     of     high     school     building 

and    separate      bids    for      program 

clocks.    lockers,    electrical    fixtures. 

furniture,       stage       curtains,       and 

scenery,    cafeteria    equipment    and 

sidewalks. 
Owner — Salinas      Union     High      School 

District.    E.    L.    Van    Dellen,    Clerk. 

Salinas.  Cal. 
Architect — Ralph    Wyckoff,     Salinas    & 

Pajaro  Valley  National  Bank  Bldg. 

Watsonville,  Cal. 
Deposit     of     $20     required     for    plans. 
Certified      c,heck    for      5%      payable    to 
Clerk  of  District  must  accompany  each 
bid. 


Plans  to  be  Prepared. 

ALTERATIONS  Cost,    $45,000 

SALINAS,  Monterey  Co..  Cal. 

Alter  2  grammar  school  buildings  (in- 
stall heating  system  and  sanitary 
system.) 

Owner — Salinas  Grammar  School  Dis- 
trict. 

Architect — W.  H.  Weeks,  75  Post  St., 
San   Francisco. 


In  reporting  the  bids  for  the  Lincoln 
School  of  Berkeley  the  bid  of  Mealey  & 
Collins  for  the  brick  work  should  have 
read  $32,770,  instead  of  $62,770;  which 
makes  them  the  lowest  bidder.  Also 
the  bid  of  M.  McGowan  should  have 
read   $56,440   instead  of  $66,440. 


BERKELE^.  Cal. —  The  following 
bids  were  received  May  15th  by  the 
Berkeley  Board  of  Education  for  the 
construction  of  the  Garfield  School  on 
Rose  and   Grand   streets. 

Plans  were  prepared  by  Architect 
Win.  Hays,  and  call  for  a  one  and  two 
story  brick  structure  to  contain  22 
classrooms,  auditorium,  manual  train- 
ing, domestic  science  rooms,   etc. 

The  alternate  bids  are  for  omitting 
the  auditorium  completely  and  omit- 
ting the  interior  finish  of  the  audi- 
torium. (1)  Building  complete;  (2) 
omitting  auditorium  completely,  and 
(3)  omitting  interior  finish  of  audi- 
torium. 

ExcaiatlnK  and  Grading. 

Mr.  (ircen   $4,480;   (I)    $550. 
C;un«'re4r    Work. 

Barrett  &  Ililp  (li  $47,780;  (2)  $20.- 
957|    (3)    $1,500. 


Masoarr 

M.  McGowan  (1)  $33,400;  (2)  $1,840; 
(3)    $5,900. 

Mealey  &  Collins  (1)  $32,650;  (2)  $850 
(3)   $4,240. 

White  &  Gloor  (1)  $36,050;  (2>  $1,600; 
(3)    $1,200. 

Beckwith  (1)  $31,700;  (2)  $1,100;  (3) 
$1,200. 

Stmctnral    Iron   Work. 
Judson   Mfg.   Co.    (1)    $7,596;    (2)    $3,080. 

Schrader  Iron  Works  (1)  $7,850;  (2) 
$5,725. 

Golden   Gate    Iron    Works    (1)    $9,165; 

(2)  $3,821. 

Carpentry. 

C.  D.   Vezey    (1)    $93,848;    (2)    $16,000; 

(3)  $8,000. 

Connor  &  Connor  (1)  $85,767;  (2) 
$11,745;    (3)    $4,664. 

Chas.    Stockholm    &    Son    (1)    $96,597; 

(2)  $13,738;   (3)   $6,669. 

Mathew  Morton  (1)  $95,887;  (2)  $7,- 
500;    (3)    $3,500. 

Heating. 

Bay  Engineering  Co.  (1)  $17,480;  (2) 
$4,916. 

Scott  Co.   (1)    $17,487;    (2)    $6,000. 

Turner  &  Co.    (1)    $19,880;    (2)    $7,480. 

K.  Nottingham  (1)   $17,933;   (2)   $6,466 

Carl  T.  Doell   (1)    $15,860;    (2)    $5,161. 
Lathing;  and  Plastering. 

A.    Knowles    (1)     $26,425;     (2)     $6,000; 

(3)  $3,000. 

J.  Greenback  (1)  $24,625;  (2)  $6,900; 
(3)    $ . 

Geo.  Dixson  (1)  $24,500;  (2)  $^000; 
(3)    $ . 

P.  Bradley  (1)  $32,900;  (2)  $11,000; 
(3)    $7,300. 

Wm.  Makin  (1)  $26,790;  (2)  $6,892; 
(3)    $3,893. 

Ornamental  Iron  W^ork. 

Pacific  Coast  Iron  &  Wire  Co.  (1) 
$1,760;   (2)   $776;    (3)    $280. 

Federal  Ornamental  Iron  &  Bronze 
Co.   (1)   $2,660;   (2)   $1,100;   (3)   $380. 

West    Coast      Wire    &    Iron    Co.      (1) 

$3,272;    (2)    $315;    (3)    $ . 

Electrical    Work. 

White  Electric  Co.  (1)  $11,462;  (2) 
$1,573. 

Bradshaw  Electric  Co.  (1)  $10,305; 
(2)    $650. 

Capitol  Elec.  Co.  (1)  $11,645;  (2)  $1,- 
130. 

Berkeley  Electric  Co.  (1)  $10,178;  (2) 
$1,000. 

Globe  Electric  Co.  (1)  $6,544;  -2) 
$933. 

Turner  Elec.  Co.  (1)  $11,420;  •2) 
$1,386. 

Butte  Elec.  Eq.  Co.  (1)  $9,990;  (2) 
$625. 

Butte   Electric    Mfg.    Co.    (1)    $10,378; 

(2)  $1,640. 

Plumbing. 

E.  Ehret    (1)    $12,175;    (2)    $ ;    (3) 

$320. 

Scott  Co.  (1)  $10,781;  (2)  $1,518;  (3) 
$ . 

Turner  Co.  (1)  $12,080;  (2)  $1,680;  (3) 
$ . 

F.  W.  Snook  Co.  (1)  $10,448;  (2)  $1,- 
462;    (3)    $143. 

Carl    T.    Doell    (1)    $12,789;    (2)    $731; 

(3)  $ . 

Thos.  Cotton  (1)  $10,399;  (2)  $1,405; 
(3)   $200. 

Painting;. 

Burden  &  Burkhouse  (1)  $5,150;  (2) 
$850;   (3)   $450. 

A.  Quandt  &  Son  (1)  $6,535;  (2)  $928; 
(3)   $395. 

I.  Kissell  (1)  $9,353;  (2)  $1,000;  (3) 
$150. 

D.  Z<-lli)Hky  (1)  $7,225;  (2)  $885;  (3) 
$425. 
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R.   Zelinsky   (1)    »7,047;    (2)    $962;   (3) 
$«62. 

Shndm. 

W.    &   J.    Sloane    (1)    Jl,400;    (2)    $156; 
(3)   $30. 

P.  Swedbcig:  (1)  $1,982;   (2)  $ ;  (3) 

$ . 

D.   N.   &   E.   Walter  &   Co.    (1)    $1,136; 
(2)    $129;    (3)    $116. 

Liockera 

C.  Weber  Co $11,652.15 

Berger  Mfg.   Co 10,166.00 

Linoleum. 

W.  &  J.  Sloane  (1)  $2,956.20;(2)  $ 

D.   N.    &   E,    Walter  &   Co.    (1)    $3,564; 
(2)    $53. 

Sheet   Metal  Work. 

Waller  Mork  (1)  $3,718;  (2)   $491;   (3) 
$135. 

nooflng. 

A.    K.    Goodmundson    (1)    $6,980;    (2) 
$1,150. 

H  Brown   (1)   $5,227;  (2)   $675. 

Western  Kfg.  Co.   (1)  $5,478;   (2)   $550. 

J.  Bender  (1)   $6,147;   (2)   $765. 

I'acinc    Roofing    Co.    (1)    $5,607;      (2) 
$925;    (3)    $350. 


STORES  AND  OFFICES. 


Contract   .\warced. 

AUTO  SALES  BLDG.  Cost,  $ 

SAN  FRANCISCO.  N  Bush  45  W  Frank- 
lin Street. 
One-story  brick  auto  sales  building. 
Owner — J.   A.   Cussen. 
.\rchitect — Not  Given. 
Contractor — W.      A.   McKee,      3328    241h 
St.,  San  Francisco. 
The    present    buildings    on     the    site 
will   be  torn  down  as  soon  as  the  ten- 
ants vacate. 


Plans  Being  Figured. 

ADDITION.  Cost,     $ 

SAN    FRANCISCO.     NE   California   and 

Leidesdorff    Streets.     . 
Six-.story    Class    "A"    addition    to    one- 
story     office     building. 
Owner — Liverpool    &    London    &    Globe 

Insurance    Co..   Ltd. 
Architects^Bliss      &      Faville,      Balboa 
Bldg.,    San    Francisco. 
Figures   are   being   taken    for  a   gen- 
eral   contract. 


Contract  Awarded. 

OFFICE  BLDG.  Cost,  JDII.noO 

LOS  ANGELES,  Cal.  No.  636-4  S-uth 
Spring   Street. 

One-story  Class  "A"  office  building 

Owner — Wm.   R.   Staats  Co. 

Architect — John  Parkinson,  42"  Title 
Insurance   Bldg.,   Los   Angeles. 

Contractor — National  Fireproofing  Co.. 
768  Pacific  Electric  Bldg..  Los  An- 
geles. 


Plans  Ready  for  Figures  Next  Week. 
STORE   AND  OFFICE   BLDG. 

Cost,   $10,000. 
SANTA  ROSA.  Sonoma  Co..  Cal. 
One-story    reinforced      concrete      store 

and  office  building. 
Owner— Pacific  Gas  &  Electric  Co. 
Architect — J.   W.    DoUiver,   Rm.   418.    110 

Sutter  St.,  San  Francisco. 


Contract   Awarded. 

Taken  in  June 
OFFICE   BLDG. 

proximately. 
SAN  FRANCISCO. 

some   Streets. 
Twenty-story   and   basement   Class 

office  building. 
Owner— Standard  Oil  Co, 


Sub-Figures   to   be 

Cost,   $4,000,000   ap- 

SW  Bush  and  San- 

"A" 


Arcnitect — Geo.  Wm.  Kelham, 
Zldg.,  San   Francisco. 

Contractor — Lindgren  Co.,  Mo 
Bldg..  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,    $100,000 

SAN  P'RANCISCO.     W  Powell  bet,  Eddy 

and  Ellis  Streets. 
Extensive  alterations  for  candy  store. 
Owner — Ackerman      &      Harris      Candy 

Syndicate,   San   Francisco, 
Architect — Alfred      Kuhn,    833      Market 

St.,  San  Francisco. 
The  same  syndicate  has  also  leased 
a  store  at  7th  and  Broadway,  Los  An- 
geles, and  one  in  Fresno,  and  will 
shortly  select  another  location  In  San 
Francisco. 


THEATRES. 


Plans  Being  Prepared. 

THEATRE  Cost,   $76,000 

ANAHEIM.  Orange  Co..  Cal. 

Two-story  brick  moving  picture  thea- 
tre .54x140  (1100  seats). 

Owner — Head   &   Ingram. 

Architect — E.  J.  Borgameyer,  114  Stim- 
son  Bldg.,   Los  Angeles. 


Plans    Being   Prepared. 
THEATRE,    ETC.  Cost,    $70,000 

STOCKTON,  San  Joaquin   Co.,  Cal. 
Three-story    Class    "C"    motion    picture 

theatre  and  lodge  building-. 
Owner — I.  O.  O.  F. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 

Bldg.,  Stockton. 

Site   Selected.     Plans   to    be    Rushed    to 

Completion. 
THEATRE  Cost,    $1,000,000 

SAN     FRANCISCO,     NW     Taylor     and 

Golden   Gate   137-6. 
Class     "A"     Junior     Orpheum     Theatre 

Building. 
Owner — Orpheum    Theatre. 
-Architect     G.     Albert     Lansburgh.     709 

Mission    St.,    San    Francisco. 


■Site  Purchased. 

Cost,    $60,000 

I.       Third      and 


Plans  Being  Prepared 
THEATRE,    ETC. 
CHICO,     Butte       Co..    ' 

Normal  Avenue. 
Three-story    fireproof      theatre,      stores 

and    lodge    rooms    (Site    88    ft.   sq.) 
Owner — Woodmen  of  The  World,  Chico 

Lodge,  Chico,  Cal. 
Architect — Chester    Cole,    Chico,    Cal. 


I'lans  Being  Figured. 

ALTERATIONS  Cost,    $50,000 

SOUTH   BERKELEY,   Alameda  Co.,  Cal. 

Adeline  Street  (Lorin  Theatre). 
Extensive   alterations   and   additions   to 

brick   and   concrete   motion    picture 

theatre. 
Owner — Beach      &    Krahn      Amusement 

Company. 
Architect— Jas.   W.   Plachek.   2014   Shat- 

tuek   Ave.,   Berkeley. 
NOTE: — Figures      are    being      taken 
from    three    selected      contractors      as 
follows:      C.    Texdahl,   Walter  Sorensen 
and    H.    McCuUough,    all    of   Berkeley. 


PORTABLK 


SCHOOLS 
Bl'RC. 


FOR      PITTS- 


PITSBURG.  Cal. — Owing  to  crowded 
conditions  in  the  present  schools  the 
City  School  Board  has  decided  to  sell 
property  in  Block  81.  to  secure  funds 
with  which  to  purchase  and  erect  two 
portablf  srhi.ol  hiiildings  in  the  eity 
parli. 


Engineering. 

BRIDGES,    DAMS    &    HARBOR 
WORK. 


Bids  Close  May 
$25,000 
Co., 


Plans   Being   Figured 

24th.    8    P.    M. 
REPAIR    PIER  Cost, 

available   for  construction. 
REDONDO  BEACH.   Los     Angeles 

Calif. 

Repairing     reinforced    concrete     muni- 
cipal   pier   destroyed    by   storm    in 
1919. 
Owner — City  of  Redondo  Beach.  Harry 

Polglase.  City  Clerk. 
Consulting  Engineers — Leeds  &  Barn- 
ard, Central  Bldg.,  Los  Angeles. 
Bids  will  be  taken  on  three  propo- 
sitions, for  all  and  part  of  the  work 
and  a  unit  price  per  lln,  ft.  for  extend- 
ing such  of  the  existing  piles  as  may 
be  directed  by  the  engineers.  Work 
is  to  be  completed  in  120  calendar  days. 


IIANFORD.  Kings  Co.,  Cal. — At  the 
last  meeting  of  the  Kings  County  Su- 
pervisors the  Board  of  Trustees  of  Tu- 
lare Lake  Reclamation  District  No.  749, 
presented  plans,  specifications  and 
estimates  for  reclamation  works  cost- 
ing $133,751,  which  were  approved. 

R.  Mills  is  President  and  Leon  J. 
Israel    is   Secretary   of   the   District. 


PIPE    AND    FlTTIPrG    BIDS    WANTED. 

PRESCOTT,  Ariz. — Until  7:30  p.  m.. 
May  24,  bids  will  be  received  by  City 
CTerk  J.  H.  Robinson  for  cast  iron  pipe 
and  fittings  and  supplies  and  tools  in 
accordance  with  lists  which  may  be  ob- 
tained on  application. 


PHOENIX,  Ariz. — Plans  for  two 
dams  in  the  Verde  river  for  the  Para- 
dise-Verde irrigation  project  are  now 
in  the  hands  of  the  Secretary  of  the 
Interior  for  consideration,  according  to 
A.  L.  Harris,  consulting  engineer  of 
Los  Angeles,  who  has  made  prelimi- 
nary surveys.  Mr.  Harris  recommends 
dams  at  the  Horsehoe  dam  site  and  at 
Camp   Verde,    both    in    Yavapai    Co. 


SALT  L.4KE  CITY,  Utah.— Until  10 
A.  M.,  May  23,  bids  will  be  received  by 
the  commissioners  of  Salt  Lake, 
Utah,  for  the  construction  of  the 
memorial  bridge,  approximately  840  ft. 
long  and  188  ft.  high,  across  Parley's 
canyon  on  the  Wasatch-Bonneville 
highway,  near  Salt  Lake  C;ity.  The 
bridge  will  be  built  of  steel  on  rein- 
forced concrete  as  determined  on  con- 
sideration of  the  bids.  Plans  and 
specifications  may  be  obtained  from 
the  county  surveyor  on  deposit  of  $5. 


VISALIA.  Tulare  Co..  Cal. — The  con- 
tract for  the  construction  of  Bridge  No. 
4  7  has  been  awarded  b.v  the  County 
Supervisors  to  Nate  Lovelace  at  $26,- 
804.  The  county  engineer's  estimate 
was  $23,289.  Bids  were  also  submitted 
by  the  C.  F.  K.  Angle  Company  of  Dos 
Palos  and  the  C.  N.  Construction  Com- 
pany of  Visalia. 

The  bridge  will  be  built  over  the 
the  Kaweah  river  connecting  the  new 
highway  to  be  constructed  between 
Woodlake  and    Lemon   Cove. 

li.  A    Moye  is  County  Engineer 


Wednesday,      Mn 
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SAVES  YOU  MONEY 


New  and  re-newed  screw  cancg 
mai  itandard  pipe  for  every  re- 
quirement; teited  and  guaranteed 
(or  150  pound*  working  preMure; 
dipped  in  hot  asphaltum  to  prevent 
corrotion.  Extensively  used  by 
orchardiata  and  farmers,  water- 
worka,  mine*,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
rc<)uirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 
I  281  Howird  St.  S>>  trtmtx,^ 


Vi3= 


TIED  BLUFF.  Cal. — According  to  en- 
gineers working  on  the  Iron  Canyon 
dam  project,  the  .se'ected  site  the  lat- 
ter part  of  last  week  permits  of  the 
construction  of  a  dam  157  feet  high  ano 
one  mile  long. 

The  height  is  five  feet  over  that 
proposed  at  the  uppe'  site. 

Engineers  state  that  the  main  part 
of  the  dam  would  be  of  masonry  con- 
struction. The  material  to  be  u 
in  building  the  two  wings  h..-  '°' 
been  recommended.  It  will  probably 
be  of  different  material,  as  the  wings 
will  not  bear  the  full  force  of  the 
water. 

The  site  as  announced  Saturday  is 
at  the  lower  end  of  the  Iron  Canyon, 
at  a  point  five  miles  upstream  from 
Red  Bluff. 


EUREKA,  Humboldt  Co..  Cal.— Bids 
received  by  the  County  Supervisors. 
Fred  M.  Kay,  County  Clerk,  for  the 
construction  of  bridges  in  various  sec- 
tions of  the  county  have  been  taken 
under  advisement  owing  to  their  being 
above  the  estimate  of  the  County  En- 
gineer. For  four  small  wooden 
bridges  across  gulches  with  one  cable 
suspension  bridge  across  the  North 
Fork  of  Mad  River  on  the  Lord  Ellis 
road,  the  latter  with  a  sixteen  foot 
roadway.  Padgett  and  Kelly  bid  $41.- 
471.  For  the  wooden  bridges  and  a 
cable  bridge  with  a  twelve  foot  road- 
way a  hid  of  $40,07t  was  offered.  For 
similar  combinations  Englehart  Pav- 
ing company  gave  bids  of  J39.300  and 
J.17.800    respectively. 

For  bridges  at  Mill  Ford  and  Shields 
Ford  on  the  Mattole  river  the  Mercer 
Eraser  Construction  Company  and 
Padgett  and  Kelly  were  the  bidders. 
For  two  cable  suspension  bridges  the 
bid  by  Eraser  was  $67,208  and  for  a 
cable  bridge  at  the  Shields  Ford  and  a 
concrete  bridge  at  Mill  Ford  the  bid 
was  $67.1.')0, 

Kelly     bid     $27,600     for     a     concrete 


bridge  at  Mill  Ford  ard  $32,900  tor  a 
cable  bridge  at  the  same  place.  For  a 
cable  bridge  at  Shields  Ford  they  bid 
$41,S)0. 


SANTA  ROS.A.,  Sonoma  Co..  Cal. — 
The  County  Supervisors,  Lloyd  Aldrich, 
Highway  Engineer,  has  accepted  the 
bid  of  D.  E.  Albers  for  the  construc- 
tion of  two  reinforced  concrete  bridges 
over  Green  Valley  Creek  on  the  Gra- 
ton-Occidental  for  $9,700,  One  bridge 
is  to  be  forty  feet  long  and  the  other 
sixty   feet    with    twenty-foot    roadways. 

The  only  other  bidder  was  the  Call 
Construction  Co..  of  San  Francisco,  at 
$10,414.     W.     W.     Felt,    Jr.,     is    County 


STOCKTON,  San  Joaquin  Co..  Cal. — 
The  City  Council.  A.  L.  Banks,  City 
Clerk,  has  approved  specifications  foi 
laying  out  tennis  courts  at  Oak  Park. 

sxoafQgJ  NOixvoia'ai 

MODESTO.  Stanislaus  Co..  Cal. — Pre- 
liminary steps  toward  formation  of  the 
West  Stanislaus  Irrigation  District, 
comprising  about  36.000  acres  of  land 
lying  west  of  the  San  Joaquin  river, 
extending  as  far  south  as  Gustine. 
Merced  county,  were  taken  here,  when 
the  Stanislaus  Board  of  Supervisors 
approved  a  petition  of  a  large  num- 
ber of  ranchers  in  the  proposed  dis- 
trict and  set  August  9.  1920,  as  a  date 
for  final   hearing. 

Attorneys  Dennett  &  Zion,  1008  I  St., 
Modesto,  are  handling  the  legal  affairs 
for  the  district. 


ANDERSON,  Shasta  Co..  Cal. — Bonds 
of  $200,000  were  voted  at  a  recent 
election  in  the  Anderson-Cottonwood 
Irrigation  District.  Proceeds  of  the 
sale  of  the  bonds  will  finance  construc- 
tion  of  improvements  in  the  district. 


SAN  JOAQUIN.  Fresno  Co..  Cal. — Up 
to  May  27th,  10  A.  M.,  bids  will  be  re- 
ceived by  Clara  M.  Crooker,  Sr-.-etary 
of  the  James  Irrigation  Distric,  San 
Joaquin,  for  the  construction  of  uncom- 
pleted portions  of  laterals  I.  J,  K  and 
BN. 

Laterals  A.  B.  L.  M,  O,  P,  Q.  BA,  BB. 
BC.  BD,  BE,  BF,  BG,  BH,  BJ,  BK, 
and  BL. 

Fourteen  siphons  under  Carmichael 
Slough  and  under  Main  Drain  Ditch. 

Sixty-seven   checks    in    laterals. 

One  hundred  thirty-nine  turnouts  in 
laterals. 

Twenty-two  head-gates  in  main  ca- 
nals. 

Four  checks  in  main  canal. 

Laterals  are  earthern  irrigation 
ditches  and  will  retiuire  the  removal 
of  about  198,000  cubic  yards  of  earth: 
siphons  will  require  about  210  cubic 
yards  of  reinforced  concrete;  67  checks 
will  require  abou"  400  cubic  yards  of 
reinforced  concrete:  139  turnouts  will 
require  about  700  cubic  yards  of  con- 
crete: 22  head-gates  will  require-about 
352  cubic  yards  reinforced  concrete: 
four  checks  will  rec;Uire  about  80  cubic 
yards  of  reinforced  concrete. 

H.  M.  Crocker,  San  Joaquin,  Cal.,  is 
Resident   Engineer  for   the   District. 


EL  CENTRO,  Imperial  Co..  Cal. — 
Until  10  A.  M.,  May  29,  bids  will  be 
received  by  directors  of  Imperial  Ir- 
rigation District  at  El  Centro  for  ex- 
cavatin«r  a  by-pass  800  ff  long  par- 
allel to  and  on  west  side  of  West  Side 
main  opposite  wastegate  structure  at 
drain  ditch  3  miles  south  of  Dixieland. 


Averagi-  dcplli  of  excavation  ;>  ft.,  but- 
tom  30  ft.  wide  and  slopes  2:1;  approxi- 
mate yardage  5600  cu.  yds.  E.xcavated 
material  will  be  used  for  levees.  F. 
H.   Mclver,   Secretary. 


SUSANVILLE,  Lassen  Co..  Cal. — A 
favorable  report  has  been  submitted 
to  the  Lassen  County  Supervisors  by 
State  Engineer  W.  F.  McClure  on  the 
Bly-Eagle    irrigation    project. 


LIGHTING  SYSTEMS. 

TRACY,  Can  Joaquin  Co.,  Cal. — The 
Council  has  instructed  the  City  Engi- 
neer to  prepare  plans  for  an  electrolier 
system. 

It  is  planned  to  install  the  system 
under  the  Improvement  Act  of  1911, 
which  provides  for  the  formation  of 
lighting  districts,  the  work  to  be  paid 
for  on  a  front  footage  basis  as  is  done 
on    street    work. 

SEWERS,     STREET    WORK, 

ROADS  AND  WATER 
SYSTEMS, 

S.\CRA.\n:.\TO.  Cal— The  McG«liv- 
ray  CoiLsiruotion  Co..  of  Sacramento. 
has  been  awarded  the  contract  to  im- 
prove Thirteenth  street  from  R  to  X 
streets,  by  grading  and  construction 
of  an  asphaltic  concrete  pavement  5Vj 
inches  thick.  Work  under  Improve- 
ment Bond  Act  of  1915. 

M.  J.   Desmond   is  City  Clerk. 


LOS  ANGELES,  Cal.— The  city  coun- 
cil has  instituted  proceedings  for  the 
construction  of  a  new  main  sewer  in 
Seventh  and  Broadway,  estimated  to 
cost  $400,000.  It  will  be  24-in.  cement 
pipe  sewer  laid  at  a  depth  of  24  ft.  The 
sewer  will  extend  from  Maple  Ave.  in 
Seventh  St.  to  Broadway  and  north  lo 
Broadway  to  Fourth  with  a  branch  In 
Sixth  St.  to  Grand  Ave.  It  is  expected 
construction  work  will  be  started  about 
the  middle  of  August. 


SANTA  MONICA.  Los  Angeles  Co., 
Cal. — Braun,  Bryant  &  Austin,  Inc..  of 
Santa  Monica,  were  awarded  the  con- 
tract at  $25,000.31  for  the  improvement 
of  Fourth  .St.  between  Pico  Blvd.  and 
Colorado  Ave.,  Involving  82.423  sq.  ft. 
grading  at  2.4c  ft.;  82,423  sq.  ft.  sheet 
asphalt  pavement  on  5-in.  concrete 
base  at  26.7c  ft.;  38  sq.  ft.  cement  side- 
walk at  19.5c  ft.;  259  xln.  ft.  curb  at 
59c  ft.;  storm  drains  complete,  $898; 
bringing  three  manholes  to  grade,  $5 
each,  and  vitrified  pipe  house  connect- 
ing sewer  at  $32.  John  A.  Morton,  city 
engineer. 


BAKERSFIELD,  Kern  Co.,  Cal.^The 
City  Council,  V.  Van  Riper,  City  Clerk, 
has  passed  resolution  of  intention  No. 
382  i)roviding  for  the  improvement  ot 
Fremont  street  from  Sonora  street, 
west  to  Miller  street  by  grading  and 
tamping  and  surfacing  with  oil  and 
rock  screenings. 


FRESNO,  Fresno  Co.,  Cal. — Under  a 
decision  rendered  by  Judge  D.  A. 
Cashin,  the  legal  attack  directed 
against  the  contract  for  the  White's 
bridge  road  improvement  is  not  sus- 
tained, the  court  directing  judgement 
for    the     county   and      the     contractor. 
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Clailchairl,  Crocker  &   Howell,   m  a  suK 
brought   by  J.   E.  Baker. 

Tfie  decision  removes  the  only  le- 
gal obstacle  pending  on  any  part  of 
the  county  highway  construction,  al- 
though rumors  of  a  possible  new  suit 
are   talked   of. 

.OAKX,ANU.  Cal.— The  City  Council, 
h.  W.  Cummings.  Ciiy  Clerk,  has  pass- 
ed resolution  of  intention  No.  2020i 
p.roviding  for  the  improvement  of  East 
Twenty-second  street,  from  25th  ave- 
nue to  Mitchell  street;  Ilesolution  No. 
20200  for  the  improvement  of  Twen- 
tieth street  from  25  th  avenue  to  the 
intersection  of  20th  street  and  Foot- 
hill Eolvd.,  and  Resolution  No.  20202 
for  improvement  of  E-Twenty-flrst 
streel  from  25lh  avenue  to  Mitchell  by 
grading,  constructing  redwood  curbs, 
concrete  gutters,  cement  sidewalks  and 
paved   with   oil   macadam. 


liUlUHNG    AK\)    ENUJNEHKING    NEWS  Wednesday. 
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TUCSON,  Aris.— Littlejohn  &  Single- 
ton, Tucson,  were  awarded,  the  contract 
for  surfacing  the  Casa  Grande  road,  28 
mile's  In.  length  with  gravel.  George 
Faucett  was  awarded  the  contract  for 
the  grading  and  P.  Correll  the  contract 
for'  eonstructing  reinforced  concrete 
bridg,es  and  corrugated  iron  culverts. 
Pacific  Coast  Steel  Co.  of  Los  Angeles, 
was  awarded  the  contract  for  furnish- 
ing 294,000  lbs.  deformed  reinforcing 
steel  bars,  %  to  1  V^-in.  f.  o.  b.  Tucson, 
at  $5,315  base.  Other  bids  for  steel 
were  submitted  by  Tuscon  Steel  Co.. 
El  Paso  Te.vas.;  W.  .1.  Corbett  Hard- 
ware Co..  Tucson,  Ariz.;  Darbyshire- 
Harvie  Iron  &  Machine  Co.,  EI  Paso; 
Albert  Steinfeld  &  Co.,  Tucson;  Kyle  & 
Co.,  San  Francisco;  Gunn,  Carle  &  Co.. 
San  Francisco;  Concrete  Steel  Co.. 
Omaha,  Neb. 


SAN  LUIS  OBISPO,  S.  L.  O.  Co.,  Cal. 
— Bids  will  be  received  by  the  County 
Supervisors,  F.  J.  Rodriguez,  County 
Clerk,  up  to  ,June  7th,  2  P.  M.  for  the 
construction  of  eleven  miles  oonorete 
pavement  from  City  limits  of  City  of 
San  Luis  Obispo  to  the  Cienega  Road 
House,  near  Morro;  up  to  .Tune  8th,  10 
A.  M.  for  ten  miles  concrete  pavement 
from  Town  of  Santa  Margarita  to  Sal- 
inas River  and  for  about  one  mile 
concrete  pavement  in  the  town  of 
Afascadero.  Warren  B.  Burch  is 
County   Highway   Engineer. 


"'SarsON  CITY,  Nevada.— The  Nevada 
State  Highway  Commission,  C.  C.  Cot- 
trell.  Chief  Engineer,  has  awarded  a 
contract  to  the  Pitt  Taylor  Syndicate, 
Lovelock,  Nevada,  at  $107,632.67  for  the 
construction  of  the  state  highway 
from  Washoe  Summit  to  Bowers  Man- 
sion in  Washoe  County,  bids  for  which 
were   opened   April   26th. 

At  $135,821.72  the  contract  tor  the 
construction  of  the  Washoe  County 
Stats  Highway  from  Washoe  Summit 
to  one  mile  south  of  Huffakers  was 
awarded  to  the  Pacific  States  Con- 
stroction  Co..  Call  Building.  San  Fran- 
cisco. Bids  for  this  work  were  opened 
May  3rd. 


half  miles  of  road  south  from  NIcolaus. 
I'lans  are  also  called  for  to  continue 
I  he  concrete  road  south  from  Oswald 
to  join  on  the  present  contract  award- 
ed to  the  Federal  Construction  Co. 
This  is  the  Yuba  City-Nlcolaus  road 
and  It  is  "proposed  to  build  it  as  far  as 
the  funds  will  allow. 


OAKLAND.  Cal.— The  City  Council 
has  approved  plans  and  specifications 
for  the  improvement  of  Twentieth 
Twenty-first  and  Twenty-second  streets 
between  Twenty-fifth  avenue  and  Mit- 
chell street. 


Item  2.  7,:MM»  ton.  Iru.hrd  Rock 
ItnHe    f'oume. 

Item  :t.  4S,aoo  nquare  .vardii  A»- 
lihallie  WrarinK  Nurfaee.  Rstlmated 
eost  «8,0(K)  per  inllr. 

■N'OTE:— The  County  will  furnish 
crushed  rock   for  Base  Course. 

On  the  same  date  bids  will  be  consid- 
ered for  furnishing  7,300  tons  of  crush- 
ed rock  to  be  used  in  connection  with 
the  above  work. 

Plans  may  be  had  from  the  office  of 
the  County  Engineer  on  deposit  (f 
$10.00. 


SACRAMENTO.  Cal— All  bids  for 
paving  the  State  Highway  between  Red 
Bluff  and  the  northerly  boundary  '  of 
Tehama  County,  a  distance  of  almost 
fourteen  miles,  and  a  Shasta  County 
unit  of  more  than  fifteen  miles  be- 
tween Redding  and  the  southerly 
county  boundary,  have  been  ordered 
rejected  by  the  State  Highway  Com- 
mission on  the  ground  of  the  proposals 
being  extensive. 

The  only  bid  received  on  the  pro- 
posed Tehama  County  work  was  one 
submitted  by  Guy  F.  Atkinson  of  Port- 
land, Ore.,  amounting  to  $216,125,  as 
compared  to  the  engineer's  estimate  of 
$139,600. 

The  lowest  bid  on  the  Shasta  job 
was  $296,726,  while  tlie  engineer's  es- 
timate  was   $246,400.50. 


SAN  LBANDRO,  Alameda  Co..  Cal.— 
A.  Perry  submitted  the  lowest  bid  to 
the  City  Trustees  for  macadamizing 
Alvarado  street  at  $7,785.11.  The  only 
other  bidder  was  M.  A.  Lopes  at  $8  - 
502.51. 

The  bid  of  Perry  was  not  signed 
and  it  is  probable  that  it  will  be  re- 
jected. 


SAN  FRANCISCO— Up  to  May  19th 
bids  will  be  received  by  the  Board  of 
Public  Works  for  the  Improvement  of 
De  Long  street  between  Leiblg  and 
Orizaba  streets  and  Porter  street  from 
Crescent  avenue  southerly. 

On  the  same  date  the  Board  will  con- 
sider bids  for  the  construction  of  a 
sanitary  sewer  in  Canal  street  from 
Mission  street  easterly,  the  estimated 
cost  of  which   is   $5,000. 

Plans  may  be  had  from  the  City  En- 
gineer's Office,  3rd  Floor,  Clly  Hall. 

SAN  FRANCISCO— On  recommenda- 
tion of  M.  M.  O'Shaughnessy.  City  En- 
gineer, the  Board  of  Public  Works  have 
rejeeled  bids  received  for  furnishing 
and  delivering  slide  gates  under  Con- 
tract No.  67.  Hetch  Hetchy  project.  Two 
bids  were  received  as  follows: 

Joshua    Hendy   Iron    Works {209, 973 

Coffin    Valve    Co 203.500 

Gates  will  be  33  by  42  inches  and  will 
be  used  in  the  outlet  system  for  the 
huge  dam  now  under  construction. 

Plans  may  be  had  from  the  City  En- 
gineer's Office.  3rd  Floor,  City  Hall. 


PHOENIX,  A—z. — J.  D.  Twohy,  vice- 
president  of  the  Twohy  Construction 
Co.  of  Seattle,  Wash.,  awarded  the  con- 
tract for  constructing  27S  miles  of  con- 
crete highway  for  Maricopa  Co.  under 
the  $4,000,000  bond  issue,  states  that  a 
rock  crushing  plant  with  a  capacity  of 
1000  en.  yds.  per  day,  or  more  than  33 
carloads,  will  be  erected  at  Tempe  at 
a  cost  of  $100,000.  James  P.  Horan  is 
engineer  for  the  Twohy  company.  All 
bids  for  materials  received  by  the 
highway    commission    were    rejected. 


SACRAMENTO,  Cal.— The  State 
Highway  Commission  has  notified  the 
Tehama  County  Supervisors  that  bids 
for  the  construction  of  the  state  high- 
way from  Red  Bluff  to  Los  Mollnas,  a 
distance  of  fourteen  miles,  will  be  call- 
ed   fur    immediately. 

This  action  was  taken  by  the  Com- 
mission following  the  offer  of  Tehama 
County  to  purchase  $37,500  worth  of 
state  highway  bonds  to  finance  a  por- 
tion of  the  work. 


MANTECA,  Cal.— P.  Montague  has 
brought  suit  against  the  City  of  Man- 
teca  and  the  city  trustees  of  that  place, 
praying  $2804.30  judgment  for  labor 
performed  during  the  paat  two  years 
in  sewer  construction  work  in  Man- 
teca. 

Montague  claims  he  contracted  to 
install  a  sewer  system  for  $2804.30 
and    that   payment   has   been   refused. 


VISALIA.  Tulare  Co.,  Cal.— Up  te 
May  24th.  7:30  P.  M.  bids  will  be  re- 
ceived  by  the  City  Trustees  for  the  en- 
tire  street    paving    program. 

This  action  was  taken  following  the 
report  of  the  city  engineer  that  the 
percentage  of  protestants  was  insuffi- 
cient to  eliminate  the  laying  of  the 
pavement  on  North  Encina  avenue  and 
North  Church   street. 


YUBA  CITY,  Sutter  Co.,  Cal.— The 
County  Supervisors,  Albert  B.  Brown, 
Clerk,  has  instructed  the  County  High- 
way Engineer  to  proceed  with  plans 
and  specifications  for  a  macadam  and 
asphalt  road  from  NIcolaus  east  to 
Trowhridge  and  south  to  the  Sacra- 
mento  line   and   also   for   two   and   one- 


YUBA  CITY.  Sutter  Co..  Cal.— Up  to 
May  22nd,  10  A.  M.  bids  will  be  received 
by  Albert  U.  Brown,  Clerk  of  the 
Board  of  Supervisors,  for  the  follow- 
ing unit  of  the  County  Highway  Sys- 
tem: 

A  portion  of  the  Live  Oak-Penning- 
ton  Road  between  Live  Oak  and  Sheep 
Camp,  Sutter  County  Highway  System, 
about  five  and  one-half  miles  in  length 
to  be  paved  with  Asphaltic  Macadam 
15  feet  wide  and  4  inches  thick. 
COUNTY        ENGINEER'S        ESTIMATE. 

Item  1.  2,7<M)  ruble  ynrdn  of  Em- 
linnluuent. 


SANTA  ROSA,  Sonoma  Co.,  Cal. Two 

bids  were  received  by  the  County  Su- 
pervisors for  the  Healdsburg  to  the 
Napa  County  highway,  section  A,  a  dis- 
tance of  4.053  miles:  Conners  &  Han- 
sen for  concrete  paving  and  grading, 
$114,244  and  Englehart  Construction 
Co.,   $126,074.  • 

One  bid  was  received  on  the  Camp 
Meeker  to  Monte  Rio  road,  that  of  the 
Daniel  O'Day  Company,  for  surfacing 
with  local  material  for  $2.70  per  cubic 
yard,  and  to  remove  the  earth  from  the 
slides  for  $1.50  per  cubic  yard. 

For  the  construction  of  two  rein- 
forced concrete  bridges  over  Green 
Valley    creek,      one      of    forty    feet      in 

length  and  the  other  of  sixty  feet  with 
a    twenty    foot    roadway    in    the    clear 
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two  bids  were  received.  The  bids  were 
on  an  estimate  of  141  cubic  yards  of 
i-onorele  for  tlie  first  bridge  and  143 
cubic  yards  tor  the  second.  The  Call 
Construction  Company's  bid  for  the 
two  bridges  complete  was  $10,414. 
while  that  of  D.  K.  Albers  was  $9,700. 

The  bids  were  taken  under  advise- 
ment. Lloyd  Aldrich  is  County  Engi- 
neer. 


VALLEJO,  Solano  Co..  Cal. — Up  to 
May  2'»tli,  12  M.,  bids  will  be  received 
by  Alf.  E.  Edgcumbe.  City  Clerk,  for 
llie  construction  of  a  6-in.  salt-glazed, 
vitrified  ironstone  sewer  in  Sutter 
street  from  the  crossing  of  Main  to 
the  intersection  of  Garford  alley  with 
Sutter  street,  thence  east  along  Gar- 
ford  alley  to  a  point  395  feet  from  the 
center  line  of  Sutter  street,  including 
Jhe  construction  of  two  brick  man- 
holes with  concrete  bottoms  with  cast 
iron  tops;  one  sewer  pipe  lamphole 
with  cast  iron  top  and  IG  Y  branches  6x 
4  inches.  AVork  to  be  done  under  the 
Improvement  Act  of  1911.  Certified 
check  of  10%  payable  to  City  of  Val- 
lejo  required  T.  D.  Kilkenny  is  City 
Engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
The  Santa  Cruz  County  Supervisors 
have  agreed  to  purchase  $175,000  of 
State  highway  bonds  as  their  share  of 
financing  the  construction  of  14  miles 
of  paving  between  Glenwood  and  Los 
Gatos. 

A  like  sum  will  be  purchased  by  the 
Santa  Clara  County  Supervisors,  which 
will  assure  construction  of  the  stretch. 


SONOMA,  Sonoma  Co.,  Cal. — The  City 
Trustees  are  considering  plans  and 
.specifications  for  the  improvement  of 
the  road  to  the  top  of  Cemetery  Hill. 
the  estimate  cost  of  which  is  $5,000. 


HAYWARD.  Alameda  Co.,  Cal.— City 
Clerk  Templeton  has  notified  property 
owners  that  concrete  sidewalks  must 
be  constructed  on  all  frontage  from  the 
.S.  P.  station  to  Fifth  streets  on  B;  on 
c  from  Watkins  to  Fifth;  on  A  street 
from  Alice  on  the  South  side  to  the 
upper  A  street  bridge;  on  the  North 
side  from  the  bridge  to  the  Western 
Pacific. 


GRANITE  ROCK  P.WIXC;    AWARD 

MONTEREY.  Monterey  Co.,  Cal. — 
The  City  Council  has  allowed  the 
tJranite  Rock  Company  to  withdraw 
fr<im  its  contract  for  street  improve- 
ment in  the  New  Monterey  District, 
owing  to  errors   in   the  proceedings. 

.\rchie  Kay  is  city  clerk  of  Monterey. 


VISALIA.  Tulare  Co..  Cal— No  bids 
were  received  by  the  supervisors  for 
constructing  a  mountain  road  in  Pierce 
valley,  above  Eshom  valley,  and  the 
work  will  be  done  by  the  county  under 
the  direction   of  Supervisor  Newman. 

Lawrence   Moye   is   County   Surveyor. 


TUSCON.  Ariz. —  Until  9  a.  m..  May 
22.  bids  wil  be  received  by  Pima  Co. 
highway  commission  for  constructing 
about  8.8  miles  gravel  surfaced  road, 
known  as  south  branch  Tanque  Verde 
road  and  extending  west  from  Wrights- 
town.  Certified  check  for  10%  required. 
E.  G.  Bushis,  secretary. 


contracted  work  on  the  Verde  gravity 
water  system  instead  of  doing  it  by 
force  account. 


TUCSON.  Ariz.— Until  9  a.  m..  May  22, 
bids  v/ill  be  received  by  the  Pima  Co. 
high'.'  ay  commission  for  the  construc- 
tion of  a  reinforced  concrete  bridge 
across  Pantano  wash  on  the  Tanque 
Verde  road.  7  miles  east  of  Tucson. 
The  bridge  will  be  170  ft.  long  with 
four  40-ft.  spans,  deck  girder  type  with 
concrete  pile  foundations.  Certified 
check  tor  10%  required.  E.  G.  Bush, 
.'Secretary. 


GRIDLEY.  Butte  Co.,  Cal. — r-ropcrty 
owners  have  awarded  a  contract  to  the 
Clark  &  Kenery  Construction  Co..  for 
the  construction  of  a  24-toot  asphalt 
macadam  road  on  Virginia  street,  be- 
tween   Magnolia    and    Cedar    streets. 

The  road  will  be  constructed  of  an 
asphaltum  pavement  four  inches  in 
thickness,  covered  with  a  litiuid  as- 
phaltum and  screenings. 


POMO.XA.  Los  Angeles  Co.,  Cal. — 
City  Engineer  C.  E.  Bayley  estimates 
the  cost  of  the  proposed  street  paving 
at  $385,000.  The  city  voted  $200,000 
bonds  to  meet  half  the  cost  of  paving, 
the  property  owners  to  pay  the  other 
half.  A  number  of  streets  will  be 
paved   with    1:2:4   concrete. 


SANTA  I'KUZ.  Santa  Crjz  Co..  Cal. — 
A  petition  has  been  pre.sented  to  the 
County  Supervisors  from  residents  on 
the  east  side  of  Twin  Lakes  for  an- 
other road  along  the  county  highway  to 
eliminate  what  is  known  as  a  "death 
curve"  at  the  end  of  the  lakeside  drive. 
Merced    corner    near    Los    Robles. 

The  petition  urges  that  the  road  go 
by  way  of  Prospect  avenue,  just  south 
of  the  Lewis  place,  to  Brighton  avenue, 
for  the  block  to  the  main  road,  and 
enter  upon   it  at  Schwan's  station. 

VISALIA.  Tulare  Cc,  Cal.— E.  E. 
Herdman.  the  only  bidder  at  $54,156.65 
has  been  awarded  the  contract  by  the 
County  Supervisors  for  the  comple- 
tion of  tour  miles  of  the  Millwood 
road,  between  Klink  and  the  Acurso 
store  west  of  Woodlake.  The  bid  was 
$5.t)no  civer  the  estimate  of  the  County 
Engineer.      L.    A.    Moye    is    County    En- 


.\L.\MKn.\.  .\lameda  Co..  Cal.— The 
City  Council.  W.  E.  Varcoe,  City  l^lerk. 
has  passed  resolution  of  intention  No. 
54  providing  for  the  improvement  of 
Crist  street  from  Broadway  to  Regent 
by  grading  and  paving  with  a  six  inch 
oil  macadam  pavement,  constructing 
concrete  curbs,  gutters,  sidewalks,  cor- 
rugated culverts  with  concrete  gutter 
bridges. 

The  work  will  bo  done  under  the  Im- 
provement  Act   of   1911. 


PHOENIX,    Ariz. — The    city    commia- 
ion  has  decided  to  call  for  bids  for  un- 


VISALIA.  Tulare  Co..  Cal. — The  bid 
of  E.  B.  Herdman  at  $82,890  for  the 
Springville-Worth  highway  has  been 
rejected  by  the  Supervisors.  This 
was  the  only  bid  received.  The  esti- 
mate of  the  County  Engineer  was 
$63.8411. 

It  is  prcibaMe  that  new  hid.=!  will  be 
called. 

L.    A.    Moye    is    County    Engineer. 


VENICE.  Los  .\iigeles  Co.,  Cal.— Until 
8:30  P.  M..  May  24.  bids  will  be  received 
by  City  Clerk  T.  II.  Hanna  Cqr  the 
following  street  work  under  Improve- 
ment  Act   of   1911: 

Morningside,  Appleton.  Preston,  .\l- 
exandria  and  Vienna  Way  between 
Penmar  and  Walgrove  avenues.  Glyn- 
don  and  Penmar  avenues  and  Nowita 
Place  to  be  graded,  oiled  and  graveled 
and  cement  curb  and  sidewalks  to  be 
constructed. 

Sunset  avenue,  between  TroUeyway 
and  Second  avenue,  to  bo  graded  aii,d 
I)aved  with  5-in.  concrete  and  cenjenl 
curb  and  sidewalks  to  be  constructed. 
W.   F.   Crawford.   City   Engineer. 


SAN  LEANDRO.  Alameda  Co..  Cal. — 
The  City  Council  has  rejected  bids  re- 
ceived for  the  improvement  of  Alva- 
rado  street  from  the  north  line  of 
Castro,  beginning  at  the  intersection  of 
the  west  line  of  Alvarado  street  with 
the  south  line  of  Hepburn  street  and 
running  east  along  the  south  line  of 
Hepburn  street  18  feet;  thence  south- 
east across  Alvarado  street  to  a  point 
on  the  east  and  distant  137.68  feet 
north  from  Saunders  street,  by  grad- 
ing; constructing  redwood  curbing  and 
paving  with  a  macadam  pavement. 

New  proceedings  will  be  started  un- 
der the  Improvement  Act  of  1911.  K. 
H.  Goodwin.  579  25th  street.  Oakland. 
is  City  Engineer. 


SOUTH  PASADENA,  Los  Angeles  Co., 
Cal.— H.  E.  Cox.  305  Slavin  Bldg.. 
Pasadena,  was  awarded  the  contract 
May  10  at  $41,242  for  paving  Orange 
Grove  avenue,  between  Mission  street 
and  north  city  boundary,  involving 
165,000  sq.  ft.  grading  at  2V2C  ft.;  165.- 
000  sq.  ft.  5-in.  concrete  paving  at 
191/4C  ft.;  6031  lin.  ft.  cement  curb  at 
51c   ft.     C.  L.   Hill.  City  Engineer. 


SACRAMENTO.  Cal.— The  City  Com- 
missioners have  received  a  petition 
asking  the  construction  of  a  seWer  in- 
Nineteenth  street  in  the  vicinity  of  E 
street.     M.  J.  Desmond  is  City  Clerk. 

S.A.NTA  ROSA.  Sonoma  Co..  Cal. — On 
recommendation  of  County  Engineer 
Lloyd  Aldrich.  the  bid  of  the  Daniel 
O'Day  Co..  for  surfacing  the  Monte 
Rio-Camp  Meeker  unit  of  the  county 
highway,  has  been  rejected.  The  bid 
was  $2.70  per  cu.  yd.  with  $1.50  cu.  yd. 
for  earth  removal  caused  by  slides. 
The  work  will  be  done  by  day  labor. 


WINNEMUCCA.  Nevada — Engineer 
R.  E.  Tilden  has  submitted  preliminary 
plans  to  the  City  Trustees  for  sewer 
extensions  in  East  Second  street  and 
the    western    section    of   the   city. 

The  work  will  cost  approximately 
$4,000.  Miss  Fannie  Harp  is  City  Clerk. 


SACRAMENTO.  Cal.— J.  L.  Coniiers 
of  Los  Angeles  has  been  awarded  a 
contract  liy  the  State  Highway  Com- 
mission for  the  construction  of  the 
highway  link  Vietween  San  Jose  and; 
Santa  Cri-z.  The  bid  was  $196. 84^1.  In 
addition  the  State  will  furnish  nia- 
terials  estimated  at  $107,130.  .     ■. 


SACRAMENTO,  Cal. — The  City  Com- 
missioners have  awarded  a  contract  to 
The  McCriUivray  Construction  Co..  Sac- 
r.amento.  for  the  improvement  of  Thlr- 
tee.iiih   Street    from    R    to   X   streets   by 
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Kfadiiig  and  ronstrucling  asphaltic 
concrete  pavement  5V4   Inches  thick. 

J.  W.  Terrell  has  been  awarded  the 
contract  for  the  improvement  of 
'mirty-liilri  s-treet  from  a  point  290 
11' I  .-■.  ■!  <.  Mii'n  avenue  to  the  alley 
i.t^i  .•-ri.i..  I,.  T.Kf  ith  avenue  by  ex- 
r:.Mii.i.  I    cuisi  lUL'ting    a    vitrified 

iiciitioT  >'  |ip,c  scv.ir,  7  concrete  man- 
l.c  li;--  \.  >.i  I  .u  I,  jii  curbs  and  covers; 
milii  r\.M  I  ■  Ironi  Thirty-third  avenue 
to  a  point  135  feet  east  of  Thirty-fifth 
street  by  constructing  vitrified  iron- 
stone pipt-  sewer,  3  concrete  manholes 
with  cast  iron  curbs  and  covers; 
Twelfth  avenue  from  the  alley  first 
west  of  Thirty-second  street  to  a 
point  148  feet  east  of  Thirty-fifth  street 
by  constructing  vitrified  ironstone  pipe 
Bewer  and  4  concrete  manlioles  with 
cast  Iron  curbs  and  covers. 

M.  J.  Desmond  is  City  Clerlt. 

TUCSON,  Ariz. — Until  !1  A.  M.,  May 
ZZ,  bids  will  be  received  by  Pima  Coun- 
ty Highway  Commission,  New  City 
Hall,  Tucson,  for  constructing  1.8  miles 
gravel  surfaced  road  known  as  south 
branch  of  Tanque  Verde  road  e.xtend- 
ing  west  from  Wriglttstown.  Certi- 
fied check  for  10%  required.  K.  G. 
Bush,    Secretary. 

SANTA  ROSA,  Sonoma  Co..  Cal.— The 
bid  of  Conners  &  Hansen  at  $114,244 
for  the  construction  of  the  Healds- 
burg-Napa  County  Highway  unit.  Sec- 
tion A,  has  been  accepted  by  the 
County  Supervisors.  The  stretch  will 
be  4.053  miles  in  length  and  will  con- 
sist of  gradins  and  concrete  paving. 
The  only  other  bid  received  was  that 
of  the  Englehart  Construction  Co.  at 
$126,074. 

Lloyd  Aldrich  is  County  Highway 
Engineer. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Chas.  J.  Linogren  submitted  the  only 
bid  to  the  County  Supervisors,  Eliza- 
beth M.  Nash,  Clerk,  for  the  resurfac- 
ing of  the  coast  highway  between  San 
Gregorio   and   Tunitas  at    $29,000. 

The   bid   was   in   e>cess   of   the   engi 
ncer's  estimate  and  was  rejected. 


HOLTVILLE,  Imperial  Co..  Cal. — Geo. 
H.  Oswald,  366  E.  58th  St..  Los  An.^eles, 
was  awardeil  the  contract  for  improv- 
ing Palm  Ave.  and  Fern  Avf  at  36c 
sq.  ft.  for  3 ',4 -in.  bituminous  base  with 
IVi-in.  Warrenite  surface.  8Sc  lin.  ft. 
tor  cement  curb  and  2»!c  sq,  ft.  for  ce- 
ment sidewalk. 

SOUTH  SAN  FRANCISCO.  San  Mateo 
Co..  Cal. — Bids  were  opened  on  May 
10th  by  the  City  Trustees  of  South  San 
Francisco  and  contracts  awarded  to 
the  lowest  bidders  for  the  construction 
of  a  combined  sanitary  and  storm  "water 
sewer  system,  and  for  an  automatic 
fire  alarm  signaling  system.  The  suc- 
cessful bidders  were: 

ScTTer  Syntoni. 

C.  B.  Cowden.  1501  Larkin  St..  San 
Francisco,  for  $25,958.15. 

Fire  Alnrm  Syntem. 

Gamewell  Fire  Alarm  Telegraph  Co.. 
$9,947. 

VISALIA.  Tulare.  Co.— Up  to  June 
8th  bids  will  be  received  by  the 
County  Supervisors  for  the  construc- 
tion of  the  Orosi-Orange  Cove  section 
of  the  county  highway  system.  L.  A. 
Moye   l8  County   Engineer, 


KINGMAN.  Ariz. — Alvey  and  Larson 
were  awarded  (he  contract  at  $52.- 
398  for  constructing  the  Oatman-Gol- 
road  mountain  highway,  2  miles  long, 
in  Jlohavc  County.  The  engineer's  es- 
timate was  $54,298.50.  This  is  a  state 
highway  ■  and  the  state  will  furnish 
cement,  reinforcing  steel  for  bridges 
and  corrugated  iron  culverts  estima'  - 
<-d  to  cost  $f4,93fl.  Thomas  Maddoek. 
state    engineer.    Phoenix. 

RAILROADS. 

SA.NT.-V  ltOS.\,  Sonoma  Co.,  Cal. — The 
State  .Supreme  Court  has  reversed  a 
decision  of  the  lower  court  in  the  case 
of  J.  T.  Coon  vs.  The  Sonoma  Magpe- 
site  Company  and  the  company  will  at 
once  proceed  with  the  construction  of 
a  narrow  gauge  railroad  along  the 
east  bank  of  Austin  Creek  from  the 
company's  quarries  to  the  Northwest- 
ern Pacific  station  at  Watson,  in 
northern    Sonoma    county. 

Failure  to  agree  on  the  purchase  of 
lands  over  which  the  road  would  be 
built  caused  the  matter  to  be  brought 
into   the   courts. 


Official    Proposals. 

IVOTICK    TO    COXTK.\CTORS. 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason.  San  Fran- 
cisco. Calif..  May  10.  1920.  Sealed  pro- 
posals In  triplicate  for  constructing 
approximately  Forty-Two  (42)  build- 
ings (including  plumbing,  heating  and 
lighting)  consisting  of  Quarters,  Bar- 
racks, Hangars.  Shops,  etc.,  also  Con- 
crete Ramps,  etc..  at  Crissy  Field.  Pre- 
sidio of  San  FrancLsco.  Calif.,  will  be 
received  here  until  2  P.  M..  June  14, 
lt>20,  and  then  opened.  Plans,  specifi- 
cations, etc..  can  be  seen  at  this  office 
about  May  10,  1920.  Further  informa- 
tion on  application.  A  deposit  of 
$20.00  will  be  required  to  Insure  re- 
turn of  plans,  etc. 

IRA    L.    FREDENDALL. 
Lieutenant   Colonel,   Q.   M.   Corps. 

BIDS    W.4IVTED   ifOR   TURBO-ALTER- 
IV.ITORS,  ETC. 


SEALED..  PROPOSALS...  Indorsed 
"Proposals  for  Turbo-Alternators.  Ex- 
citers, and  Switch-board,  Guam.  M.  I.. 
Specification  No.  4169."  will  be  received 
at  the  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C. 
until  11  o'clock  A.  M..  May  20,  1020,  and 
then  and  there  publicly  opened,  for 
furnishing  two  200  KW  Turbo-Alter- 
nators, one  Turbine  Driven  Exciter, 
one  Motor-Driven  Exciter.  and  a 
Switchboard,  f.  o.  b.  cars  Navv  Yard.' 
Mare  Island.  Calif.,  and  for  the  services 
of  an  erecting  engineer  to  supervise 
and  be  responsible  for  the  installation 
of  the  same  in  the  power  plant  at  the 
Naval  Station.  Guam,  M.  I.  Specifica- 
tion No.  4169  may  be  obtained  on  ap-~ 
plication  to  the  Bureau  or  to  the 
Commandant.  Navy  Yard.  Mare  Island. 
Calif.  Deposit  of  a  check  or  postal 
money  order  for  $10.00.  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  securitv  for  the 
safe  return  of  the  specification  within 
five  days  after  the  award  of  the  con- 
tract. C.  W.  PARKS.  Chief  of  Bureau 
April    24,    1920. 

♦ 

BIDS    WANTED    FOR    ELECTRIPICA- 
TION    OF    CAUSEW.W    AT    MARE 

ISLAND. 
SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Electrification  of  Causeway 
and  Transfer  Yard,  Mare  Island,  Cal., 
will  be  received  at  the  Navy  Yard, 
Mare  Island.  Cal..  11  o'clock  A.  M., 
May  19,  1920,  and  then  and  there  pub- 
licly opened  for  the  complete  electrifi- 
cation of  the  railroad  track  on  the 
Vallejo-Mare  Island  Causew.-iy  and  the 
transfer  yard  at  the  Navy  Yard,  using 
a  3,300  volt  single  phase  alternating 
current  overhead  system,  of  the  cate- 
nary type,  carried   by   bracket  arms  on 


the  causeway,  and  by  bracket  and 
span  construction  elsewhere.  Wood 
poles  will  be  used  throughout  except 
on  bascule  bridge  on  causeway,  where 
special  steel  frame  supports  will  be 
used,  both  poles  and  steel  frame  sup- 
ports being  furnished  by  the  govern- 
ment. Drawings  and  Specification  No. 
41f(8  may  be  obtained  on  application  to 
the  Commandant,  Navy  Yard,  Mare 
Island. 

Deposit  of  a  check  or  postal  money 
order  for  $10.00.  payable  to  the  Chief 
of  the  Bureau  of  Yards  and  Docks.  Is 
required  as  security  for  the  safe  re- 
turjn  of  the  drawings  and  specifica- 
tion within  five  days  after  the  av^ard 
of    the    contract. 

E.    L.    BEACH.   Commandant. 
April    10,    1920. 


.\OTICE   TO   CONTR.4CTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  to  2  o'clock 
P.  M.  May  24.  1I»20.  for  the  construction 
of  a  reinforceti  concrete  arch  brldg'e 
over  Evans  Creek  near  Reno,  Washoa 
County,    Nevada. 

Approximate  quantities  800  cubio 
yards  excavation.  155  cubic  yards  of 
concrete,  70  cubic  yards  dry  rubble 
masonry. 

Plans  may  be  examined  and  forma  of 
proposal,  contract  and  speciflcationB 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  county  cleric's 
office  in  Reno.  Casli  deposit  of  $15.00 
with  the  undersigned  required  for 
copy  of  plans,  which  will  be  refunded 
on  their  return  in  good  condition. 
Bids  must  be  on  proposal  form  of 
Highway  Department  accompanied  by 
certified  check  in  the  amount  of  5%  of 
bid.  Right  IS  reserved  to  reject  any 
or  all   bids. 

C.    C.    COTTRELL. 
State    Highway    Engineer. 
Carson    City,    Nevada. 


NOTICE    TO    BIDDERS. 

NOTICE  IS  HEREBY  GIVEN  that  the 
Board  of  Commissioners  for  the 
(-'are  of  Indigent  Insane.  Carson  City. 
Nevada,  will  receive  bids  for  the  fol- 
lowing items  in  the  construction  of  an 
"Administration  Building"  on  the 
grounds  of  the  Nevada  Hospital  for 
Mental  Diseases,  near  Reno.  Nevada, 
according  to  official  plans  and  specifi- 
cations on  file  with  said  Commission, 
and  the  State  Architect's  Office,  Reno. 
Nevada,  viz: 

1.  General    Construction. 

2.  Plumbing. 

3.  Electrical. 

The  drawings  and  specifications  may 
be  secured  at  the  office  of  F.  .1.  De- 
Longchamps.  State  Architect,  Gazette 
Bldg..   Reno.   Nevada. 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  specifi- 
cations taken  from  the  Architect's. 
office 

Bids  will  be  received  at  the  office  of 
the  Commissioners  for  Care  of  Indigent 
Insane.  Carson  City.  Nevada,  not  later 
than  11  A.  M.  on  3Iay  25,  1020. 

All  bids  shall  be  sealed  in  opaque 
envelopes  and  addressed  to  Commis- 
sioners for  Care  of  Indigent  Insane. 
Carson  City.  Nevada,  and  marked  "Bid 
for  Administration  Building."  Each 
hid  shall  be  accompanied  by  a  certified 
check  amounting  to  at  least  5  per  cent 
of  the  amount  bid. 

The  Commissioners  for  Care  of  In- 
digent Insane  reserve  the  right  to  ac- 
cept  or  reject  any  or  all  bids. 

Authorized  this  23rd  day  of  April. 
of   Indigent   Insane. 

J.    H.    MYLES. 

Clerk. 
Board    of    Commissioners    for    Care    of 
Indigent   Insane. 

NOTE: — The  above  is  a  two-story 
reinforced  concrete  building  to  cost 
approximately    $200.000.. 

_♦ 

OSTEOPATHS      PLAN      HOSPITAL. 


The  California  Osteopathic  Society 
announces  th.at  it  has  selected  San 
Francisco  as  the  site  of  an  osteopathic 
hospital  for  crippled  children.  Plans 
for  the  hospital  and  a  free  clinic  for  the 
poor  will  be  completed  at  the  annual 
tonvention  of  I  be  Western  Osteopathic 
.\ssoeiation  In  be  held  at  the  Be)leviie 
Hotel   .Tune    M    to   19 


Wednesday,      May      19,      1920. 

CONTRACTOR  FURNISHED 
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CHICO.  Cal. — Andrew  F.  Mahoney, 
millionaire  San  Francisco  contractor 
and  shipping  magnate,  and  Thomas 
Crowley,  a  business  associate,  have 
flled  with  the  Board  of  Education  a 
bond  for  $360,000,  as  a  guarantee  that 
James  L.  McLaughlin,  contractor  for 
the  new  high  school,  will  faithfully 
perform  his  contract  according  to 
specifications  and  discharge  his  obli,'?a- 
tions  to  all  subcontractors.  The  bond 
was  read  at  the  last  meeting  of  the 
Board  of  Education  and  was  endorsed 
by  Superior  Judge  E.  P.  Shortall,  of 
San   Francisco. — Chico   Record. 


JAfAIVESE    CEMENT      MARKET      .AC- 
TIVE,  SPECVLATORS   BUSY 


NEW         PUBLICATIONS       BY       S.       F. 
CHAMBER 


San  Francisco's  dominant  industri<al 
and  world  trade  factors,  which  make 
it  the  focal  port  of  the  Pacific  sea- 
board, are  strikingly  set  forth  in  three 
new  publications  just  issued  by  the 
Chamber  of  Commerce  in  connection 
with  its  participation  in  the  National 
Foreign  Trade  Convention. 

The  publications  are  to  be  given 
widespread  distribution  by  the  Cham- 
ber of  Commerce,  which  is  to  have 
a  booth  of  exhibits  at  the  Foreign 
Trade  Convention  that  will  be  devoted 
to  furthering  its  policy  of  exploiting 
San  Francisco  and  its  attractions  to 
the  world.  Mammoth  enlargements  of 
photographs  of  San  Francisco  and  its 
modern  harbor  facilities.  graphic 
drawings  of  the  metropolitian  indus- 
trial area,  and  charts,  diagrams  and 
statistical  data  telling  the  impressive 
story  of  the  community's  development 
are    included    in    the    exhibits. 

The  three  publications  issued  by  the 
Chamber  of  Commerce  are  "Industrial 
San  Francisco."  "San  Francisco- -Her 
Foreign  Trade."  and  the  "Eighth  An- 
nual Statistical  Report  of  the  San 
Francisco   Chamber   of  Commerce. 


CALIFORNIA  CEMENT         OUTPUT 

LEADS 


During  the  quarter  ended  Marrh  31. 
1920.  California  cement  works  shipped 
9.92  per  cent  of  all  the  cement  manu- 
factured and  shipped  in  the  United 
^States 

Pennsylvania  was  next,  vith  ship- 
ments aggregating  7.21  per  cent  during 
the  same  periods. 

The  output  of  Portland  cement  in  the 
Union  during  the  March  quarter  at- 
tained the  huge  total  of  12.733.ni>0  bar- 
rels and  of  this  California  supplied  1,- 
267,000    barrels. 

In  1919  Pennsylvania's  production 
was  more  than  double  that  of  Cali- 
fornia, whose  output  was  less  than  6 
per   cent   of   the   country's   total. 


ANOTHER  SUBSTITUTE. 

One  of  the  Texan  friends  of  Rep- 
resentative Cooper  met  him  the  other 
day.  "You  smoke,  don't  you,"  lie 
asked. 

"Sometimes."     said    Cooper. 

"Take  this."  remarked  the  Texan. 
"This   is    something  like   a   cigar." 

Cooper  took  the  weed  H.-xhted  it. 
nnd   puffed    three   or  four   times. 

"Yes"'     he     assented.         "thi:i       some- 
thing   1        >  a    cigar.      WTiat       is    it?' — 
New  O-^Tj'^e  Lawyer  and   Banker. 
^HCH,,  store',  MEYER      CHOSEN      ni- 


WASHINGTOX.  D.  C. — An  activity 
in  the  Japanese  cement  market  early 
in  March,  unusual  at  that  season  of 
the  year,  was  reported  by  Consul  Gen- 
eial  George  H.  Scidmore.  In  view  of 
the  prospects  of  an  increased  demand 
to  meet  the  needs  of  the  extensive  con- 
.'jtruction  of  factories  and  other  build- 
ings, speculators  were  evidently  buy- 
ing up  all  the  available  stocks,  which 
were  not  large,  since  manufactui  era 
generally  disposed  of  tlieir-output  the 
latter  part  of  1919.  at  from  $3.49  to 
$3.9S  a  barrel.  A  sudden  rise  in  pcice 
to  about   $7   a   barr'..   was  the   result. 

CONTRACT    RESCINDED     ON     WASH- 
INGTON   STATE    CAPITOL   GROI^P 
POWER  AND  HEATING  PLANT. 

OLYMPIA.  Wash. — Claiming  a  cleri- 
cal error  resulted  in  a  bid  approxi- 
mately $12,000  lower  than  was  intendiid 
being  submitted  to  the  State  Cajiilol 
Commission  recently  for  the  installa- 
tion of  the  power  and  heating  plant  for 
the  new  capitol  group,  the  Western 
Construction  Co.  of  Seattle  declined  to 
sign  the  contract  on  which  it  was  low 
bidder. 

The  capitol  buihling  commission  has 
accepted  the  bid  ol*  the  Albertson.  Cor- 
nell Brothers  &  Simpson  Company,  of 
Tacoma,  the  next  lowest  bidders  on  the 
contract. 

When  bids  were  opened  April  30,  the 
bid  of  the  Seattle  concern  of  $132,340 
was  the  lowest  submitted  and  the  con- 
Iract  awarded  at  that  figure.  The  bid 
of  Albertson.  Cornell  Brothers  & 
Simpson  is  $165,263. 


BERKELEY    ARCHITECT    DI</ORCED. 


OAKLAND.  Cal. — Superior  Judge  T. 
W.  Harris  has  granted  an  interlocutory 
decree  of  divorctr  to  Mr: .  Mary  H. 
Bonestell  from  Chesley  K.  Bonestell. 
Berkeley  architect,  on  the  gronnd  of 
desertion. 

They  were  married  in  Berkeley.  Oc- 
tober 10.  1911.  and  have  one  child.  Mrs. 
Bonestell  said  her  husband  deserted 
her  February  15,  1918.  She  said  he 
earns  from  $500  to  $(iOO  a  month  and 
asked  for  alimony  of  $150  a  month  for 
two  years  .-ifter  which  she  wanted  it 
made  not  less  than  $200  a  mont'.i.  The 
?ourt  made  no  order  on  this  puint.  It 
is  said  a  financial  settlement  w.is  made 
out  of  court. 

SEATTLE    CANDY    FIRM    TO    LOCATE 
Ix\   AL.^MEDA. 

ALAMEDA,  Alameda  Co..  Cal. — The 
Chamber  of  Commerce  has  announced 
the  closing  of  a  lease  for  the  property 
at  the  siiuthwe:it  corner  of  Park  street 
and  Eniinal  avenue  by  a  Seattle  firm 
on  which  will  be  erected  a  modern  fac- 
tory building. 

Articles  of  incorporation  for  the 
company,  which  will  be  known  as  Bay- 
lor's 'hocolate  Company,  will  be  flled 
this  week.  Stockholders  are:  Miss 
Ella  aaylor,  W.  B.  Saylor.  M.  D.  Evans 
and  IJliot  I'eterson. 


KEEP    T:IB    cement    SACK    'n'ORK- 
ING. 


over  the  country  in  so  far  as  shipment 
of  cement  is  concerned.  Like  many 
other  kinds  of  cotton  goods  cement 
sacks  are  scarce.  If  every  idle  ce- 
ment sack  in  the  country  were  return- 
ed to  the  plant  which  sent  it  out.  there 
would  be  considerable  relief  of  the 
present  shortage  both  of  cement  and 
sacks. 

If  a  cement  plant  ships  1,000.000  bar- 
rels of  cement  a  year  in  sacks.  4.000.- 
000  sacks  are  necessary  to  take  care  of 
this  shipment.  Under  actual  condi- 
tions when  shipments  are  made  every 
day.  the  cement  plant  at  the  end  of  a 
year  would  find  itself  short  of  a  very 
large  number  of  sacks  because  dealers 
or  cement  users  have  not  returned  all 
they  received.  The  following  year  it 
would,  therefore,  be  necessary  to  sup- 
plement the  stock  of  sacks  by  pur- 
chasing new  ones.  Sooner  or  later 
some  sacks  are  certain  to  be  lost 
through  neglect  or  because  put  to  im- 
proper use  and  thereby  permanently 
kept  from  being  again  used  as  cement 
containers.. 

Many  building  and  highway  contrac- 
tors have  shown  commendable  enter- 
prise in  purchasing  and  storing  during 
the  past  winter,  large  quantities  of  ce- 
ment in  anticipation  of  immediate  need 
when  the  construction  season  opens. 
Naturally  this  has  temporarily  pre- 
vented the  circulation  of  many  cloth 
sacks  In  users'  and  dealers'  possession 
throughout  the  country,  which,  if  re- 
turned to  the  cement  mill,  would  make 
the  number  held  out  of  circulation 
through  storage  of  cement  relatively 
insignificant. 


JOHN       HENDY,      IRON         MANUF.AC- 
TURER,    DIES 

SAN  JOSE.  Cal. — John  Hendy.  59. 
prominent  in  the  State  as  an  iron 
manufacturer,  died  at  his  home  at 
Sunnyvale,  on  May  11  after  an  extend- 
ed illness.  He  leaves  a  widow.  Mrs. 
Alberta  May  Hendy.  and  a  daughter. 
Mrs.  Re.x  Shores,  both  of  Sunnyvale. 

Hendy  was  born  in  South  Carolina 
and  came  to  Californ'ia.  tKirty-six 
years  ago. 

He  was  a  nephew  of  the  late 
Joshua  Hendy.  Sunnyvale  and  San 
Francisco  Iron  manufacturer,  and 
was  a  member  of  the  staff  of  Gover- 
nor Pardee.  For  25  years  he  was  a 
member  of  National  Guard  units  in 
the  State  and  was  mustered  out  with 
the    rank    of    Colonel.      Samuel    Hendy, 


SPECIFICATIONS        ON        R  O  L  L  I  N  G 
STOCK    FOR    CHILEAN    R.AILWAYS. 


One  empty  sack  at  the  cement  mill 
I  worth  any  number  of  them  lying 
lie     in     dealers'     or    users'     iiands    all 


Plans  and  specifications  for  rolling 
stock  and  material  required  by  (he 
Chilean  State  Railroads  have  been  re- 
ceived in  the  Latin  American  Division 
of  the  Bureau  of  Foreign  and  Domestic 
Commerce,  where  they  may  I>e  ex- 
amined by  interested  parties.  These 
specifications  furnished  by  the  De- 
partment of  the  Inspector  General  of 
Railroads  give  data  with  regard  to 
certain  railroads  for  which  funds  have 
been  provided  in  the  budget  law  now 
in  force.  A  detailed  exposition  (in 
Spanish)  of  new  railroad  construction 
contemplated  by  the  Ministry  of  Public 
Work,  and  blue  prints  of  ihe  locomo- 
tives enumerated  are  also  available. 
Announcement  of  the  Chilean  Govern- 
ment's request  for  bids  to  the  value  of 
40.000.000  pesos  (about  $8,000,000) 
was  made  in  Commerce  Reports  or, 
March    30.    1920. 
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State  Water  Commission. 

AITLK  ATIO.NS    FILEU    WITH    !«rVTK 

WATER      tOMMISSIOX— PKHMITS 

GHA.XTUD. 


SAN  FRANCISCO. — The  following 
applicuiions  have  boon  liled  with  the 
Slate  Water  Commission.  New  Call 
iiuiUling.  for  permits  to  appropriate 
water  (the  number  mentioned  at  end 
of  each  paratfraph  should  bo  hail  when 
ailUitional    iiifoniuuioii    is    souglu). 

F.  \V.  Hooper.  Grass  Valley,  to  aji- 
propriate  Hood  waters  during  winter 
rains  in  Mendocino  Co..  for  agricul- 
tural purposes  on  120  ac.  Diversion 
works  consist  of  loose  rock  and  earth 
dam  35'xJ5.\7'  with  wasteway  around 
dam.     174'J. 

E.  U.  LK  Valley.  Glenn.  1  cu.  fl.  per 
sec.  from  drain  ditch  No.  5  of  .Superior 
Lalifornia  Farm  Land  Co..  tor  agricul- 
tural purposes  on  3U  acres  (rice  grow- 
ing). Water  to  be  diverted  over  a  lim- 
ber dam  2'xl8'xlli'  and  pumped  onto 
land.      1750. 

Wm.  U.  Wright,  l.os  Angeles.  l.'i.OOO 
acre  ft.  per  annum  from  San  Gabriel 
it.,  in  Los  Angeles  Co..  for  irrigation 
of  iiO.OOO  acres.  Water  to  be  diverted 
into  main  conduit  approximaiely  17.2 
mi.  long  over  a  concrete  masonry  dam 
5O'x6O0'x40O'  headgate  of  concrete  ma- 
sonry with  3  openings  6'  wide.  Esti- 
mated   cost.    Jl.OUU.OOti.      1751. 

Temescal  Water  Co..  Corona.  Kiver- 
side  Co..  30  cu.  ft.  per  sec.  from  San 
.lacinto  R..  in  Riverside  Co..  tributary 
to  Santa  Ana  R..  for  irrigation  of  OtiOO 
acres.  Amt.  of  water  to  be  stored  30.- 
OOU  acre  feet.      1732. 

Stuart  S.  Hawley.  Mgr.  of  aieck  Est.. 
Oakland.  50  cu.  ft.  per  sec.  from  Sacra- 
mento R..  in  Yolo  Co..  for  irrigation  of 
2023  acres.  Diversion  worRs:  Main 
canal  about  1%  mi.  long  and  1-30" 
double  suction  centrifugal  pump  dis- 
charging thru  a  30"  pipe  extending 
over  river  levee.  Estimated  cost  ?60.- 
OUO.      1753. 

Adam  Farrington  &  Elizabeth  A. 
Farrington,  care  of  Fred  R.  Smith, 
Rishop.  610  ac.  ft.  per  annum  from  Sar- 
dine Lake.  Mono  i"o.,  tributary  of 
Walker  Cr..  for  agricultural  purposes 
on  l.SOO  acres.  Diversion  dam  of  earth 
and  s  one  15*x30'xlo' — concrete  head- 
gate  with  one  opening  4'  wide.  Esti- 
inaied  cost.  $3,000.      1754. 

.Mrs.  L.  L.  Beckley.  H.  L.  Houchins, 
11.  Hoffman  &  J.  M.  Richie.  Grimes  20.!t 
C..1.  from  .Sacramento  R.  in  Colusa  Co.. 
tor  agricultural  purposes  on  840  ac. 
Diversion  works:  Main  canal  1.08  mi. 
long  and  a  pumping  plant  of  1-20"  eeii- 
iiifugal  Direct  connected  pump  driven 
bv  .1  lOO'h.  p.  motor.  Estimated  cost. 
52.340.      1755. 

The  following  seventeen  applications 
were  filed  by  Sutter  Mutual  Water 
tompanv.    .Saeramento.    as    follows: 

17.".6.  for  31.86  cu.  ft.  per  s.c.  from 
Sacramento  R..  in  Sutter  Co..  for  agri- 
cultural purposes  on   1274.3  acres. 

1757.  for  22.110  cu.  fl.  lier  sec.  from 
Sacrami'iito  R.,  in  Suiter  Co..  for  irri- 
gation   of   917.02   acres. 

1758.  lor  3  cu.  ft.  per  sec.  from  Sacra- 
mento R..  Suiter  I'o..  for  irrigation  of 
120    acres. 

i75».  for  I  cu.  ft  pir  sec,  from  Sacra- 
nii  to  1!..  in  Sutler  Co..  for  irrigation  of 
1 110  acres 

1760.  for  4  cu.  f.  per  sec.  from  Sacra- 
mento r...  in  Sutler  Co.,  for  irrigation 
i.r    160    acres. 

1761.  fo'-  4.80  cu.  ft.  per  sec.  from 
.Sacramento  R..  Sutter  Co..  for  irriga- 
tion  of   IS  1.74   acres. 

1762.  for  28  cu.  fl.  per  sec.  from 
Saerainenlo  R..  Sutter  Co..  for  irriga- 
lion    of    1120    acres. 

176:'..  for  12  cu.  fl.  per  sec.  from 
."-■acrameiito  R..  Sutler  Co..  for  irriga- 
lioii   of  3SII  acres. 

176  1.  fill-  1  eii.  fl.  per  sec.  from 
SaeramenI"  R..  in  .Sutler  Co..  for  irri- 
sralion   of    16"  acres. 

17'!.".  for  12  cu.  ft.  per  sec.  from  .'^ac- 
raiiieiiio  It..  SuUer  Co..  for  irrigaiioii 
.if    I8il  acres. 

1766.  for  10. HO  cu.  fl.  per  sec.  from 
.Saerainenlo  R..  in  Suiter  l.''.>..  for  irri. 
salioii   of   677.13   acres. 

1767.  for  II  cu.  ft.  per  sec.  from  Sac- 
ranienlo  R,,  Sutter  fo..  for  irrigation 
of   440   acr.s 

1768.  for     .",     cu.     ft.     per     sec.     trr,.ii 


Sacramento    R..    Sutter   to.,    for    irriga- 
tion   of    200   acres. 

1769.  for  20  cu.  ft.  per  :;ec.  fr.ini 
Sacramento  R.,  Sutter  Co.,  tor  irriga- 
tion  of   800  acres. 

1770.  for  6.26  cu.  ft.  per  sec.  from 
Sacramento  R.,  Sutt-'r  Co.,  for  irriga- 
tion  of   250,3   acres, 

1771.  for  1  cu,  ft.  p>.r  s^c  from  Sac- 
ramento R..  Sutter  Co.,  '.yr  iriigaiiui: 
of   40  acres. 

3  772.  for  2  cu.  ft.  per  s;!C.  from  Sacra- 
mento R.,  Sutter  Co,  fjr  irrigation  <,r 
SO  acres. 

The  diversion  worUs  wil.  consist  of 
Supply  Canal  &  Pumping  Pla;';  of  '1  lie 
butter   Mutual    Water  Corapaiiv. 

Lewis  F.  I'.yingtoii.  San  Frantiscr" 
4 '>  eu.  ft.  per  sec.  from  '.vxl-r  ilowir.f,- 
in"trough  across  land  for  which  appli- 
cation i.s  made  in  ■  olus.i  Co..  tributary 
to  Sacramento  R..  for  ■.rrlKatioii  cf  nee 
on  180  acres.  (.\ppli.;ant  allowed  fiO 
davs.    from    4-14-20    to    amend.       1773. 

liappy  Vall.:-y  Irrigation  Disi.  Olinda. 
75  cu.  ft.  per  sec.  from  .V  FK.  of  Col- 
lonwood  Cr.,  in  Shast.i  Co..  for  i-riga- 
tion  and  domestic  purpose:?.  Water 
will  he  diverted  into  main  lanal  16  mi. 
long  over  a  concrete  dam  .iO'.,60'.\] ."'. 
with  iron  headgate.  'Apiilic:int  al- 
lowed 60  davs  from  4-22-20  to  com- 
plete.)     1774. 

Robert  Duncan.  Hobart  Bldg.,  San 
Francisco.  50  cu.  ft.  per  sec.  from  Mill 
Cr.,  Humboldt  Co,,  tributary  to  Trin- 
ity R,.  for  placer  mining.  (Applicant 
allowed  60  days  from  4-26-20  to  file 
amended     app.)      1775. 

John  L.  McNab.  14  Montgomery  St,. 
.San  Francisco.  25  cu,  ft.  per  second 
from  Hostler  Cr..  Humboldt  Co..  tribu- 
tary of  Trinity  R..  for  placer  mining. 
(Applicant  allowed  60  days,  -fiom 
4--26-20    to    complete    app.)      1776. 

Francis  O.  Hatch,  San  Francisco,  100 
cu.  ft.  per.  sec.  from  Mill  Cr..  Tehama 
Co..  tributary  to  Sacramento  R..  for 
power  purposes.  Main  diverting  ditch 
16  mi.  long.  (Applicant  allowed  60 
davs  from  4-26-20  to  file  map.s.)  17,7. 
Louis  P.  Kearney.  El  Verano.  Sonoma 
Co..  3  cu.  ft.  per  sec.  from  .Sonoma  (_  r., 
Sonoma  Co..  for  agricultural  purposes 
on  32  acres.  Will  divert  water  by 
means   of   pumping.      1780. 

Ira  D.  Vinton.  Los  Angeles,  2  cu.  ft. 
per  sec.  from  unnamed  canyon  in  Los 
Angeles  Co..  tributary  to  Big  Tuyanga 
R..  for  agriculture  and  domestic  pur- 
poses, water  to  be  used  on  20  acres, 
and  to  be  diverted  by  means  of  pipe 
line  and  ditches  about  1  mi.  long  and 
rock  and  concrete  dam  20'x30'  narrow 
at  bottom.  (.Applicant  allowed  60  days 
from    4-27-20    to   complete.)      1781. 

Allio  W.  Robinson.  Independence. 
1-16  cu.  ft.  per  sec.  from  springs  in 
Invo  Co..  for  agricultural  and  domestic 
purposes  on  10  acres.  Water  will  be 
diverted  onto  lan<(  by  means  of  open 
ditches.      1782. 

Moreno  jiutual  Irrigtilion  Co..  River- 
side. 21^  cu.  it.  licr  sec.  from  a  cienega 
in  Riverside  Co..  tributary  to  San  Tiin- 
oieo  Cr..  to  Santa  Ana  R..  for  agricul- 
tural use  on  2.800  acres.  Water  to  he 
diverted  by  means  of  pipe  line  5  miles 
long  and  dam  3'x4'x4'.  with  concret,- 
headgate  with  iron  slide  gate  24"  di- 
ameter as  inlet  to  pilie.  Estimated 
cost.  $116,000  including  pipe  line.  1785. 
A.  W.  Kneibes.  Oustinc.  Merced  Co., 
7  cu.  ft.  per  sec.  from  San  .loanujn  R 
for  agricultural  purposes  on  320  acTe.-i. 
Diversion  works:  Canal  33  mi.  long  aid 
sectional  board  weir  16'x38".'x383'.  w;;h 
steamboat  chule-w-asteway  over  weir. 
Eslimnted    cost.    $6500.      1787.  » 

O,  T.  Thompson.  Slevinson.  Merced 
Co..  7  cu,  ft.  per  sec,  from  Me-ced  R., 
for  agricultural  purposes  on-  lOfl  acres. 
Diversion  by  pipe  line  1  mile  long  and 
10"  eenttrfugal  pump  driven  by  electric 
motor  in  concrete  pit.  Estimated  cost. 
$6  000,      1788. 

C.  W.  Henry.  W.  A.  Fritz  and  W.  .1 
'"lark.  P.akerslield.  10  cu.  fl.  per  sec. 
from  Paso  Cr..  Kern  i 'o..  for  quartz 
mill  and  minijig  work.  Diversion 
works.  Main  ditch  about  1  mile  long 
and  loose  rock  and  rarih  dam  3'x40's 
30",  with  limber  he.adgale  with  1-fool 
opening.      178;'. 

.1.  F.  Snydi'r.  Ingomar.  Merced  Co. 
7  eu.  ft.  i><'r  sec.  from  San  .loaquin  R.. 
Fresiu)  Co..  for  agricultural  purposes 
on  ;!00  acres.  Diversion  by  canal  ."" 
miles  long  and  sectional  hoard  weir 
16'x38.Vx383'.  with  sleambotit  chute, 
wastewav  over  w^eir.  iCstimated  cost. 
$6,500.      1790. 

David  A.  I'enry  and  (^"liaR.  P.  Matlson, 
Geyserville.  Sonoma  Co..  1  en,  fi,  per 
sec.  from  Gird  Cr..  Sonoma  Co..  irrisa- 
lion     of     JO     acres.     Diversio.n     works: 


Pipe   lines    120'   long  and   concrete  dam 
7'x40'x25'.      1791. 

J.  W.  Levenlon.  et  al..  Lookout. 
Modoc  Co,.  75.000  acre  feet  per  annum 
from  Pit  R,.  and  tributaries  in  Modoc 
Co,,  for  agricultural  purposes.  Amount 
of  water  to  be  stored  75.000  acre  feet, 
(estimated).      1792. 

S.  E.  Getlis,  Covelo.  Mendocino  Co.. 
IS'.i  cu.  ft.  per  sec.  from  -N'  Fork  Eel  R.. 
Mendocino  Co..  for  power  purposes. 
Amount  of  water  to  be  stored  137.385 
acre  feet.  Amount  of  i>ower  to  be  de- 
veloped 23.589  THP.  Diversion  works: 
Ditch  and  pipe  line  4V4  miles  long-  and 
concrete  dam  300'x60.'i'.'cl38'.  Estimated 
cost.    $1,300,000.       1793. 

O.  V.  Faulkner.  Pacific  Grove.  13  cu. 
ft.  per  sec.  from  San  Joaquin  I:.. 
Fresno-  Co..  for  agricultural  purposes 
on"  560  acres.  Diversion  works:  Canal 
33  miles  long  and  sectional  hoard  weir 
16'x385'x385'.  with  steamboat  chute, 
■wasteway  over  weir.  Estimated  cost, 
$9,000.      1794. 

Honcut-Tuba  Irrig.  DIst..  Honcut, 
65.000  acre  feet  from  Dry  Cr.,  Yuba 
Co..  for  agricultural  purposes  on  27,- 
500  acres.  Water  will  be  diverted  by 
means  of  a  concrete  dam  8'xl50'.      1795 

Terra  Bella   Irrig.    Dist..   Terra   Bella. 

Tulare    Co..    1500    cu.    ft.    per    sec.    from 

rjeer    Cr..    Tulare    Co..    for    agrlculiural 

imrposes   on    12.500   acres.      1796. 

PERMITS. 

The  following  permits  to  divert 
water  have  been  issued  by  the  State 
Water    Commission: 

I'ermit  696.  Application  1451.  issaed 
to  Orlis  I.  Kennedy  &  R.  M.  Lenner, 
San  Bernardino,  for  1-20  of  1  cu.  ft.  per 
s»c.  from  spring  in  Powell  Draw  in 
San  Bernardino  Co..  for  agricultural 
purposes  on  38  acres.  Water  to  be  di- 
verted   thru   a  pipe  line   600'    long. 

701-1448.  to  The  Big  Cow  Cr.  Ditch 
f  o .  Palo  Cedro.  Shasta  Co..  for  8  cu. 
ft.  per  sec.  from  Cow  Cr.  Shasta  Co., 
tributary  of  Sacramento  R.,  for  agri- 
cultural purposes  on  800  acres.  Diver- 
sion works:  Canal  and  branch  canal  10 
miles  long  and  rock  and  timber  dam 
4'x200'x200'.       Estimated     cost.     $11,000. 

704-1517.  to  Luther  Hill.  Independ- 
ence, for  11.25  cu.  ft.  per  sec.  from 
Sawmill  Cr..  in  Inyo  Co..  power  pur- 
poses. Amount  of  power  to  be  devel- 
..ped    386    THP. 

Permit    No.    70.5 — Number    not    used. 

706-1495.  to  James  Wm.  Schielke. 
Burnt  Ranch.  Trinity  Co..  for  40  cu.  fl. 
per  sec.  from  New  River,  Trinity  Co., 
.•or  gravel  mining, 

7  10-1298.  to  C.  T.  Walkins.  Davis  Cr.. 
for  440  acre  feet  per  annum  from  Las- 
sen <"o..  Modoc  Co..  for  irrigation  of 
]:!9  acres.  Diversion  works:  Main 
ditch  3.0  miles  long  and  timber  dam 
6'>.';0'    with    movable    dashboards. 

711-1374.  Julius  C.  Thorp.  Pine  Knot. 
1-^  cu.  ft.  per  sec.  from  unnamed 
branch  of  Arrastre  Cr..  in  San  Bernar- 
dino Co.,  for  irrigation   of  130  acre.s. 


.MASAR-V        niSTKICT       I.'.Dt'STRIAlj 
ASSOCIATION. 

(C.nsul  J.  B.  Milner.  Falls.  Ontario. 
Canada.  Mar.   30.   1920.) 

There  has  recently  been  organized 
the  Niagara  District  Industrial  Associa- 
tion, embracing  all  the  towns  and  cities 
of  the  Niagara  Falls  consular  district 
and  having  for  its  object  the  promotion 
of  industries  in  this  section.  With  the 
rapid  pushing  forward  of  the  hydro- 
electric canal  and  the  completion  of 
the  Wetland  Ship  Canal  (on  which 
work  is  soon  to  be  resumed),  an 
a,bundance  of  electric  power  and  in- 
creased facilities  for  shipping  will  be 
made  available  here,  and  both  points 
tn  a  greater  development  of  this 
already  important  industrial  region. 
This  district  offers  special  opportuni- 
ties to  the  following  classes  of  indus- 
try: All  manufactures  of  iron.  §teel. 
lextiles.  paper  and  pulp  electrochem- 
icals,   milling,  and   refining. 

II  is  in  project  to  hold  a  three  days' 
■ndustrial  congress  in  August  next, 
for  the  purpose  of  bringing  to  the 
canal  and  power  zone  representatives 
of  United  States  industries.  ip-~rder  to 
show  them  the  advantages  h^e  in  the 
way  of  power  and  of  Osteo.^oing 
transp'  rl.itien. 


B.^1. 


BUILDING  AND  EXCIINEERINC   NI^Ws 


BUILDING  CONTRACTS 


San  Francisco  County 

v«. 

Owner 

Contractor 

Amt. 

,220 

Kuppenheinier 

Mullen 

500 

.221 

A  b  rams 

Deibert 

500 

1222 

Sullivan 

MacDonald   lOOOOO 

1223 

Friedman 

Johnson 

1400 

1224 

Green 

Chase 

650 

1225 

Simpton 

Bailey 

800 

1226 

Boge 

Owner 

6o0 

1227 

Johnson 

Owner 

12000 

1228 

Andrews 

American 

8000 

1229 

Mercantile 

Coggins 

1500 

L230 

Mitchell 

Jensen 

500 

1231 

Federal 

Carson 

500 

1232 

Nelson 

Owner 

4000 

L233 

Umbsen 

Swenson 

500 

1234 

Joseph 

Owner 

3500 

1235 

Jackson 

Grace 

;   1500 

1236 

Fredericli 

Owner 

500 

1237 

Hamill 

Owner 

5000 

1238 

Audemai  il 

Stevenson 

4000 

1239 

Rouda 

Forbes 

9700 

1240 

Same 

Forbes 

300 

1241 

Same 

James 

930 

1242 

Same 

James 

1985 

1243 

Same 

Smith 

2524 

1244 

Same 

American 

1090 

1245 

Same 

Inlaid 

1032 

1246 

Same 

Miller 

5950 

1247 

Same                    Zimmerman 

1200 

1248 

Vasconi 

Martinelli 

Gj5o' 

L249 

Ray 

Reed 

5300 

1250 

Same 

Hurley 

10708 

1251 

Busse 

Jensen 

800 

1252 

Duncan 

Andrews 

800 

1253 

Sable 

Sable 

550 

L254 

Memburgpr 

Owner 

500 

1255 

Levaggi 

Urfer 

1800 

1256 

Guthrie 

Ferguson 

500 

1257 

Peters 

Owner 

4  500 

1258 

rollins 

Gilmour 

1250 

1259 

Lundy 

Home 

1300 

1260 

Lenord 

Mitchell 

1064 

L261 

S  P  Co 

Lange 

500 

1262 

Molera 

Duncan 

15250 

1263 

Hunter 

Taylor 

3000 

1264 

Straus;; 

Nelson 

7«85 

1265 

Lurie 

Barrett 

35000 

1266 

Same 

Same 

35000 

1267 

Same 

Same 

50000 

1268 

Haggard 

Owner 

1000 

1269 

Barrett 

Ownei 

500 

1270 

Perry 

Owner 

900 

1271 

Baclie 

Bovyer 

860 

1272 

Hoyt 

Watson 

2000 

1273 

Olson 

Owner 

750 

1274 

Baldwin 

Arras 

7688 

1275 

Same 

Beck 

3530 

1276 

Ruggles 

Whitmore 

2075 

1277 

Same 

Moller 

10050 

1278 

Friedman 

Coburn 

8085 

1279 

Schmidt 

Watsonite 

967 

1280 

Johnson 

Owner 

15000 

1281 

Basin 

Kragen 

1000 

1282 

Gonzoneri 

Ruegg 

550 

1283 

O'Neill 

Owner 

5000 

1284 

Pacific  T  &   T 

Matthies 

1000 

1285 

Mission   Masons          Owner 

7000 

1286 

Stehn 

Moriano 

1440 

1287 

Gay 

Martin 

29B93 

1288 

Met.    Life 

Monarch 

27295 

1289 

Bjors 

Owner 

4000 

1290 

Garguilo 

Owner 

3500 

1291 

Jacobs 

McGain 

500 

1292 

Tassus 

Hansen 

500 

1293 

McCarthy 

Arnott 

3000 

1294 

Same 

Same 

3000 

12S5 

Johnson 

Merritt 

8000 

1296 

City   Invst. 

Grace 

3000 

1297 

Healy 

Owner 

1500 

1298 

Richer 

Nichols 

500 

1299 

Schener 

Owner 

800 

1300 

Allen 

Owner 

12000 

1301 

Same 

Same 

12000 

1302 

Hunter 

Low 

500 

1303 

McPher8on 

Owner 

500 

1304 

Fay 

Martin 

53621 

1305 

Macowslcy 

Spargo 

8080 

1306 

Plummer 

Rednall 

2000 

1307 

Moore 

Letter 

5000 

1308 

Muhgin 

Owner 

500 

1309 

Chldrns   Hsptl 

Healing 

3000 

1310 

Zieback 

Salomon 

940 

1311 

Colonial   Molo 

r        Solomon 

500 

1312 

W   P  R  R 

Wagner 

1085 

uvvnei — Joseph    A.    Kuppenheimer.    211 

•  Kearny  St.,  San  Francisco. 
Architect — None. 

Contractor — Mullen  Mfg.  Co.,  64  llausch 
St..    San   Francisco. 

COST,    $500 


GARAGK 

(1221)      N    CAMINO    DEL    MAR    foot    of 
32nd    Ave.      One-story    frame    private 
garage. 

Owner — Dr.     Al.     Abrams,     2135     Sacra- 
mento St.,  San  Francisco. 

Architect — H.  C.  Smith,  Humboldt  Bank 
Bldg.,  San  Francisco. 

Contractor — L.  J.  Deibert.  2453  Buchan- 
an St.,  San  Francisco. 

COST,   $500 


SALES  BLDG. 

(1222)      N    CALIFORNIA    159-4    W    Van 
Ness   Ave.      Four-story  and   basement 
reinforced  concrete  sales  building. 
Owner — Walter      Sullivan,      907      Rialto 

Bldg.,  San  Francisco. 
Engineers — MacDonald   &  Kahn,   Rialto 

KIdg.,  San  Francisco. 
Contractor — MacDonald  &  Kahn,  Rialto 
Bldg.,   San  Francisco. 

COST,  $100,000 


ALTERATIONS 

(1223)      E    DIVISADERO    32-6    S   Green. 
Construct   sleeping   porch   at   rear   of 

Owner — Henry   Friedman,    273   Post   St., 

San   Francisco. 
.Vrchitect^Sam         Lightner         Hyman, 

Crocker  Bldg..  San  Francisco. 
Contractor — J.    Harold      Johnson,       110 

Jessie  St.,  Sun  Francisco. 

COST,    $1400 


EXCAVATION,  ETC. 

(1224)      NO.    198    DIVISADERO.      Exca- 
vation,  concrete    walls,   etc. 
Owner — Marian   S.    Green,   Premises. 
Architect — None. 

Contractor — S.   A.   Chase,     80     Douglass 
St..  San  Francisco. 

COST,  $650 


ALTERATIONS 

(1225)      NO.       336     EXCELSIOR       AVE. 
Raise  roof,  shingling,  new  stairs,  etc., 
for  dwelling. 
Owner — W.   Simpton.   Premises. 
Architect — None. 

Contractor — J.   M.    Bailey,   310   Excelsior 
Ave.,  San  Francisco. 

COST.  $800 


ALTERATIONS 

(1220)      SE  BUSH  AND     GRANT     AVE. 
Alter  store  front,  install  doors,  etc. 


ADDITION 

(1226)  NO.  288  EIGHTH  AVE.  Add  6 
feet  to  rear  room  and  porch;  alter 
for   basement   garage    in    dwelling. 

Owner — Jesper  Boge,  Premises. 

Architect — None. 

Day's  work.  COST,   $600 

FRAME    FLATS 

(1227)  NW  FULTON  AND  SIXTEENTH 
Ave.  TvPo-story  and  basement  frame 
(4)    flats. 

Owner — J.  Johnson,  375  17th  Ave.,  S.  F. 

Architect — None. 

Day's  work.  COST,  $12,000 

ALTERATIONS 

(1228)  NOS.  115-117  FRONT  ST.  New 
store  front:  install  girders:  erect 
mezzanine  floor,  etc.,  for  otflce  and 
display  room. 

Owner — J.    S.    Andrews,    666    Market    St., 

San   Francisco. 
Architect — None. 
Contractor-i— American  Concrete  Co.,  785 

Market   St.,    San   Francisco. 

COST.  $8000 

ALTERATIONS 

(1229)  NCX  170  FIRST  ST.  Replace 
.ioist  and  floor  in  store  room  where 
damaged  by  fire. 

Owner — Mercantile  Trust  Co.,   4C4   Cali- 
fornia St.,  San  Francisco. 

.\  'Chitect — None. 

contractor — L.   M.      Coggins.    115      Turk 
St.,  San  Francisco. 

COST.    $1500 


ALTERATIONS 

(1230)      NO.     3     GOUGH    ST.  Extend 

present  restaurant  building:  concrete 
flooring:  install  toilets,  etc. 
Owner — Harry   Mitchell,   Premises. 
Architect — None. 

Contractor — Jas.    Jensen,    550    Valencia 
St.,   San   Francisco. 

CO.ST.    ;-50U 


ALTERATIONS 

(1231)      NO.    296    GOLDEN    OATK    AVE. 
Alter  store  front;  plate  glass,  marble 
base,  etc. 
Owner — First    Federal    Trust   Co.,    Post 

and   Montgomery   Sts.,    S.    i'. 
Architect — None. 

Contractor — Otto  Carson.   110  Jessie-  St., 
San    Francisco. 

cosr.  t:-(jO 


FRAME   DWELLING 

(1232)       W    MADRONE     140    N    \;cen(e. 

Two-Story  and  basement   frame  dwlg. 

Owner — F.  Nelson  &  Sons,  2  We.-<t    I^or- 

tal   Park.  San  Franci.sco. 
Architect — None. 
Day's  work.  COST.  $1000 


.ALTERATIONS 

(1233)      NO.   32   MONTGOMERY   ST.   Re- 
move  balcony   and    set   up   in    rear   of 
store. 
Owner — Umbsen,    Kerner    &    Eisert,    20 

Montgomery  St.,  San  Frnncisco. 
Architect — None. 

Contractor — Swenson     &     Franzon,     H5 
Natoma  St.,   San   Francisco. 

CO.ST.  S500 


ADDITION 

(1234)  S  NORTH  POINT  77  E  Jones. 
One-story  frame  marble  mill  addi- 
tion. 

Owner — Joseph  Musto  Sons-Keenan  Co. 
535  North   Point   St..  San  Francisco. 

Architect — None. 

Day's  work.  COST,  $35(0 


ALTERATIONS 

(1235)      NOS.    44-46    PROSPJ^R.      Exca- 
vating,   concrete,      mill    wjork.       wall 
beds,    painting,      plumbinfc      etc.,    for 
alterations  to  apartment  House. 
Owner — T.  W.  Jackson,  Premises 
Architect — O.   E.      Evans,   2569      Mission 

St.,  San  Francisco. 
Contractor — J.     T.  Grace.     1013     Rhode 
Island  St.,  San  Francisco. 

CO.ST.    $1500 


ALTERATIONS 

(1236)  NO.  101  SHOTWELL.  Remove 
two  rooms  in  rear  and  enlarge  store. 

Owner — H.  Frederick,  608  Hearst  P.Ulg  . 

San   Francisco. 
.■Architect — None. 
Day's  work.  COST,   $500 

FRAME    RESIDENCE 

(1237)  E  THIRTIETH  AVE  275  S 
California.  Two-story  and  basement 
frame  residence. 

Owner — Thos.    Hamill.     715     42nd    Ave., 

San   Francisco. 
ArchiCect — None. 
Day's    work.  COST,    $5000 

RECORDED 

(1238)  N  SYCAMORE  AVE  133  W  Mis- 
sion W  25xN  100.  All  work  for  one- 
story  and  basement  frame  residence 
and  garage. 

Owner — Leon    and    Theresa    Audcmard. 
594  Valencia  St.,  San  Francisco. 

Plans   by  (.'ontractor. 

Contractor — L.  H.   Stevenson,   45   Worth 
St.,  San  Francisco. 

Filed   May    10,   '20.      Dated   May  7.  '20. 

Frame   up    ■. $1000 

Building    Plastered    lOOn 

Completed   and  accejiled lOon 

Usual     35    days 1  OOir 

TCfAL   COST     tJOn.i 

Bond.  S2000    Surety.  Maryland  'asualtv 

Co.      Limit.    100    days.        Forfeit,      none. 

Plans   and   specificaf Inns   filed. 

NOTE: — r-ermit   also   applied    fi.r   today. 

EXC.A.VAT1NG.   ETC. 

(1239)  W  HYDE  87-6  N  Geary  25x87-6. 
Excavating.       concrete,       reinforcing' 


16 


BUlLDlNCi    AM)    KNlilXEEIMNG    NEWS  Weanenday.      May      19,      )«20 


steel,  ivooden  forms,  tarra  cotta  flu« 
ilnine  for  three-story  and  basement 
reinforced  concrete  building. 

Owin'i- — SamiieJ  and     Henrlelia     Houda. 
■U  i'owfll  St.  San  Francisco. 

Archnect — J.  F.  Dunn.  401  Phelan  Bldg., 
San   Francisco. 

Contractor — Hichard  J.   H.    Forbes,   Mo- 
nadnoek  Bldgr..  San  Francisco. 

Filed  May   10.   '20.      Dated  Apr.   5,   '20. 
Concrete  poured   to  first  floor...  $30no 
Concrete  poured  to  2nd  floor.  . . .    20W 

Completed    2276 

Usual    35   days 2425 

TOTAL    COST.    $970U 

Bond.    ?9700.      Sureties.    lOmil    Hogberg 

and  Jno.   Cassaretto,        Limit,    60     days. 

Forfeit,   none.      Plans  and  specifications 

tiled. 

NOTE: — Permit  reported  Mar.  29.  1920 

No.   SOU, 


(1240)      CEMENT      FLOOR    IN      B.-VSE- 

ment  and  passagewajs  on  above. 
Contractor — Richard   J.   H.    Forbes,   Mo- 

nadnock    Bldg.,    San    Franci.'-.WK 
Filed  May  10.    20.     Dated  Apr.  5,  '20. 

Completed    $300 

TOTAL  COST.  $300 
Bond.  $300.  Sureties.  Emil  Hogberg-  and 
.Ino.  Cassaretto.  Limit.  10  days.  For- 
feit.   2.      Plans  and   specifications    i^ied. 


(1241)  STEAM  HEATING.  RADIATORS 
hot  water,  storage  tank,  etc..  on 
above. 

Contractor — James      &      Drucker,      4.')0 
Hayes  St..  San   Francisco. 

Filed  May  10,  '20.     Dated  Mar.  26,  '20. 

Roughed    in    $465.00 

Completed     232.50 

Usual    35    days 232.50 

TOTAL  COST.    $930.00 

Bond,    $930.      Sureties,   E.   Hcymans   and 

J.    F.    Dunn.        Limit,      without      delay. 

Forfeit,   none.      Plans  and  specifications 

filed. 


(1242)      SEWERING,    PLUMBING,    GAS 
fitting,   etc..   on   above. 

Contractor — James       &       Drucker.       450 
Hayes  St..  San  Francisco. 

Filed  May  10.  '20.     Dated  Mar.  20.  '20, 

Roughed   in    $992.50 

Completed  and  accepted 496.25 

Usual  35  days 496.25 

TOTAL  COST.  $1985.00 

Bond.  $1000.     Sureties.  B.  Heymans  and 

J.    F.    Dunn.        Limit,      without      delay. 

Forfeit,  none.      Plans  and  specifications 

filed. 


(1243)      LATHING    AND    PLASTERIN(5 
on  above. 

Contractor — James  F.  Smith.  273  Minna 
St..   San   Francisco. 

Filed  May  10.  '20.     Dated  . 

Brown    coated    $1000 

Completed  and  accepted 893 

Usual   35  days 631 

TOTAL  COST,   $2524 

Bond,     $1262.       Sureties.    Daniel    O'Neill 

and  O.  F,  Larsen.     Limit,  without  delay 

Forfeit,  none.     Plans  and  specifications 

filed. 


(1244)      ELECTRIC    WIRING,    PHONES 
and  bells,  etc..  on  above. 

Contractor — American     Steel     &     Illngi- 
neering  Co..  San  Francisco, 

Filed  May  10.  '20.     Dated  

Roughed   in    $545.00 

Completed    and    accepted 272.50 

Usual    35    days 272.50 

TOTAL  COST,  $1090.00 

Bond,  none.     Limit,  as  fast  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 


(1245)      HARDWOOD     FLOORING     ON 
above. 

Contractor^Inlaid   Floor   Co.,    600   Ala- 
bama St.     San   Francisco. 

Filed  May  10,  '20.     Dated  Apr.   23,  '20. 
On   1st  and   15th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST.  $1032.50 

Bond.   none.     Limit,  as  fast  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 


(1246)  CARPENTER.  MILL,  SASH, 
doors,  glass,  rough  hardware,  roofing, 
tinning  and  sheet  metal  work  on 
above. 

Contractor — John  S.  Miller. 

Filed  May  20.  '20.     Dated  Apr.   6,  '20. 

2nd   story   Joists   set $   571 

Roof  on    962 

Partitions   set    1000 

Mill    work    delivered 1500 

Completed   and   accepted 500 

Usual   35  days 1417 

TOTAL  COST.   $5950 

Bond.   $2875.     Sureties.   A.   Leguald   and 

J.   F.   Dunn.     Limit.   120  days.     Forfeit, 
none.     Plans  and  specifications  filed. 


(1247)    PAINTING.    WATERPROOFIKG, 
papering,   tlutlng,  etc..   on  above, 

Contractor — S.    Zimmerman. 

Filed  May   10.   '20.      Dated  Apr.   17.  '20. 
E.\terior     spreyed     and       interior 

primed     J400 

Completed    and    accepted 500 

Usual    35   days 300 

TOTAL   COST.    $1200 

Bond.  none.     Limit,  20  days  after  ready 

for  painters.     Forfeit,  none.      Plans  and 

specifications   filed. 


REPAIR   SHOP 

(1248)  S  LOMBARD  225  W  Van  Ner.s 
Ave  W  26.\S  137-6.  All  work  for  6ne 
story  reinforced  concrete  auto  repair- 
ing shop  and  frame  building  on  rear 

Owner — Pio    Vasconi.    3035    Larkin    St.. 
San   Francisco. 

Architect— Chas.     Fantouk,     550     Mont- 
gomery  St.,   San   Francisco. 

Contractor — J.    Martinelli,      1427    Mason 
St..   San   l-'rancisco. 

Filed  May  10,  '20.     Dated  May  3,  '20 
All    moulds   for   reinforced   concrete 

,   walls  ready    $1712.00 

All   concrete   in  and  trusses  up   and 
roof  sheathing   boards   on....    1712.50 

Completed  and  accepted 1712.50 

Usual  35  days 1712  50 

TOTAL    COST,    $6850.00 

Bond.  $3425.     Sureties,  (',.   P.  Olcese  and 

Pliade    Carmignani.        Limit,      65    davs. 

Forfeit,    $5.        Plans   and      speclflcatio"ns 

filed. 

NOTE: — Permit    applied     for    May     6 

1920,    >'>.    118i. 


FACTORY 

(1249)  BUILDING  LOT  BOUNDED 
by  Bosworth,  Milton,  Rousseau  and 
Southern  Paciflc  Railroad.  All 
brick  and  tile  work  for  a  one-story 
brick  concrete  and  steel  factory 
building. 
Owner    W.    S.    Ray    Manufacturing   Co., 

Milton    &   Bosworth   Sts. 
-•Architect — The       Austin       Co.,      Pacific 

Building. 
Contractor — A.   G.    Reed,    180   Jessie   St, 

San    Francisco. 
Filed   May   10.   '20.     Dated   Mar.   10,   '20. 
Payments   of   75%   on    or  before   10th 
of  each   month. 

Usual     35     days 25% 

TOTAL  COST,  $5,300 
Bond.  none.  Limit.  45  days.  Forfeit, 
$50.      Plans   and   specifications   filed. 


(1050)      CONCRETE       AND       CEMENT 

work   on   above. 
Contractor — P,     Hurley,     578     Elizabeth 

St.,   San   Francisco. 
Filed  May  10.  '20.     Dated  Apr.   14.  '20. 
Foundations    completed    to      floor 

line    $1800 

Concrete  roof  completed 4008 

Completed    2200 

Usual   35  days 2700 

TOTAL  COST.  $10,708 
Bond,  none.  Limit.  60  days.  Forfeit, 
$50  per  day.  Plans  and  specifications, 
none. 

PER.MITS 
ALTERATIONS 
(1251)      NO.    1485    CHURCH.      Alter  and 

change  6   three-room   fiats. 
Owner — Otto  A.  Busse.  155  Whitney  St., 

San   Francisco. 
Architect — None. 

Contractor — James  Jensen,  550  Valencia 
St.,  San  Francisco. 

COST,  $800 


ALTERATIONS 

(1252)      NO.    61-A      CARMELITA      .WE. 
Alter   for     garage    in      basement      of 
present   fiat   building. 
Owner— J.    E.    Duncan,   Premises. 
.\rchitect — None. 

Contractor — Chas.    Andrews.    1825    Ellis 
St..  San  Francisco. 

COST.  $800 


ALTERATIONS 

(1253)       NO.       3144    W.\SHINGTOX       ST. 

Alter  residence. 
Owner — Mrs.   L.   Sable, 
Architect— None. 
Contractor — L.  Sable,  San  Bruno.  Cal. 

COST.    $550 


PLASTER    RESIDENCE 

(1254)      NO.  5720  CALIFORNIA.  Plastei- 

front   of   residence      and    build      briclc 

fireplace,  etc. 
Owner — H.    S.    Memburger,   Pnemises. 
Architect — None. 
Days   work.  COST.   $500 


REP.MRS 

(125r.)    SE    SACRAMENTO   &    SANSOME 

Repair  fire  damage  to  offices. 
Owner — Levaggi    Co..    333   Clay   St..   San 
Francisco. 


.Architect — None. 

<;ontractor~Chas.  E.  Urfer,  134  Halleck 
ht.,  San  Francisco. 

CO.ST.   $1800 
ADDITION 
(1256)      NO.  2850  FILBERT.     Add  porch 

10  dwelling,  glazing,  etc. 
Owner— W.  R.  Guthrie.  Premises. 
Architect — Nonu. 

Contractor — Ferguson        &      Son.     1739 
Union  St..  San  Francisco. 

COST.    $500 


DWELLING 

(1257)  E  FIFTEENTH  AVE.,  274  N 
CabrUlo.  Two-story  and  basement 
frame    dwelling. 

Owner — J.    M.    Peters,    1010    Balboa   St. 

San    Francisco. 
Architect — None. 
Days    work.  COST,    $4,500 

PLA.STERING 

(1258)  NE  JACKSON  AND  JONB3 
Sts.  Lath  and  plaster  exterior  of 
residence. 

Owner — O.  Collins,  San   Francisco. 
Architect — None. 

Contractor — Wm.       G.       Gilmour,       180 
Jessie    St..    San    Francisco. 

COST.    $1,250 

WINDOW  Brrc. 

(1259)  NO.  35  POWELL  ST.  (instruct 
new  show  window — marble,  glass 
work,    etc. 

Owner — Arthur  Lundy,   Jr.,   720  Market 
St.,   San   Francisco. 

Architect-^None. 

Contractor — Home   Mfg.   Co.,   543   Bran- 
nan  St.,  San   Francisco. 

COST,    $1,300 

STORE 

(1260)  W  MISSION 
second.  Install  n< 
tile    flooring,    etc. 

Owner — F.   Lenord,   120  Church  St.,  San 

Francisco. 
.\rchitect — None. 
Contractor — T.    F.    Mitchell.    1370    Utah 

St.,    .San    Francisco. 

COSE,    $1,064 


.STATION 

(1261)      NE  MARIPOSA  AND  INDIANA 

One-story  frame  comfort  station. 
Owner — Southern       Pacific       Co.,       San 

Francisco. 
Architect — None. 

Contractor — Lange   and   Bergstrom.   207 
Sharon    Bldg.,    San    Francisco. 

COST.    $500 


RBCORDRD. 

BUILDING 

(1262)  SE  V.\N  NESS  AVE  AND  ELLIS 
All  work  for  one-story  mezzanine 
and  basement  building. 

Owner — A.  J.   Molera,  Monterey.  Cal. 

Architect — None. 

(_"'on»ractor — W.  C,  Duncan  &  Co..  Shar- 
on Bldg..  San  Francisco. 

Filed   May   11.   '20.      Dated  Apr.   2.   '20. 
Monthly   payments  as   work   pro- 
gresses  of    75% 

TOTAL  COST.  $15,250 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions,   none. 

NOTE:— Permit  reported  May  6,  1920, 

.\o.   1173. 


ALTERATIONS 

(1263)  N  CLAY  81-3  E  Baker  N  105xE 
25.  All  work  for  alterations  and  ad- 
ditions to  residence. 

Owner — T.  B.  Hunter,  Rialto  Bldg..  San 

Francisco. 
Architect — Geo.     W.      Kelham,     Sharon 

Bldg..  San  Francisco. 
Contractor- — W,   A.  Goericke    (as  Taylor 
&    (joericke),      Sharon      Bldg.,      San 
Franclsc«. 
Filed  May  11.  '20.     Dated  May  3.  '20. 

Monthly    payments   of 75% 

Usual    35    days 25% 

TOTAL  COST.  $3000 
Bond.  none.  Limit.  45  days.  Forfeit, 
none.      Plans   and    specifications    filed. 

NOTE — Permit  reported  Mav  in,   1920. 
No.    1215. 

FRAME  BUNGALOW 

(1264)  LOT  25  BLK  3164.  Westwood 
Park.  All  work  for  one-story  frame 
bungalow. 

Owner — M.  Frank  Strauss. 

Architect — Chas.  F.   Strothoff.  2276  15th 

S?..  San  Francisco 
Contractor — Nelson       Bros..     1375      Ply- 
mouth Ave..  San  Francisco. 
Filed   May    11,    '20.      Dated    Apr.   — .    '20. 
Building  up  and  enclosed. ..  .$1421.25 


■Wednesday,      May      19,      1920. 
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Brown   coated    1421.26 

Completed   and   accepted 1421.25 

Usual  36  days 1421.2» 

TOTAL  COST.  17885.00 

Bond,   $3900.     Sureties,     Chas.     Monson 

and  Edwin  T.  Peterson.     Limit,  90  days. 

Forfeit,  none.     Plans  and  specifications 

nied. 

PKBMITS 

STORES  AND  OFFICES  „.  ,  „, 

(1265)      S  GOLDEN  GATE  AVE  8.-6  W 

Leavenworth.      One-story    Class    "B' 

stores  and  offices. 

Owner — Louis  R.  Lurie.  743  Mills  Bldg., 

San  Francisco. 
Architect — Albert      Schroepfer.    Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor — Barrett  &  Hilp,  404  Sharon 
Bide.,  San  Francisco. 

COST,    $35,000 


STORES  AND  OFFICES 
(1266)      S  GOLDEN  GATE  AVE  37-6  %V 
Leavenworth.      One-story    Class    "B" 

stores   and   offices. 
Owner— Louis  R.  Lurie,  743  Mills  Bldg., 

San  Francisco.  .         .,        ^ 

Architect — Albert     Schroepfer.    Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor— Barrett  &  Hilp,  404  Sharon 

Bldg.,  San  Francisco. 

COST,    $35,000 


STORES  AND  OFFICES 
(1267)      SW  GOLDEN  GATE  AVE  AND 
Leavenworth.      One-story    Class    "B" 
stores  and  offices. 
Owner — Louis  R.  Lurie,  743  Mills  Bldg., 

San  Francisco. 
Architect — Albert      Schroepfer.    Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor — Barrett  &  Hilp,  404  Sharon 
Bldg.,  San  Francisco. 

COST,   $50,000 


ALTERATIONS 

(1268)  NO.  126  ELLIS  ST.  Enlarge 
and  alter  interior   of  restaurant. 

Owner — Haggard  &  Schwartz.  Premises 
Architect — None.  «.„„„ 

Day's  work.  COST,  $1000 

CONCRETE  FLOOR 

(1269)  E  HARRISON  50  S  Alameda. 
Lay  concrete  floor  in  warehouse. 

Owner — Barrett    &   Hilp,    Sharon   Bldg.. 

San   Francisco. 
Architect — None. 
Day's   work.  COST,   $o00 

AT  TFTtATIO^S 

a270)  N  HOWARD  207  W-SEVENTH 
St.  General  alterations  and  changes 
tor  lodging   house.  .    .      „ 

Owner — Mrs.  Perry,  60  Haight  St.,  San 
Francisco. 

iT^'Tor^"""' COST,   $900 

ALTERATIONS  „^     „„ 

(1271)     NO.    2622    SUTTER    ST.      Con- 
crete  yard,   new  bath,   etc.,   for  resi- 
dence 
Owner — Mrs.     Backe.     2622     Sutter     St., 

San   Francisco. 
Architect — None. 

Contractor — Bovyer  Sons,  240 1  Califor- 
n,a  St.,   San   Francisco.  ^^^^^    ^^^^ 


MOVE    WOOD,    ETC.  „^,„„ 

(1272)  SW  SECOND  AND  ^TOWN- 
send  Sts.  Remove  wood  and  hollow 
tile    partitions,    etc.,   in    warehouse. 

Owner — John    G.    Hoyt.  , 

Architect — None. 

Contractor^Daniel       Watson,       39       bt. 

Anne  St.,  San  Francisco.      ^^^^    ^,^^^ 


ailF)^^o'^^3%i  TWENTIETH  AVE. 
General  alterations  and  minor  addi- 
tions  for  dwelling. 

Owner — Fred  Olsen,  154  AV  ood  St.,  San 
Francisco. 

Architect — None. 

Day's  work. 


COST.    $750 


RBCORDBD 

GRADING,   ETC. 

(1274)  SE  MARKET  108-6V4  NE  Guer- 
rero NE  25  SE  80  NE  8-7%  S  51-8  NW 
119-3%  M  B  22.  Grading,  concrete, 
reinforcing  steel  for  one-story  and 
basement  reinforced  concrete  build- 
Owner — O.  D.  Baldwin,  Russ  Bldg.,  San 

Francisco. 
Architect — Albert      W.       Burgren.       6fil 

Phelan   Bldg..   San   Pr.incisco. 
Contractor — Adam  .-^rras,   1)0  .lessie  St.. 
San    Francisco 


Filed  May  12,  '20.     Dated  May  6,  '20. 
Basement  walls  poured  with  con- 
crete      $2000 

1st   story    walls   poured 2000 

Completed   and   accepted 1766 

Usual   35   days 1922 

TOTAL    COST.    $7688 

Bond,    $3844.      Sureties,      R.    A.      Farrar 

and   'Thos.   L.   Comyno.     Limit.   60  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

NOTE: — Permit  reported   May  8    1920, 

No.  1207 

(1275)  CARPENTER.  MILL,  ROUGH 
hardware,  glass.  plaster,  painting 
and   electric   work   on  above. 

Contractor— John    E.    Beck.    110    Jessie 
St.,  San  Francisco. 

Filed   May   12.   '20.      Dated   May   6,  '20. 
Roof  on  and  exterior  plastered.  $1300 

Completed   and   accepted 1330 

Usual   35  days 900 

TOTAL    COST,    $3530 

Bond,    $1765.      Sureties.    O.    Monson    and 

C.  B.  Sorvig.  Limit,  as  fast  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 


LATHING  AND  PLASTERING 

(1276)  W  VAN  NESS  AVE  40  N  Eddy 
W  109-9XN  40.  Interior  and  exterior 
lathing  and  plastering  for  one-story 
reinforced  concrete  building. 

Owner — Mary   A.    Ruggles,    1901   Vallejo 
St.,   San   Francisco. 

Architect — August     G.   Headman,     New 
Call  Bldg.,  San  Francisco. 

Contractor — G.    E.    Whitmore.    673    16th 
Ave.,   San    Francisco. 

F'iled  May  12,  '20.     Dated  Apr.   21,  '20. 

?3   of  work  completed $1037.50 

Completed    and    accepted 518.75 

Usual    35    days 518.75 

TOTAL    COST,    $2875.00 

Bond,    $1038.      Surety.    Jas.    E.    Lennon. 

Limit,  as  fast  as  possible.     Forfeit,  $10. 

Plans  and  specifications  filed. 

NOTE: — Permit  /eported  May  6    1920, 

No.    1189. 


(1277)  EXCAVATION,  CONCRETE, 
carpenter  and  mill  work  on  above. 

Contractor — Fred     Moller.     572     Haight 

St.,   San   Francisco. 
Filed  May   12,  '20.      Dated  Apr.   21,   '20. 
Footings    poured    and    outside    form 

work    in    place $1500.00 

Steel   and   wood   trusses   in   and   all 
form  work  done  to  truss  level   1803.00 
All    concrete    walls    poured..    1903.00 

Completed    and   accepted 2331.50 

Usual    35    days 2512.50 

TOTAL  COST,  $10,050.00 
Bond,  $5025.  Sureties.  R.  W.  Moller  & 
F.  K.  McComber.  Limit,  55  days.  For- 
feit, $15.     Plans  and  specifications  filed. 

CONCRETE    BUILDING 

(1278)  S  GOLDEN  GATE  AVE  247-6 
W  Buchanan  W  27-6xS  137-6.  All 
work  for  one-story  concrete  building 

Owner — J.     Friedman.     1126     McAllister 

St..   San   Francisco. 
Architect — None. 
Contractor — Ira   W.   Coburn.    180   Jessie 

St.,  San  Francisco. 
Piled  May  12,  '20.     Dated  Apr.  29.  '20. 
On    1st    of    each    month    as    work 

progresses      75% 

Usual    35    days 25% 

TOTAL  COST.  $8085 
Bond.  none.  Limit,  80  days.  Forfeit, 
none.      Plans   and    specifications    filed. 

NOTE: — Permit      reported      April    29, 
1920,  No.  1120. 

ROOF    PAVING 

(1279)  SECOND  AND  STERLING.  All 
work  for  roof  paving  for  addition  to 
plant. 

Owner — Schmidt     Lithograph     Co.,     2nd 

and   Sterling  Sts.,   San   Francisco. 
Construction     Manager — Fred'k.     Whit- 
ton,  369  Pine  St..  San   Francisco. 
Contractor — Watsonite  Products  Co.,  58 

Second  St.,   San   Francisco. 
Filed  May  12.  '20.     Dated  Apr.  20,  '20. 

On   10th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $967 
Bond,  $484.  Surety.  New  AmsterdaSi 
Casualty  Co.  Limit.  15  days.  Forfeit. 
$5.      Plans  and   specifications  filed. 

PER.MITS 

FRAME   FLATS 

(1280)  NE  CLEMENT  AND  TWENTY- 
second  Ave.  Two-story  and  basement 
frame    (4)    flats. 

Owner — Chas.  A.  Johnson.  47-A  Landers 

St.,   San    Franoisrn 
Architect— None 
Day's  work,  COST.  $i5,ooo 


ALTERATIONS 

(1281)   NE  FOURTH  AND  NATOMA 

Install   show  windows. 
Owner— N.   Basin,   109   3rd  St..  S.  F. 
Architect — None. 

Contractor — Louis    Kragen,    743    Gough 
St.,   San  Francisco. 

COST,  $1000 


GARAGE 

(1282)     NO.    2521    FOLSOM.      One-story 

frame  private  garage. 
Owner — G.   Gonzoneri.   Premises. 
Architect — None. 

Contractor — Ruegg    Bros..     719     Pacific 
Bldg..  San  Francisco. 

COST.    $550 


BRASS  WORKS 
(1283)      W  FOURTH  30 
story  concrete  brass  v 
Owner — Jos.    O'Neill.    68 

Francisco. 
Architect — None. 
Day's  work. 


tC  Freelon. 
orks. 
Post    St.. 


COST,  $5000 


CABLE    ROCK 

(1284)      NO.       827      HYDE.         Construct 
cable  rock  on  first  floor  of  steel,  con- 
crete and   plaster. 
Owner — Pacific   Telephone   &   Telegraph 
Co..   333   Grrant  Ave..  San  Francisco. 
Architect — None. 

Contractor — H.    C.    Matthies,    180    Jessie 
St.,   San  Francisco. 

COST,    $1000 


ALTERATIONS 

(1285)  2668  MISSION  ST.  New  stairs, 
fire  escapes,  plumbing  fixtures,  etc., 
for   hall. 

Owner — Mission  Lodge  Masonic  Hall 
Assn..  2668  Mission  St.,  San  Fran- 
cisco. 

Architect — F.  S.  Holland,  1629  Folsom 
St.,   San   Francisco. 

Day's    work.  COST,    $7,000 

ALTERATIONS 

(1286)  NW  WALLER  AND  STEINER 
Sts.     Alterations   for   cafeteria. 

Owner — E.  Stohn,  care  of  Umbsen, 
Kerner  &  Eisert,  Agents,  20  Mont- 
gomery  St.,  San   Francisco. 

Architect — None. 

Contractor — F.  Moriano  &  L.  Bonee, 
617   Bos  worth  St.,  San  Francisco. 

COST,     $1,440 


RECORDED 

APARTMENTS 

(1287)      S  POST  68-9  W  Taylor  W  24-1 
xS   68-9.      All    work      for      three-story 
and    basement      reinforced      concrete 
store  and  apartment  building  includ- 
ing street  steam  heating  system. 
Owner — Jean    B.   Gay  and   Marie   J   Gay 
(his      wife),    110      Sutter      St.,    San 
Francisco. 
Architect — Rousseau    &    Rousseau,    110 

Sutter  St.,   San   Francisco. 
Contractor — Wm.     Martin,     110     Jessie 

St..   San   Francisco. 
Filed   May   13.   '20.      Dated   Apr.    28.    20. 
Concrete    work      completed      and 
joists  installed  up  to  2d  floor. $5567.00 
Concrete    work      completed      and 

ready   for   roof 22°;sf 

Brown  coat  plaster  on 551)7. ^-^ 

Completed    and    accepted S'^S?or 

Usual    35    days '15;?5 

TOTAL  COST.  $29,693.00 
Bond.  $14,846.50.  Sureties.  Edwin  T. 
Peterson  and  Patrick  Hurley.  Limit. 
140  davs  after  receiving  building  per- 
mit. Forfeit,  none.  Plans  and  speci- 
fications filed. 


JmS)      NE    PINE    AND    STOCKTON    E 
137-6xN     275.       All     work     for     orna- 
mental iron  work  for  building. 
Owner — Metropolitan      Life      Insurance 

Co     by   .las.    Furlong.    Contractor. 
Architect— J.   R.  Miller,  Lick  Bldg..  San 

Francisco. 
Sub-Ccntractor — The       Monarch       I-^on 
Works.   943      Columbus      Ave.,      San 
Francisco. 
Filed  Mav  13,  "20.     Dated  May  12.    20 

On  10th  of  each  month „'  ,^ 

4«   dll^'M   nfter,   257r $682.1. 7-^ 

w   uny«   ii"e  -^^^^^^^  ^^^^    $27,295.00 

fiond  $13,647.50.  .Surety.  Globe  Indem- 
nity Co.  Limit,  forfeit,  none.  Plans 
and  specifications  filed. 

PERMITS 

FRAME    DWELLING      ' 
(1289)      N  ANZA  80  W  20th  Ave.     One- 
story    and    basement    frame    dwelling' 
Owner— Victor      Bjqrs.    3573       19th    St:. 

San  Francisco 
Architect — None. 
pay'B  worn.  POS'^,   S40n(. 
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ALTERATIONS 

(1290)  NO.  662  BRUNSWICK.  Gen- 
eral alterations  and  changes  for  resi- 
dence. Construct  store  on  ground 
floor. 

Owner — A.   Gargiulo.   Premises. 

Architect — L.  Mastropasqua.  580  Wash- 
ington  St.,  fian    Francisco. 

Day's   «-orl<.  I'OST.   1351111 

ALTERATIONS 

(U'ai)      NO.     24:i6     BUCHANAN.       Alter 

for  private  garage  in  basement. 
Own»>r — Frank  Jacobs  &  Brother. 
Architect — None. 

Contractor — Wm.  McCain,  1520  Web- 
ster  St..    SJn    Francisco. 

CO.ST,    .«.-,00 
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FOUNItATION 

(1292)       NO.       1904 

<-'onstruct   new   foi 
Owner — Mrs.   Louise 
Architect — None. 
Contractor — P.  Han: 
San    Francisco. 


OREICNWICH      ST. 
indaticn. 
Tassus,   Premises. 

sen,   2502  Union   St., 

COST,    $500 


(1293J      SW    HOLLOWAY   AND   JULES. 

One-story  and  basement  frame  dwlg. 

Owner — McCarthy      Co.,    SIC      Bush    St., 

San    Francisco. 
Architect — None, 

Contractor — Jas.      Arnott    &    Son,      2428 
32nd   Ave.,  San   Francisco, 

COST,   $3000 


FRAME 

DWELLING 

(1294) 

S    HOLLOW 

AY 

25 

W 

Jules. 

One-st 

ory        and 

has 

erne 

nt 

dwelli 

ng. 

Owner- 

-McCarthy     ( 

'o.. 

31  fi 

Rti.« 

ih     St., 

San 

Archilec 

t— None. 

Contract 

or — Jas.      Ai 

■nott 

* 

Son 

24  2fi 

32nri 

1   Ave.,   San   Francisco. 

V- 

:OST, 

?SOOO 

STORES  .\ND  OFFICES 
(1295)      NW    MISSIO.V    AND    TWENTY- 
ninth.         Two-story      and       basement 
frame  .-stores  and   offices. 
Owner — G,    H.    Johnson,    464-A    Bartlett 

St.,  San  Francisco. 
Architect— Geo.    M.    Merritt,    3015   Geary 

St.,  San  Francisco. 
Contractor — Geo.       M,       Merritt.        3015 
Geary   St..  San   Francisco. 

COST.    JSOOO 


Ai/n;i:ATioNS 

(I2'.tt;)       NO.        711-',  ...       MARK-101        ST. 
Alter  store   fronts;    re-arrange    i>arli- 
tioiis:   electric   wiring,   etc. 
Ownei — City   Investment   Co.,   First   Na- 
tional  Bank    Bldg..   San    Francisco. 
-\fchttecl — None. 

•  •onlractor — Grace     &     Bernii-ri.     Clans 
Spreckels    Bldg.,    .San    Franci,sco. 

COST,    $30110 


ALTEltATlONS 

(1297)  SW  MASON  &  NORTH  POINT 
Alterations    and    changes    for    shop. 

Owner--Healy    Tibbitts    Constr.    Co..     :i 

Main   St.,  .San   Francisco. 
Architect — None. 
Day's    work,  COST.    ji1.",oo 

REPAIRS 

(1298)  NO.  M12  OCTAVIA  ST.  K. - 
pair    roof   of   dwelling. 

Ow.ier — M.   Richer.  SO  Post  SI  ,  ,■-•.   I'. 
.\rchitect — None. 

I'ontractcr — H.   D.  Nichols,  1381   Steven- 
sou  St.,  ,San   Francisco. 

COS''',    ?o(lO 

t;i:sii>i;nce 

(1299)  NE  MILTON  AND  SPRING- 
vale.  One-story  and  basement  frame 
residence. 

Owner — Richard    .Schener,     138    6lh    St.. 

San    Francisco. 
.Vrchilect — None. 
Pay's    work.  i  OST,   $800 


(13001    w    TWENTY-EIGHTH    AVE    120 
.V  T/ake.        Two-story  and     basement 
frame  riMelling 
Owii.M-    .Mien    .V:    Cn..    1G8    fost    St..    San 

Francisco. 
Architect — Earl    It.    P.ertz,    68    Po:l    SI., 

San    Francisco. 
I'ay's   work  COST.  $I200ii 

(1301)  AV  TWE.NTY-EKJHTH  AVE  80 
\  I,ake.  Two-story  and  basement 
frame   dwelling. 

Owner — Allen  &  Co..  IfiS  Post  St..  San 
Francisco. 

.Vrehitecl — Karl     I;.     I'.erlz.     (IS     I'l.h^l     St., 


ALTERATIONS 

(1302)      NO.   750  TWELFTH   AVE.      E^- 

tcnd   sun   porch   on    two   floors  a  dfu- 

tance  of  5   feet. 
Owner — Mrs.     Hunter, 
Architect — None. 
Contractor — James    Lo 
St.,    San    Francisco 


ALTERATIONS 

(1303)      NO.   2217   UNION.      Erect   vent 
lation  pipe  for  hood  over  griddle  ar 


hot  plates. 
Owner — .Sarah 

bert   St 
Arc'hitect — Non 
nay'.s   work 


San 


COST. 


MKCOKDED 

CLASS    "C"    BUILDING 

(1304)SE  ELEVENTH  AND  [|i)W\i:n 
S  lOOxE  145.  All  work  for  .^ne-.-itorv 
Class  "C"  building. 

Owner — John  and  Luke  Pay,  1534  'ireen 
St.,   San   Francisco. 

Architect — O'Brien         Bros.,      Inc         ''lo 
Montgomery   St.,   San   Francisco. 

(ontractor— Wm.  Martin,   110  Jessie  Si 
San  Francisco. 

Piled  May  14.  '20.     Dated  May  14,  '20 

Porm.s  for  1st  floor  in $   8215  7.". 

Main  floor  concrete  poured..      8000  iiii 
Brick    wall    completed    to    truss 

,, '?,YeI 8000.00 

Building       roofed     and       brick 

work    completed    8000.00 

(completed    and    accepted....      8000  00 
Usual    35    days 1340';  ">') 

o       J     -,„  TOTAL  COST.    $o3,62LOO 

Bond,    $26,810.      Sureties.    V,    Passio   and 

Edwin    T.    Peterson.        Limit,    90      days 

forfeit,   none.      Plans  and  speciflcatio'ns 

filed. 


EXCAVATING,    ETC. 

(1305)  E  VAN  NESS  AVE  07-6  N  Kd.lv 
N  25.\E  106.  Excavating,  concrete 
carpenter  and  mill  work  for  one 
story  and  basement  'reinforced  con- 
crete  building. 

Owner — J.   Macowsky. 

Architect— August     G.     Headman,     Call 
Bldg,,   San   Francisco. 

Contractor — J.     Spargo,     240    Montgom- 
ery St,,  San  Francisco. 

Filed  May  14,  '20.     Dated  Apr.  15.  '20 
Excavation    done    and      concrete 

poured    to    1st   floor $1000 

-MI   concrete    poured   and    ready    for 

roofer     2060 

i-orapleted   and  accepted 3O0'> 

Usual   35  days 2020 

„        ,      .  TOTAL    COST.    $8080 

Bond.    $4040.       Sureties.    D.    J.    Sullivar. 

and    W.      Williams.         Limit,      43    d.tv. 

Forfeit,    $15.      Plans    and    specificatioM.s 


filed. 


lit 


rep. 


.-led    April       2  1. 


I'EHMI'r.S. 

.\LTERAT10NS 

(1306)      NO.    2109    BAKER.    .Viler  ilwell- 

ing   into   2   flats. 
Owner — Mrs.  Harold   P.   Plumnier,  Prcni 
.Vrchitect — None. 

Contractor — W.    W.    Rediiall,    2500    Fil- 
bert St.,  San  Francisco. 

COST,   $2000 


Ai/n.;i!ATiONS 

(1307)  NO.    227    I'INE.        Alter      frc 
baild  tile  vault  in  basement  of  otli. 

Owner — J.   M.   Moore,   Inc.,   233   line 

San  Francisco. 
Architect — B.    G.    McDougall.    3S1     P. 

.St..   .San    Francisco. 
Contractor — B.   T.   Leiter     &   Sons. 

Call  Bldg.,  San  Francisco. 

COST,  $5 

ALTKRATIO.NS 

(1308)  NO.      356    POST,         New      si 
front,   partitions,   etc. 

Owner — John      J.      Muhgin.      149      (Ii; 

Ave.,    San    Fiaiicisco. 
Architect  —  None. 
Day's   work.  C^OST,   $ 


Chicago.    IlllnolK 

>><HKH>(KHKK><H><KKHKH>4W><H««HJ0- 


SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 


Piedmont. 

Gen.  Oscar  P.  Long,  Hazel  Lane, 
\V.  .M.  Alexander,  Union  and  King, 
W,  C,  Dallas.  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen,  Claremont  Court. 

Redwood  City. 
i;.  R.  Diamond,  Portola  Road, 

Bnrlingame. 
i:.  A,  Christenson,  Hillsborough, 
Geo.  A.  Newhall,  Hillsborough. 
.Mrs,  C.  W,  Penoyer,  Hillsborough, 

Oakland. 
Geo,  C  Jensen. 

METAL    PRODUCTS     COMPANY 
CALIFORNIA 

Agents  for 

The  Permutit  Company 


DldK. 
'elepho 


ew  York. 

401     Mnrkr*     Strvrl. 


IT.llMr TIT  SOFT  Ar.4TER. 


/ner — A.    Zieback 
chitect — None. 
n tractor^ — L.    Salomon 
San   Francisco. 


Premises. 

1430    Elli 
COST. 


ALTEIiATIONS 

ALTEl 

iATIO.NS 

(1300)      S    S.VCRAMENTO       bel.       M.iiil,. 

(1311) 

NO.    724    VAN  NESS  AVE.      In- 

and    1  herry.       lie-arranKe    jianlt  ions. 

stall 

doors,  plate  glass  tor  auto  sales 

pamlins:  and      install    sieani      healing 

room 

.«.M^ie,„    in    Ward. 

Owner- 

-Colonial  Motor  Sales  Co.,  Prem 

owner    -Children's    HospiUil.    Premises. 

.Srchiti 

,>ct — .None. 

1  onl  ra- 

c-tor—L.    Solomon.    1430   Ellis   St., 

Contraclcr — Geo.    Healing:.      110      Jessie 

sa  I 

1   Francisco, 

St..  San  Francisco. 

COST,   $500 

(;osT,  sc.ooo 


RKrORDKD 

I'lER  No.  34  of  the   U'alerfr 
paint        passeiig-er       : 


frelKhl    shed. 
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Owner — The    Western    Pacific   Railroad 

Co.,   Mills   Bldg.,   San   Francisco. 
Architect — None. 
Contractor — Henry      F.      Wagner,       530 

Gough  St.,  San  Francisco. 
Filed  May  15,  '20.     Dated  May  5.  '20. 

On    completion    Ti% 

Usual    35   days 25% 

TOTAX,  COST.  11685 
Bond.  $845.  Surety.  National  Surety 
Co.  Limit.  30  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


OOBIPLETION  NOTICES 


»tm  Tnattim  OmaW 

May  S.  1»20— THE  GOLDEN  CITY 
Theatre,  San  Bruno  Ave.  Robert 
Scholz  to  Trebino  and  Petersen 
April    28,    1920 

May  8.  1920— S  TURK  87-6  W  LAR- 
kin  W  25  137-6  E  112-6  N  55  W  87-6 
N  82-6.  J.  F.  Hetty  to  N.  Ander- 
sen      April    28,    1920 

May  8.  1920—1453  MISSION  ST. 
Gantner  and  Mattern  Co.  to  Tay- 
lor &    Jackson April    29.    1920 

May  10,  1920— W  TWENTY-EIGHTH 
Ave.  115  N  Anza  N  25xW  120. 
Ulysses  S.  Simonds  to  whom  it 
may   concern May    1,    1920 

May  8.  1920— E  JULIAN  AVE.,  125 
N-16th  N  30xE  125.  N.  O'Connor 
to    N.    Bjorkman May    4,    1920 

May  10,  1920— SW  SACRAMENTO 
and  Gough  S  55xW  100.  Layfay- 
ette  Investment  Co.  to  Thos.  A. 
Cavanaugh     

May  12,  1920 — E  FAXON  AVE  200  S 
De  Montford  Ave  S  25x112.  Jno 
and  Bertha  Preston  to  whom  it 
may  concern May  11,  1920 

May  11.  1920 — FRONTAGE  OF  41-01.4 
on  California  and  92-3  on  Front, 
SW  Cor.  Mrs  E  H  O'Brien  to  M  E 
Vukicevich  and  Spencer  Bagge..,. 
May    10.    1930 

May  13,  1920— N  SUTTER  bet.  Kear- 
ny and  Montgomery;  r<Jb.  126  Sutter 
Geo  L  Bishop  to  G  P  W  Jensen  .... 
May    12,    1920 

May  13.  1920— COMG.  72  PROM  NW 
Van  Ness  Ave  and  California  W 
153  N  193  E  60  S  100  E  93  S  93. 
Macdonald  &  Kahn  to  whom  it  may 
concern May   10,   1920 

May  13,  1920 — COMG.  306-2  S  Islais 
and  590  E  Third  S  lOOxE  50.  Henry 
W  Peabody  &  Co  to  Jos  Pasqualetti 

(a.p   American    Concrete    Co) 

May     6.     1920 

May  13,  1920— COMG.  306-2  S  Islais 
and  640  E  Third  S  lOOxE  50.  Bal- 
four Guthrie  &  Co  to  Jos  Pas- 
qualetti (as  American  Concrete 
Co.) Mav    6.    1920 

May  13,  1920 — S  BUSH  206-3  W  San- 
some  W  68-9xS  137-6.  Sarah  Rosen- 
stock  and  Hilda  R  Nuttall  to  J 
Salanave May    1.    1920 


uairi  roMD. 


■■■  Twmmelmeu 

May  11,  1920— INTR.  MONTEREY  & 
Faxon  Ave.  Golson  Young  and 
Ernest    Fish    vs    Ida    McCain J65 

May  11.  1920— E  LARKI.V  100  N  Post. 
James  H  Hardy.  Inc  vs  J  S  Ourish, 
J  C  Hladlk  and  Anna  Hladik.  .$112.18 

May  13.  1920 — N  SILLIMAN  22-6  W 
Brussel  W  22-6xN  100  Ptn  Blk  16. 
Univ  Md  Survey.  Henry  Ernest  & 
3ons  vs  Marguerite  F  M  Coffev... 
$222.50 


NOTICE     OF     NOX-RESPONSIHILITY. 
San    Franelsro  Connty. 


Jfay  10.   1920 — NO.    : 
St.     Morris    and 
improvements    on 


21  AND  223  EDDY 
los.  Hyman  as  to 
leased    property. 


Co  to  Winchester  Repeating  Arms 
Co.      10  years.   $90,000. 

May  10.  1920 — N  POST  137-6  W  Frank- 
lin W  85xN137-6.  Annie  Ewavnel  to 
Earl  P.  Cooper,  Inc.  4  years.  $350 
per  month,  etc. 

Mav  11.  1920 — .\0.  192  TO  198  THIRD 
St.  and  700  to  706  Howard.  Wm 
Hendrickson  Jr  to  Carrie  H  Gibbs. 
a  year.s.     $31,200. 


San  Francisco. 

Mav  14.  1920 — NE  THIRD  AND 
Stevenson,  29  3rd  St.  Merc.  Trust 
Co..  trustees.  Herman  Levy  dec'd  to 
Spiror  Paxnor  and  Jas.  Dravillas;  5 
years;    $28,000. 

May    14.    1920— SE    POLK     A.ND    FERN 

May  13.  1920— NO.  1787  MCALLISTER. 
C  C  Patterson  to  Mrs  W  Rraunstoin. 
5   years.      $25   per   month. 

May  13.  1920 — NW  TOWNSEND  80  XR 
Clarence  NE  ROxN  W275,     t,  A  Norris 


LEASE   MADE   OX   LOWER  POWELL 
STREET. 


-\okerinnii  and  HarrlH  Ciuidy  Syndicate 
.llnke  Initial  Move  For  Retail  Stores. 


Following  the  announcement  that  a 
syndicate  composed  of  Ackerman  and 
Harris,  the  theatrical  owners,  Chas. 
Brown.  A.  C.  Blumenthal,  I.  Prager  and 
others,  had  planned  to  go  into  the  re- 
tail candy  business  on  the  Pacific  Coast 
on  a  large  scale,  the  announcement  is 
made  by  A.  C.  Blumenthal  &  Co.  that  a 
ten  year  lease  has  just  been  con- 
sumated  with  the  Union  Trust  Com- 
pany, acting  for  the  Pope  Estate,  for 
a  store  now  occupied  by  the  California 
Bakery,  with  a  forty-tour  foot  frontage 
on  the  west  side  of  Powell  street  be- 
tween Eddy  and  Ellis  streets,  at  a 
gross  rental  of  a  quarter  of  a  million 
dollars.  It  is  the  intention  of  the  Syn- 
dicate to  .Tiake  this  one  of  the  most 
handsomely  fitted  up  candy  and  re- 
freshment palaces  on  the  Pacific  Coast. 
Approximately  $100,000  will  be  spent 
on  the  fixtures  and  furnishings. 

Simultaneously  with  this  announce- 
ment, the  same  syndicate  have  leased 
a  store  at  Seventh  and  Broadway,  Los 
Angeles,  and  will  announce  another  lo- 
cation in  San  Francisco  and  in  Fresno 
within  a  few  weeks. 


JUGHWAY 


COMMISSIONS 
ROAD    PLANS. 


APPROVE 


WASHINGTON. — Continuation  of  the 
present  plan  for  development  of  good 
roads  by  joint  appropriations  by  the 
government  and  the  states  was  advo- 
cated before  the  senate  postofflce  com- 
mittee by  representatives  of  highway 
commissions  of  twelve  states,  includ- 
ing Alabama.  North  Carolina,  Texas, 
Oklahoma.  Missouri,'  Indiana.  Iowa. 
Kansas,  Nebraska.  Minnesota,  South 
Dakota  and  Vermont.  They  opposed 
the  Townsend  bill  proposing  creation 
of    a   federal    highways   commission. 

♦ 

FIRM       DONATES       SCHOOL       TR.^CT. 

An  entire  block  of  land  will  shortly 
be  presented  to  the  city  by  the  Resi- 
dential Development  Company.  This 
announcement  was  made  at  a  meeting 
of  the  Westwood  Park  Association,  at 
which  several  hundred  lot  owners  and 
residents  of  Westwood  Park  were 
present. 

It  was  the  first  annual  meeting  of 
the  Westwood  Park  Association.  Five 
directors  were  elected.  They  were: 
Willard  W.  Beatty.  Mrs.  J.  Richard 
Kemp,  Clarence  F.  Pratt,  Luther  L. 
Yates  and  W.  P.  Laufenberg.  Their 
re-election  was  a  complete  endorse- 
ment of  the  valuable  services  which 
they  have   rendered   in   the   past 

Willard  W.  Beatty,  chairman,  an- 
nounced the  generous  offer  the  direc- 
tors had  obtained  tor  AVestwood  Park 
from  the  Residential  Development 
Company  of  a  lilock  of  land  fronting 
on  Monterey  blvd..  opposite  the  north- 
erly eiitr.Tnoe  prater,  of  Westwood   park. 


Beatty  stated  that  It  was  the  unani- 
mous desire  of  the  residents  of  West- 
wood  Park  to  obtain  a  site  for  a  school 
and  a  playground,  and  that  after  con- 
ferring with  several  of  the  directors 
of  the  Residential  Development  Com- 
pany, a  promise  had  been  given  that 
the  block  of  land  in  question,  which 
has  a  frontage  of  250  feet  on  Monterey 
hlvd.  and  over  600  feet  on  Plymouth 
and  Y'erba  Buena  aves..  would  be  pre- 
sented to  the  city  if  some  assurancs 
could  be  given  that  a  public  play- 
ground would  be  constructed  on  it,  and 
also  that  at  least  one  unit  of  a  school 
building  would  be  built  without  delay. 


WARD     LL'MBER     COMPANY     INCOR. 
PORATEaO   FOR  *500,000. 


MODESTO.  Cal. — Articles  of  incorpo- 
r.ition  of  the  Ward  Lumber  company, 
have  been  filed  in  the  office  of  County 
Clerk  Benson,  with  R.  O.  Deacon  of 
Fresno,  W.  L.  'Ward  of  Modesto  and 
G.   H.  Ward  of  Fresno  as  directors. 

The  new  company  is  capitalized  at 
$500,000.  divided  into  5000  shares  of  the 
par  value  of  $100  each.  Three  shares 
of  stock  have  been   subscribed. 


CALIFORNIA    INDUSTRIES 
TION. 


Newly  Elected  President  Addrest^eT  tlic 
Meiubereliip. 

Gentlemen: 

At  the  last  meeting  of  the  Board  of 
Directors  of  the  California  Industries 
Association,  I  had  the  honor  of  being 
elected  President.  While  I  appreciate 
the  honor  which  has  been  bestowed 
upon  me,  I  realize  the  importance  of 
the  position  and  the  responsibility  that 
goes   with   it. 

AVe  have  a  great  wor  kto  perform  in 
building  up  the  industries  of  the  State 
of  California,  for  after  all  any  growth 
which  is  made  by  the  industries  means 
a  greater  volume  of  business  to  every 
one  in  business  in  the  State,  whether 
it  be  the  Manufacturer.  Wholesaler,  or 
Retailer.  Bigger  payrolls  mean  more 
to  us  than  any  other  single  item  in 
connection  with  our  industrial  busi- 
ness. 

It  is  the  aim  of  the  California  In- 
dustries Association  to  become  a  vital 
State-wide  organization,  having  at  all 
times  the  interest  in  the  growth  of  the 
entire  State. 

AVe  have  a  great  work  to  perform  in 
sible  bring  home  to  the  people  of  this 
State,  the  importance  of  California 
Industries,  thereby  creating  a  pride  in 
our  industries  and  securing  an  un- 
selfish collective  support  for  greater 
payrolls. 

To  how  great  an  extent  our  Associa- 
tion can  go  toward  advertising  to  the 
people  of  this  State  this  idea  depends 
entirely  upon  the  amount  of  money 
available,  our  only  revenue  comes 
from  the  dues  of  our  members.  Just 
what  I.  as  President  of  your  Associa- 
tion, can  do  to  assist  you  in  the  build- 
ing up  of  your  business  depends  upon 
the  support  I  receive  from  you. 

I  solicit  your  suggestions  and  trust 
that  I  may  have  your  full  support  in 
the  work  In  which  we  are  greatly  in- 
terested. 

Yours  for  Greater  Markets. 
CALIFORNIA    INDUSTRIES    ASSOCIA- 
XION 

F.  D.  FAGAN.  President. 
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BUILDINO  OOimtAOTfl 


Alamed* 

County 

No. 

Owner 

Contractor 

Amt. 

1061 

Sellers 

Tupp»r 

4000 

1062 

HlpEley 

Owner 

1300 

1063 

Kennedy 

Spencer 

5O0O 

1064 

Turner 

Owner 

600 

iite.-i 

Po    Sane 

Okd.   Hef. 

3000 

1066 

Reihl 

Shrader 

491 

1067 

BiitU.n 

Owfler 

4500 

KIKS 

Ittrhcrl 

Owner 

400 

iu6;< 

Maniuls 

Owner 

3000 

1070 

Balke 

Owner 

500 

1071 

Hilleii 

Owner 

11700 

1072 

Kauffinan 

Quigley 

997 

1(173 

-Vl.-t.    l.if.-    Ins 

Bay 

500 

1071 

I'Vd.ral    ICl.c 

Owner 

3500 

107.n 

Silva 

Francis 

3200 

1076 

C'al    I'ack'B 

Christensen 

6000 

1077 

Allen 

.MacDonald  , 

100000 

1078 

OTonnell 

Owner 

500 

1070 

Witham 

Louis 

500 

1080 

Andenson 

Owner 

1158 

1081 

Nelson 

Owner 

3500 

1082 

Zile 

Tullock 

2700 

1083 

Haste 

Hopper 

120OO 

1084 

Caldwell 

Kidder      412 

108D 

Stephenson 

Te.xdahl 

2498 

1086 

1st   Svgs.   Bk. 

Cal.   Art. 

7340 

1087 

1st    Svgs.    Bk. 

Kulchar 

1650 

10S8 

1st     Svgs.     Bk 

.     Denlvelle 

2500 

1089 

Zile 

Tullock 

2700 

1090 

Nelson 

Owner 

1000 

1091 

Calden 

Wieslander 

2500 

1092 

Brenner 

Scott 

900 

1093 

AVoodburn 

Owner 

8000 

1094 

Gray 

Owner 

1500 

1095 

Bauman 

Owner 

400 

109B 

Dodge 

Soiensoii 

1000 

1097 

Bargguist 

Owner 

600 

1098 

Young 

Owner 

4.-.0 

1099 

(Jiiffen 

Kandlett 

3000 

llOU 

Same 

Same 

2000 

1101 

King 

Peterson 

22966 

1102 

Orr 

Pearson 

700 

1103 

Murray 

Murray 

4000 

1101 

Forrest 

Perkins 

5000 

1105 

Griswold 

Olson 

3000 

1106 

Casedy 

Casedy 

1000 

1107 

Furlong 

Owner 

4200 

llOS 

Fratis 

Poe 

3200 

1  109 

Koester 

Owner 

3000 

1110 

Balaseck 

Tanner 

1000 

1  111 

Lorian 

Clark 

3000 

1112 

Cavarly 

Schwalm 

1880 

1113 

Havenscourt 

Hollenbeck 

36460 

1114 

Burg 

Johanson 

5687 

1  1  1  .'i 

nawling.'i 

Do  ell 

1391 

1116 

AVaa.s 

.Xuiics 

600 

1 117 

I'urdy 

Anderson 

500 

1118 

Barton 

Owner 

400 

UUI 

Sii.el 

Short 

4500 

1120 

Oude.\- 

Gossett 

lOOO 

1  121 

Williams 

.Morse 

1  toe 

1122 

Vnion    I'onst. 

Thornalley 

30000 

1123 

Ualtr 

Owner 

16000 

1124 

Stingell 

Huddleston 

500 

1125 

Kempkey 

Allen 

8350 

DWELLING 

(1061)      E  ADELINE  ST..   60   S  59th  St.. 
Oakland.     One-story    five-room  dwell- 
ing. 
Owner — S.    A.     Sellers.     3023     Benvenue. 

Berkeley. 
.\rchitect — Non«. 

Contractor — T.   M.    Tupper.  2310    lUissell 
.St.,    Berkeley. 

COST.    »4,000 


\\-A  KEHOUSE 

(10621      S   E-14lh   ST..   81    W    86th   AVE.. 

Oakland.     One-story    warehouse. 
Owner — M.    .1.    Hipsley,    8537    E-14th    St., 

Oakland. 
.\  rchitect- — None. 
Day's     work.  COST,     $1,300 

DWELLING 

(1063)      E    H.MIVAKD    UOAD    kO    S    An- 
ncrly   Road.   Oakland.  Two-story  flve- 
room    dwelling. 
Owner — Louis     J.     Kennedy,     91     Rose 

Ave.,    Picdmont- 
A  rchitecl — .None. 

Contractor — E.    .\.    Spencer.    577    Apgar 
St..   Oakland. 

COST.   $5,000 


ADHITIO.V 

(I  "61)      .\"(J.      1919     N 

land.      Addition. 
Owner — J.    K.    Turnr 
.Vrchiteol — .None, 
Day'.s    work. 


,TH    AVE.,    Oak- 
premises. 

COST,    $600 


ICE    CHEST 

(1065)   SW  COR.   NINTH  AND   BROAD- 

way,   pakland.     Ice   chest, 
owner — Po  Sang  Co. 
,\rchitenl  —  >;rine. 


Contractor — Oakland    Refrigerator    Co., 
2766   Grove   St.,   Oakland. 

COST,    $3,onn 


REPAIRS 

(1066)  NO.  658  VERNON  ST.,  Oakland. 
Fire   repairs. 

Owner^Mrs.    M.    W.    Reihl,    premises. 
Architect — None. 

Contractor — J.  F.  Shrader,  520  16th  St., 
Oakland. 

COST,    $491 
DWELLING   AND   GARAGE 

(1067)  S  ASHBY  .WE.,  100  E  HILLE- 
gass.  Berkeley.  One-story  dwelling 
and    garage. 

Owner — Frank   Button,    1536  Oxford  St., 

Berkeley. 
.\rchiteet — .None. 
Day's    work.  r.;oST.    $4,5iiO 

GARAGE 

(1068)  S  ADAMS  130  S  Euclid.  t)ak- 
land.     Garage. 

Owner — E.     H.       Herbert,     255       Eui  lid, 

Oakland. 
.\rchitect — None. 
Day's    work.  COST.    ?1II0 


DWELLING 

(1069)       S   COURTLAND    AVE  '2.')    W 

High,    Oakland.        One-story      5-room 

dwelling. 
Owner — E.  M.  Marquis.  2827  Russell  St., 

Berkeley. 
Architect — None. 
Day's    work.  COST,    $3000 


ALTERATIONS 

(1070)  FORTIETH  AVE  .\ND  WATT- 
ling,  Oakland.     Alterations. 

Owner — G.     Balke,     2235     Boehmer     St  . 

Oakland. 
Architect — None. 
Day's    work.  COST.    .l.'iOii 

DWELLLNGS 

(1071)  N  FOOTHILL  BLVD.  130.  170 
and  210  W  Vicksburg,  Oakland.  Three 
one-story    5-room    dwellings. 

Owner— R.    C.     Hillen.     5364     Trask     St.. 

Oakland. 
.Architect — None. 
Day's   work.  COST.   $3900  each 


.ADDITION 

11072)      NO.   286  LEE  ST..  Oakland.  Ad- 
dition. 
Owner — Mrs.    Geo.    Kauffman.    Premises. 
Architect — None. 

Contractor — Chas.    E.    Quigley.    464    Van 
Buren  /'e..  Oakland. 

_  COST.    $997 

ALTER.\T10NS 

(1073)  SIXTEENTH    .\.ND    S.VX    PABLO 
.\ve.,   Oakland.      Alterations. 

Owner — Metropolitan      Life       Insurance 
Co.,    1st    Savings   Bank    Bldg.,   Okd. 

-Architect — None. 

Contractor — Bay  City   Cabinet   Co..   loS" 
5th   St.,   Oakland. 

COST.    $5011 

ItOOF   SIG.N 

(1074)  .NO.    1532    SAN      P.\BLO      .WIO  . 
Oakland.      Roof   sign. 

Owner — Federal  Electric  Co..  1737  Tele- 
graph   Ave..    Oakland. 
.\rchiteot — None. 
Day's    work.  COST.    $3500 


DWELLING 

(1075)  E  .SEVENTV-KOrilTH  WIO 
954  N  E-14th  St..  Oakland  0)u-- 
storv   5-room   dwelling. 

Owner — lohn  Silva,   1600  Seminarv  Ave. 

Oakland. 
Architect — None. 
Contractor— 10.   O.    Francis.    431S    E-12ih 

St,.   Oakland. 

COST,    $3200 

BOILKI:    HOl'SE 

(1076)  SW  THIRD  A.ND  KILBKRT 
Sl.s..  Oakland.  One-story  brick  boiler 
house. 

Owner — California  Packing  Corp..  101 
California   St.,    San    Francisco. 

.\rchitect — None. 

Contractor — C.  Christensen  &  Sun.  :;:,! 
12lh  St.,  Oakland. 

COST.   $t;iioo 

SAl.KS    I'.CILDING 

(1077)  NW  TWENTV-FIKST  AND 
Webster,  Oakland.  Three-st..ry  re- 
inforced concrete  automobile  sales 
building. 

Owner  -L.    D.    Allen.      1625      \'.in      .Ness 

Ave..    San    Francisco. 
Architect — None. 
Contractor— MacDonald     ,iC-     Kabn.     907 

IJblll"    Bble..   San    I'Tancisro 

CD.ST.    ?i(ni.iMii) 


ADDITION 

(1078)  NO.   3811   THIRTY-NINTH   AVE 
Oakland.      Addition. 

Owner — Wm.   O'f.'onnell. 

.\rcbitect — None. 

Day's   work.  COST.   $500 

(JARAGE 

(1079)  NO.    1965  THIRTY-FIFTH  AVE 
Oakland.     Garage. 

Owner — Wm.  Witham.  Premises. 
.\rchitect — None. 

Contraclor-^Wm.    C.    Louis,    4016    Pied- 
mont Ave.,  Oakland. 

COST,    $500 


FIRE  REPAIRS 

(1080)  NO.  1104  TWENTY-FIRST  ST 
Oakland.      Fire    repairs. 

owner — L.   .\nderson,   I'remises. 

.\ichitect — None. 

Day's   work.  COST,    $1158 

DWELLI.NG 

(1081)  W  VAN  DYKE  100  S  Brook- 
lyn, Oakland.  One-story  5-room 
dwelling. 

Owner — Oscar    Nelson.    1327    Mvrtle    St.. 

Oakland. 
.Architect — None. 
Day's  work.  COST,   $3500 


DWELLI.NG 

(1082)      S    WALNUT    250    W    98th    -Vve., 

Oakland.      One-story    4-room   dwlg. 
Owner — Antonio  Zile. 
Architect — None. 

Contractor-^H.  Tullock.  2445  24th  Ave.. 
Oakland. 

COST.    $2700 


RESIDENCE 

(1083)      CRAIG    &    HIGHLAND    AVES., 
Piedmont.      Two    and    one-half-story 
frame  residence. 
Owner — Mrs.   Julia   I.   Haste,   110     Mesa 

Ave..  Piedmont. 
.■Architect — None. 

Contractor — M.  E.  Hopper.  12  Linda  St.. 
Oakland. 

COST,    $12,000 


(1084)      .NO.     2730     DERBY     ST.,     Berk- 
eley.     Garage. 
Owner — Mrs.    Caldwell. 
.\  rchitect — None. 

Contractor — H.    C.    Kidder,    2075    Addi- 
son  St. 

COST,    1412 


DWELLING 

(1085)      NO.     2514      HASTE     ST.,     Berk- 
eley.     One-story     three-room     dwell- 
ing. 
Owner — Thos.   J.  Stepenson,   2514  Haste 

St.,    Berkeley. 
.Architect — None. 

Contractor — C.       Texdahl.       226       .\cton 
Place,    Berkeley. 

COST,    $2,498 


KKMODELINO 

(inSBl      SE    COR    SIXTEENTH   ST.    and 
San    Pablo    .\ve.,    Oakland.      All   orna- 
mental  iron  and  bronze  work  %>r  re- 
modeling  bank    room. 
Owner — First     Savings    Bank     of    Oak- 
land,   acting    through    agent    P.    J. 
Walker   Co.,    Monadnock   Bldg.,   San 
Francisco. 
.Architect — Geo.      W.      Kelham.      Sharon 

Bldg.,    San    Francisco.  ■ 
Contractor — California    Artistic    Metal 

&    AA'ire    Co., 
Filed  May   10,  '20.     Dated  .\pril    12,   '20. 

Tenth   day  of  each   month 75% 

Usual    35    days 25% 

TOT.AL  COST,  $7,340 
Bond.  $3,670.  Sureties  National  Surety 
Co.  Limit,  none.  Forfeit,  none.  Plans 
and    specifications   filed. 

NOTE: — Permit      reported        Mav      10, 
19  20.      No.    1053. 

Al.  \MEI).V    COXTRACTS 

(1087)    MILL  WORK.  C.ABI.NET  WORK. 

rough   carpentry,   etc..  on  above. 
Coritta.-tor — .S.    Kulchar    (S.    Kulchar    & 

(■o.).  8th  Ave  and   E-lOth  St..  0»fd. 
Filed  May   10.   '20.      Dated  Apr.    12,   '20. 

Payments    same    as    above 

TOTAL  COST,  $165^) 
I'.ond.  $ .  Surety.  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit. 
none.      Plans  and  specifications  filed. 


(1 


088)      LATHl.NG    AND    PL.VSTERING 

on   above. 

Jtit  factor — Paul       E.       Denlvelle,       280 

Golden  Gate  Ave..  San   Francisco. 
led  May  10.  '20.     Dated  Apr.  12.  '20. 

Payments    same    as    above 

TOT.AL  COST,  $2500 
inil,  $1250.  Surety.  London  &  Lan- 
shire  Indeninily  <"'o.  of  America, 
init.  forfeit,  none  Plans  and  specj.' 
ations  (iletl, 


Wednesday.      May,     19.      1920.  H 

DWELLING 

(10S9)  S  WALNUT  191  W  USth  Ave 
50x150,  Oakland.  All  work  for  one- 
story  frame   dwelling:. 

Owner — .Vntonio      Zile.    1711    (loss      .St.. 
Oakland. 

Architect — .N'onc. 

Contractor — H.  Tullock.  2145   24lh  Ave.. 
Oakland. 

Filed  May   10,   '20.      Dated   May    1.   '20. 

Contract    signed    $1000 

Brown   coated    850 

Usual   35  days 85l) 

TOTAL  COST.  $2700 

Bond,    none.      Limit.    90    days.      Forfeit. 

none.     Plans  and  speciflcation.s  filed. 


ADDITION 

(1090)      NO.    560: 
land.     Addltio 
Owner — T.   G.   Nelson 
Architect — None. 
Day's  work. 


EDGERLY    ST.,    Oak- 
preraises. 

COST,   $1,000 


ALTERATIONS 

(1091)  NO.  4127  GILBERT  ST.,  Oak- 
land, Alterations  and  addition  to 
dwelling. 

Owner — Guy  C.  Calden,   premises. 
Architect — None. 

Contractor — J.  D.  Wieslander,  4102  Gil- 
bert St.,  Oakland. 

COST,   $2,500 

ALTERATIONS 

(1092)  NO.  1065  Lakeshore  Ave,  Oak- 
land.     Alterationfl. 

Owner — L.  J.  Brenner,  premises. 
.Vrehitect — None. 

Contractor — G.    A.    Scott.    685    23rd    St., 
Oakland. 

COST,   $900 

DWELLING. 

(1093)  B  PARK  BLVD.,  125  AND  165 
N  Hampel,  Oakland.  Two-story  six- 
room  dwelling. 

Owner — Paul  C.  Woodburn,  3965  Green- 

wood   Ave.,   Oakland. 
Architect — None. 
Day's   work.  COST,   $4,000   each 

GARAGE 

(1094)  NE  COR.  RACINE  AND  SIXTY- 
third  St,,  Oakland.     Garage. 

Owner — W.   D.   Gray,    705   6th   St.,   Oak- 
land. 
Architect — None. 
Day's   work.  COST,    $1,500 

ADDITION 

(1095)  NO.  1544  THIRTY  SECOND  ST., 
Oakland.     Addition. 

Owner — Mrs.     Barbara     Bauman,     2895 

Hannah    St.,    Oakland, 
Architect — None. 
Day's  work.  COST,    $400 

ADDITION 

(1096)  NO.  64  PANORAMIC,  Berkeley. 
Addition. 

Owner — F.  Dodge. 
Architect — None. 

Contractor — Walter        Sorensen,        3219 
Ellis  St.,  Berkeley. 

COST.   $1000 

DWELLING 

(1097)  NO.  2330  SAN  PABLO  AVE. 
(rear),  Berkeley.  One-story  5-room 
dwelling. 

Owner — John  Bargguist,  Premises. 

Architect — None. 

Day's   work..  COST,   $G0n 

ADDITION 

(1098)  NO.  3254  MADISON  ST..  Ala- 
meda.    Addition. 

Owner— J.    H.    Young.    3937    E-14th    St.. 

Alameda. 
Architect — None. 
Day's   work.  COST,    $450 

GARAGE 

(1099)  NO.  1232  BAT  ST.,  Alameda. 
Garage. 

Owner — W.  C.  Griffen,  1621  Santa  Clara 
Ave..  Alameda. 

Architect — None. 

Contractor — E.  A.  Randlett,  1534  Chest- 
nut St.,  Alameda. 

COST.   $30011 

ADDITION 

(1100)  NO.  1232  BAY  ST..  Alanuila. 
Addition. 

Owner — W.  C.  Griffen.  1C21  Santa  C;iara 
Ave.,    Alameda. 

Contractor — E.  A.  Randlett,  1534  Chest- 
nut St.,  Alameda. 

COST.    $2000 

DWELLING  .\ND   GARAGE 

(1101)  S  LINCOLN  AVE.,  182.95  W 
Crocker     Ave.,     W     116     S    110.32    NE 
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150.11     NW     104.70,     Piedmont.       All  C.jnlr.-ictor— U.      Clark,      5S»,'>      Harmon 

Work     lor     two-story    basement    and  Ave..  &  T.   Bostock,   5720   Elizabeth 

attjc   dwelling  and   garage.  St..  OakUind. 

Owner — A.    D.    King,    348   Vernon.   Oak-  Filed   May    13,   '20.     Dated   May   11     '20 

,»?'i",  ,  Frame     up U 

Architect— Albert     Farr,     68     Post     St..  Brown    coated    (l 

San     Francisco.  Completed    and    accepted K 

Lontraetor— Alfred    Peterson.    Oakland.  Usual    35    days iJ 

Filed    May    11,    '20.      Dated  May    11,    '20.  TOTAL   COST,  $3000 

On     12111    and     27th     day     of     each  Bond,    none.      Limit    60    days.      Forfeit, 

,T  '"","  „-     ; ''5%  none.      Plans   and   specifications   filed 

Usual    3o    days 25%  GARAGES 

„      ^     ...     „            ffOTAL   COST,    $22,966  (1112)      LOT  6  BLK  23,  Lake.-iide  Tract, 

Bond,   $11,483.     Lawrence   De  Luchi  and  Oakland.      All   work    for   six   concrete 

Oscar    L.    Zeis.      Limit,    110    days.      For-  garages. 

feit,     $5,011.       Plans     and     specifications  Owner — Evelyn   Cavarlv.   Oakland 

Med.  .Architect — Schirmer      Bughee      &      Co., 

■ Thayer  Bldg.,  Oakland. 

GARAGE                                                      '  '•  «:■  Contractor — Harry   .Schwalm.    Hayward. 

(1102)  284     tUCLID     AVE.,     Oakland  Piled  May  13.  '20.      Dated     May  5,  '20. 
One-story  concrete  garage.                                Roof  on    $705 

Owner — C.   M.   Orr.  Completed   and  accepted 705 

.•Architect — None.  Usual    35    days 4'70 

Contractor — Ben     Pearson.     2403     Grant  TOTAL  COST.   $1880 

St.    Berkeley.  Bond.    none.      Limit,    40   days.      Forfeit, 

COST,    $700  none.      Plans   only   filed. 

ALTERATIONS  . ■ 

(1103)  "W       EIGHTY-EIGHTH       AVE.,  „„.^„,,„,c 
197N-01ive    St.,    Oakland.      One-story  '^W^'l'^"'^'"^ ,  „ 

six-room    dwelling.  (1113)         (1)    LOT   64   and   SW    12V-    Lot 

Owner — Mathilde  C.   Murray.  12«1  Lom-  ^^    Blk   2;    (2)    Lot   7  and   SW   5   Lot   8 

bard  St..   San   Francisco.  f"i   9:    '3)    Lot    16   and   SW   5   Lot    17 

Architect— None.  Blk    9:    (4)    NE   30   Lot    17   and   SW    10 

Contractor — Thomas         Murray,         1261  ^^t  18  Blk  9:  (5)  NE  30  Lot  8  and  SW 

Lombard   St.,    San    Francisco.  '"  Lot  ^  Blk  9;   (6)  Lot   5  Blk  18:   (7) 

COST    $4  000  -"^"''^  20  Lot  110  and  SW  20  Lot  111   Blk 
^^      ,  »   ,  .,.,   ^gj   j^,j^  jij  ^^^   j^g  ^11  j^^^   ^j^^  ^^^^ 

ADDITION  SW  5  Lot  110  Blk  25;  (9)   Lot   106  and 

(1104)  S  FORD,  150  W-DBRBY.  Oak-  ^^W  15  Lot  107  Blk  23;  (10)  NE  10  Lot 
land.      Frame   addition    to    building.  l"*''  a"  L,o'   108  and  SW  5  Lot   109  Blk 

Owner — Edwin     Forrest    Forge    Co.  23.    Map    Havenscourt.    Oakland.      All 

.\rchitect — None.  work  for  ten   one-story   dwellings. 

Contractor — G.    S.    Perkins    1212    Hearst  Owner — Havenscourt  Co. 

Bldg     San    Francisco.  Architect — Reed  A  Corlett.  Oakland   Bk 

COST    $5  000  <"'  Savings  Bldg..  Oakland. 

Contractor — G.       B.      Hollenbeck.      3516 

Richmond   Ave..   Oakland. 

mVFILlVC  Filed  May  13,  '20.     Dated  Mav   i:i.  '20. 

""Cnf  tt^'^SLf'^';^^.?"    t^^-   •"  TO°TAl""c'o"It.  'Zro\!eTUV\',o'^''^L. 

rnnm   H Jii'i   °^^^"'"^-     One-8tory   six-  tractor  gets   6%. 

Owne^_Mrs    '  C      Cri<=w,.lrt      ■>,,«     ^7th  "°"<''    "°"''-      ^Imit.    90    days.      Forfeit, 

Ave,    Oakland          "'^'S''°'°-     2318     57th  j,one      Plans  and  specifications  filed. 

.-Architect — .None.  

Contractor — A.      P.      Olson,     2102     57th 

Ave,.    Oakland.  DWELLING 

COST,   $3,000  (1114)      LOT      90      BLK    1,       Lakeshore 

A  T  Ti^D  A  TTriiMo  Highlands.      All    work    for    one-story 

,  1 1  nfi .    ^lo?  ,?             An          r^  •          ^,  five-room    dwelling, 

lanH       Au„.^??^"    ^'^"^    ^'■"'®'    °^^'  Owner— Gustaf  F.  and  Etta  Ruth  Burg. 

n.lJl.-     A'tS"^^-'""*- TA        r.       ^           ,o.  1021    Shattuck    Ave.,    Berkeley 

<l,^;:;^=li       a"^       S-    .^asedy,       134  Architect- L.   M.   Gardner.   942   Pine  St., 

Av^hVIL/^T"    ^^'^-    Piedmont.  gan    Francisco. 

n^^tVot^l        S      r-     /-.        .,        ,,i    c>  Contractor— Gustaf        Johanson,         1357 

Contractor— R.    F.    Casedy,    134    Sunny-  Northside  St.,   Berkeley. 

side    Ave..    Piedmont.  Filed  May  13.  '20.     Dated  May  12.  '20. 

CUba,    $1000  Frame   up    V4 

T-^TTTTWT  T  TXT^  BTOwn    coatcd    U 

DWELLING  Pnmnleted                                                                       1/ 

(1107)  E- PARK   BLVD.,   200   S   EVER-  IKukl     15    divi >i 

ett,     Oakland.       One-Story     flve-room  '-"'''^'                       TOTAL 'cOST: '$5687 

Ow^er     Ti^lrinn^  S-   Ti„Ait    iisrt   7»h    A^  Bond,    none.      Limit,    75    days.      Forfeit. 

Uuner—turlong  &   Budd,   1150   7tll  Av..  „a„g       Plans   and    specifications'    filed. 

Oakland. 
Architect — None.  ■ 

^■''^■■'^    """■'^-        ^«'^'    »"00  „„.ELLING,  ETC. 

DWELLING  (1115)      LOT  8  Resubdivision  Lots  18  to 

(1108)  W-SIXTY-SEVENTH  AVE,  27  incl.  Map  Crocker  Tract.  Piedmont. 
100  S  Flora.  Oakland.  One-story  Plumbing,  gas  fitting  and  water  pip- 
flve-room  dwelling.  '"S      for      two-story      and      basement 

Owner — Marlon    Fratis,    1514    88th   Ave.,  dwelling  and  garage 

Oakland  Owner — Jane      P.    Rawlings.      .10    Grand 

Architect— None.  Ave.,   Oakland.         „      ^            „       ,, 

Contractor — Albert    L.    Poe.    10165    Pip-  Architect— Schirmer      Bugbee      &      (o, 

pin   St.,  Oakland.  Thayer  Bldg,.  Oakland, 

COST,    $3200  Contractor — Carl    T,    Doell,   467   21st   St., 

'  Oakland. 

DWELLING  Filed  May  13,  '20.     Dated  May  11.  '20. 

(1109)  N        WENTWORTH,        300        E  Roughed   in '|Hr2 

Princeton.  Oakland.     One-story  four-  Completed    and    accepted 5?l"4? 

room   dwelling  Usual    JR    days 348. 7. i 

Owner— Chas.   J.  E.  Koester,  378  Hayea  'I'°''',4J^  COST.  $1391.75 

St.,  San   Francisco.  Bond,   none.      Limit,   100   days.     Forfeit, 

.Architect None  none.      Plans   and    specifications   filed. 

Day's    work.  COST,   $3000  

ALTERATIONS 

ALTERATIONS  (1116)      NO.    5416    BRYANT   AVE..   Oak- 

(1110)  NO.       1131       DELAWARE      ST..  land.      Alterations. 

Berkeley.      Alterations.  Owner — A.  Waas.   5308  Boyd    .We..  Oiik- 

Owner — J.    Balaaeck.    premises.  land. 

Architect — None.  Architect — None, 

Contractor— F,    Tanner,    11  IS    Delaware,  Contractor — Gen,  A\  .   Nunes,  5i:.0   Dover 

Berkeley.  St..    Oakland. 

COST,   $1000  COS  I,    J..  CI 

DWELLING  GARAGE 

(1111)  SW    HARMON    AVE.,    223    NW  (1117)      NO,    IS!!".    EIGHTH    A\  [...    Oalc 
62nd  Ave..   NW  37-6  SW  100.  Oakland.  land.      Garage. 

All    work    for    One    -story    tour-room  Owner — M.   Purdy.    Premises. 

dwelling.  Architect— None.    ^      ^      ,    , 

Owner— Josephine    G.    Lorian,     332»    ■-  Contractor -A         Frederick       .Andeison. 

10th  St..  Oakland.  4382  Leach  Ave..  Oakland 

Architect— None,  COST,    $500 
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-»'«(lne»<Jay.     May      19.     1920 


Oakland. 
Architect — None 
Day's  work. 


A.    J.    Barton,      1125    6lh      Ave., 


COST,   $4  00 


FRAME   DWEIjLING 

(1119)      LOT     10     BLK     'C."     Lakewood 

Park,     Piedmont.       Two-story     frame 

dwelling. 
Owner — K.    C.    Street,      63      Montell    St.. 
Oakland. 


May     14,      1920— COR.     PARK     AVE. 

and  Harlan  St.,  Em.eryville.     Wcet- 

ern  Canning  Co.,   P.  J.   Walker  Co.. 

Agent    to    Tlie    Turner    Company.  . 

May     5,     1920 

May  14,  1920— SB  COR.  FRANCISCO 
and  Grant  Sts.,  thence  80  along  S  1 
FrancLsco  St.  tor  pt  begining  E40x 
S  75,  Berkeley.  C.  O.  Erickson  to 
whom   it  may  concern.  .  .May  10,  1920 

LIBNS  FILED. 


Architect — None. 
Contractor — C.    W. 
Ave.,  O.'ikland. 


Short.    336    Magnolia 
COST,    $4500 


ALTERATIONS 

(1120)      NO.    2627    TELEGRAPH      AVE.. 

Berkeley.      Alterations. 
Owner — Gertrude   Belle  Oudey,   Prem. 
Architect — None. 

Contractor — J.    H.    Gossett,    2022    Wash- 
ington   Ave.,    San   Leandro. 

COST,  JIOOO 


ALTERATIONS 

(1121)  NO.     1410    SCENIC    AVE.,    Ber- 
keley.      Alterations    and    additions. 

Owner — E.    T.    Williams,   Premises. 
.Architect — None. 

Contractor — T.     O.     Morse,     1398     .Scenic 
Ave.,  Berkeley. 

COST.    $1400 
MOLD   LOFT 

(1122)  KEY    ROUTE    BASIN,   Oakland. 
Three-story  mold  loft. 

Owner — Union  Construction  Co. 
Architect — None. 

Contractor— W.  G.  Thornalley,   351   12th 
St.,   Oakland.  ,„ 

COST.  $30,000 


APARTMENTS  ,  ,       ^ 

(1123)     NO.   754   RAND  AVE.,   Oakland. 
Two-story     twenty-four-rooirt    apart- 
ments. „    , 
Owner — H.  W.   Haler,  559  16th  St.,  Oak- 
land. 

°"  —    "ie  COST,   $16,000 


A  DT)TT10N 

U124)      NO.   3715  E-FOURTEEXTH  ST., 

Oakland.     Addition.  ^    , 

Owner— Lou    Stingell,    40th    Ave.,    Oak- 
land. 
Architect — None.  ,  „„,„    ,^ 

Contractor — O.    R.   Huddleston,   3il5   E- 
Mth  St..  Oakland.  ^^^    ^^^^ 

(1125)      SE   ELEVENTH  AND  FRANK- 
lin,    Oakland.      One-story    brick    ga- 
rage. 
Owner — Catherine 
Mountain    Ave. 
Architect — None, 
Contractor — F. 
St.,   Berkeley 
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E.   Allen,   2718      Regent 
COST,   $8350 


COMPLETION  NOTICES 
Alameda  County 


Alameda  County 


Id    D 


Alav    8     1920 — SE  FIFTY-FIFTH   Ave. 

'  107  'S  Walnut  St..  SW  SBM:  E-110 
Oakland.  George  J.  Kniese  to 
K    I).   Ba.osett May   1.   1920 

Mav  10.  1920— LOT  113  MAP  Pied- 
mont by  the  lake,  Oakland.  Earl 
B  Leonard  and  Henry  W..  Haler 
to   whom   it   may  <^oncern.^^...y.^^^ 

AIav'l2  "  1920— id    EUCLID    AVE..    50 
N    Ridge    Road.    Berkeley.      Bessie 
Gallagher   to   Mathew  Morton...... 

May    3,     1920 

Mavl'2,'i926-^E  %  LOT  3  BLK  3.  Map 
Broadmoor.    San    I,ea'idio.         F:,„*'   . 
Linthicum  to  Ben  F  Kopf.Mav  10.    20 

Mav  13.  1920— PORT  LOT  14, 
Fo-jrih  Ave.,  Heights  Tract.  Oak- 
land Grace  M.  and  Franklyn  E. 
Smith  to  H.  S.  Pratt.  ..  .April  20,  1920 

M.^riV    1  920— LOT  3  BLK.  F.  GRAND 
Ave.    Heights.    Oakland.     A'"*!"'':    !•„„ 
Bell    to   Guy   Taylor April    30,1920 

Mav  13,  1920— E  37  Vi  LOT  6,  BLK. 
3'  East  Piedmont  Heights  Exten- 
sion Oakland.  William  J.  Baker 
t„    whom   it   ">='"  """■■"^^••■V2:-i920 

Mn'O   14    "l9'20— COR.  PARK  AVE  AND 

■  Harlan  St..  Oakland  Western 
Canning     Co..     P.     J-     Walker     Co. 

^^V. "?.''.''.',  ."^"'"f.'.^.TMa^ib:  -1920 


May    8,    1920 — PORT    LOTS 

Rancho,  San  Ramon,  Pleasanton 
Tp.  H.  Arendt  &  Co.  vs.  Jas.  W. 
Henry    &    C.    F.    Fischer $50.27 

May  10.  1920— E  FRANKLIN  ST. 
60-3  N  14th  St.  N  145-9  E  150  S 
145-9  right  angles  47-10^;  S  60-3 
W  30-6  N  60-3  W  71-7%.  Oakland. 
\Vm.  J.  Baccus  vs.  R.  H.  Branch  & 
M.  Coffer  (Branch  &  Coffer)  Ar- 
chon     Co $6124.48 

May  10,  1920 — LOT  9  BLK  1,  North- 
brae.  Pacific  Mfg  Co  vs  E  H  and 
Martha     S     Poster $464 

May  11.  1920— NB  E-TWELFTH  100 
SB  13th  Ave  SE  75xNE  200,  Okd.  M 
F  Deach  vs  Vesta  N  Nickel  and  A  L 
Young     $175 

May  11,  1920— B  STANNAGE  AVE  100 
S  Garfield  S  50xB  100.  Albany.  Sun- 
set Lumber  Co  vs  Mary  S  and 
Edward  Marsh    $1  jo.93 

May  11,  1920 — N  E-THIRTY-SE;V- 
enth  95  W  Woodruff  Ave  W  35xN 
105,  Okd.  D  S  Childers  vs  A  Sten- 
bro     $380.33 

May  11,  1920— W  WOODRUFF  AVE 
35  N  E-37th  -N  35xW  95.  Okd.  D  S 
Childers  vs  Chas  F  Brown $342.16 

May  11,  1920— W  WOODRUFF  AVE 
70  N  E-37th  N  35.25xW  95.  Okd.  D 
S  Childers   vs  Chas  F  Brown .  .$371.20 

May  11.  1920 — W  35  LOT  20  Map  Wil- 
marth  Park.  Okd.  D  S  Childers  vs 
Chas  F  Brown w.r^'^^  i."'' 

Jlay  11.  1920 — LOT  22  Map  W  ilmarth 
l-ark.  Okd.  1)  S  Childers  vs  A 
Stenbro    $_08.8 . 

Mav     12      1920— W     NBILSON,     74     N 

'  Washington  N  26.07  W  100,  Oak- 
land Tp.  Mark  Lally  Co.  vn.  V. 
Carlson  &  G.  Sweetman  .  .  .  .  $102  bl 
May  12.  1920— W  NEILSON.  100.07  N 
Washington,  N  25xW  100,  Oak- 
land Tp.  Mark  Lally  Co.  vs  V. 
Carlson  &  G.  Sweetman  ...  ..$102  61 
May  12  1920— W  RAMONA,  120  S 
Marin  Ave.,  S  40x120,  Albany. 
Mark  Lally  Co.  vs.  Geo..  Sweetman 

Ma^?'l2^19^S-S-32'FT;LOT12iN^" 
N  4  ft  Lot  13,  Bk.  32.  Amended 
Map  Fairmont  Tract,  Albany. 
Mark  Lally  Co.  vs.  Mary  and 
Brooks  C.  Parker,  Geo.  Sweetman. 
A.  Hendrickson  and  Margt.  C. 
Harris  $102.61 

Mav  12,  19'2'0— S  S6  FT.  LOT  13.  BK. 
32.  Amended  Map  Fairmont  Tract, 
Albany.  Mark  Lally  Co.  vs  Mary 
and  Brooks  C.  Parker.  Geo.  S\veet- 
man.  A.  Hendrickson  and  John 
Chas.     Griffiths $102.'bl 

niill.DIXG    CONTRACTS. 
Snntn    Clara    County. 


.VLTBRATIONS 

COR.    FIRST   AND   S.4N   ANTONIO,    San 

,Iose.      Alterations. 
Owner — C.    M.    O'Brien. 
Architect — None. 
Contractor — E.      Ellingson, 

St.,   San   Francisco.  _    .„.„„ 

COST,  $2,100 


110     Jessie 


ALTERATIONS  „     „ 

NO.    364    W    SAN  CARLOS.    San  Jose. 

Alterations.  „,  „  ,, 
Owner — Louis  Budrois.  364  W  San  Car- 
los.  San   Jose. 

-Architect — None.  .,„„„ 

Day's    worl-  COST.  $1000 

COMPLETION    NOTICES. 


Snntn   Clara   County. 


cern   May  7,  1920 

May  12,  1920—126  S-FIR8T  ST..  San 
JoBe.  Calif.  The  Thomas  Drue  Co. 
to   G.  M.   Latta May  6.    1920 


HI  ILMNG    CONTHACT.S. 


Freano  County. 


ALTERATIONS 

NO.    917-19   VAN     NESS  AVE..      Fresno. 

Alter    front. 
Lesee — Economy    Meat    Co.,    Premises. 
Architect — None. 

Contractor — Pritchard    Bro.s.,    623    Fer- 
ger  St.,  Fresno. 

COST,    $1000 


Mav  11,  1920 — NO.  626  RANDOL 
Ave.,  San  Jose,  Calif.  Clyde  Alex- 
ander   to    whom    it    may    concern.. 

May     10,     1920 

Mav'i,'  1920— SAN  JOSE.  A.  K.  Bur- 
k'ett    to    whom    it    may    concern.... 

May    7,    1920 

May  "7','  1920— SAN  JOSE,  William 
R.    Gilbert    ot   whom    it    may    oon- 


FOUNDRY 

LOTS   2,    3    AND   4    BLK    17,    Blackstone 

Villa,   Fresno.     Foundry. 
Owner — L.    G.   Perkins,    515    Blackstone 

St.,  Fresno. 
Architect — .None. 
Days  work.  COST,  $3000 


FRAME    DWELLING 

NO.    2035    SARAH    ST.,    Fresno.      Frame 

dwelling. 
Owner — V.  J.  Schwab.  Fresno. 
Architect — None. 
Days  work.  COST,   $2000 


REPAIRS 

NO.    1060-1064    A  ST..   Fresno. 

Owner — Joe  Romano.   Fresno. 

Architect — None. 


ALTERATIONS 

NO.    1201    J    ST.,   Fresno.      Alterations. 

Owner — A.   D.   Green,   Jensen   and  West 

Sts.,  Fresno. 
Architect — None. 
Contractor — A.     Allen,     259     Blackstone 

St.,  Fresno. 

COST.    $2000 


DWELLING  „ 

925       TULARE      ST..      Fresno.     Frame 

dwelling. 
Owner — Tony    Cerone. 

Fresno. 
Day's    work. 


945    Tulare    St., 
COST,    $1,500 


DWELLING  AND  GARAGE 

LOT    6,    BK.    13   HAZLE'WOOD,   Fresno. 

Frame   dwelling   and   garage. 
Owner — N.    E.    Wilkinson,    Fresno. 
Architect — None. 
Day's  work. 


COST,   $4,000 


REPAIRS  „ 

LOTS  29  TO  32  BK  91.  Fresno.    Repairs. 
Owner — Woodman     Lodge.     Van     Ness 

Cor.   Tuolumne,    Fresno. 
Architect — None.  ,   „     .^ 

Contractor — E.  J.  Farr,  245  Forthcarap. 

^''""°-  COST.    $7,000 


DWELLING 
1542   "A"  ST, 
Owner — Joe 
Fresno. 
Architect — Non 
Day's  work. 


Fresno.     Frame  dwelling. 
Papuleo.      1540      "A"      St., 


COST,  $1400 


DWELLING  AND    GARAGE 

MADREN   PARK   LOTS   39,   40.   Fresno. 

Frame   dwelling   and  garage. 
Owner— G.       H.      Grain.       1379      Glenn 

Fresno. 
Architect — None. 
Contractor — A.    M.    Chitty 
Fresno. 


320    Poplar. 
COST.   $4000 


DWELLING  .„. 

S%    OF   N    %    OF   NW 
27-15-21.    Fresno.     F 
Owner — Markar   Kandarian 
Architect— None. 
Contractor — Boornazian    Bros^, 


14  OF  sex:;tion 

Frame   dwelling. 


COST. 


EoT^I;"  K°  24.   HAZLEWOOD.   Fresno. 

Frame    dwelling.  -rheota 

Owner- Thos.    Montgomery.  2.4    Thesta. 

Fresno. 
Architect — None. 
Day's   work. 


COST,   $3000 


BK.   82,   Fresno,     .\ltera- 


ALTERATIONS 

LOTS   5,    6,    "     ^^' 

Own?r— Fresno    Publishing   Co.,   Tulare 

and  Van    Ness,   Fresno. 
Architect — None.  ,.„ 

Contractor— R.       Pedersen       Co.,       446 

Clark    St.,    Fresno,       ^^^^    ^^^^^^^ 


"Wednesday,      May 
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KEMODEL 

ROOSEVELT     ST.  BET.     OPHIR    AND 

Sierra     Nevada.  Stockton.     Remodel. 

Owner — D.    Natoli.  Stockton. 
Architect — None, 

nay's   work.  COST,   $1,500 


COMPLETION    NOTICES. 


EreNno  County. 


Recorded  Accepted 

May  S.  1920 — LOT  9,  Normal  Villa. 
Fresno.  P.  E.  Woodward  to  whom 
it   mav  concern May    8,    1920 

May  7.  "l920— LOT  12,  BK.  33,  ALTA 
Vista  Tract,  Fresno.  Augusta 
Reeder    — ,    

May  6,  1920— LOTS  4  to  28,  Bk.  9, 
Lots  30  to  33,  26,  27,  Bk.  8  La 
Sierra  Tract,  Fresno.  Central 
California  Land  &  Imp..  Co.  to 
whom    it   may   concern.  .  .May   5,    1920 

May  7.  1920 — RECREATION  PARK 
Tract,  14  dwellings  and  7  dwell- 
insfs  In  Kearney  Blvd.  Heights 
Tract,  Fresno.  Fresno  Bldg.  Corp. 
May     6.     1920 

May  11,  1920 — LOTS  30,  AND  31  BLK 
6,  Van  Ness  Heights,  Fresno.  J  A 
Wylie  to  whom  it  may  concern... 
April     28,     1920 

May  10,  1920 — LOTS  7  AND  8  BLK  4, 
Alhambra  Tract.  Fresno,  W  A 
Mosgrove  Jr  and  F  L  Pettey  to 
whom  it  may  concern  ...  .May  8,   1920 

May    11,     1920 — BLK.     50    MENDOTA. 

Fresno  County.  Mendota  Grammar 
School  District  to  whom  it  may 
concern    May  — ,  


LIENS   FILED. 


Fresno  County. 


May  13.  1920— LOT  25,  26  BLK.  40 
Arlington  Heights  Tract,  Fresno. 
Iver   Hansen   vs.   W.    B.   Woods.... 

May'  '&,'  'l920— lot'  'Hi,'  'fORKNER- 
Giffin  Fig  Gardens  Sub.  1,  Fresno.. 
Fresno  Hardware  Co.  $181;  Valley 
Lumber  Co.  $1,045;  Geo.  A.  Faris 
$109;  Madarv's  Planing  Mill  $1,- 
155;  Fisher-Glasstord  Hardware 
Co.    $47    and    W.    F.    Jennings    $790 

vs.    Ella  S.   &   P.   S.   Kell 


BUILDING    CONTRACTS. 


Sacramento  County 


FRAME  FLATS 

-NO.  2000  O  ST.,  Sacramento.     Two-story 
frame    (4    3-room   flats   and   3   stores). 
Owner — Chas.  Lauffer,  Premises. 
Architect — None. 

Contractor — Simmonds  &  Birdsall,  4715 
M  St.,  Sacramento. 

COST,   $12,500 


FRAME  DWELLING 

NO.  241"  EIGHTEENTH  ST.,  Sacramen- 
to.    One-story  5-room  frame  dwelling 
Owner — F.      Fredolmo.      2413    18th      St.. 

Sacramento. 
Architect — None. 

X:;ontractor — C.      Vanina.      2022    M      St.. 
Sacramento. 

COST.    $4000 


Additior 


ADDITION 

NO.    426    K    ST.,    Sacrame 

to  building. 
Owner — D.   F.   Cruise,   426  K   St.,   Sacra- 
mento. 
Architect — None. 

Contractor — V.  Vanina,  2022  M  St.,  Sac- 
ramento. 

COST.   $2300 


ADDITION 

NO.   1916   Q   ST.,   Sacramento.      Addition 

to   planing  mill. 
Owner — Friend     &   Terry   Lumber      Co.. 

1012  10th  St.,  Sacramento. 
Architect — None. 
Day's    work.  COST.    $2500 


(rear)     Sacramento. 


REMODELING 
NO.    321     "L"    S 

Remodeling. 
Ownei- — C.  P.   White   &   J.   H.   Donnelly, 

1515   M   St..  Sacramento. 
Architect — None. 

Contractor- C.  A.    Cleal,    3218    9th   Ave.. 

Sacramento.  ^   ^„^ 

COST,    $2000 


Sacra - 


REMODELING 

NO.      1415     NINETEENTH 

mento.      Remodeling. 
Owner — Anna     Highie,     1415     19th     St., 

Sacramento. 
Architect — None. 


1 1  ratio)' — HeDidon    &    Finnigan,    1814 
19th   St..   Sacramento. 

COST,    $1,500 


NO.  1613  "K"  ST.,  Sacramento..     Framt 

private    garage. 
Owner — C.    H.   Challerton,    2118    "K"    St., 

Saoramtnto. 
Arohiteit — None. 
Day'.s    work.  COST,    $4500 


CO.MPI.KTION    NOTICES. 
Saeraniento  County. 


Recorded  .Accepted 

May  7,  1920 — NW  TENTH  &  K  STS., 
Sacramento.  General  Cigar  Co  to 
whom  it  may  concern.  ..  .Ma.v  1.  1920 
May  12,  1920— SW  NINTH  AND  "L" 
ats.,  Sacrament.  C.  E.  Phipps  to 
C.   J.    Guth May    1.    1920 


lil'ILDING    CONTRACTS. 


S:iii   .l4»ai|uin   County 


..\LTER.\TIONS 

e;-FREMONT  ST.,  bet.  Sutter  and  Cali- 
fornia StK.,  Stockton.  Remodel  build- 
ing. 

Owner — Louis  Jacobs.  437  E-FremonI 
St..  Stockton. 

.Jirnhitect — .None. 

Day's   work.  COST.    $4000 


DWELLING    AND   GARAGE 
L.XKESIOE    TRACT,    Stockton,      Frame 

dwelling  and  garage. 
Owner — B.    W.      Dodge.    216      E-Jackson 

St..  Stockton. 
.A.rchitect — None. 
Day's    work.  COST,    $4300 


.\LTERATIONS 

lO-FLORA       ST..    bet.       California      and 

.Vmerican      Sts..    Stockton.        Remodel 

building. 
owne." — Tho.^.    .Mc.Mahon.      525      E-Flora 

St.,  Stockton. 
Architect — None. 
Day's  work.  COST.  $1100 


GARAGE 

N-SAN    JO.\QUIN    ST.,    bet.    Poplar   and 

Flora   Sts..   Stockton.     Public   garage. 

Owner — F.  W.   Rothenbush,  60G  E-Park 

St.,   Stockton. 
.\rchitect — None. 

Day's    work.  CO.ST,    $8000 

FRAME    RESIDENCE 

MOSS    VILLA,    Stockton.      Frame    resi- 
dence. 
Owner — M.   P.    Smith,    841    N-Center   St., 

Stockton. 
Architect — None. 
Day's  work.  COST,  $2600 


DWELLING   AND   GARAGE 

EAST  JACKSON  ST..  bet.  American  and 

Stanislaus      Sts..      Stockton.        Frame 

dwelling  and  garage. 
Owner — (ieo.      Jason.    527      E-Oak      St., 

.Stockton. 
Architect — None. 
Day's    work.  COST,    $1200 


BUILDING 

S-SAN    JOAQUIN    ST..    bet.    Main    and 

Market  Sts.,  Stockton.     Building. 
Ownei- — .Smith    &    Lang,    Main   and   San 

Joaquin   Sts..   Stockton. 
-\rchitect — None. 
Day's    work.  COST,    $30,000 


BUNKERS 

LOCATION  NOT  GIVEN.     Bunkers. 

Owner — San    Joaquin    Brick    Co.,    30    S 

El  Dorado  St..  Stockton. 
.-Architect — None. 
Day's  work.  COST,  $ 


00 


GARAGE 

N  AMERICAN  ST.,  BET.  CHANNEL 
ST.  &  MINER  AVE.,  Stockton.  Ga- 
rage. 

Owner — J.  M.  Kile,  Tosemite  Bldg., 
Stockton. 

-Architeit — 'None. 

Day's    work.  COST,    $9500 

CtXP.AC.K 


LIENS   FILED. 


Snn    Joaquin    County. 


May  13.  1920 — LOT  15,  BLK.  209  E 
of  Center  St.,  Stockton.  Simpson- 
Gray  Lumber  Co.,  Corporation  vs. 
T.   P,  Bonney  &  M.  Prazer.  . .  . $142.S0 


WAGE    INt  IlEASE    OF    CAUI'EJVTEKS 

APPROVED     BY     THE     GENERAL 

CONTRACTORS    OF    S.4.N    PR.W- 

CI8CO. 


The    following    communication     from 
the   General    Contractors    of   San    Fran- 
cisco   relating    to    the    demand    of    the 
Bay   Counties   District   Council    of  Car- 
penters   is   self    explanatory. 
Daily  Pacific  Builder, 
560  Mission   Street, 
San    Francisco,    Calif. 
Gentlemen: 

In  view  of  a  statement  in  a  circular 
letter  issued  by  the  Bay  Counties  Dis- 
trict Council  of  Carpenters  under  date 
of  May  7th,  to  all  Contractors  and 
Builders  and  other  employers  etc.,  that 
the  request  of  the  Council  for  a  mini- 
mum wage  of  $9.00  per  day,  effective 
July  1st,  "has  been  favorably  acted 
upon  by  the  several  Committees  of  the 
General  Contractors  of  San  Francisco," 
it  is  desired  to  state,  in  order  to  avoid 
misunderstanding,  that  while  the  mem- 
bers of  our  Committee  are  unanimous 
in  the  opinion  that  by  comparison  with 
wages  paid  in  other  trades,  particular- 
ly the  plumbers  and  common  laborers, 
the  demand  in  behalf  of  the  carpenters 
Is  reasonable,  the  only  formal  action 
taken  was  to  refer  the  matter  to 
the  conference  committee  representing 
building  trades  employers.  This  ac- 
tion is  in  conformity  with  the  principle 
that  wage  increases  in  any  trade  exert 
an  influence  upon  the  entire  building 
Industry  and  upon  every  individual 
trade  therein  and  that,  in  the  interest 
of  all  concerned,  including  the  public, 
proposed  changes  should  be  the  result 
of  conference  and  agreement  at  which 
all  trades  are  afforded  representation. 
Very  truly  yours, 
GENERAL  CONTRACTORS  OF  SAN 
FRANCISCO. 

By   E.  T.   Thurston,  Secretary. 

REVIEW    OP      PAR    K.\STERN      COM- 
MERCIAL   PRESS. 

[Compiled  from  Clippings  made  by  the 
Far  Eastern  Division,  Bureau  ol  For- 
eign and   Domestic   Commerce.] 

ShIpbulldinK  In  Japan. 

Almost  coincident  with  the  state- 
ment in  the  Japan  Advertiser  that  the 
war  boom  tor  the  Japanese  shipyards 
was  fast  disappearing,  and  that  the 
concerns  still  in  existence  were  feeling 
the  reaction  keenly,  it  was  noted  in  the 
Far  Eastern  Review  that  Japan  is  pro- 
posing to  build  2  battle  cruisers  and  22 
other  warships,  beginning  with  the 
next  fiscal  year. 


CALIFORNIA        SHIPBUILDER        AND 
METAL   WORKER. 

The  May  issue  of  the  California  Ship- 
builder and  Metalworker  contains  the 
following  features: 

Pioneering  for  Power,  Story  of  the 
Gas  Engine. 

Grinding  Machines — Their  Care  and 
Use. 

The   Transportation   Act   and   Labor. 

The  Works  Council. 

University  Help  for  Mechanics. 

Lite  Insurance  for  Shipyard  Em- 
ployees, 

« 

PLAN     FOR       BUILDING    HOMES       IN 
POBTL.*^ND. 

PORTLAND,  Ore. — The  department  of 
public  Works  of  Portland,  the  City 
Commissioners,  realty  board  members, 
lumbermen,  builders  and  citizens  of 
this  city  have  formulated  a  plan  for 
tiuilding  1500  homes  at  a  cost  of  not 
more  than  $1000  each  to  relifve  Ih^ 
housing  shortage.  At  a  meeting  held 
recently  committees  were  named  to  le- 
port  on  land  sites,  one  on  plan.s  for 
Ijuilding.-i,  and  the  other  on  waler  sup- 
ply. Thv-  committees  will  meet  and  re- 
port within  a  few  days  and  steps  to  put 
the    plan    in    action    will   be    taken. 


u 


BUILDING  AND   ENGINEERING  NEWS  WedncaOay,      May      19.      1920 


COMPLETING    PLANS    FOR    BAKBIIS- 
KIKLU    SCHOOLS. 

BAKEHSFIELD,  Kern  Co.,  Cal.— Ar- 
chitects T.  B.  Wiseman  and  Chas.  Big- 
gar,  associated,  Morgan  BIdg.,  Bakers- 
fieid,  are  completing  plans  for  school 
work  at  Baltersfleld  under  the  $300,000 
bond  issue  as  follows: 

Lincoln  school  at  East  Bakersfleld,  18 
classrooms,  auditorium,  kindergarten, 
vocational  room,  domestic  science, 
principals  and  teachers'  room,  library; 
brick  construction;  cost  about  $225,000; 
4-room  addition  to  Jefferson  school  at 
East  Bakersfleld;  2-room  addition  to 
Fremont  school;  2-room  addition  to 
Hawthorne  school;  manual  training 
loom  and  toilets  in  Emerson  school; 
new  heating  plant  in  Franklin  school; 
Kindeigarten  room  at  Williams  school. 
Bids  will  be  called  for  as  soon  as  bonds 
are  sold. 


ALLK\     & 


CO.     MOVE     TO 
OFFICES. 


..4rge:r 


A  stei)  in  the  devdopment  of  a  pro- 
gressive realty  Arm  was  taken  this 
week  when  Allen  &  Co.  moved  into  a 
larger  set  of  offices  at  168  Sutter  street. 

Designed  by  Earl  E.  Bertz,  head  of 
the  architectural  department,  the  new 
ofiices  represent  the  last  word  in  .artis- 
tic  environment. 

The  extent  of  Allen  &  Co.  realty 
operations  is  indicated  in  part  by  the 
lines  along-  which  the  company  has 
been  organized.  Housed  in  the  new 
surroundings  are  staff  members  of  the 
Allen  &  Co.  sales  force.  Headed  by 
H.  B.  Allen,  the  firm  is  divided  mto 
Six  departments,  including  the  archi- 
tectural, building,  investment,  leasing, 
sales,    and    insurance    departments. 

Allen  &  Co.  will  continue  to  operate 
iheir  office  at  Sea  Cliff  under  the  direc- 
tion   of  Milton   Meyer. 


rH.\MBER     OF     COMMERCE     TO 
.SIST    IX    LOCATING    HUGE 
COFFEE  PLANT 


Hesponding  to  a  joint  invitation 
sent  him  by  the  San  Francisco  Cham- 
ber of  Commerce  and  the  Commercial 
Club,  Sir  Thomas  Lipton,  who  is  com- 
ing to  San  Francisco  in  connection 
with  his  plan  to  erect  a  $500,000  plant 
in  this  city  for  the  packing  of  tea, 
coffee  and. cocoa,  cabled  his  acceptance 
to  be  the  guest  of  the  two  organiza- 
tions at  a  luncheon  upon  his  arrival 
about   June   1. 

Stanley  Q.  Grady,  San  Francisco 
manager  for  the  Lipton  Company, 
whose  present  plant  is  at  561  Mission 
street,  recently  announced  that  the 
need  for  enlarged  facilities  in  this 
city  was  recognized  sometime  ago  and 
resulted  in  plans  for  the  new  half- 
million  establishment.  The  location 
of  the  site  has  not  yet  been  made 
public. 

A  Holyoke,  Mass.,  national  bank  an- 
nounces that  it  will  make  construc- 
tion loans  to  approved  builders  for 
families  having  $1000  or  more  to  their 
credit  in  the  bank's  savings  depart- 
ment. Total  cost  of  house  and  lot  to  be 
not  less  than  $.')000.  Applicants  must  be 
American  citizens  or  have  filed  first 
papers.  When  the  house  is  completed 
the  national  bank  will  arrange  a  sav- 
ings bank  mortgage  for  half  the  total 
cost  and  carry  the  balance,  less  what 
the  owner  has  paid   from   his  savings, 


at  SIX  per  cent  on  weekly  or  monthly 
installments    figured    on    an    amortlza- 

ilon   basis. 


FRANCISCIAN  DEVELOPS 

.STATE    LAND    COLONY 


Max  K.  Cook,  formerly  connected 
with  the  offices  of  Architect  Houghton 
Sawyer,  for  the  past  two  years  has 
occupied  the;  position  of  Chief  EJn- 
gineer  for  the  State  Land  Settlement 
Board  in  charge  of  all  building  con- 
struction and  the  layout  of  the  in- 
dividual  farmsteads   for  the   settlers. 

Mr.  Cook  conceived  the  plan  of  de- 
livering service  to  the  farmers;  of 
showing  them  not  only  how  to  build 
better  buildings  economically,  but  how- 
to  lay  out  the  farmstead  to  save  steps, 
to  insure  better  living  and  housing 
conditions,  and  to  make  the  farm  an 
:ittractive  place  to  live.  He  pioneer- 
ed in  this  field  and  developed  it  so 
that  it  is  now  a  recoginzed  part  of 
successful  land  settlement.  One  hund- 
red and  twenty-five  farmers'  problems 
were  cared  for  in  this  way  on  the 
Durham   Settlement   in  Butte  County. 

Plans  are  now  in  course  of  prepara- 
tion for  a  second  settlement  at  Delhi, 
six  miles  south  of  Turlock.  There  will 
be  some  three  hundred  farms  to  lay 
out  with  buildings  for  each.  Fifty  of 
the  farms  have  been  allotted  and  set- 
tlers are  beginning  to  arrive.  Future 
land  settlements  will  require  the  same 
service. 


*Editors  Note: — Mr.  Cook  is  seeking 
nn  architectural  draftsman,  with  in- 
terest in  such  work.  Communications 
may  be  addressed  to  him  at  the  Delhi 
Colony.    Turlock    Calif. 


HIGHWAY     COSTS     INCREASED     ONE 
HINDRED    PER    CENT 

SACRAMENTO,  Cal..  — Labor  costs 
of  highway  construction  work  have  In- 
creased 100  ijer  cent  in  five  years,  a 
delegation  from  the  Contractors'  As- 
sociation of  Northern  California  told 
A.  B.  Fletcher,  chief  engineer  of  the 
state  highway  commission,  at  a  con- 
ference   held    recently. 

All  bids  for  highway  work  hav^ 
beerr  rejected  as  excessive  by  the 
highway  commission  in  a  number  of 
recent  instances  and  the  contractor's 
association  sought  at  this  conference 
to  establish  a  mutual  base  for  com- 
puting labor  costs. 

Investigation  of  these  costs  by  the 
commission  and  representatives  of 
the  contractors  was  promised,  it  was 
"said    after    the    meeting. 


FIRE        PREVENTION        WEEK 
::3rd    to    29th. 


MAY 


The  greatest  battle  against  the  arch 
enemy,  FIRE,  that  has  ever  been 
waged  in  the  West  will  be  fought  dur- 
ing the  week.  May  23  to  29.  Eleven 
states  including  California,  Oregon. 
Washington,  Idaho.  Utah,  New  Mexico. 
Wyoming,  South  Dakota.  Colorado  and 
Minnesota  have  joined  in  a  movement 
to  drive  home  to  every  citizen  the 
necessity  of  preventing  fire  losses  in 
forest  and  rural  communities,  as  well 
as  in  cities. 

The  U.  S.  Forest  Service,  the  Cali- 
fornia State  Board  of  Forestry  and  the 
Fire  Prevention  Bureau  of  the  Pacific 
have   Joined   forces   for   the   success   of 


"Forest  Protection  and  Fire  Preven- 
tion Week."  Chamber  of  Commerce, 
Women's  Clubs,  Farm  Centers,  County 
Fire  Wardens,  and  Fire  Chiefs  have 
been  asked  to  aid  In  their  various  com- 
munities. During  the  week  Forest 
Protection  and  Fire  Prevention  lessons 
will   be  studied  in   the  schools. 


L.4HOR       ASSOCIATION       ASKS 
DISSOLUTION 


STOCKTON,  Cal.— The  San  Joaquiti 
County  Labor  Temple  Association  hao 
petitioned  the  superior  court  for  dis- 
solution of  the  corporation.  The  com- 
pany Was  organized  on  July  26,  1909, 
and  1,309  1-2  shares  of  stock  were 
issued.  The  petition  will  be  heard  be- 
fore Judge  D.  M.  Young  on  June  14, 
1920,  at   10  a.   m. 


TRADE    NOTES    FROM    MEXICO. 


(File  numbers  cited  refer  to  reserved 
information  or  trade  lists,  which  may 
he  obtained  from  the  Latin  American 
Division,  Bureau  of  Foreign  and  Do- 
mestic Commerce,  or  any  of  the  dis- 
rict   or  cooperative   offices.] 


Proposed     Eatoblifibment     of     Bottllnir 
WorkN  In  Ciudad,  Joarex. 

Consul  E.  A.  Dow  reports  that  an 
American  company  engaged  in  the 
manufacture  of  soda  waters  and  other 
nonintoxicating  drinks  is  endeavoring 
to  locate  a  suitable  site  or  building  for 
a  branch  of  its  business  in  the  vicinity 
of  Ciudad,  Juarez.  A  few  small  con- 
cerns of  this  kind  have  operated  in 
Juarez  for  a  considerable  period,  but 
due  largely  to  insufficient  capital  their 
business  has  had  only  a  local  value. 
Now.  however,  the  local  demand  alone 
has  been  increased  considerably  by  the 
large  number  of  tourists  who  cross  at 
this  point,  and  it  is  believed  that  a 
branch  house  in  Juarez  will  assist 
greatly  in  extending  the  company's 
Mexican  trade.  Dealers  in  bottles,  bot- 
tling machinery,  and  material  used  in 
the  manufacture  of  soft  drinks  who  are 
interested  in  communicating  with  this 
company  may  obtain  the  address  by 
referring  to  file  5689. 


STORAGE   RESERVOIR  PLANNEai 


OROVILLE,  Cal. — Construction  of  a 
mammoth  impounding  dam  which  will 
transpose  Grizzly  Valley,  Plumas 
County,  on  the  Middle  Fork  of  the 
Feather  river,  into  one  of  the  largest 
water  storage  sites  in  Northern  Cali- 
fornia and  will  supply  over  72,000  acre 
feet  of  water  to  farmers  of  the  Sacra- 
mento Valley,  wUl  commence  within 
the  next  few  days,  according  to  au- 
thentic information  received  here 
yesterday. 

^he  project  which  is  being  promoted 
by  the  Middle  Feather  River  Develop- 
ment Company,  a  New  York  Syndicate, 
is  preparing  to  utilize  the  -waters  of 
Grizzly  Creek  and  its  tributaries  with 
the  hope  of  eradicating  the  yearly  tear 
of  a  water  shortage  in  this  section. 

Two  engineering  crews,  under  the 
direction  of  E.  E.  Clark,  field  man  for 
the  Middle  Fork  Developing  Company, 
have  left  for  Grizzly  Valley  where  pre- 
liminary surveys  for  the  project  will 
commence    Immediately. 
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CRISIS    IS    IMPENDING 


CuflNtraotlOD   Indastries   EmientlRl   To 
Public   Happiness 


BY  WIIARTOX  CLAY,  Arch.    Eng. 

Commissioner     Associated     Aletal   l>atli 

Manufacturers 

Among  the  irreatest  problems  of  mo- 
dern times  are  the  great  policies  of  the 
nation  in  relation  to  the  construction 
industry.  This  outlook  is  as  much  the 
concern  of  the  statesmen  and  the 
people  as  it  is  of  the  construction  in- 
dustries tliemselves.  Manufacturers 
and  fabricators  of  materials  are  labor- 
ing with  problems  of  car  shortage,  rail- 
road chaos,  insufficit^nt  labor,  and 
high  premiums  on  basic  materials  in- 
duced by  demands  for  the  material  for 
other  less  essential  uses. 

To  quote  a  recent  editorial  comment 
in  the  New  York  Times  on  a  meeting 
of  the  Building  Trades  Employers'  As- 
sociation and  Metallic  Lathers  Union, 
the  price  of  metal  lath  was  where  it  is. 
"because  the  automobile  manufactur- 
ers are  using  it  in  great  quantities  and 
paying  excessive  prices  in  order  to  get 
what  they  want. 

"And  from  this  fact,  by  a  logical  pro- 
cess not  easy  for  the  uninitiate  to  fol- 
low, it  was  deduced  by  the  conferees 
that  'the  present  price  of  expanded 
metal  lath  is  reasonable,  considering 
the  cost  of  sheet  steel."  The  official  re- 
porting the  meeting  then  writes:  The 
opinion  was  expressed  by  many  that  it 
is  beginning  to  narrow  down  to  a 
question  of  automobiles  to  ride  in  or 
houses  to  live  in.  From  another  source 
it  has  been  learned  that  plate  glass  is 
enormously  advanced  in  price  because 
the  makers  of  automobiles  are  using 
85  per  cent  of  all  that  is  made  or  im- 
I)orted  and  everybodj'  else  has  to  com- 
pete for  the  small  remainder.  That 
the  automobile  is  a  pleasure  only  ab- 
normally niossy  conservatives  deny, 
but  "apparently  it  is  a  pleasure  of  the 
sort  commonly  described  as  'not  un- 
mi.\ed.'  " 

The  Chicago  Tribune  says  very  much 
tlie  same,  enlarging  on  the  demand  for 
glass  by  the  automobile  industry,  and 
qualifies  by  saying:  "The  motor  in- 
dustry is  not  alone  attracting  business, 
but   is  a  case  in  point," 

When  mahogany  is  used  tor  talking 
machines,  it  is  not  so  bad.  because 
we  can  build  without  mahogany  if  ne- 
cessary, but  when  metal  that  could  be 
converted  into  necessary  gutters, 
flashings,    plumbing;   and   Are   resisting 


lath,  or  rubber  and  asphalt  that  could 
be  converted  into  roofing  are  used  in 
the  manufacture  of  luxuries  to  such  an 
extent  that  the  national  living  condi- 
tions are  at  stake,  the  matter  becomes 
of  public  concern,  and  the  construc- 
tion industry  must  b«  welded  into 
one  compact  organization  to  deal  with 
the   situation. 

A  few  months  ago  there  were  only 
fifty  kegs  of  lath  nails  in  the  city  of 
Philadelphia  and  the  Lathers'  Union 
was  combing  tlie  market  for  600  kegs 
for  the  West.  Recent  reports  from 
Texas  indicated  that  window  gflass 
could   niit   he  purchased  at  any  price. 

So  much  for  materials.  Let  us  con- 
sider labor.  Thousands  of  cabinet  mak- 
ers have  been  tr.ansferred  out  of  the 
construction  industry  into  industries 
that  are  more  a  matter  of  luxury.  The 
same  tendency  has  occurred  in  the 
ranks  of  all  mechanics. 

Cablegrams  from  London  indicate 
that  a  crisis  in  the  building  trades  has 
been  reached,  and  that  the  London 
County  Council  has  been  obliged  to 
stop  all  buildrhg.  except  residences, 
under  the  powers  granted  by  the 
Health  Ministry  to  overcome  the  hous- 
ing shortage.  Dry-goods  stores,  office 
buildings,  and  other  construction  have 
to  wait  because  the  demands  of  hous- 
ing are  so  great.  Italy  will  not  permit 
automobiles  to  be  run  by  anyone  ex- 
cept on  Government  business. 

Regulation  of  nonessential  labor  or 
expenditures  in  times  of  prosperity 
is  not  new.  It  was  found  necessary  in 
Venice,  at  the  height  of  the  success 
of  the  Merchant  Princes  when  every- 
one was  vying  with  one  another  for 
the  most  elaborate  gondola.  One 
trimmed  his  with  silver,  the  next  gold, 
the  next,  hand  carved  metals,  or  pre- 
cious stones  until  the  amount  of  labor 
put  on  these  luxuries  became  a  matter 
of  public  concern  and  a  law  was  enact- 
ed requiring  every  gondola  to  be 
painted  black.  Much  to  the  surprise 
of  the  Venetians,  the  gondolas  carried 
just  as  many  passengers  and  traveled 
as  easily — and  more  labor  and  materia! 
were   released   for   other  necessities. 

Are  we  going  to  come  to  this  or 
worse  crisis  in  this  country,  or  is 
sufficient  consideration  going  to  be 
given  to  the  facts  that  lie  before  us, 
so  that  it  can  be  avoided  by  facilitat- 
ing building  now?  Much  of  this  has 
to  be  answered  by  those  who  hold  the 
pursestrings  to  new  money  for  invest- 
ment in  construction.  Another  large 
voice  is  the  intelligent  spending  of  the 
multitude. 


A   CAl'SE  FOR  THE  LUIMBRR  SHORT- 
AGE 

J.  H.  Carlyle  of  Everett,  Wash.,  who 
is  reported  to  own  .several  thousand 
acres  of  pine  tracts  in  the  Northwest,  is 
credited  with  the  following  statement: 
"Shipyard  workers  of  the  Northwest 
who  got  $24  a  day  during  the  war.  pre- 
fer to  loaf  now  rather  than  to  work 
for  $10  a  day.  This  is  one  of  the  rea- 
sons tor  a  pine  lumber  famine  that  is 
imminent." 


PRIMACY  OF  CITY  EDITOR 

The  late  General  Booth  of  the  Sal- 
vation Army  was  conducting  a  big 
meeting  which  lasted  unusually  long 
and  towards  the  close  a  newspaper  re- 
porter left  his  seat  and  gained  the 
aisle.  General  Booth  pointed  a  finger 
at  him  and  said: 

"Whoever  leaves  this  auditorium 
will  be  damned  by  God." 

The  reporter  answered:  "If  I  don't 
leave  this  auditorium  and  hurry  bacic 
to  my  office  I'll  be  damned  by  the  city 
editor." 

"God  is  above  the  city  editor,"  re- 
tored  General  Booth. 

"Yes,  I  think  he  is,"  piously  re- 
sponsed  the  reporter,  "but  the  cify 
editor  doesn't." — Argonaut. 


Bl'ILDING     ACTIVITIES     GAIIVED 
Dl'RI.VG  1»19. 


Reports  received  by  the  United 
States  geological  survey,  department 
of  the  ihterior,  from  the  building  offi- 
cials of  114  of  the  larger  cities  in  the 
country  show  that  building  operations 
in  1919  greatly  exceeded  those  in  1918, 
both  in  number  and  cost.  The  num- 
ber of  permits  issued  or  buildings 
erected  in  these  114  cities  in  1919  was 
309.551,  as  compared  with  173,635  in 
1918.  an  increase  of  135.916  or  78  per 
cent.  The  cost  of  the  operations  in 
1919  was  $1,130,817,591  as  compared 
with  $369,252,315  in  191,S.  an  increase 
of  $761,565,276,  or  206  per  cent.  If  the 
operations  in  the  remaining  cities  from 
which  the  geological  survey  usually 
receives  stati.stics  of  building  opera- 
tions show  a  proportionate  increase, 
the  number  of  permits  issued  or  build- 
ings erected  in  1919  was  about  377,000. 
which  would  cost  about  $1,300,000,000. 
so  that  the  record  for  1919  was  the 
highest  yet  reached  in  ihe  building  in- 
dustries in  these  cities  in  both  number 
and  the  cost  of  operations.  The  year 
of  the  next  highest  record  was  1916. 
when  347,761  operations  were  reported, 
which  cost,  $1,046,276,549.  The  aver- 
age cost  per  operation  in  the  cities 
which  have  so  far  reported  for  1919 
was  $2,127  In  1918  and  $3,653  in  1919. 


BUIUHN'G  AND  ENUINEERINO  NKWS 


UeJuKsduy.       May       2r..       l»ii. 


Building. 


APARTMENT  HOUSES. 

To   be   Done   by   Day's    Work. 
APARTMENTS  Cost,  $25,000 

SAX  FRANCISCO.     E  Palm  Avenue  455 

N  Geary  Street. 
Two-story    and      basement      frame    (4) 

apartments. 
Owner — Percy    Tyler.    143n    Cabrillo    St.. 

San   Francisco. 
Architect — E.     E.   Young,     251     Kearny 

St..  San  Francisco. 


Owner  Taking  Figures. 
APAUTMENTS.    ETC.  Cost,    $15,000 

PITTSBURG,    Contra      Costa      Co..    Cal. 

Corner  8,th  and  York  Streets. 
Two-story  frame  and  stucco  undertaU- 

ing  parlors  and  apartments. 
Owner — Henry    Nuttman    Jr..   Car*   S»« 

Francisco   Ca.sket   Co..   Stil    Valencia 

St.,   San  Francisco. 
Architecl — C.  O.   Clausen.   Hearst   Bldg.. 

San  Francisco. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— James  C.  Beer.  1403  E.  Ocean  Ave., 
Long  Beach,  will  soon  commence  the 
erection  of  a  combination  reinforced 
concrete  apartment  house  and  resi- 
dence for  himself  at  the  northwest 
corner  of  Ocean  Blvd.  and  Kennebec 
Ave.,  Long  Beach;  cost.  $75,000. 


CUJntract  Awarded. 

APARTMENTS,  ETC.  Cost.   $90,000 

MODESTO,  Stanislaus  Co.,  Cal.  11th 
Street. 

Two-story  (2)  stores  and  (12)  apart- 
ments, 130x50. 

Owner — C.   R.   Tillson,  Modesto,   Cal. 

Designer  &  Contractor — Geo.  J.  Ulrich, 
Modesto,   Cal. 


BANKS. 

Figures  Being  Talien  For  Concrete 
Work. 

BANK   BLDG.  Cost,   $70,000 

RICHMOND.  Contra  Costa  Co..  Cal.  9th 
and   Macdonald  Avenue. 

One-story  reinforced  concrete  and 
terra   cotta   bank   building. 

Owner — Mechanics  Bank.  8th  and  Mac- 
donald Ave..  Richmond. 

Architect — Jas.  T.  Narbett.  906  Mac- 
donald Ave.,   Richmond. 


Figu'res   to  be  Taken  Shortly. 

ALTERATIONS  Cost,   $100,000 

MODESTO,  Stanislaus  Co.,  Cal.  SE 
Tenth  and  I  Streets. 

Extensive  alterations  to  three-story 
brick  bank  and  oflice  building,  re- 
model interior  of  offices,  install 
new  banking  quarters  in  first  floor. 

Owner — The  Modesto  Bank,  1001  I  St., 
Modesto,   Cal. 

Architect — H.  H.  Winner.  Nevada  Bank 
Bldg..   San   Francisco. 


BONDS. 


PORTERVILLE.  Tulare  Co..  Cal.— 
The  election  held  to  vote  bonds  with 
which  to  finance  construction  of  a 
bridge  across  Porter  Slough  failed  to 
carry. 

It  Is  probable  another  election  will 
be  held  as  only  a  small  vote  was  cast 
against   the   issue. 


SACRAMENTO,  Cal. — Owing  to  the 
failure  of  banks  to  take  over  the  $3.- 
000.000  ls.sue  of  Capitol  Extension 
Bonds,  due  to  the  low  rate  of  interest, 
preparations  are  being  made  to  call  an 
election  to  IncreB.se  the  interest  to  SVi 
per  cent. 


VINELAND,  Kern  Co.,  Cal.— An  elec- 
tion will  be  held  June  14th  in  the 
\'ineland  School  District  to  decide  the 
question  of  issuing  bonds  of  $25,000  for 
the   erection   of  a   new   school   building. 

Trustees  of  the  district  are:  Mrs. 
Charles  Maddux.  D.  H.  Jinnett.  A.  A. 
Sprehn. 


MALAGA,  Fresno  Co.,  Cal. — The 
$34,000  bond  election  held  May  7th  to 
secure  funds  to  finance  construction  of 
a  new  school  for  the  Malaga  School 
District  failed   to  carry. 

Preliminary  plans  for  the  proposed 
structure  were  prepared  by  architects 
Swartz  &  Ryland,  Rowell  Bldg.. 
Fresn*. 


MADERA,  Madera  Co.,  Cal. — Bids 
will  be  received  by  W.  R.  Curtin,  Coun- 
ty Clerk  up  to  June  8th.  for  the  pur- 
chase of  the  $12,000  bond  issue  of  the 
Central  School  District,  proceeds  of  the 
.sale  to  finance  construction  of  a  new 
school    building. 


SACRAMENTO.  Cal.— An  election 
will  be  held  in  the  Elk  Grove  School 
District  June  12th  to  vote  bonds  of 
$125,000  to  finance  construction  of  a 
new  high  school  building,  preliminary 
plans  for  which  have  been  prepared  by 
Architects  George  C.  Sellon  &  Co.. 
Mitau  Bldg.,  Sacramento. 


PORTERVILLE,  Tulare  Co..  Cal.— 
Steps  are  being  taken  to  call  an  elec- 
tion in  the  Porterville  High  School 
District  to  vote  bonds  with  which  to 
erect  a  new  high  school  building. 

C.  O.  Premo  is  Clerk  of  the  School 
Board. 


SACRAMENTO,  Cal.— Bids  will  be  re- 
ceived by  the  Sacramento  County  Su- 
pervisors up  to  June  8th,  10  A.  M.,  for 
the  purchase  of  the  $1,400,000  elemen- 
tary school  bonds  and  684.000  high 
school  bonds,  proceeds  of  the  sale  to 
finance  school  improvements. 


FRESNO,  Fresno  Co..  Cal. — No  bids 
were  received  by  the  Fresno  County 
Supervisors  for  the  $35,000  bond  issue 
of   the   Clovis   Union   High   School    Dis- 


trlci   and    the   $19,000    Isaue   of   the   Pei - 
shing   Grammar   School   District. 

It   is  probable   the   bonds  will  be  dis- 
posed   through    private   sale. 


PRESCOTT,  Arizona.— The  $1,600,000 
county  highway  bond  iaeue  carried  at 
the  special  election.  E.  L.  Fishel  Is 
the  county  highway  engineer.  Plans 
and  specifications  for  several  projects 
have  been  completed  and  contracts  will 
be  let  as  soon  as  bids  can  be  taken  and 
the  money  Is  available. 


WOODLAND,  Yolo  Co..  Cal— Pre- 
liminary steps  have  been  ta)«en  to 
call  an  election  to  decide  the  question 
of  issuing  and  selling  bonds  ot  $125.- 
OUO  with  which  to  finance  construction 
of  a   veterans'  memorial   building. 

CHURCHES. 

HEEDLET.  i'resno  Co.,  Cal.— At  the 
Quarterly  conference  of  the  Methodiat 
church.  Dr.  Harry  White,  district  su- 
perintendent, assured  officials  of  the 
local  Methodist  Episcopal  church  that 
if  they  would  raise  $40,000  for  a  new 
church  building  a  $10,000  appropriation 
will  be  made  through  the  general 
church    construction    funds. 


Preliminary   Plans   Prepared. 
CHURCH  Cost,   ISO.OOO 

TRACY,    San    Joaquin      Co.,   Cal.        NW 

Tenth  and  North  B  Streets. 
Church    building    (seating    capacity    of 

600). 
Owner — Presbyterian  Church   of  Tracy. 

Building  Committee  composed  of  L. 

J.  Vann.  President;  J.  C.  Chrisman. 

Secretary;  Ed  La  Mar  Thornburg. 
Treasurer:  Dr.  A.  R.  Powers,  W.  D. 
Harlngton.  Clarence  Layman,  E.  C. 
Woodruff,  Fred  Slmms  and  H.  M. 
Schaur.  , 

Architect — C.   H.     Toung,     Commercial 

Savings   Bank   Bldg.,   Stockton. 


Cost,    $130,000 


Comipleting  Plans. 

CHVRCH 

PHOENIX,  Ariz. 

Brick  and  stone  church. 

Owner — Central     Methodist      Episcopal 

Church. 
.Architect — Lescher  &  Kibbey.   Phoenix, 

Ariz. 

FACTORIES  &  WAREHOUSES. 

ORLAND.  Glenn  Co..  Cal— The  Or- 
land  Cheese  and  Butter  Co.,  has  de- 
cided to  increase  its  capital  stock  from 
$10,000  to  $50,000.  The  directors  plan 
to  use  these  additional  funds  to  erect 
the  new  ice  plant  in  Orland. 


Contract  Awarded. 

WAREHOUSE  Cost.    $70,000 

HAYWARD.  Alameda  Co..  Cal. 

One-story  reinforced  concrete  ware- 
house. 

Owner- — Hunt  Bros. 

Architects — Owners. 

Contractor — McLeran  &  Peterson, 
Hearst   Bldg.,   San  Franciso*. 
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warded.      Sub-Figures   lo   bp 


L'oiitiact 
Taken. 

FACTORY  Cost.  $600,000 

OAKLAND,  Cal.  E-Tenth  to  E-Twel(tli 
Streets,  48th  to  50th  Avenues. 

Reinforced  concrete  tire  factory  build- 
ing (U  shape). 

Owner — Coast  Tire  &  Rubber  Co. 

Designer  and     Contractor — Foundation 

Co..  Holbrook  Bldg.,  San  Francisco 

NOTE:- — Excavating  and  grading  has 

been  commenced.. 


Contract  Awarded. 

warehou.se 
san  francisco. 


Cost.    $46,760 
Sixteenth      Street 


and  San  Bruno  Avenue. 

Two-story  reinforced  concrete  ware- 
house, 88x100. 

Owner — California  School  of  Mechani- 
cal Arst. 

Architect — Wm.  C.  Hays.  1st  National 
Bank  Bldg.,  San  Francisco. 

Engineer — W.    L.    Huber. 

Contractor — K.  E.  Parker  Co. 


Contractor  taking  sub-figures  and  con- 
tracts  awarded. 

FACTORY  Cost,    $40,000 

EMERYVILLE,  Alameda  Co.,  Cal.,  40th 
and  Adeline  Sts. 

One-story  steel  frame  and  brick  fac- 
tory. 

Owner — The  Johnson  Electric  Washer 
Co. 

Architect  and  Contractor — The  Austin 
Co.  (John  Harnish  District  Mgr.), 
Pacific  Bldg.,   San   Francisco. 

Concrete  work  awarded  to  P.  Hurley. 

Brlek  work  to  A.  G.   Reed. 

Sub    figures   are    being    taken    on    all 

other  parts  of  the  work. 


Contractor    Taking      Sub-Figures      and 

Contracts  Awarded. 
FACTORY  Cost,  $62,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.      Luna 

Park  at  17th  and  Berryessa  Road. 
One-story    steel    frame    and    brick    fac- 
tory  building. 
Owner — National  Axel  Co..  1st  National 

Bank  Bldg..  San  Jose. 
Architect    and    Contractor — The   Austin 
Co.,    John    Harnish    District,    Mgr., 
Pacific  Bldg.,  San  Francisco. 
Concrete  Work   awarded   to  M.   E.   Kil- 

course,  528  S-lOth  St.,  San  Jose. 
Brick  Work  to  A.   G.   Reed,   San  Fran- 
cisco. 
Sub-figures  are  being  taken  for  roof- 
ing, plumbing,  electrical  work,  etc. 


Contract   Awarded. 

WAREHOUSE  Cost.    $100,000    ap- 

proximately. 

SAN   JOSE,   Santa  Clara  Co..  Cal. 

Four-story  brick  warehouse. 

Owner — California  Packing  Cptn..  101 
California  St..  San  Francisco. 

Engineer — Philip  Bush.  101  California 
St..  San  Francisco. 

Contractor — R.  O.  Summers.  17  N-lst 
St.,   San  Jose. 


Plans   Being   Figured. 

SHOP  BUILDING  Cost,  $^— 

RICHMOND,  Contra  Costa  Co.,  Cal.  13th 
Street  N  of  Macdonald  Ave. 

Two-story   brick   or  frame   shop   build- 
ing. 

Owner — Spiersch  Bros.,   25   Park   Place, 
Richmond. 

Architect — Jas.    T.    Narbett,    Macdonald 
Ave.,  Richmond. 
NOTE: — Figures  are  being  taken  for 

a    general    contract,    except    plumbing. 

roofing   and    sheet    metal    work,    which 

will  be  done  by  the  owners. 


TURLOCK,  Stanislaus  Co.,  Cal. — Two 
bids  were  received  by  Max  E.  Cook, 
Farmstead  Engineer,  State  Land  Set- 
tlement Board,  Delhi  Colony,  Turlock. 
for  the  construction  of  pipe  yard  shed 
and  these  have  been  taken  under  ad- 
visement.    The  bids  were: 

O.    D.    Williams    $13,964 

Wakefield    &    Peterson 13,595 

The  structure  is  provided  for  under 
Operation   No.    49. 


Cost.   $- 


Plans  Being  Figured. 

SHOP  BLDGS. 

SACRAMENTO,  Cal. 

Three  or  more  frame  and  corrugated 
iron  shop  buildings. 

Owner— Southern   Pacific  Company. 

Architect — Engineering  Dept.  (Mr. 
Christie  in  charge).  S.  P.  Bldg..  65 
Market  St.,  San  Francisco. 


Figures  Being  Taken  for  Concrete 
Work,  Roofing,  Electrical  Work 
and    Plumbing. 

FACTORY  Cost,    $12,000 

EMERYVILLE.  Alameda  Co..  Cal. 

One-story    reinforced    concrete    factory 
building. 

Owner— P.  Calou  Estate.  3251  Grove 
St..   Oakland. 

Architects — Sidney  B.  and  Noble  New- 
som.  Nevada  Bk.  Bldg..  San  Fran- 
cisco. 

Forms  and  carpentry  work  awarded  to 
Fred   J.    Westlund.    2207    10th   Ave.. 
Oakland,   for   $4,598. 
.Steel  santi   to   The   Detroit   Steel   Pro- 
ducts Company. 

Contract  Awarded. 

STORAGE    PLANT  Cost.    $100,000 

approximately. 
OILROY,  Santa  Clara  Co.,  Cal. 
One-story  concrete,  and  hollow  tile  cold 

storage   plant. 
Owner — National    Ice    &    Cold    Storage 

Co.,   San   Francisco. 
Designer — Chief  Engineer   of   Owner. 
Contractor — Phelps  &   Radtke,   Gilroy. 


Plans  to  be  Prepared. 

FACTORY  Cost,    $ 

SAN    FRANCISCO.      Location   Withheld 
for  Present. 

Fireproof  candy  factory,   100,000  sq.   ft. 
of  floor  space. 

Owner — Leebold    Candy    Co.,    1070   Mis- 
sion St.,   San   Francisco. 

Architect — Not  Given. 

Further  details  will  be  given  later. 


Contract    Awarded 

ADDITION  Cost.    $100,000 

SANTA  ROSA.  Cal.  Sebastopol  Ave. 
and  N  W   P  Tracks. 

One-story  concrete  and  hollow  tile  ad- 
dition to  cold  storage  plant. 

Owner — National  Ice  &  Cold  Storage 
Company. 

Designer — Chief   Engineer  of  Owner. 

Contractor — A.  M.  ITildebrandt.  Santa 
Rosa. 


FIREHOUSES  AND  JAILS. 


Plans  Being  Prepared. 

JAIL.  ETC.  Cost.  $70,000 

POMONA,  Los  Angeles  Co.,  Cal. 

Two-story  brick  city  jail  and  a  two- 
story  brick  fire  department  build- 
ing. 

Owner — City   of   Pomona. 

Architect — Robert  H.  Orr,  1301  Van 
Nuys  Bldg..  Los  Angeles. 


FLATS. 


Contract   Awarded. 

FRAME  FLATS  Cost.   $14,662 

SAN   FRANCISCO.      Twenty-sixth   Ave. 

and  California  Street. 
Two-story    frame    (4)    fiats      4 

room  flats. 
Owner — W.  T.  Allen. 
Architect — C.  O.  Clausen.  Hears 

San  Francisco. 
Contractor — John    Little.    1035 

Way.  San   Francisco. 


and      S 

it  Bldg., 
Lincoln 


GAKAOES. 


?- 


Plans  Being  Prepared. 

GARAGE  Cost, 

SAN  FRANCISCO.  S  Stevenson  25  E 
New  Montgomery  Street. 

Five-story  and  basement  reinforced 
concrete  garage.  90x70. 

Owner — Selah   Chamberlain. 

Architect — O'Brien  Bros..  240  Mont- 
gomery St..  San  Francisco. 


Contracts  Awarded. 

GARAGE  Cost.    $40,000 

SAN  FRANCISCO.  Sutter  and  Laguna 
Streets. 

One-story  concrete  and  brick  garage. 

Owner — C.  T.  and  H.  J.  Daniels. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St..  San  Francisco. 

Concrete  Work  awarded  to  The  Mis- 
sion  Concrete  Co.,  331   Guerrero  St. 

Carpentry  Work  to  Chisholm  &  Fen- 
nell. 

Brick  \Vork  to  Chisholm  &  Fennell, 
180  Jessie  Street 

Electric  Work  to  The  Atlas  Elec.  Co., 
110  Jessie  Street. 

RooauB  to  Bender  Roofing  Co.,  Mo- 
nadnock   Bldg. 

PInmbine  to  Wm.  J.  Monihan,  110  Jes- 
sie Street. 

Sheet  Metal  Work  to  Morrison  &  Co., 
769   Mc.Mlister  Street. 


Cost, 
Hyde 


and 


Plans  Being  Prepared 

GARAGE 

SAN    FRANCISCO.         NW 

Russell  Streets. 
Three-story     and   basement     Class   "C" 

garage. 
Owner — Micheletti   Estate. 
Lessee — Ruben   Hoyle. 
Supervising    Architect — August     G. 

Headman,  Call  Bldg.,  San  Francisco 
NOTE: — Figures    being    taken    for    a 
general  contract. 


SE 


Few  Days. 
Cost.  $30,000 
Folsom     and 


brick 


Figures  to  be  Taken 

SHOP 

SAN      FRANCISCO 
Juniper    Streets. 

One-story    steel,      concrete    and 
shop. 

Owner— Kleiber   &   Co..   Inc..    1480   Fol- 
som St.,  San  Francisco. 

Engineer — R.    turn   Suden,    1480   Folsora 
St.,   San   Franci.sco. 


Plans  Being  Prepared. 

GARAGE  Cost,  $75,000 

SAN  FRANCISCO.  N  Sacramento  St.. 
bet.   Taylor  and  Mason   Streets. 

Two-story  and  basement  reinforced 
concrete  public  garage. 

Owner — John    Proctor. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Francisco. 
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WeUnesda 


May      26. 


1920. 


GOVERNMENT     WORK     AND 
SUPPLIES. 

*-  ■  — 

MaRE  island.  Cal.— The  following 
bids  were  received  on  May  12th  by  the 
Public  Works  Officer  for  alterations 
and  additions  to  Marine  Officers'  Quar- 
ters No.  1,  Navy  Yard.  Mare  Island,  Cal. 
Specification  No.  4134: 

G.  C.  Estes,  Vallejo,  (1)  $11,683,  90 
days;   (2)   $ 

Walter  Crosby.  Vallejo  (1)  $12,204, 
90  days;  (2)   $1,140,  10  days. 

Lange  &  Dergstrom.  San  Francisco 
(1)  $15,000,  100  days;  (2)  $1,252,  —  days 


Plans    Being    Prepared. 

POST  OFFICE,  ETC.  Cost,  $50,000 

UEDWOOD  CITY,  San  Mateo  Co..  Cal. 
Corner   Broadway   and   Winslow. 

One-story  reinforced  concrete  or  re- 
inforced concrete  and  hollow  tile 
post  office  and  store  building. 

Owner — Geo.  E.  Graft,  34  E-San  An- 
tonio St.,  San  Jose. 

Architects — Binder  &  Curtis,  Binder 
Bldg..    San    Jose. 


WASHINGTON,  D.  C— The  following 
bids  were  received  at  the  construction 
division  of  the  army.  Washington,  D. 
C,  May  5,  proposal  405,  for  furnishing 
341.500  cedar  shingles  for  Schofield 
Barracks: 

Oliver  C.  Ulmer.  Mount  Pleasant. 
Texas.  41.500  shingles:  Clears  brand. 
$6.60;  Buck  brand.  $4.75;  e.xtra  clears. 
$6.35:  extra  clears.  Green,  $6.25;  extra 
clears.  Nelson,  $6.20;  extra  clears, 
Olympia,  $6.20;  extra  clears.  Liberty, 
$6.20;  extra  clears.  Quality.  $6.25,  f.  o. 
h.   cars,   .shipment   immediate. 

Burkston-Stone  Shingle  Co.,  Seattle, 
Wash.,  $6  per  M  f.  o.  b.  cars,  mill,  de- 
livery two  weeks,  discount  2  per  cent 
10  days. 

G.  Elias  &  Bros.,  Buffalo,  N.  Y..  $6.50 
per  M,  f.  o.  b.  cars,  mill,  $6.90  per  M..  f. 
o.   b.  car.s,  Ft.  Mason,  Calif. 

Johnson  &  Wimsatt.  Wa-Shington.  D. 
C.  $5.35  f.  o.  J),  cars,  Portland,  Oreg., 
$6.25  delivered  Fort  Mason. 

Connor  &  Bailey,  Inc.,  Everett. 
Wash..  $6.25  per  M.  f.  o.  b.  Everett, 
Wash.,  $7  per  M  delivered  San  Fran- 
cisco; freight  rate  allowed  75c  per  M. 
2  per  cent  discount. 

Foster-Morgan  Lumber  Co..  Seattle. 
Wash.,  $5.25  per  M.  f.  o.  b.  mill. 
.Vagram.  Wash.,   shipment  2   weeks. 

Bloedel-Donovan  Lumber  Co..  Seat- 
tle. Wash..  $5.75  per  sq.  or  341%  sqs. 
of  e.xara  clear  F.  A.  S.  clock.  Belling- 
ham.    Wash. 


MARE  ISL.'^ND,  Cal.— The  following 
bids  were  received  on  May  19th  by  the 
Public  Works  Officer  at  Mare  Island  for 
the  complete  electrification  of  the  rail- 
road track  on  the  Vallejo-Mare  Island 
Causeway  and  the  transfer  yard  at  the 
Navy   Yard. 

San  Francisco.  Napa  and  Calistoga 
Railway.  $11,128.24;  30  days  after  de- 
livery of  materials. 

Butte  Electric  &  Mfg.  Co..  $11,893; 
120  days. 

H.  S.  Tittle.  San  Francisco,  $12,600; 
160  days. 

Note: — The  bid  of  The  San  Francisco, 
Napa  and  Calistoga  Railway  Co.  was 
received  late,  and  may  be  disqualified. 
All  bids  were  forwarded  to  Washing- 
ton. 


WASMl.VOTON,  D.  C— A  call  for 
bids  will  be  issued  shortly  by  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
liartment,  Washington,  D.  C-  under 
Sixcification  No.  4191.  for  furnishing 
and  installing  laundry  equipment  in 
the  industrial  building,  marine  bar- 
racks, naval  base,  San  Diego,  Calif.. 
a;id  under  Specification  4192,  for  fur- 
nishing bakery  equipment  in  the  In- 
dustrial building  marine  barracks, 
naval  base,  San  Diego.  Calif.,  also  un- 
der Specification  4193.  refrigerating 
plant.  San  Diego  naval  base. 

Bids  received  for  tiiis  work  under 
the  last  call  for  bids  were  rejected. 
Plans  may  be  obtained  from  the  Com- 
mandant Twelfth  Naval  District,  417 
Sheldon  Bldg.,  San  Francisco.  Calif.,  or 
to  the  public  works  officer,  U.  S.  N., 
Timken  Bldg..  San  Diego,  Calif.  De- 
posit  of  $10  for  plans  required. 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Washing- 
ton, D.  C.  for  furnishing  and  deliver- 
ing the  following  materials:  date  for 
opening  bids  noted  at  end  of  each  para 
graph: 

Schedule  6106.  f.  o.  b.  works,  1.400 
feet  rubber  suction  hose,  opening  of 
May  25. 

Schedule  6108,  for  eastern  and  west- 
ern  yards,   packing,   opening  of  June  8. 

Schedule  6112,  for  Mare  Island, 
15,000  electrical  fuses,  opening  of  June 
4. 

Schedule  6113,  for  Mare  Island,  3.600 
pounds  sheet  copper,  opening  of  June 
4. 

Schedule  6115.  for  Puget  Sound,  20,- 
000  pounds  steel  welding  wire,  open- 
ing  of  June   4. 

Schedule  6116,  for  eastern  and  west- 
ern yards,  ammunition  motors,  open- 
ing of  June   4. 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department.    Washington,    D.    C. 


WASHINGTON,  D.  C— Plans  have 
been  completed  by  the  Bureau  of 
Yards  and  Docks.  Navy  Department. 
Washington,  D.  C,  for  furnishing  and 
installing  a  surface  condenser,  wet 
vacuum  pump.  after-cooler.  booster 
pump,  new  oil  filter  pump,  piping  and 
appurtenances  for  a  6.500  c.  f.  m.  re- 
ciprocating air  compressor  in  the 
power  plant  at  the  navy  yard.  Puget 
Sound.  Wash.  Drawings  and  specifica- 
tion. No.  4179.  may  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  Com- 
mandant, navy  yard.  Puget  Sound. 
Wash.  Deposit  of  $10  required  for 
plans.      (Estimated   cost.    $60,000). 

The  date  for  opening  bids  will  be 
set  in  the  near  future. 

Following  is  a  list  of  prospective 
bidders  for  work  under  this  Specifica- 
tion: 

Power  Heating  &  Ventilating  Co.,  66 
Travers   St.,    Boston.    Mass. 

General  Heating  &  Ventilating  Co., 
198  Milwaukee  St..  Milwaukee,  Wis. 

John  W.  Danforth.  70  Rllicott  St.. 
Buffalo,  N.  Y. 

Best  Co..  Arrott  Bldg..  Pittsburgh. 
Pa. 

Austin  Engineering  Co..  121  West  42d 
St..  New  Yoj-k  City. 


Franoibco  fur  the  operation  and  hire 
of  a  dredging  plant  to  be  used  in  the 
vicinity  of  San  Francisco  for  Govern- 
ment   operations. 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Department  of  the  In- 
terior. U.  S.  P^eclamation  Service. 
Yuma,  Arizona,  up  ot  2  P.  M.  June  3rd. 
for  earthwork,  first  Mesa  unit,  Yuma 
Auxiliary  Project,  involving  about  93,- 
noo  cubic  yards  of  excavation.  The 
work  is  located  about  eight  miles 
south  of  Yuma,  Ariz.,  and  about  four 
miles  east  from  Somerton,  Aria.  For 
particul?.rs  address  the  United  States 
Reclamation  Service.  Washington, 
D.  C. ;  Den\er.  Colo.,  or  Yuma.  Ariz. 
Morris    Bien.    Acting    Director. 

HALLS  &  SOCIETY  BUILDINGS 

Plans  Being  Prepared. 

ADDITION  Cost.    $200,000 

PALO      ALTO,   Santa     Clara   Co.,      Cal. 

Stanford    University. 
Fireproof  addition  to  club  house. 
Owner — Stanford    University. 
Architects — Bakewell     &      Brown.      251 

Kearny   St..   San    Francisco. 


Completing   Plans.     Ready   for  Figures 

In   About   Two   Weeks. 
LODGE    BLDG.  Cost.    $70,000 

VALLEJO,   Solano   Co.,   Cal.     Main   St. 
Three-story    and    basement    frame    and 

plaster  lodge  building. 
Owner — Vallejo        Council        No.        874, 

Knights  of  Columbus. 
Architect — Leo  J.   Devlin.   Pacific  Bldg.. 

San  Francisco. 


Completing   Plans. 

CLUB   BLDG.  Cost.    $80,000 

PHOENIX.     Arizona.       N-Seventh    Ave. 

near  Thomas  Road. 
Concrete   club    building    (Spanish    style 

with  tile   roof). 
Owner — Phoenix  Country  Club. 
Architects — Lescher  &  Kibbey.  Phoenix 

Arizona. 


HOSEVILLE,  Placer  Co.,  Cal.— The 
erection  of  a  modern  lodge  building  is 
planned  by  the  Roseville  Lodge  of 
Masons,  No.  222,  a  site  for  the  proposed 
structure  having  been  purchased  at 
the  corner  of  Vernon  and  Washington 
streets. 

No  architect  has  been  selected  as  yet 
to  design  plans  for  the  building. 


WASHINGTON,  D.  C.— The  office  of 
Chief  of  Engineer.  U  .S.  Army.  Wash- 
ington, D.  C.  has  awarded  a  contract 
to    the   Olympian   Dredging   Co.,   of  San 


Completing    Working    Drawings.      Fig- 
ures to  be  Taken  in  Ten  Days. 
BUILDING  Cost,    $100,000 

LYTTON,  Sonoma  Co.,  Cal. 
Two-story  reinforced  concrete  building. 
Owner — Salvation  Army  Home  for  Boys 

and  Girls,  Lytton,  Cal. 
Architect — Norman  Coulter.  46  Kearny 
St.,  San  Francisco. 
NOTE: — This  building  will  replace 
the  one  recently  destroyed  by  fire.  It 
will  be  known  as  the  "Main  Building." 
and  will  contain  the  executive  offices, 
dining  room,  kitchen,  rest,  reading  and 
play   rooms  and  girls'  dormitory. 

HOSPITALS. 

BENICIA,  Solano  Co.,  Cal. — The  fol- 
lowing bids  Were  received  May  15th  by 
Col.  O'Hern,  Commanding  Officer  at 
Benicia  Arsenal,  for  the  construction  of 
a  one-story  hollow  tile  hospital  build- 
ing:.    The  bids  were  referred  to  Wash- 
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ington    for   approval.        $20,000      is    the 
amount  available  for  the  building-. 
Robert  Trost.  San  Francisco. ..  .$24,924 

Schultz   Constr.   Co.,   S.   P 27,635 

Wagner  &  Blob,  S.  F 27,924 

A.    H.    Vogt.   S.   F 28,133 

McLeran  &   Peterson,  S.  F 28,270 


Plans  Being  Figured.  Bids  Close  June 
21,  1920,  11  A.  M. 

FAKM   BLDGS..    ETC.  Cost,    $100,000 

SAN  LEANDRO,  Alameda  Co.,  Cal. 
Infirmary. 

Ilecon.struct  farm  buildings,  erect  stor- 
age buildings,  alter  and  add  to 
dormitories,  etc.  (frame  con- 
struction). 

Owner — Alameda   County. 

Architect — Henry  H.  Meyers,  Kohl  Bldg 
San  Francisco. 
Figures  are  being  taken  for  a  general 

contract. 


Plans   Being   Figured. 

HOSPITAL  Cost,    $85,000 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. 

Two-story  Class  "A"  hospital  building, 
134x100. 

Owner — Harbor    HoBpital     Association. 

Architects — Allison  &  Allison,  1405  Hi- 
bernian  Bldg.,   Los  Angeles. 


HOTELS. 


$500,000 
Mission 


Plans   Being   Completed 
HOTEL  Cost, 

"WEXATCHEE,      Washington. 

Street  and   Yakima  Avenue. 
Six-story  and  basement  fireproof  hotel, 

120x75,     (200     rooms     each    having 

private  bath. 
Owner — Geo.      F.      Vradenburg     et     al, 

Wenatchee,  Wash. 
Architect —     V.      W.      Voorhies,      Eitel 

Bldg.,  Seattle,  Wash. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,  $ 

SAN  FRANCISCO.  Turk  and  Taylor 
Streets   (Grand  Hotel). 

Alterations  to  lobby  of  hotel  and  two 
stores. 

Owner — Grand   Hotel. 

Architect — C.  A.  Meussdortfer,  Hum- 
boldt  Bank   Bldg.,   San   Francisco. 


Cost,    $111,800 


Contract    Awarded. 

HOSPITAL 

ELKO,   Nevada. 

Two-story  brick  Class  "C"  County 
Hospital. 

Owner- — County   of  Elko. 

Architect — F.  J.  DeLongchamps.  Ga- 
zette Bldg.,  Reno,   Nevada. 

Contractor — Rockwell  &  Sutton.  Elko 
Nevada. 


Owner — Wilshire    Boulevard    Hotel   Co. 
ArchitectO — Myron      Hunt,       1107       Hi- 
bernian Bldg.,  Los  Angeles. 

PUBLIC  BUiLPfNGS. 

WOODL.VXD,  Yolo  Co..  Cal.— Mem- 
bers of  the  County  Board  of  Super- 
visors and  City  Trustees  of  Woodland 
at  a  recent  me*ting  outlined  plans  for 
the  erection  cf  a  modern  memorial 
building  to  he  use  .municipal  offlces, 
auditorium,  social  halls,  etc.,  to  com- 
memorate the  (lealhs  of  the  soldiers  in 
the   world   war. 

It  is  planned  to  erect  a  strucrure 
costing  between    $100,000   and   $125,000. 

Whether  construction  will  be  financ- 
ed through  bond  issue  or  private  sub- 
scription has  not  yet  been  decided. 


Commissioned   to   Prepare   Plans. 
HOSPITAL  Cost,    $150,000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
Two-story      reinforced      concrete      and 

brick  county  hospital. 
Owner — San  Mateo  County. 
Architect — Will  H.   Toepke,   942   Market 

St.,  San  Francisco. 

Mr.  Toepke's  plan  was  selected  in 
competition.  E.  L.  Norberg  Wm.  D. 
Shea  also  submitted  plans.  Architect 
F.   H.   Meyer  acted  as  judge. 


Plans   Being  Figured. 

HOTEL  BUNGALOW  Cost,  $ 

LOS  ANGELES,  Cal.     Wilshire  Blvd.  W 

of  Catalina  St.  (Ambassador  Hotel) 
^our  frame  hotel  bungalows  (75  rooms 

^nd  50  bathroom.s). 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  City  Council  has  taken  under  ad- 
visement the  bids  of  Tredway  Bros.. 
$3,395;  W.  S.  Kendall  Co..  $2,685.71  and 
Morris  Bros.,  at  $2,850.40  for  furnish- 
ing and  installing  safes  and  cabinets 
in  the  offices  of  the  City  Assessor,  Au- 
ditor and  Superintendent  of  Streets. 
A.  L.  Banks  is  City  Clerk. 


FRESNO,  Fresno  Co.,  Cal. — The  Park 
Commission  has  requested  the  City 
Council  to  appropriate  $103,000  for  the 
construction  of  a  concrete  swimming 
pool,  400  by  50,  for  Roeding  Park,  in 
addition    to    other   improvements. 

Chas.  Dillon  is  City  Clerk. 


RESIDENCES. 


Contract    .\warded. 

RESIDENCE  Cost,   $60,000 

SERENA.    Santa   Barbara,    Co.,    Cal. 

One-story  hollow  tile  and  plaster  resi- 
dence. 

Owner — Max  Fleishmann,  Cincinnati,, 
Ohio. 

.Architects — Reginald  D.  Johnson  and 
Gordon  B.  Kauffman.  100  E-Colo- 
rado   St.,  Pasadena. 

Contractor — Chas.  M.  Urton,  325  W- 
Victoria   St.,    Santa   Barbara. 


Cost, 


$125,000 
Co.,    Cal. 


tile 


Contract  Awarded. 

RESIDENCE 

SAN    MARINO,    Los    Angel 
Oak  Grove  Avenue. 

Two-story     15-room     hollov 
dence. 

Owner — John  H.  Meyer. 

Architects — Marston  &  Van  Pelt.  600 
Chamber  of  Commerce  Bldg.,  Pasa- 
dena. 

Contractor — John  H.  Simpson,  1185  N- 
Chester   St.,   Pasadena. 


Plans   Being  Prepared. 

RESIDENCE  Cost,    $ 

SAN  FRANCISCO.  (Jlaremont  Court 
View. 

Two-story  frame  and  plaster  resi- 
dence and  garage   (about  9  rooms). 

Owner — Harry  Bercovich,  501  Mont- 
gomery St.,  San  Francisco. 

Architect — Name  Withheld  for  Present. 


Architect — Chas.   S. 
San  Jose  Bldg. 


McKenzie.   Bank  of 
San  Jose,  Cal. 


Plans  Being   Figured.      Bids   Close   May 

19.   1920. 
RK.SIDENCE  Cost.   $18,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Two-story   frame   and   stucco   residence 

9    rooni.s    (tile    roof), 
nwner — John    Koher, 


NOTE; — Figures  are   lieii 
general    contract. 


be  Done  by 

(.'ost.   $6,000 


Plans  Being  Prepared 

Days    work. 
BUNGALOW 
JIARTINEZ,  Contra  Costa  Co.,  Cal. 
One-story  frame  and  plaster  bungalow 

(5    rooms). 
Owner — Fabian   Joost,   Martinez. 
Architect — A,    A.    Cantin.    68    Post    St., 

San  Francisco. 


Plans   Being   Prepared. 

RESIDENCE,    ETC.  Cost,    $7,500 

DIABLO,  Contra  Costa  Co.,  Cal.  Mt. 
Diablo  Park. 

Two-story  frame  residence  and  garage 
(9  rooms  and  3  bathrooms),  crush- 
ed brick  roof. 

Owner — W.  A.  Hale,  1345  Arch  St., 
Berkeley. 

Architect — A.    A.    Cantin,    68    Post    St,, 
San  Francisco. 
NOTE: — When      plans    are     complete 

figures   will    be      taken    for   a     general 

contract. 


Plans  Being  Prepared.     To  be  Done  by 
Day's  Work. 

RESIDENCE  Cost,    $ 

SAN  FRANCISCO.  Twenty-fifth  Avenue 
Two-story  frame  and  plaster  residence 

(6  rooms). 
Owner — Harry    Kolb,     104    Market    St., 

San  Francisco. 
Architects — M.       O'Brien     and       E.       H. 
Hildebrand,   68   Post  St.,  San  Fran- 
cisco. 


Plans  to  be  Prepared.     Sites  Purchased 

BUNGALOWS  Cost,  $ 

WILLOWS,       Glenn       Co..     Cal.       South 

Butte  Street. 
Eight    one-story    and    basement    frame 

bungalows. 
Owner — G.    C.    Morgan,    Troy    Laundry, 

Willows,   Cal. 
Architect — Not  Given. 


Cost,  $30,000 
Lorraine    Blvd. 


Contract    Awarded. 

RESIDENCE,  ETC. 

LOS    ANGELES,    Cal 

bet.  Third  and  Fourth  Streets. 

Two-story  hollow  tile  residence  and 
garage  (11  rooms  and  5  bathrooms) 

Owner- — Mrs.  A.  L.  Dudley  Warner, 
New  York. 

Architect  &  Contractor — H.  II.  White- 
ley,  520  South  Western  Ave.,  Los 
Angeles. 


Contract    Awarded. 

RESIDENCE  Cost.    $ 

NAPA,    Napa      Co..    Cal.      First      Street 

near  Jefferson  Street. 
Two-story     frame,    stucco     and     brick 

residence. 
Owner — Dr.  Lawrence  Welti.  Napa.  Cal. 
.-Vrchitect — Not  Given. 
Contractor — E.  W.   Doughty.   Xapa.  Cal. 


Cost.    $20,000 
!.  B.  Crocker 


Plans  Complete. 
ALTERATIONS 
SACRAMENTO.  Cal.     Old 

Residence. 
Remodel    residence    into   art   gallery. 
Owner — City  of  Sacramento. 
.\rchitect— Frank     H.    .Schardin.     911 

St.,   Sacramento. 


Plans  Being  Figured. 

RESIDENCE 

SAN  FRANCISCO.     St 


Cost,     $16,000 
Franci.<=  Blvd. 
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Two-Story  frame  and  plaster  residence 
(9  rooms  and  3  bathrooms,  sepa- 
rate garage). 

Owner — Dr.  Wallace  Smith,  Stanford 
Court    Apartments. 

Architect — H.  H.  Gutterson.  278  Post 
St..   San   Francisco. 


SCHOOLS. 

OLIU,  Cal. — Architects  T.  B.  Wise- 
man and  Chas.  Biggar,  associated  ar- 
chiteces,  Morgan  Bldg.,  Bakesfleld, 
have  completed  jjlans  for  a  brick 
.school  building  at  dig:  2  classrooms, 
assembly  hall,  library;  ruffled  brick  e.\- 
lerior,  clay  tile  roof.  Also  for  a  frame 
and  plaster  "teacherage"  to  provide 
apartments  for  6  teachers.  Bonds  in 
the  sum  of  }T5,000  have  been  voted. 
Bids  will  soon  be  called   for. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Plans  are  being  rushed  to  completion 
for  the  first  improvements  of  Stockton 
School  program  under  the  recent  bond 
issue  of  $1,275,000  of  which  $500,000  is 
now   available. 

Davis  Heller  &  Pearce.  Belding  Bid., 
Stockton  have  been  selected  as  super- 
vising  architects. 

Following   is   a   list   of  the    improve- 
ments  for   which   plans   are   underway: 
W.    J.    Wright,    Bank     of    Italy    Bldg., 
Stockton,     Fair     Oaks     School,     an 
eight-room     addition     and     general 
reconstruction  of  present  brick  and 
frame    building.     Cost,    $90,000. 
Peter    Sola,    Willhoit    Bldg.,    Stockton, 
Jefferson  School,  a  four-room  addi- 
tion   to    brick    and   frame    building. 
Cost,   $45,000. 
Frank  Ma^o,  Tosemite  Bldg.,  Stockton, 
Bl     Dorado     School,     a     four-room 
brick      and      frame      school.     Cost, 
$45,000. 
Louis     Stone,     1144     San     Joaquin     St., 
Stockton,  an   addition   to   chemistry 
and     shop     building     at     the     High 
School      (brick,     stone     and     frame 
construction     with     sandstone     ex- 
terior).    Cost,    $200,000. 
Kranklyn     E.    Warner,     Belding     Bldg., 
Stockton,     Grant     School,     a     new 
eight-room      brick,      concrete      and 
frame   school    (1st   unit   of   sixteen- 
room    school).     Cost,    $90,000. 
NOTE: — Each     architect     will     have 
charge    of    taking    figures    for    his    re- 
spective  school. 


PASADENA.  Los  Angeles  Co..  Cal. — 
Architect  Bertram  C.  Goodhue  of  New 
York  City,  is  preparing  plans  for  the 
new  Norman  Bridge  physical  labora- 
tory building  to  be  erected  at  Califor- 
nia Institute  of  Technology  (Throop 
Institute)  at  Pasadena.  The  building 
will  be  reinforced  concrete  construc- 
tion. It  will  cost  with  equipment, 
$200,000. 


YUBA  CITY,  Sutler  Co.,  Cal.— A 
committee  has  been  appointed  to  con- 
fer with  the  City  Trustees  regarding 
a  bond  election  to  finance  construction 
of  a  new  grammar  school  building. 


OAKDALE,  Stanislaus  Co.,  Cal. — 
Preparations  are  being  made  to  call 
an  election  to  vote  bonds  with  which  to 
finance  construction  of  a  new  high 
school  building.  A  site  for  the  pro- 
posed strucmre  |s  now  vntjer  consider- 
ation. 


RIO  BRAVO,  Kern  Co.,  Cal. — Recom- 
mendations have  been  made  to  the 
Trustees  of  the  Rio  Bravo  School  Dis- 
tr.act  to  construct  an  additional  two- 
rooms  and  assembly  hall  to  the  present 
school  building.  According  to  esti- 
mates submitted  the  work  will  cost 
about    $22,000. 


Cost,    $13,800 


Contract  Awarded. 

SCHOOL, 

LEBEC,  Kern   Co.,  Cal. 

One-story  frame  plaster  and  adobe 
school. 

Owner — Pershing   School    District. 

.\ichitect — ^Not   Given. 

Contractor — -Yancfy  &  Rogers,  Bakers- 
field,   Cal. 


MONTEREY,  Monterey  Co.,  Cal. — 
Following  bids  were  received  by  Archi- 
tects Paul  V.  Tuttle  and  Arthur  W. 
Angel,  Associate,  565  Lighthouse  ave- 
nue. Pacific  Grove,  for  the  heating  sys- 
tems, window  shades  and  progrram 
clock  systems  for  two  concrete  gram- 
mar school  buildings  for  the  Monterey 
School   Distrlet. 

Heating  Systems, 
.\tlus  Heating  and  Ventilating  Co.,  six- 
room   building.   $2,490;  fourteen-room 
building,   $4,990. 
James     A,     Nelson,     six-room     buildins, 
$2,704;    fourteen-room    building.    $5,- 
293. 
Carl  T.  Doell,  six-room  building,  $2,646; 

fourteen-room  building,  $4,813. 
Bay  Engineering  Co.,  six-room  build- 
ing, $2,544;  fourteen  room  building. 
$6,201. 
W.  K.  Nottlngliain  &  Co.,  six-room 
building.  $2,633;  fourteen-room  build- 
ing,  $4,555. 

DR.4PERY    SHADES. 
C.    F.    Weber    Co.,    six    rooms,    $243.85; 

fourteen   rooms,   $696.75. 
Bucker-Fniler    Co.,    six    rooms,    $140.95; 
fourteen  rooms,  $434.20. 

PROGRAM    CLOCKS. 
(One  Bldg.  only.) 
.Voggle  Electric  Works.  $1289.75. 
Holmanx   Dept.    Store.   $895. 


SANTA  ANA,  Orange  Co.,  Cal. — J.  B. 
Dawson,  Fay  Bldg.,  submitted  the  low- 
est bid  at  $133,300  on  the  general  con- 
tract for  the  erection  of  an  auditorium 
and  additions  to  the  high  school  at 
Santa  Ana.  Norman  F.  Marsh.  210 
Broadway  Central  Bldg..  is  the  archi- 
tect. The  low  bidders  on  the  other 
contracts  were:  Dale  Plumbing  Co.  of 
Santa  Ana,  on  the  plumbing;  Worniell 
&  Drawbaugh  of  Pasadena,  on  the 
painting;  F.  E.  Newberry  Electric  Co.. 
on  the  wiring,  and  S.  Hill  &  Son  of 
Santa  Ana,  on  the  heating.  The  bids 
were  taken  under  advisement.  Bids 
opened  May  11.  Other  bids  on  the  gen- 
eral contract  were:  K.  R.  Bradley. 
$137,673:  John  Simpson  Co.,  $143,050; 
Daniels  &  Fariss,  $146,120;  G.  McNeil, 
$148,818.  and  J.  Simon  Fluor,  $150,576. 


BAKEllSFIELD,  Kern  Co.,  Cal.— May 
28th  is  the  date  set  in  the  Lost  Hills 
and  Martin  .School  Districts,  to  decide 
the  question  of  levying  a  ta.x  of  $25,000 
to  finance  the  building  of  an  additional 
classroom.  30.\30,  to  the  present  build- 
ing: building  a  five-room  teacherage; 
installing  one  10,000  gallon  water  tank, 
and    making    necessary    repairs. 

Trustees  of  the  District  are:  A,  Tate, 
p.  K,  Stearns,  H.  W.  Hendar, 


Plans  Being  Figured.     Bids  Close   May 

29,   2   P.   M. 

.SCHOOL  Cost,   $ 

ROSEDALE,   Fresno  Co..  Cal. 
Two-room     school     building     including 

library. 
Owner — Rosedalu         School         District. 

George   Meyers,   Clerk,    Itosedale. 
Architects — Glass  &  Burner.  Cory  Bldg 

Fresno. 
Plans  may  be  had  from  the  ofBce  of 
the  architects.     Certified  check  for  10% 
payable  to  Clerk  of  District  required. 


Plana  Being  Figured.     Bids  Close  Maj 

29,    10:30   A.   M. 

SCHOOL  Cost.   $ 

CALWA,  Fresno  Co.,  Cal. 
School  and  outbuildings. 
Owner — Calwa    School    District.      B.    H. 

Bon,  Clerk  of  Board,  Calwa,  Cal. 
Architects — Swartz ,      &      Ryland       624 

Rowell   Bldg.,  Fresno. 
Plans  may  be  had   from   the  office  of 
the  architects.     A  certified  check  of  10% 
payable  to  Clerk  of  District  required. 


Plans  Being  Figured.     Bids  Close  June 
5  th,   3   P.   M. 

SCHOOL   BLDG.  Cost.    $ 

NICOLAS,    Sutter    Co.,    Cal. 
School   building. 

Owner — Nicolaus  Grammar  School  Dis- 
trict.    Chas.  Grider.  Clerk,  Nicolaus 
Cal. 
Architects — Geo.  C.  Sellon  &  Co..  Mitau 
Bldg.,   Sacramento. 
Plans  may  be  had  from   the  office  of 
the  architects  on   deposit  of  $10.     Cer- 
tified check  of  5%  payable  to  Clerk  of 
District  required. 


Plans  Completed. 

SCHOOL  Cost,   $100,000 

SEATTLE,    Wash.        NE    18th      Avenue 

and  Adler  Street. 
Two-story     and     basement     brick     and 

stone    school.    110x85. 
Owner — Hebrew  Free  School. 
Architect — B.  Marcus  Pretica.  Pantages 

Bldg.,  Seattle,  Wash. 
PHOENIX,  Ariz. — Architects  Lescher 
&  Kibbey  of  Phoenix,  will  complete 
plans  for  the  liberal  arts  building  for 
the  Phoenix  Union  High  School  in 
at>out  two  weeks.  It  will  be  two 
stories  and  basement  Classical  design. 
Class  A  construction  with  plastered  ex- 
terior and  artificial  stone  trim.  There 
will  be  20  classrooms  on  the  first  and 
second  floors  and  cafeteria  in  base- 
ment.    Cost,  $200,000. 


REDLANDS,  San  Bernardino  Co., 
Cal. — Robert  Ogden,  3030  Kenwood 
Ave.,  has  been  awarded  the  general 
contract  at  $100,413  for  the  erection  of 
a  new  school  building  at  Redlands. 
The  other  contracts  were  awarded  as 
follows:  Plumbing  to  Thomas  Haverty 
Co.  at  $7,450;  electric  work  to  Foulkes 
Electric  Co.  at  $3,280;  plastering  to  Ed 
Westberg  at  $12,932;  blackboards  to 
C.  F.  Weber  Co.  at  $2,250;  metal  lock- 
ers and  partitions  to  Bowen  Metal  Fur- 
niture Co.  at  $4,417.20;  shades  to 
Broadway  Department  Store  at  $833.40; 
painting  to  B.  S.  Mason  at  $3,185;  steam 
healing  to  J.  Hokom  at  $6,976.  Edwin 
Bergstrom,  1129  Citizens  National 
Bank  Bldg.,  is  the  architect. 

The  building  will  contain  sixteen 
standard  class  rooms  and  study  rooms, 
leacher.s'  rooms,  library  and  principal's 
offices.  Reinforced  concrete  construc- 
tion, I'xijo  ft. 


Wednesday,      May      36. 


1920. 
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MARTINEZ,  Contra  Costa  Co.,  C»l. — 
The  following  bids  were  received  on 
May  21st  by  the  Trustees  of  the  Alhara- 
bra  Union  High  School  District  for  the 
construction  of  a  two-story  reinforced 
briclt  or  reinforced  concrete  high 
school  building  from  plans  prepared  by 
Architect  A.  A.  Cantin,  68  Post  Street. 
San  Francisco. 

,  Bids  were  taken  on  the  following 
propositions: 

(1)   Building  complete  with  reinforw- 
ed  brick  walls,  except  plumbing,  heal 
ing,   clock   system,   electric   wiring  and 
lixlures. 

-  (2)  Building  complete  n  itli  reinforced 
co'ncrtte  walls  (except  plumbing,  heat- 
ins,  clock  system,  electric  wiring  and 
ftstures). 

'  (3)  Omit  all  steel  lockers. 

(4)  Omit  reinforcing  bars  from  brick 
walls. 

(5)  Omit  all  finish  hardware,  and 
llauser  patent  window  fixtures. 

(6)  Omit  all  blackboards. 

^7)  Omit  all  T.  &  G.  floors  and  dead- 
ening, 

(8)  Omit  all  terra  cotta  tile  roofing. 

(9)  Omit   all   window   shades. 
M^cLeran  &  Peteraon,  San  FranelHO  (1) 

$149,800;  (2)  $144,800;  (3)  $2,300;  (4) 
■'$700;  (5)   $2,700;  (6)   $1,200;  (7)   $2,000 

(8)  $4,000;    (9)    $1,150. 

Hannah  Bros.,  San  Francisco  (1)  $147,- 
950;  (2)  $139,470;  (3)  $2,000;  (4)  $400; 
(5)  $3,000;  (6)  $1,200;  (7)  $4,500;  (8) 
$3,500;   (9)   $1,200. 

Jb8.  li.  McLanghlln,  San  Francisco  (1) 
$160,000  (2)  $150,000;  (3)  $2,265;  (4) 
$1,000;  (5)  $2,000;  (6)  $1,000;  (7)  $4,- 
000;  (8)  $3,00;  (9)  $1,000.  (Omit 
Manual  Arts  Building,  $16,000), 

R.  Trost,  San  Francisco   (1)    $ :    (2) 

$135,987;     (3)     $1,680;     (4)     $ ;     (5) 

$3,000;   (6)   $950;  (7)   $6,160;   (8)   $3,485 

(9)  $1,330. 

Harvey   A,   Klyce,   San      Franctoco      (1) 
$148,260;    (2)    $144,885;    (3)    $2,370;    (4) 
$2,960;  t5)   $2,826;    (6)    $1,240;   (7)    $5.- 
355;    (8)    $3,826;   (9)    $1,196. 
Klectrlenl    "H'ork. 
Butte    Electric      &    Equipment      Co., 
AViring,   $6,281;   Fixtures,   $3,900. 
Roberts  Mfg.  Co.,   Fixtures,   $1,894. 

Time  Clock  System. 

Standard  Electric  Time   Co.,  $1,820. 

PlumbinKi 

James  &  Drucker,  S.  F $«,240 

Scott  Co.,   S.  F 7,710 

Hatley  &  Hatley,     Sacramento  6,876 

H.   L.   Brady,   Martinez 7,347 

The  bid  of  the  Butte  Elec.  &  Eq.  Co. 
was  rejected  as  it  was  the  only  one  re- 
ceived and  combined  both  electric  wir- 
ing  and  fixtures. 

The  fixture  contract  was  awarded  to 
The  Roberts  Mfg.  Co.  and  time  clocks 
to  the   Standard  Electric  Time  Co. 


Certified    check      for    10%    payable      to 
Clerk  of  District  required. 


Plans  Being  Figured.     Bids  Close  May 

29,  1  P.  M. 

SCHOOL  Cost,    $ 

TR:aVER,  Tulare  Co.,  Cal. 

Frame  school. 

Owner — Traver    School    District.,    A.    T. 

Tenneson.    Clerk,     Box     324     Route 

"A,"  Kingsburg,  Cal. 
Architect — J.    M.    SafCell,    Bakersfield. 


Plans  Being  Figured.     Bids  Close  June 

2nd,   5  P.  M. 
SCHOOL, 

WOODY,  Kern  Co.,  Cal. 
Frame  school  building. 
Owner — Blake      School    District, 

Brown,  Clerk. 
Architect — J.   M.   Saffell,   Bakersfield. 
plane  may  be  had  from  the  architect. 


Cost.   $ 

Near  Woody. 


Roy 


Commissioned     to     Prepare    Plans    and 
Superintend   Construction    of  Rich- 
mond Schools. 
SCHOOL  BLDGS  Cost,  $350,000 

RICHMOND,   Contra   Costa  Co.,   Cal. 
Claf!s    "C"    grammar    school   buildings. 
Owner — City  of  Richmond. 
Architect — Jas,     T.     Narbett,     904     Mac- 
donald  Ave.,  Richmond. 
In   addition    to    the   grammar     school 
Mr.   Narbett   has  been  commissioned  to 
prepare    pl.ms    for    an    addition    to    the 
present    high    school    building. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Adolph  Marx.  25  Fifteenth  Place, 
Long  Beach,  contemplates  erecting  an 
eight-story  office  building  for  the  oc- 
cupancy of  physicians,  surgeons  .  and 
dentists,  on  property  50x141  ft.,  at  the 
northeast  corner  of  Ocean  Blvd.  and 
Locust  avenue,  Long  Beach,  which  he 
has  recently  acquired.  The  site  is  now 
occupied  by  a  one-story  brick  building, 
but  all  leases  can  be  terminated  in 
four  months. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Bids  were  opened  on  May  15th  by  the 
Trustees  of  the  Fairview  School  Dis- 
trict for  the  construction  of  a  one- 
story  frame  and  plaster  two-room 
school  building  from  plans  prepared  by 
Architect  W.  H.  Weeks,  75  Post  street. 
San  Francisco.  The  following  bids  were 
received  and  taken  under  advisement: 

Chas  Younger,  Hollister  (1)  $18,484; 
(2)    $19,287. 

Sparling  &  Son  (1)  $20,000;  (2)  $20,- 
683. 

Ruegg  Bros.    (1)   $20,990;   (2)    $22,190. 


STORES  AND  OFFICES. 


I'lans  Being-   Figurea.      Bids   Close   May 

21.    1920. 

AUTO  SALES  BLDG,  ETC       Cost.  $ 

SAN   JOSE.    Santa   Clara   Co..    Cal.      SW 

Sixth  and  Santa  f'lara  Streets. 
Two-story    brick   and   frame   auto   sales 

and  garage  building. 
Owner — Campen  Bros. 
Architect — Chas.    S.    McKenzie.   Bank    of 

San    Jose   BIdg.,    San    Jose,    Cal. 
NOTE: — Figures  are  being  taken  for 
a  general  contract. 

•^oncrete   \Vork   Contract   Awarded. 
STORE    BLDG.  Cost,    $15,000 

SAN  FRANCISCO.     Grant  Avenue  near 

Pine  Street. 
One-story,      basement     and     mezzanine 

concrete  store  building. 
Owner — R.  J,   O'Brien. 
Architect — Arthur      S.   Bugbee.      Sharon 

Bldg..  San  Francisco. 
Adam  Arras.   110  Jessie  St..   has  b«en 
awarded    the    contract    for    excavating 
and   concrete   work  at   $6,000. 


Bids  Being  Taken  for  Piling. 

OFFICES  AND  LOFTS  Cost,  $ 

SAN  FRANCISCO.  N  Sacramento  St. 
through  to  Commercial,  also  facing 
on  Leidesdorft  Street. 

Five-story  and  basement  reinforced 
concrete  building  (offices  and  lofts 
tor  printing  and  commercial  com- 
panies). 

Owner — Edw.  Barry  Co..  215  Leides- 
dorft St.,  San  Franci.sco. 

Architect — Henry  II.  Meyers,  Kohl 
Bldg.,  Ran  Francisco. 


Contract  Awarded. 

AUTO   SALES   BLDG.  Cost.    $150,000 

SAN  FRANCISCO.     SW   Van  Ness  Ave- 
nue  and   Washington   Street. 
Three-story     reinforced     concrete    auto 

sales  building. 
Owner— L.     D.   Allen,      1625   Van     Ness 

Ave.,  San  Francisco. 
Architect — Arthur  Scholz.  Care  Owner. 
Contractor — MacDonald  &  Kahn,  Rialto 
Bldg.,  San  Francisco. 
MacDonald  &  Kahn  are  also  building 
a  three-story  reinforced  concrete  auto 
>5ales  building  for  the  same  owner  at 
the  NW  corner  of  21st  and  Webster 
streets.  Oakland,   to  cost  $1(10.000. 


Plans  Being  Prepared. 

.\LTERATIONS  Cost,    $ 

SAN    FRANCISCO.       Montgomery    St. 

Alter  five-story  brick  loft  building  into 
offices  (new  entrance,  interior  par- 
titions, trim,  painting,  papering, 
fixtures,  marble  work,  etc.) 

Owner — Withheld. 

Architect — Arthur  G.  Scholz,  Phelan 
Bldg.,   San   Francisco. 


I'lans  Being  Prepared. 

STORES  Cost.    $22,000 

CHICO,    Butte      Co.,    Cal.       Third      and 

Salem  Streets. 
One-story      and      basement       reinforced 

concrete    (3)    stores,   75x66. 
Owner — Reynolds    &    Dyer,    Chico. 
Architect — Chester    Cole,    Chico. 


Segregated  Figures  Being  Taken. 
STORE  BLDG.  Cost,   $30,000 

SAN    FRANCISCO.      Eddy    Street    West 

of  Jones  Street. 
Two-story   concrete   store,  building. 
Owner — Alvin    Selig. 
Architect^Mathew  O'Brien,  68  Post  St., 

San  Francisco. 


Plans  Being  Completed. 

OFFICES  Cost,    $75,000 

HOQUIAM,    Washington. 

Fireproof  stone  and  terra  cotta  offices. 

130x40. 
Owner — Poulson  Logging  Co.,  Hoquiam 

Washington. 
Architects — Bebb     &     Gould.     Securities 

Bldg.,  Seattle,  Wash. 


THEATRES. 

Bids  Ran  High.     Plans  May  Be  Revised 
THEATRE  Cost.   $75,000 

MARTINEZ,  Contra  Costa  Co.,  Cal.  Cor. 

of  Ferry  and  AVard  Streets. 
One-story    reinforced    concrete    theatre 
and  store  building,  1000  seats  (3  or 
4  stores). 
Owner — A.    A.    McKeon,   Walnut   Creek. 
J.  R.  Saul,  Pacific  Bldg.,  Represent- 
ing Lessee. 
Architects — Reid    Bros.,    105    Montgom-' 
ery   St..  San    Francisco. 
NOTE: — The  bids  received   were  con- 
siderably above  the  estimate  and  plans 
will    be    slightly    revised.      It    has    not 
been  decided  whether  new  bids  will  be 
called   or  if  the  lowest  bidders  will  be 
asked  to  revise  their  figures. 


Plans  Being  Prepared. 

ALTERATIONS  Cost.    $6,000 

SANTA  CLARA.  .Santa  Clara  Co..  Cal. 
Rex   Theatre. 

Alter  theatre  (additional  seate.  heat- 
ing and  ventilating  system,  mar- 
ques, etc.) 

Owner — Ennio   Lion. 

Archili-ct^- Wolfe  &  Higgins.  .San  Jo86. 


Working   Drawings   Being   Prepared. 

THEATKE,  ETC.  Cost,  $1,000,000 

or  more. 

L,OS  ANGELES,  Cal.  iSW  Eighth  and 
Hill  Streets. 

Eight-story  Class  "A"  theatre  and  of- 
fice   building,    175x159. 

Owner — Orpheum   Theatre  Co. 

Architect — G.  A.  Lansburgh,  709  Mis- 
sion  St.,   San   Francisco. 


BUILDING  AND  ENGINEERING  NEWS 

Engineering. 


Wednesday,      May      26,      1920. 


Plans  Being  Rushed  to  Completion. 
THEATRE    &    OFFICES.  Cost,    Jl, 

000.000  or  more. 
SAN    FRANCISCO.       NW      Taylor      and 

Golden    Gate    Avenue,    137-6xl92'/G. 
Eight-story  Class  "A"  Junior  Orpheum 

Theatre  and  Office  Building. 
Owner — Orpheum   Theatre. 
Architect— G.    Albert      Lansburgh,    709 

Mission  St.,   San  Francisco. 


Cost,   $1,000,000 
Street 


Plans  Being   Prepared 

THEATRE 

approximately. 

SAN    FRANCISCO.        S   Market 
near  Fourth  Street. 

Class    "A"   motion   picture    theatre. 

Owner — Herman  Wobber  and  Herbert 
Rothchild,  Pacific  Bldg.,  San  Fran- 
cisco. 

Supervising  Architect — Thos.  W.  Lamb, 
New  York. 

Local   Architect— Alfred   Henry  Jacobs, 
110  Sutter  St.,  San  Francisco. 
Mr.   Wobber  stated   today   that   plans 

were  expected   to  arrive  here  in   about 

a  month  and  that  In  all  probability  Mr. 

Jacobs   would   be   selected   as   the   local 

architect. 


A    !VEED    OP   REAL    HOMES 


In  helping  solve  the  housing  problem 
of  the  cities  the  apartment  house  meets 
a  very  real  demand.  There  is  need 
for  such  houses  with  sufficient  rooms 
to  care  for  families.  There  is  a  place 
for  others  with  smaller  quarters  where 
bachelor  apartments  may  be  maintain- 
ed. It  is  well  for  cities  to  have  apart- 
ment houses  in  such  number  as  to  help 
meet  the  demand  for  quarters  from 
those  who  prefer  to  live  in  rooms  with- 
out the  advantage  of  yard  and  garden. 

But  it  is  far  better  for  a,  city  to  have 
a  hundred  new  separate  homes  erected 
than  to  h,Tve  a  hundred-family  apart- 
ment house  constructed.  The  proper 
and  natural  way  of  living  is  for  one 
family  to  have  a  house,  with  the  little 
grass  plot  in  the  yard,  a  bit  of  garden 
in  the  back  part  of  the  lot,  with  the 
freedom  and  conveniences  and  privacy 
that  separate  homes  provide.  Columbus 
has  a  housing  demand  now  that  calls 
for  some  more  apartment  houses,  those 
with  proper  conveniences  and  a  rental 
not  too  great.  But  it  has  a  greater 
need  for  more  separate  homes.  There 
are  hundreds  of  vacant  lots  in  every 
section  of  the  city.  Homes  should  be 
built  on  these  lots,  the  cost  of  the 
building  being  suited  to  the  neighbor- 
hood. There  is  a  great  need  for  the 
home  that  will  care  for  small  families, 
homes  within  the  purchasing  pojter  of 
the  man  of  limited  means,  who  has 
paved  some  money,  is  well,  employed 
nnd  wants  to  pay  out  for  his  home  dur- 
ing  the  comitg  years.  Every  man  is 
:i  better  citizen  when  he  becomes  a 
immp  owner.— Ohio  StRte  .Tournal 


BRIDGES,    DAMS    &    HARBOR 
WORK. 

ST.  J'OHNS,  Ariz.— New  bids  have 
been  asked  for  the  completion  of  the 
Lyman  dam.  D.  K.  Udall  and  asso- 
ciates, to  whom  the  contract  was 
awarded  at  $151,000  not  having  fur- 
nished a  bond  satisfactory  to  the  State 
Loan  Board. 


.'5AX  FRANCISCO.— The  .Stale  Board 
lit  Harbor  Commissioners  have  reject- 
ed all  bids  for  the  construction  of  a 
bulkhead  wharf  and  timber  approach 
to  Pier  No.  19  on  the  San  Francisco 
Waterfront.  New  bid  will  be  called 
later.  Healy-Tibbits  Construction  Co. 
submitted   the   lowest  bid   at    $21,440. 


OROVILLE,  Butte  Co.,  Cal.— The 
bid  of  T.  H.  Polk,  of  Chico,  at  $5,894 
for  the  construction  of  a  bridge  across 
Honcut  Creek,  on  the  Wyandotte  and 
Honcut  county  road,  near  old  Ken- 
tucky Ranch,  has  been  accepted  by  the 
Supervisors.  C.  F.  Belding  is  County 
Clerk. 


SAN  FRANCISCO.— Bids  were  opened 
on  May  21st  by  the  State  Board  of  Har- 
bor Commissioners  for  furnishing  ma- 
terials and  constructing  an  extension 
to  Pier  No.  20: 

Healy-Tibbitts  Construction  Co.,  9 
Main  street,  submitted  the  lowest  bid 
at  $44,199  and  were  awarded  the  con- 
tract. Following  is  a  complete  list  of 
the  bids  received: 

Healy-Tibbitts   Constr.    Co.  ..$44,199 

Clinton    Constr.    Co 45,418 

Tibbitts-Paciflc    Co 45.909 

A.  W.   Kitchen  &  Co 46,670 

Hannah  Bros 53,540 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
The  City  Trustees  at  their  last  meeting 
discussed  the  proposed  rights-of-way 
for  bridge  across  San  Leandro  Creek  at 
Santa  Clara  and  Alvarado  streets,  but 
no   definite   action   was   taken. 

R.  H.  Goodwin,  579-25th  St.,  Oakland, 
is    City    Engineer. 


Cost,   $- 


San 


Com- 


rians    Approved. 

LiULKHEAD   BLDG. 

SAN    FRANCISCO.        Pier      No.    : 

Francisco  Waterfront. 
Bulkhead  building,  200x70. 
Owner — State    Board    of    Harbor 

missioners. 
Engineer— Prank  G.  White,  Chief  Eng. 

Ferry  Bldg.,   San  Francisco. 
NOTE: — Construction      will      not      be 
started  for  several  months  as   the  pier 
is    under    construction    at    the    present 
time. 


LONG  BEACH,  Los  -Angeles.  Cal. — 
Construction  of  jetties  to  provide  an- 
chorage for  small  boats  at  Alamitos 
bay  is  being  considered  by  persons  re- 
presented by  Engineer  James  F.  Col- 
lins. Jetties  have  been  planned  to  cost 
$200,000,  but  for  the  present  only  a  part 
of  these  will  be  constructed  at  a  cost 
of  about  $60,000.  Formation  of  an  as- 
sessment  district  lor  the  project  is  l>e- 
iiig  considered. 


EUREKA,  Humboldt  Co..  Cal.-^-The 
Supervisors,  Fred  M.  Kay,  Clerk,  hare 
accepted  the  bid  of  the  Englehart  Con- 
.slruction  Co.,  of  Eureka,  at  $21,113  for 
the  construction  of  the  bridge  over 
Elk  River  on  the  State  Highway.  The 
only  cither  bidder  for  this  structure 
was   Padgett   and   Kelly   at   $22,750. 

The  Englehart  Company  was  also 
awarded  the  contract  for  four  wooden 
bridges  and  one  steel  cable  suspension 
bridge  with  16-foot  roadway  on  the 
Lord   Ellis  road  on  its   bid  of  $39,300. 

Bids  for  other  bridge  structures 
opened  at  the  recent  meeting  of  the 
County  Board  are  still  under  advise- 
ment. 


RENO.  Nevada. — Bids  will  be  receiv- 
ed by  J.  E.  Sullivan,  City  Clerk,  up  to 
June  2Sth,  8  P.  M.  for  the  construction 
of  two  girder  type  reinforced  concrete 
bridges  across  the  Truckee  river  at 
Chestnut    Street. 

South  bridge  to  be  single  span  wiith 
45-foot  clear  water  way:  north  bridge 
to  have  a  clear  water  way  of  120  feet, 
and  not  more  than  3  spans.  Bridges  to 
have  an  outside  width  of  40  feet,  with 
24-foot  roadway,  and  a  walk  on  each 
side. 

Bidder  to  furnish  complete  set  of 
plans  and  specifications  and  bid  on  his 
own  plans. 

For  location,  profile  and  complete  in- 
formation address  office  of  the  City 
Engineer.  Certified  check  of  5%  re- 
quired. 


SANTA  ROSA,  Sonoma  Co..  Cal. — W. 
W.  Felt,  Jr.,  County  Clerk,  has  been 
instructed  to  call  bids  for  the  construc- 
tion of  the  Sonoma-to-State  unit  of  the 
county  highway  system  and  for  the 
construction  of  three  concrete  bridges 
at   the  Noble,  Jones  and  Collins  places. 

T.lyod   Aldrich   is  County  Engineer. 

IRRIGATION  PROJECTS. 

ELYTHE.  Riverside  Co.,  Calif.— W.  S. 
Stephens  of  the  Stephens  Cotton  Co., 
R.  F.  Garnett  &  J.  J.  Phillips  of  Blythe 
and  J.  W.  Walker,  realty  broker,  have 
purchased  lO.OOU  acres  in  Cibola  val- 
ley across  the  Colorado  river  in  Ari- 
zona, and  plan  to  spend  $2,000,000  con- 
structing an  irrigation  system,  a  rail- 
road and  a  bridge  across  the  Colorado 
river  and  flood  protection  works. 


OKOVILLE,  Butte  Co.,  Cal. — F.  M. 
Turner  of  Bangor,  Secretary  of  the 
Honcut-Yuba  Irrigation  District,  has 
announced  that  an  impounding  dam 
.and  reservoir  site  had  been  secured  on 
Dry  Creek,  in  North  Yuba  County,  em- 
bracing a  large  acreage  of  what  is 
known  as  the  Virginia  Ranch,  where 
sufficient  water  can  be  stored  to  supply 
27,500  acres  of  land  in  Butte  and  Yuba 
Counties,  included  in  the  Honcut-Yuba 
District. 

According  to  Turner,  the  reservoir 
site,  which  covers  800  acres,  has  been 
approved  by  the  State  Engineer. 

LIGHTING  SYSTEMS. 

HAYWARD.  Alameda  Co..  Cal.— I'eti- 
tions  have  been  received  by  the  City 
Trustees  seeking  the  installation  of 
electroliers  in  the  principal  streets  of 
the  city.  It  is  asked  that  a  lighting 
district   be  formed  fo  finance  the  work. 


TA'ednesday,       Ma.v 
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SAVES  YOU  MONEY 


New  and  re-newed  screw  casing 
and  standard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  preTent 
corrosion.  Extensively  used  by 
orchardists  and  farmers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  avary 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howird  St.  S»  Friwiss.  i 


Vb= 


SEWERS,     STREET    WORK, 

ROADS  AND  WATER 

SYSTEMS. 


NAPA,  Napa  Co..  <:al. — The  County 
Supervisors,  James  A.  Daly,  Clerk, 
have  instructed  the  County  Engineer 
to  prepare  plans  for  culverts  at  the 
following-  locations: 

Extension  of  F  street;  Cunningham 
corner:  Pubelo  avenue,  near  Jasper 
place;  Pueblo  avenue,  near  Walling's 
slaughter  house;  corner  Lincoln  and 
Trancas  avenues;  First  avenue,  near 
Elicker  place;  Lomo  Heights,  near  Mt. 
George  Farm  Center  Building;  Ameri- 
can Canyon  road  leading  to  Flosden; 
Poulson   road    in   Soscol   District. 

Plans  were  also  ordered  for  the  fol- 
lowing  improvements: 

The  Improvement  of  roadway  from 
the  west  end  of  Lincoln  avenue  to 
Peter's  place  and  from  Mrs.  Spencer's 
corner  to  the  main  county  road  at 
Cunningham's  corner. 

For  the  repair  of  road  leading  from 
the  McKay  place  to  the  entrance  to 
the  Napa  Soda  Springs,  also  for  a 
deck  on  the  bridge  oppcsite  the  Nixon 
ranch. 

For  two  reinforced  concrete  bridges 
across  Napa  river  east  of  Rutherford 
and   Hopper   Slough. 

For  a  concrete  bridge  near  the  Fos- 
ter ranch  and  for  re-building  the  end 
walls  on  bridge  near  the  I.  F.  Johnson 
ranch  in  Wooden  valley,  and  for  two 
small    culverts    in    Wooden    valley. 

For  a  concrete  culvert  on  Butt's  Can- 
yon road,  about  one  mile  from  Pope 
Creek,  and  for  two  concrete  culverts 
on  Conn  valley  road  between  the 
Howell  Mountain  road  and  the  Chiles 
valley    road. 

For  a  concrete  deck  on .  the  bridge 
across  Carneros  Creek  on  tlie  lower 
road. 


CHICO,  Butte  Co..  Cal. — In  addition 
to.W'prk  previously  mentioned  the  City 
Triistees  have  passed  a  resolution  of 
intention  providing  for  the  improve- 
ment of  South  Broadway  from  the 
south  end  of  the  bridge  crossing  Little 
Chico  Creek  to  Sixteenth  street  (for- 
merly known  as  Del  Norte  street),  by 
grading,  and  paving  with  2>,i-inch  as- 
ohalt  concrete  base  and  a  lV4-inch 
Warrenite-bitulithic  wearing  surface, 
constructing  concrete  curbs,  gutters, 
sidewalks,  storm  water  drains  and 
culverts.  Ira  R.  Morrison  is  City 
Clerk. 


SAN  RAFAEL,  Marine  Co..  Cal.— S.  P. 
Drownlee  has  been  awarded  a  contract 
by  the  County  Supervisors  for  the  re- 
grading  of  the  I't.  San  Pedro  road. 


SON'OMA,  Sonoma  Co..  Cal.— May  28th 
is  the  date  set  by  the  City  Trustees  to 
decide  the  question  of  issuing  and  sell- 
ing bonds  of  $57,000  to  provide  for  the 
pavement  of  the  principal  streets  and 
the  construction  of  an  extension  to  the 
present  sewer  system. 

Plans  for  the  work  are  being  com- 
pleted by  Engineers  Howe  and  Peters, 
24   California   street,   San   Francisco. 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
O.  AV.  Hill,  a  member  of  the  engineer- 
ing department  of  the  State  Railroad 
Commission  has  been  in  Stockton  in- 
vestigating the  plan  for  the  proposed 
subway  under  the  S.  P.  tracks  at  East 
Fremont  street.  An  early  report  is  ex- 
pected. 


PHOENIX.  Ariz.— Until  10  A.  M, 
June  16,  bids  will  be  received  by  City 
Manager  V.  A.  Thompson  for  the  in- 
stallation complete  of  an  infiltration 
intake  system  for  the  Verde  gravity 
water  supply,  consisting  of  13,000  lin. 
ft.  60-in.  reinforced  concrete  pipe, 
trench  excavation  varying  from  one  to 
2.5   ft.   cut. 

Bids  will  also  be  opened  on  the  same 
date  for  excavating  and  back  filling 
pipe  line  trench,  and  placing  founda- 
tions and  trestles  and  for  hauling  and 
distributing  all  materials  for  32  miles 
of  36-in.  and  38-in.  redwood  continu- 
ous stave  pipe  for  the  Verde  gravity 
water  system.  Certified  check  for  5% 
required.  Plans  and  specifications  may 
be  ojDtained  from  city  engineer  oh  de- 
posit  of  $5. 

S.\.\"TA  ROSA.  Sonoma  Co..  Cal. — 
The  Board  of  Supervisors  has  set  aside 
the  sum  of  $100,000  to  be  utilized  in 
the  construction  of  the  road  from  Val- 
ley Ford  to  Bloomfield  toward  Two 
Rock. 

Lloyd  Aldrich  is  County  Highway 
Engineer  and  W.  AV.  Felt.  Jr.,  County 
Clerk. 

VALLEJO,  Solano,  Cal. — Wade  H. 
Madren  has  requested  the  City  Coun- 
cil to  establish  grades  in  the  Garden 
subdivision  so  that  the  work  of  instal- 
ling sidewalks,  grades,  curbs,  servers, 
and  city  water  may  be  undertaken  at 
once. 

T.    D.    Kilkenny    is   City   Engineer. 

MODB.STO,  Stanislaus  Co.,  Cal. — 
The  City  Council.  W.  O.  Thompson. 
Clerk,  has  passed  resolution  of  inten- 
tion No.  98  providing  for  the  improve- 
ment of  14th  St.,  from  L  to  Needham 
St.,  and  L  from  14th  to  Needham  St., 
by  grading,  paving  with  a  4-inch  con- 


crete base  and  a,  1  Vr  inch  UitulilUlc 
wearing  surface,  construction  of  con- 
cj«te  curbs  and  gutters.  Resolution 
of  Intention  No.  99  has  been  passed  by 
tlie  Council  providing  for  the  similar 
improvements  in  Fifteenth  St.,  be- 
tween H  and  I  streets.  Work  will  be 
done  under  the  Improvement  Act  of 
1911. 

EAGLE  ROCK  CITY.  Los  Angeles 
Co.,  Cal. — Wm.  Liddlngton,  420  E.  60th 
.St.,  Los  Angeles,  was  awarded  the  con- 
tract on  May  10  at  J46,7.'i3  for  paving 
Central  avenue  between  Colorado  Blvd. 
and  south  city  boundary  with  5-in. 
concrete.  T.  .\.  Jordan.  Washington 
Hldg..    Lo.s    Angeles.    City    Engineer. 

The  bid  of  W.  F.  Hewitt  for  labor, 
materials  and  equipment  for  surfacing 
streets  with  rock  and  oil  was  re- 
jected and  the  work  will  be  done  Ijy 
force  account  under  the  supervision  of 
Claude  N.  Bramble,  Superintendent  of 
Streets. 

SANTA  ROSA,  .Sonoma  Co.,  Cal.— 
Following  bids  were  received  by  the 
County  Supervisors,  W.  W.  Felt  Jr.,_ 
Clerk,  for  road  materials:  , 

E.  B.  and  A.  L.  Stone  Co.,  15,000  tons 
rock  at  $245  f.  o.  b.  Two  Rock;  Coast 
Rock  &  Gravel  Co.,  at  $75  a  ton  at  the 
plant  at  Eliot,  Cal.;  Both  bids  were 
rejected  owing  to  the  failure  to  en- 
close   certified    checks.  y 

The  Pratt  Building  Material  Co. 
made  a  proposal  to  furnish  rock  at 
$175  a  tone  f.  o.  b.  Valley  Ford,  but 
made   no   bid. 


CHICO.  Butte  Co.,  Cal.— The  City 
Trustees,  Ira  R.  Morrison,  Clerk,  have 
passed  resolution  of  intention  No.  158 
for  the  improvement  of  the  following 
streets  by  grading  and  paving  with 
2 1:4 -inch  asphaltic  concrete  base  and 
l^s-inch  Warrenite-Bitulithic  wearing 
surface,  constructing  culverts,  storm 
water  drains,  concrete  curbs,  gutters 
and   sidewalks: 

Broadway,  from  a  line  59  feet  South 
of  Eighth  St.  to  the  North  end  of  the 
bridge   crossing   Little   Chico   Creek. 

South  Salem  St.,  from  South  end  of 
the  bridge  crossing  Little  Chico  Creek 
to  the  Eleventh  (also  known  as  Acad- 
emy) St.  and  from  Butte  St.  to  Cala- 
varas  St. 

Butte  St.,  from  South  Broadway  to 
South  Salem  St. 

Fourth  Street,  from  Main  St.  to  Wall 
St.;  Wall  St.  to  Flume  St.;  Flume 
St.  to  Orient  St.;  Orient  to  Olive  St.; 
Olive  St.  to  Pine  St.;  and  from  Pine  St. 
to   Cypress   St. 

Flume  St.,  from  Third  St.  to  Fourth 
St.;  also  for  the  improvement  of  2nd 
St.,  from  Salem  to  Sycamore  and  from 
Sycamore  to  Chestnut  with  similar  im- 
provements except  that  the  concrete 
base  shall   be   4-inches  thick. 

Work  will  be  done  under  the  Im- 
provement Act  of  1911. 

VALLEJO.  Solano  Co..  Cal. — The  bid 
of  Chas.  Lindgren  of  Burlingame  for 
the  construction  of  cement  sidewalks 
in  all  improved  streets  has  been  re- 
jected by  the  City  Council,  and  new 
bids  will  be  called.  The  bid  was  $46.- 
3.73.34. 

The  Council  plans  to  divide  the  work 
in  five  contracts  under  the  new  call  for 
bids. 

Alf.  B.  Edgcumbe  is  City  Clerk  and 
T.   D.   Kilkenny,  City  Engineer. 
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OAKUANU.  Cal — The  City  Council, 
1..  W.  Cutnmings.  City  Clerk,  has  pass- 
ed rosolution  of  Intention  No.  20214 
providinfr  for  the  improvement  of  Over 
St.,  from  Siiter  to  Porter  an<l  No.  20216 
tor  the  improvement  of  Viola  St.,  from 
.Suler  lo  Porter  by  grading,  eonstruct- 
ins  concrete  curbs  and  gutters,  cement 
.Sidewalks  and  paving  with  oil  maca- 
dam. 


S.A.N  l:.\F.\EL,,  Marin  Co..  Cal. — Up  lo 
.lune  8th,  2  P.  M.,  bids  will  be  received 
by  Itob.  E.  (Jraham,  County  Clerk,  for 
laying  concrete  pavement  and  curbs, 
establishing  grades,  constructing  sub- 
grade,  drains,  catchbasin.s  and  cul- 
verts, in  and  upon  the  following 
.streets:  Willow  avenue.  Live  Oak  ave- 
nue and  Laural  avenue  throughout 
I  heir  entire  length  in  Koad  Improve- 
ment   District    No.    6. 

Work  will  be  done  under  the  Road 
District  Improvement  Act  of  1907.  Cer- 
litied  check  for  10%  payable  to  Pre- 
.sidiiig  Ofllcer  of  Board  of  Supervisors, 
re(|uired. 

Separate  bids  will  be  received  on  the 
same  date  for  laying  pavement  and  con- 
structing subgrade  on  a  portion  of  the 
County  Iload  leading  from  Kentfield  to 
Creenbrae  and  on  a  portion  of  the 
County  lioad  known  as  Laurel  Grove 
avenue,  and  for  cleaning  gutters  on  the 
County-  Road  known  as  the  'D"  Street 
Craile.'  all    in    Road   District   No.    9. 


.  .  SAN  FRANCISCO.— The  Board  of 
Public  Works  has  passed  a  resolution 
of  expediency  and  approved  specifica- 
tions for  the  construction  of  a  sewer 
in  Delta  street  be'tween  Wilde  street 
and  Tioga  avenue.  It  la  estimated  the 
sewer   will   cost   $1,075. 


BERKELEV,  Alameda  Co.,  Cal.— 
Owing  to  protests  the  City  Council,  A. 
<J.  Briggs,  Clerk,  has  voted  to  post- 
pone the  matter  of  improving  Eighth 
street  liet'veen  Virginia  and  Carmelita 
streets. 


VENTURA  Venturia  Co.  Cal. — The 
city  Inistees  have  adopted  resolutions 
of  intention  ot  pave  Poll  SL  from  Oak 
til  Hemlock,  Santa  Clara  St.  from  Cali- 
fornia to  Spruce;  Spruce  from  Main  to 
Front;  Mota  St.  from  the  Ventura  & 
Ojai  tracks  to  Crimea  and  Front  St. 
from  California  to  Hemlock.  E.  M. 
Lynch.  Central  Bldg.,  Los  Angeles,  is 
the  engineer  in  charge  of  the  paving-. 


SAN  RAFAEL,  Marin  Co..  Cal. — 
Despite  protests  the  City  Council  has 
ordered  the  formation  of  an  assessment 
district  to  finance  improvements  in 
the  Picnic  Valley  and  Southern 
Heights  sections.  The  work  planned 
under  the  proposed  district  will  cost 
about  $15,000,  including  the  construc- 
tion of  a  concrete  bridge  in  the 
Southern    Heights  .Boulevard. 

Specifications  were  presented  to  the 
Council  for  the  improvement  of  Tam- 
alpals  avenue,  but  action  deferred  un- 
til  the  next  meeting. 

NAPA,  Napa  Co..  Cal.— Following 
bids  were  received  by  the  County  Su- 
pervisors for  placing  corrugated  iron 
culverts  and  constructing  the  box  cul- 
verts on  the  County  Highway:  John 
Coga.  $5,874.28:  Harry  Thorsen,  $5.- 
016.28;  Frank  Oaggero  of  Napa,  $4.- 
535.80. 

Contract  was  awarded  to  the  last- 
named  bidder. 


OLYMPIA,  Wash.— Following  con- 
tracts have  been  awarded  by  the 
Washington  Stale  /highway  t;omrnis- 
sioii : 

.Six  -U-foot  Hiiaii  4'on<Tele  l»rlfl|cr  on 
Ihe  Olympic  HI);bTra.T  in  Tburaton 
County    over    Mud    Buy    near    OlympliL. 

Awaided  to  Union  Bridge  Ci3.  of 
Portland,    at    $32,106. 

Olympic  HiKhnuy  In  .Maaon  Cvunty 
l>y  clearing,  grading  and  graveling  .5.6 
miles  of  road  awarded  to  Allred,  James 
&  Hendricks  of  Centralia.  at  $73,399.79. 

Four  mtleN  of  NntlonnI  Park  ^iKh- 
wny  In  Lenin  County,  awarded  to 
Hendricks,  Plrstad  &  Hendricks  of  • 
Chehalls  at   $62,681.20. 

Work  will  consist  of  grading  and 
planking. 


SAN  FRANCISCO.— Bids  Will  be  re- 
ceived by  the  Board  ot  Public  Works 
up  to  June  2nd  for  the  improvement  of 
the  north  one-half  of  Sloat  Boulevard 
between  the  Oreat  Highway  and  40th 
avenue.  The  work  is  estimated  to 
cost  $33,000. 


REDWOOD  CITY.  San  Mateo  Co., 
Cal. — The  County  Supervisors,  Eliza- 
beth M.  Nash.  Clerk,  Is  planning  th« 
improvement  of  the  county  road  be- 
tween San  Gregorio  and  Tunltas  by 
day  labor. 

The  only  bid  received  for  the  work 
at  a  recent  meeting  was  that  of  Chas. 
J.  Lindgren  at  $29,000  and  this  was  re- 
jected. 


PORTLAND.  Ore.— Two  bids  were 
received  by  the  City  Council  for  the 
construction  of  a  trunk  sewer  in  East 
Thirteenth    street    as    follows: 

R.  G.  McMullen  (kind  of  pipe  not 
given),   $100,514.41. 

Jacobsen-Jensen  Co..  cement  sewer 
pipe,    $110,526.24. 


VENICE,  Los  Angeles  Co.,  Cal. — 
Braun,  Bryant  &  Austin.  Inc..  of  Santa 
ilonica.  were  awarded  the  contract  for 
constructing  about  17.000  sq.  ft.  ce- 
ment sidewalk  on  Vernon  Ave.  between 
Fourth  and  Seventh  streets,  at  20V4c 
sq.  ft.  Sander  Pearson  submitted  the 
only  other  bid  at  21V4c. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
The  City  Ceuncil.  S.  A.  Evans,  Clerk, 
has  passed  a  resolution  of  intention 
providing'  for  the  construction  of  a  six- 
inch  sewer  in  a  portion  of  the  R-Jyer 
street  extension;  2  brick  manholes  and 
22  Y  branches,  each  having  4-inch 
opening. 

Work  will  be  done  under  the  Im- 
provement Act  of  1911. 


OROVILLE,  Butte  Co.,  Cal.— The 
County  Supervisors  have  accepted  the 
bid  of  D.  C.  Howard,  Capitol  National 
Bank  Bldg.,  Sacramento,  at  $0,049 
cents  per  sq.  ft.  for  the  Construction 
of  certain  road  on  8th  avenue  in  Chico 
Vecino  and  on  Pomona  avenue,  at 
Chico.     C.    F.    Belding  is   County  Clerk. 


MESA,  Ariz. — The  town  council  has 
adopted  a  resolution  of  intention  to 
pave  First  street  between  Hibbert  and 
Hobson  streets,  with  4-in.  cement  con- 
crete base  and  bituiithic  wearing  sur- 
face; also  to  pave  First  street  be- 
tween McDonald  and  Robson  street. 
with  4-in.  cement  concrete  base  and 
bituiithic  wearing  surface;  work  to  be 
done  under  Bond  Act  of  1919. 


SKATTLB,  WA8H.— The  Independ- 
ent-Asphalt Paving  Co.,  Seaboard 
lildg.,  Seattle,  submitted  the  only  bid 
to  the  King  County  Commissioners  for 
.surfacing  IVi  miles  of  the  Kent-Black 
Diamond  Highway  for  $64,900  and  was 
awarded  the  contract.  The  bid  was 
$10,000  over  the  estimate  of  the  county 
engineer. 


TUCSON,  Ariz.- The  $75,000  bond 
issue  to  construct  reinforced  concrete 
culverts  over  the  Arroyo  Seco  on  Ninth 
street.  Fourth  avenue.  and  Main 
street  carried  at  the  special  election. 
The  proposed  bond  i.ssue  for  the  Stone 
avenue  and  Sixth  avenue  subways  was 
defeated. 


LONG  BEACH,  Los  Angeles  Co.,  Cal, 
— James  Kennedy,  Washington  Bldg., 
Los  Angele.s,  submitted  the  lowest  bid 
at  about  $44,000  for  constructing  vlt- 
trlfied  pipe  sewers  in  Hill  street  and 
18  other  streets  and  a  sewage  pumping 
plant. 


PHOENIX,  Ariz. — The  $140,000  bond 
is^ue  for  Improvements  to  the  city 
water  system  carried  at  the  special 
election.  A  standpipe  will  be  erected 
on  the  north  side,  a  reservoir  will  be 
constructed,  a  booster  pumping  plant 
and  additional  tire  hydrants  will  be 
installed. 


SAN  FRANCISCO — At  a  recent  con- 
ference with  the  Chamber  of  Com- 
merce City  Engineer  M.  M.  O'Shaugh- 
nessy  outlined  plans  for  the  removal 
of  Rincon  Hill.  According  to  esti- 
mates submitted  by  the  City  Engi- 
neer's office  It  will  cost  $4,000,000  to 
complete  the   work. 

VALLEJO,  Solano  Co.,  cal. — Per- 
mission has  been  asked  of  the  City 
Council  by  property  owners  to  cno- 
struct  sidewalks  in  Wilson  avenue 
under   private  contract. 

T.   D.   Kilkenny   is   City   Engineer. 


SACRAMENTO,  Cal. — A  petition  ask- 
ing the  improvement  of  the  alley  be- 
tween J,  K,  Fifteenth  and  Sixteenth 
streets  has  been  referred  to  the  Street 
Department   for  report. 


WILLOWS,  Glenn  Co..  Cal.— The 
matter  of  paving  several  streets  will 
be  considered  at  the  June  7th  meeting 
of   the   City   Trustees. 


LOS  ANGELES,  Cal. — Los  Angeles 
Paving  Co.,  2900  Santa  Fe  Ave.,  sub- 
mitted the  lowest  bid  at  approximately 
$50,000  for  paving  39th  St.,  between 
Vermont  Ave.  and  Western  Ave.,  with 
5"  bituminous  base  with  2"  asphalt 
surface. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
At  the  last  meeting  of  the  City  Coun- 
cil a  resolution  ordering  plans  and 
specifications  for  the  construction  of 
a  sewer  on  a  portion  of  Sadie  "treet, 
was  placed   on  final  passage. 


VALLEJO,  Solano  Co.,  Cal.  — OS) 
recommendation  of  City  Engineer  T.  D. 
Kilkenny,  the  Council  has  granted  per- 
mLssion  to  property  owners  in  Hlch- 
born  street  to  construct  a  sewer  In 
that  thoroughfare  by  private  contract. 
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SAN  BRUNO,  San  Mateo  Co.,  Cal. — 
James  Currie.  3120  Balboa  Street,  San 
Krancisco,  submitted  the  only  bid  to 
the  Olty  Trustees  for  the  installation 
of  a  water  system  consisting  of  pi'pes. 
hydrants  and  appliances.  The  bid 
was   $57,572.52   and   was   rejected. 

This  is  the  second  time  bids  for  the 
work  were  opened,  Currie  being  low 
on  the  first  call  with  a  bid  of  $56,- 
258.24,  which  was  above  the  estimate 
of  the  engineer. 

Nettie  A.  Willits  is  City  Clerk. 

GLOBE,  Ariz.— Until  2  P.  M.,  June  5, 
bids  will  be  received  by  Thomas  Mad- 
dock,  state  engineer,  at  office  of  super- 
visors of-.. Gila  Co..  Globe,  Ariz.,  for 
constructing  concrete  bridges  and 
culverts  on  Sees.  A  and  B  Globe-Ger- 
onlmo  highway,  involving  3360  cu.  yds. 
excavating  986  cu.  yds.  concrete  and 
28.000  lbs.  reinforcing  steel.  Plans  may 
be  obtained  from  state  engmeer  at 
Phoenix  on  payment  of  $6. 

GLENDALE. — W.  E.  Burke  and  H.  S. 
Graul.  South  Hill  St.,  Los  Angeles,  sub- 
mitted the  lowest  bid  at  $199,529  for 
improving  the  Sycamore  Canyon  road, 
about  7500  lin.  ft.,  involving  14,000  ft. 
Cla<!<!  "A"  curb  at  60c  ft.;  5,000  ft.  Class 
"B"  curb  at  47c  ft.:  13,000  ft.  Class  "C" 
curb  at  25c  ft.;  8<),000  sq.  ft.  cement 
sidewalk  at  19 %c  ft.;  387,400  sq.  ft. 
5-in.  concrete  paving,  including  grad- 
ing at  34%c  ft.;  14,800  sq.  ft.  4-in.  con- 
crete paving  at  32c  ft.;  24,400  sq.  ft. 
6-in.  oil  macadam  at  26%c  ft.;  15,000 
ft.  1-in.  pipe  conduit  at  50c  ft.,  and  cul- 
verts at  $15,880.  Courtland  L.  Hill, 
city  engineer.  The  bid  was  taken  un- 
der advisement. 

BAKERSFIELD,  Kern  Co..  Cal.— The 
City  Council.  V.  Van  Riper,  City  Clerk, 
has  passed  resolution  of  intention  No, 
S83  providing  for  the  improvement  of 
Union  avenue  from  Truxton  Ave.  to 
Sumner  St.,  by  grading  and  tamping 
sub-base  and  constructing  three-inch 
"Willitc  base  and  two-inch  Willite 
wearing  surface,  concrete  and  corru- 
gated culverts.  Work  will  be  done 
under  the   Improvement  Act  of   1911. 

BISHOP.  Inyo  Co..  Oal.— Wm.  D. 
Walsh,  1235  Dewey  Ave.,  Los  Angeles, 
was  awarded  contract  at  $31,365  for 
construetmg  a  vitrified  pipe  sewer  sys- 
tem for  Bishop,  Inyo  Co..  involving  15.- 
360  ft.  6-in.  pipe  at  $1.25  ft.,  2600  ft. 
12-in.  pipe  at  $1.75,  1620  ft.  14-in.  pipe 
at  $1.75.  45  manholes  at  $75  each,  and 
s  flushtanks  at  $125  each.  Young  & 
Nunamaker  bid  $35,820  and  M.  Milo- 
vich,  $35,847.90.  Olmsted  &  Gillelen. 
Los  Angeles,  engineers. 

SOUTH  SAN  FRANCISCO..  San  Mateo. 
Co..  Cal. — Following  is  a  complete  list 
of  bids  received  for  the  construction 
of  the  South  San  Francisco  sewer 
system,  the  contract  for  which  has 
has  been  awarded  to  C.  B.  Cowd«n, 
1501  Larkin  street,  San  Francisco  at 
$25,961.15;  T.  E.  Clinch,  Richmond. 
$29!o34;  Chas  J.  Lindgren.  Burlingalne. 
$31,861.75;  A.  Mattson,  San  Bruno,  $31,- 
finn, 

SALINAS,  Monterey  Co..  Cal.— The 
construction  of  a  sanitary  s-ewer  sys- 
tem in  Spring's  Second  Addition  was 
discussed  at  the  last  meeting  of  the 
City  Council.  Action  was  In  id  over 
until   the   next   meeting. 


SACRAMENTO,  Cal— The  City  Com- 
missioners. M.  J.  Desmond,  City  Clerk, 
has  passed  resolution  of  intention  No. 
1487  providing  for  the  improvement  of 
y  street,  from  34th  to  Santa  Cruz 
Way  by  grading,  constructing  concrete 
curbs,  gutters,  sidewalks,  four  con- 
crete manholes  with  C.  1.  curbs  and 
covers,  9  C.  I.  gutter  drains,  construct- 
ing ironstone  pipe  sewer,  and  placing 
a  5V4  inch  asphaltic  concrete  pave- 
ment. 

Work  will  be  done  under  the  Im- 
provement Bond  Act  of  1915. 
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ORANGE.  Orange  Co.,  Cal.— The  city 
engineer  has  been  instructed  to  pre- 
pare plans  for  sewers  in  Chapman 
Ave.,  Jamison  St.,  Water  St.,  and  South 
Center  St. 


HAYWAKD,  Alameda  Co.,  Co. — The 
Burnham  Plumbing  Co..  1220  Webster 
street,  San  Francisco,  has  been  award- 
ed a  contract  by  the  City  Trustees  lor 
furnishing  and  delivering  1400  feet  of 
10-inch  pipe  to  repair  the  water  line 
of  the  pumping  station.  Three  other 
bids    were    submitted 


OULAND,  Glenn  Co.,  Cal. — The  Town 
Trustees,  Ralph  W.  Camper,  Clerk,  has 
passed  resolution  of  intention  No.  1, 
providing  for  the  improvement  of  Te- 
hama street,  from  Fifth  street,  for  a 
distance  503  feet  westerly;  Fifth  street 
from  Tehama  to  Mill;  Fourth  from 
Swift  to  Mill;  Third  from  Walker  to 
Colusa;  Walker  from  First  to  Sixth 
and  Colusa  from  First  to  Sixth. 
Estimated  quanilies  follow: 
1480  lin.  ft.  corrugated  iron  arch 
culverts:  6  manholes;  12,450  lin.  ft.  of 
tin  conduit:  removing  456  lin.  ft.  con- 
crete culvert;  338  lin.  ft.  concrete 
drainage  pipe;  33  lin.  ft.  concrete  curb 
and  105  lin.   ft.  concrete  approaches. 

A  3 ',2  inch  asphaltic  concrete  pave- 
ment with  a  I'/s  inch  bitulitbic  wearing 
surface  will  be  laid. 


SEATTLE.  Wash. — The  Graivt-Sniitli 
&  Co..  Henry  Bldg..  Seattle,  submitted 
the  only  bid  to  the  Board  of  Public 
Works  for  the  Cedar  River  Pipe  line 
Number  3  from  Molasses  Creek  to  the 
Volunteer  Park.  Seattle,  which  line  is 
to  bt*  of  steel  pipe  line  of  78  inch 
diameter  with  a  total  length  of  ap- 
proximately 16  miles.  The  Grant-Smith 
&  Co  bids  ranged  on  specifications  1, 
3  and  4  from  $3,311,564.20  to  $3,601,- 
025.75,  the  variation  being  principally 
on  the  thickness  of  the  steel  in  the 
pipe   line. 

The  bid  was  taken   under  advisement. 

OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings.  City  Clerk,  has  pass- 
ed resolution  of  intention  No.  20226 
providing  for  the  improvement  of  por- 
tions of  45th  avenue.  Thompson  street, 
and  Courtland  avenue  between  Melrose 
and  San  Carlos  avenues,  by  grading; 
constructing  concrets  curbs  and  gut- 
ters; cement  sidewalks  and  paving 
with  oil  macadam;  vitrified  pipe  con- 
duits,  etc. 

Resolution  No.  20230  for  the  im- 
provement of  Lorenzo  avenue  from 
Marion  avenue  to  Suter  street  by  grad- 
ing: constructing  concrete  curbs  and 
gutters;  cement  sidewalks  and  paving 
with  oil  macadam. 

Resolution  No.  20228  for  the  im- 
provement of  Orion  street  from  57th 
to  64th  avenues.  by  grading;  con- 
structing redwood  curbs;  concrete  gut- 
ters; cement  sidewalks;  concrete  cul- 
verts and  walls;  cast  iron  inlets  and 
paving  with  oil  macadam. 


CALIPATRIA — H.  H.  Peterson  of 
Calexico.  was  awarded  the  contract  at 
$39,450  for  constructing  a  vitrified  pipe 
sewer  system  for  Calipatria,  involving 
1620  ft.  12-in.  pipe  at  $1.38  ft.,  21,755 
ft.  14-in.  pipe  at  $1.45  ft.,  and  60  brick 
manholes  at  $94.50  each.  His  bid  for 
cement  pipe  was  $1.25  and  $1.34.  B.  M. 
Lynch.  Central  Bldg..  Los  Angeles,  en- 
gineer. 


SAN  BERNARDINO,  San  Bernardino 
Co..  Cal. — Until  7:30  P.  M.,  June  7,  bids 
will  be  received  by  City  Clerk  J.  H.  Os- 
born  for  constructing  an  S-in.  vitrified 
pipe  sewer  in  F  St.  between  10th  and 
tlth  Sts..  and  in  Hansen  St.  between  F 
and  G  Sts..  together  with  flushtanks 
and  manholes;  work  to  be  done  under 
Imp.  Act  of  1911.  Will  L.  Brown,  city 
engineer. 


HOLLISTBR,  San  Benito  Co.,  Cal. — 
The  City  Trustees  have  instructed  the 
Engineer  to  prepare  estimates  of  cost 
for  the  improvement  of  the  following 
streets: 

West  street,  from  Fourth  to  the 
County  Road. 

Hayden,  from  West  to  San  Benito 
street. 

Hawkins  from  West  to  San  Benito 
street. 

Seventh  from   West  to  East  street. 

Sixth  from  College  to  Sally  street. 


SBATTL?:.  Wash. — Bids  will  be  re- 
ceived by  the  King  County  Commis- 
sioners up  to  June  7th.  10  A.  M.  for  the 
following  county  highway   projects: 

Paving  2  miles  of  the  Richmond 
Highlands-Richmond  Beach  highway. 
P.   H.   No.   4  A. 

Grading  and  gravelling  of  3  miles  of 
the  North  Park  Improvement  club 
Road— (105th  St.   East   and   West). 

Clearing  and  grubbing  of  2  miles  of 
north  end  of  .\.  Solberg  road  between 
Carnation  Farm  and  Redmond — Falls 
City  road. 

Clearing  and  grubbing  of  1  mile  of 
south  end  of  A.  Solberg  road. 

Grading  and  gravelling  of  1  mile  of 
A.   A.  Cragin   road   south  nf  Pellevue, 


PETALUMA,  Sonoma  Co..  Cal. — W.  A. 
Dontanville  has  been  awarded  the  con- 
tract for  the  removal  of  asphalt  ba- 
salt blocks  from  Main  and  Third  Sts.. 
bo  being  low  bidder  at  $5,490.  Other 
bids    were: 

H.    A.    Agier     ■ »5789 

S.    E.   Adams    61^5 

Woods  and  Silva    6500 

Lyman    Green    is   City   Clerk. 

WOODLAND,  Tolo  Co..  Cal.— The 
City  Council  has  awarded  contracts  to 
the  Clark  &  Henery  Construction  Co., 
for  the  improvement  of  First  street, 
from  Marshall  to  Hays;  Marshall  ave- 
nue, from  College  to  First,  and  Hays 
street  from  College  to  First  street  by 
grading,  constructing  concrete  curbs 
and  gutters;  paving  with  a  bituminous 
base  3  inches  thick  with  a  wearing 
surface  2\i  inches  thick  covered  with  a 
Warrenite  Flush  Coat  Composition; 
basalt  header  blocks;  corrugated  iron 
culverts,  etc. 

Clark  &  Henery  were  also  awarded 
(he  contract   for  similar  Improvements 
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in  Lincoln  avenue  from  West  street  to 
a  line  330  feet  east  of  Sixth  street,  lii- 
i-luding    Intersections. 

Work    will    be    done    under    the    Im- 
provement Act  of  1911. 


SAN  DIKGO.  San  Diego  Co..  Cal.— 
Kier  Construction  Co.,  San  Diego,  Bub- 
mitted  the  lowest  bid  at  $160,723.30  for 
grading  and  paving  Lemon  Orove  road 
No.  4  from  Greenwood  cemetery  to  La 
Mesa. 


PETALUMA.  Sonoma  Co..  Cal.— The 
City  Council  has  approved  plans  of 
City  Engineer  Frost  for  the  Third  St. 
.Kcwrr.  Lyman  ^ireen  is  City  Clerk. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
W.  B.  Hogan,  City  Engineer,  has  been 
instructed  to  prepare  plans  for  sani- 
tary sewers  in  the  western  portion  of 
the  city  to  replace  septic  tanks  now  in 
use.  The  section  to  be  affected  is  that 
portion  bounded  by  Willow  street. 
Pershing  avenue.  Buena  Vista  avenue 
and    North    Park    Drive. 

The  Council  has  apppoved  plans  for 
the  installation  of  sanitary  sewers  in 
the  district  bounded  by  Taylor,  Edison 
and  Lincoln  streets  and  Mormon  chan- 
nel. According  to  the  estimate  of  the 
city  engineer  the  work  will  cost  $10,- 
341. 

A.  L.  Banks  is  City  Clerk. 

NAPA,  Napa  Co..  Calif. — The  Stand- 
ard Oil  Co.,  at  $13  per  ton  has  been 
awarded  a  contract  for  furnishing  and 
delivering  one  carload  of  asphalt  for 
street  improvements. 


Or.OVILLE.  Butte  Co.,  Cal. — Bids  for 
the  first  four  sections  of  the  proposed 
Butte  County  Highway  System  will  be 
opened  by  County  Supervisors  June  8th. 
Plans  for  the  four  stretches  approved 
at  the  last  meeting  of  the  County  Board 
were: 

1.  Cana  to  State  highway,  3  miles, 
asphalt  macadam;  amount  available, 
under  bond  issue,  $25,000. 

2.  Gridley'-Colusa  Road,  10  miles; 
bids  to  be  asked  on  three  types; 
amount   available,    $140,000. 

3.  Grand  Avenue  and  Twelfth 
Street,  Thermalito;  2  miles;  asphalt 
macadam;    amount    available.    $32,000. 

4.  Biggs  to  State  Highway,  3 
miles,  asphalt  macadam;  amount 
available,   $25,000. 

Martin  C.  Polk  is  County  Engineer 
and  C.  F.  Belding.  Clerk  of  the  Board 
of  Supervisors. 


S.\NTA  ROSA,  Sonoma  Co.,  Cal, — 
June  14th,  12  M.,  is  the  date  set  by  the 
County  Supervisors,  W.  W.  Felt,  Jr., 
County  Clerk,  for  opening  bids  for 
the  construction  of  "Sonoma-to-state- 
highway"  highway,  in  First  Super- 
visorial District,  in  Sonoma  County, 
under  Specification  No.   17. 

The  estimate  quantities  for  the  work 
follow: 

Total  length  of  highway — 7500  feet, 
or  1.42  miles. 

Grading    5282    cubic   yards 

Concrete    1852  cubic  yards 

Kstimated   Cost — 

Grading     ?   6,338.00 

Concrete    Paving    $36,662.00 


Total $43,000.00 

Highway    construction    funds    avall- 

al.le,    $41,000.00. 

Deposit  of   $10.00  required  for  plans. 

l^ioyd  Aldrich  is  County  Engineer. 


SAN  FRANCISCO— The  following 
bids  were  received  by  the  Board  of 
I'ublic  Works  for  sewer  and  street  im- 
provements: 

Sener    In    De    Long    .Street    Bc(.    Lleble 
and    Orizaba. 

T.    Gallagher    $3,970.50 

W.    J.    Tobin 3,008.75 

State    Improvement    Co 4.394.50 

T.    D.    Harney 10,455,50 

D.  O.   Church 5,571,20 

Sener    in    Canal    .street    From    Ml>«l»n 
Street  Westerly. 

A.    L.    Chambers $5,853.00 

C.    B.    Eaton 6,885.00 

W.   J.   Tobin 5,717.50 

State   Improvement   Co 5,622.50 

R.   C.    Hackley   Co 6,800 

Burnham    Plumbing   Co....    4.975.50 

T.    D.    Harney 6,180.25 

Improve  Knat  One-Half  of  Great  Higrh- 
n-ay  Bet.  Fulton  and   Lincoln  AVay. 

Feli.x    McHugh     $40,857.90 

State   Improvement  Co....    39,563.30 

C.     B.     Eaton 38,550.95 

State    Imurovement    Co...    39.563.30 

C.   W.   McGinn   Co 42.337.94 

Raisch    Improvement    Co..    36.072.50 

Improve   Porter    Street,   From    Crescent 

Avenue   Southerly. 

C.    B.    Eaton $   8,658.80 

P'ay   Improvement   Co 10,577.20 

State   Improvement  Co....      9,622.70 


SAN  FERNANDO.  Los  Angeles  Co.. 
Calif.— Until  7:30  P.  M.,  June  1.  bids 
will  be  received  by  City  Clerk  H.  C. 
Caldwell  for  paving  Hagar  St.,  between 
Second  and  Fourth  Sts.,  with  4-in.  oil 
macadam;  about  45,000  sq.  ft.  and  con- 
structing an  ornamental  lighting  sys- 
tem with  13  cement  posts.  S.  G.  Cham- 
berlin,   city  engineer. 


OAKLAND,  Cal. — The  City  Council 
has  awarded  a  contract  to  Bates  & 
Borland  of  Oakland,  for  the  construc- 
tion of  an  eight-inch  sewer  in  portions 
of  Tompkins  avenue  at  the  following 
prices:  Pipe.  $2.05  lin.  ft.:  concrete 
manholes,  $150  each:  lampholes,  $30 
each;  Y  branches.  $1.00  each. 


TULARE.  Tulare  Co..  Cal.— A  peti- 
tion has  been  received  by  the  City 
Council  asking  the  improvement  of 
Goshen  avenue.  The  matter  has  been 
referred  to  the  Superintendent  of 
Streets   for   report. 


LOS  ANGELES.  Cal. — Rogers  Bros. 
Co..  350  Merrick  St..  submitted  the  only 
bid  at  about  $7S,000  for  constructing 
3.21  miles  of  oil  macadam  20  ft.  and  5 
in.  thick  and  .84  mile  concrete  paving 
on  Center  St.,  south  of  Downey,  in 
Road  Imp.  Dist.  No.  153.  The  bid  was 
ordered  rejected  by  the  board  of  super- 
visors. The  estimated  cost  to  con- 
tractor was  placed  at  $61,648.  The  work 
will  probably  not  be  advertised  again 
for  six  months. 


S.VN  FR.VNCISCO.— The  Board  of 
Public  Works  has  rejected  the  bid  of 
C.  B,  Eaton  at  $144,424.55  for  the  im- 
provement of  Collingwood  street  be- 
tween 20th  and  22d  streets  and  21st 
and  22d  streets  between  Diamond  and 
Castro.  This  was  the  only  bid  sub- 
mitted for  the  work. 


FIRE  EQUIPMENT. 

I;I':.\IC1A,  Solano  i.o.,  Cal. — Bids  will 
bf)  reoived  by  J.  '*".  Mi-Aravy.  City 
Clirk,  up  to  June  1st,  8  P.  M..  for  fur- 
nishing and  delivering  one  750-galion 
pump  and  hose  wagon,  triple  combina- 
tion and  one  750  gallon  pump  and  hose 
wagon,  double  combination,  same  to  be 
delivered  120  days  after  award  of  con- 
tract. 

Specifications  may  be  had  from  the 
City  Clerk. 


Official    Proposab. 


INVITATION    FOU    PIIOPOS.ILS. 


SEALED  PROPOSALS  will  be  opened 
in  the  OHice  of  the  Commanding  Of- 
licer,  Benicia  Arsenal,  Benicia,  (.'alif.. 
at  lIiOO  A.  M..  June  SnU,  l«;:o,  for  fur- 
nishing material  and  labor  for  the 
erection  and  completion  of  a  Service 
Station  and  the  furnishing  and  install- 
ation of  pumps,  tanks  and  automobile 
scales,  at  Benicia  Arsenal,  Benicia,  Cal. 

Drawings   and   specifications   may   be 
obtained    from    this    office    in    the    dis- 
cretion of  the  Commanding  Officer. 
E.    P.    O'HERN, 
Colonel,    Ord.    Dept..    U.    S.    A.. 

Commanding. 


NOTICE      TO      CO.NTRACTORS. 

Drawing  and  Speciflratlon  No.  4181. 
roverlnf?  Laundry  Kquipment,  Naval 
Base,  Marine  Barracks,  San  Diego, 
Calif. 

Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  in  the  near 
future    on    the    work    mentioned   above. 

The  drawing  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington,  D.  C.  to  the 
Commandant.  Twelfth  Naval  District. 
417  Sheldon  Building.  San  Francisco. 
Cal.,  or  to  the  Public  Works  Officer, 
U.  S.  N.,  Timken  Building.  San  Diego. 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award   of  the   contract. 

The  laundry  equipment  will  consist 
of  motor-driven  washers,  extractors, 
and  tumblers,  dry  room,  electrically 
operated  irons  and  shapers,  and 
other  accessories  pertaining  to  a  mod- 
ern and  efficient  laundry.  The  Govern- 
ment will  furnish  some  of  this  equip- 
ment, which  will  be  installed  by  the 
Lontractor.  Connections  are  to  be 
made  to  electric,  steam,  return,  waste, 
and  water  services  at  various  points. 

The   estimated  cost   is   $17,000. 

.   R.  L.   MARTIN 
Lieutenant  Commander  <CEC).  U.  S.  N., 

Bv  direction  of  Public  Works  Officer. 
UNITED    ST.-^TES   NAVY    YARD.    Mare 
Island.   California. 


NOTICE  TO   CONTRACTOltS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  until  2  o'clock 
P.  M.,  June  7,  1920,  for  constructing  the 
following  sections  of  the  State  High- 
way System   in  Nevada. 

State  Highway  frotn  0.42  miles  south 
of  Steamboat  to  Steamboat.  Washoe 
County,  0.42  miles.  Work  consists  of 
grading  and    installing  culverts. 

State  Highway  from  Smiths  Corners 
to  Hudson  Aurora  Road.  Lyon  County. 
2.27  miles.  Work  consists  of  grading 
and  gravel  surface  and  construction  of 
culverts. 

Plans  may  be  examined  and  forms  of 
proposals,  contract  and  specifications 
secured  at  office  of  undersigned:  may 
also  be  exainined  at  the  County  Clerk's 
nflire  in  Reno  and  Yerington.  Cash  de- 
posit of  $15  with  undersigned  required 
for  copy  of  plans  which  will  be  refund- 
ed on  their  return  in  good  condition. 
Bids  must  be  on  proposal  form  of 
Highwa.v  Department  and  accompanied 
bv  a  certified  check  in  an  amount  of 
5%  of  the  bid.  Right  is  reserved  to  re- 
ject any  or  all   bids. 

C.  C.  COTTRELL. 
State  Highway  Engineer, 
Carson  City,  Nevada. 


Wednesday,      May      20. 


1920. 


NOTICE      TO      CO.NTRACTOHS. 
llran-ingr    and    .Siirrillcatioii    iVo.    4103 
roveriiig      Bakery      Kiiiiiiimeut,      iVaval 
Baxe,      .llarine      Barriit'kx,      San      Dleeo. 
Calif.  ^   ' 

Attention  is  invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  on  the  work  mentioned 
above. 

The  drawing  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington.  D.  C,  to  the 
Commandant.  Twelfth  Naval  District, 
417  Sheldon  Building,  San  Francisco. 
Calif.,  or  to  the  Public  Works  Officer, 
V.  S.  X.,  Timken  Building,  San  Diego, 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
I  award  of  the  contract. 
I  The    bakery    equipment    will    consist 

i  of  electric  ovens,  motor  driven  dough 
!  and  cake  mixers,  dough  moulder, 
jjroofer,  divider,  rounder,  and  other 
accessories  necessary  to  equip  a  mod- 
ern and  efficient  bakery.  Connections 
are  to  be  made  to  electric,  steam,  re- 
turn, waste,  and  water  services  at 
various   points. 

The  estimated  cost   is   $17,000, 

R.  L.  MARTIN, 
Lieutenant   Commander  (CEC),   U.   S.   N. 
By  direction    of   Public  Works  Officer. 
■     UNITED    STATES    NAVY    YARD,    Mare 
Island,  California. 
R 
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reserved  to  reject  any 


STATE    OF    CAHEORSIIA. 

DEPARTMENT     OF     KXCJINEERIXG. 

CALIFORNIA    HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
c.ivcd  at  the  office  of  tbc  California 
HigU^Tay  ConiniiM.sioii,  515  Forunt 
Buildingr.  Sacramento,  Cal.,  until  '2 
o'clock  P.  M.,  on  June  14,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions  of   State   highway   as   follows: 

Tehama  County,  between  Los  Mo- 
linos  and  Red  Bluff  (II-Teh-3-D). 
about  14.5  miles  in  length  to  be  paved 
with    Portland   cennent   concrete    . 

Plans  may  be  seen,  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained,  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Pranci.sco.  a-.'.d  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo.  Fresno, 
and    Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,   etc. 

The  Department  of  Engineering  re- 
serves the  right  to  re.iect  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the   best    interests  of  the   State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE, 
<;E0.    C.    MANSFIELD. 
California   Highway    Commission. 
AUSTIN    B.     FLETCHER. 

Highway  Engineer. 
C.   C.    CARLETON, 

Acting  Secretary. 
Da  led   May  17,   1920. 


of  bid.     Right 
or   all    bids. 

C.  C.   COTTRELL, 
Car^nn    ri.„    'i-'^   Highway   Engineer. 
Larson    Lity,   Nevada. 

(May    lS-20-22-25-27-'9  ) 
Eng. 


NOTICE      TO      CONTR.VCTORS. 

.■-■lOAi.iOD     PROPOSALS     will     be     re- 
«>:\i:'d      by      the     undersigned     until     2 
o'.lc.k     p.    M.    June    7,     lOBO,     for    the 
furnishing    and     fabrication,     including 
such    shop    drawings    as    are    necessary, 
for    one    120   foot  Throu;!;h    Pratt    Truss 
S|i7in    with    all    shop    connections    com- 
pletely   riveted    and    all    members    and 
parts      ready      for      erection,      approxi- 
mately   102.000    lbs.    of  structural    steel. 
I'l.tns    may    be    examined    and    forms 
i'lposal.  contract   and  specifications 
r''t\    at    otiice    of    the    undersigned: 
also    be    examined    at    the    county 
iv'a    office    in    Eureka.      Cash   deposit 
of   ;n3-00   with   the   undersigned   requir- 
ed for  copy  of  plans,  which  will  be  re- 
funded  on    their   return    in    good    condi- 
li'in      P.ids   must    be   on    proposal   form 
idshway    Department    accompanied 
!  tifled  check  in  the  amount  of  5% 


NOTICE  TO   CONTRACTORS. 

TERMASTFiVO-^STUUCTING  QUAK- 
iii-KiMAbTER,  Port  Mason.  San  Fran- 
cisco Calif  May  10,  1920.  Sea"ed  pro- 
posals in  triplicate  for  constructing 
approxinvitely  Forty-Two  (42)  build- 
!r,?i?f''"?  "^'"^  plumbing,  heating  and 
io^,  f]  consisting  of  Quarters,  Bar- 
o^ff^^'c"''"^'''"-'''  ''*'°1'-'^'  et°-  also  Con- 
crete Ramps,  etc..  at  Crissy  Field  Pre- 
sidio of  San  Francisco,  Calif.,  will  be 
received  here  until  2  P.  M..  .lunc  14! 
l»-0,  and  then  opened.  Plans,  specifi- 
cations, etc.,  can  be  seen  at  this  office 
about  May  10,  1920.  Further  informa- 
«9°n"nn°"  .,aPl>l'cation.  A  deposit  of 
f^v.Ui)  will  be  required  to  insure  re- 
turn of  plans,  etc. 

IRA    L.    FREDENDALL. 
Lieutenant   Colonel,   Q.   M.   Corps 


BIDS    WANTED    FOR    CONSTRICTION 
OF   STOREHOl'SE. 

^T^^PSiP*^   '''*'   CONTRACTORS. 

.  SEALED  PROPOSALS  for  construct- 
'nl  ^  storehouse  at  Decoto,  Alameda 
CO.  California,  will  be  received  by  the 
District  Engineer,  Bureau  of  Public 
Roads.  U.  S.  Department  of  Agricul- 
ture at  886  Mills  Bldg.,  San  Francisco, 
California,  until  2:00  P.  M.  o'clock  on 
the  Ist  .lay  of  June,  1020,  at  which  time 
and  place  they  will  be  publicly  opened 
and  read.  The  right  is  reserved  to  re- 
ject any  and  all  bids,  and  none  will  be 
considered  except  those  from  contrac- 
tors ascertained  to  be  experienced  and 
responsible. 

The  location  is  at  the  northwest  cor- 
ner of  D  street  and  Railroad  Avenue 
just  south  of  Willett  and  Burr's  repair 
shop  on  land  leased  by  the  Govern- 
ment. 

The  work  consists  of  erecting  the 
concrete  footings  and  the  timber  fram- 
ing, doors  and  windows  for  a  store- 
house 72x498  Corrugated  metal  sheet- 
ing will  be  furnished  bv  the  Goverr- 
ment  and  bids  will  be  asked  for  plac- 
ing It  in  case  it  arrives  before  the 
framing    is    completed. 

The  work  embraced  in  this  contract 
shall  be  completed  within  45  weather 
working  days. 

The  contract  form  and  the  plans, 
speciflcations,  and  estimates  of  quan- 
tities may  be  examined  by  responsible 
'^°?oP?I'!!'^  ?,',i^®  following  addresses: 

886  Mills  Bldg.,  San  Francisco.  Cali- 
fornia. 

J.  T.  Schuyler,  care  Willett  and  Burr 
Decoto.    Calif. 

All  proposals  must  be  made  on 
forms,  and  in  accordance  with  instruc- 
tions forming  a  part  of  the  specifica- 
tions  above    referred    to. 

C.    H.    SWEETSER, 

District    Engineer. 
SXay   22.    1920. 


NOTICE    TO    CONTRACTORS 

Inviting  sealed  proposals  for  the 
erection  of  a  hew  five-room  school 
building  and  additions  to  present 
building  in  Sunnyvale  Grammar  School 
District.  County  of  Santa  Clara.  State 
of  Californip.. 

Notice  is  hereby  given  that  the  un- 
dersigned trustees  of  the  Sunnvvale 
ixrammar  School  District,  County  of 
Santa  Clara,  State  of  California,  will 
receive  sealed  bids  at  the  Sunnvvale 
School  House,  Sunnyvale,  County  of 
Santa  Clara.  State  of  California,  for 
the  erection  and  completion  (with 
plumbing,  heating  and  tinning  under 
separate  contract)  of  a  school  building 
in  said  district  up  to  the  hoar  of 
eleven  o'clock  A.  M.  on  M'ednesday,  the 
ninth  day  of  June,  1020,  at  which  time 
and  place  said  bids  will  be  plublicly 
opened. 

All  bids  must  be  addressed  to  Arthur 
E.  Bessey.  Clerk  of  the  Sunnvvale 
Grammar  School  nistrirt.  Santa  Clara 
County.  California,  and  must  he  ac- 
companied bv  a  certified  check  on  some 
reliable  bank  In  the  State  of  Galifor- 
ni.n.  made  paynble  to  the  order  of  the 
aforesaid  clerk  of  said  Hoard  of  sairt 
School  Trustees,  in  amount  equal  to  at 
least   ten    (10)    per  cent   of   ti.c   bid  so 
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;"5nM?^,'i".'"'i  k"''  "■°,  proposal  will  be 
'^ompanied   by  such  check. 

Snnnvv?^"^  'V^*-'"  '"  ^^  forfeited  to  said 
.Nunnyva.e  Grammar  School  District 
?n  c^.tr\V'"'^  '""'  ''^"'date'i  damage's 
n  case  the  successful  bidder  fails  or 
for.iif*^,l  enter  into  a  contract  to  per- 
form thj  work,  and  give  bonds  herein- 
after required,  within  ten  days  after 
the  date   of  the  award 

scpj^^;;il5^Ai'^'?h^'^ji^r=^^i^! 

£a',ffo?nTa"'^  °'  ^'^"''^  ''^'--'  «'"«»' 
,  T.he  puns  and  specifications  for  said 
building  may  be  obtained  from  E  L 
■^''  /o^-Mi^''''''"'"'''  liankers  Invest- 
ment Building  743  Market  Street,  San 
Francisco,  California,  or  from  Miss 
Leslie  G.  Smith,  Principal  of  the 
Sunnyvale    School,    at    Sunnyvale 

Said  building  must  be  erected  ac- 
cording to  said  plans  and  specifica- 
tions and  completed  In  ninety  (90) 
working  days  from  the  date  of  the 
execution  of  the  contract. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  at  the  time 
of  the  execution  of  the  contract,  and 
as  a  condition  to  the  acceptance  of  his 
bicl  to  execute  and  file  a  good  and 
sufficient  bond,  executed  bv  a  surety 
company,  or  by  two  responsible  sure- 
ties to  be  approved  by  the  said  Board 
ol  Trustees  of  said  district,  in  an 
amount  of  not  less  than  fiftv  (50)  per 
cent  of  the  total  amount  payable  un- 
if  '1"^  terms  of  the  contract,  to  secure 
the  faithful  performance  of  the  con- 
tract and  the  full  payment  of  claims 
for  any  material,  or  supplies  of  labor 
of  any  kind  whatsoever  used  in  the 
construction  of  the  said  building  to  be 
constructed    under    the    said   contract. 

The  said  Board  of  Trustees  expressly 
reserves  the  right  to  reject  any  and  afl 
bids. 

A  deposit  of  JIO  will  be  required 
from  contractors  for  the  safe  return  of 
plans    and    specifications. 

Done  by  order  of  the  Board  of  Trus- 
tees of  the  Sunnyvale  Grammar  School 
District.  County  of  Santa  Clara,  State 
of    California. 

ELEANOR   B.   LARMON.   Trustee. 

KEXFORD    SHORES,    Trustee. 

ARTHUR    E.    BESSEY, 

Clerk    of   the   Board. 


CONTRACT     AWARDED     FOR 

MEMORIAL,    CITY    HALL    AND 

LIBRARY. 

VENTURA,  Ventura  Co.— Arthur 
Pefley.  Ventura,  has  the  contract  on  a 
percentage  basis  for  the  erection  of  a 
memorial  municipal  building  to  be 
erected  at  Ventura.  The  site  and 
building  are  being  donated  to  the  city 
by  A.  P.  Foster.  The  building  will 
contain  an  auditorium,  quarters  for  the 
city  and  county  library  and  offices  for 
the  various  city  officials  of  Ventura. 
The  cost  will  be  about  $70,000.  The 
plans  were  prepared  and  the  building 
will  be  erected  under  the  supervision 
of  Alfred  F.  Priest,  619  Fay  Bldg.  It 
will  be  of  brick  construction,  plaster- 
ed exterior,  composition  roofing,  pine 
and  hardwood  interior  trim  and  floors, 
heating,  plumbing,  wiring. 


SANTA  ANA,  Orange  Co.,  Cal. — John 
Simpson  Co..  Grant  Bldg.,  Los  Angeles, 
was  awarded  a  contract  at  $73,650  oh 
revised  bids  for  the  erection  of  a  rein- 
forced concrete  auditorium  at  the  Santa 
Ana  High  School.  The  oral  expression 
rooms  and  choral  hall  will  be  omitted. 
J.  Simon  Flour  of  Santa  Ana.  was 
awarded  the  contract  at  $7841  for  con- 
struction of  additional  class  rooms  to 
the       administration       building.  The 

plumbing  and  heating  for  both  build- 
ings were  awarded  to  S.  Hill  &  Son  of 
Santa  Ana,  at  $7,995;  electric  wiring  on 
both  buildings  to  F.  E.  Ncwbery  Co., 
Los  Angeles,  at  $5,583,  and  painting  on 
both  buildings  to  Wormell  &  Draw- 
baugh  of  Pasadena,  at  $4..S00.  Norman 
F.  Marsh.  211  Broadway  Central  Hlrig  . 
js  the  architect, 


BUILDING   CONTRACTS 


Saii  Francisco  Connty 

Jdo. 

Unner 

Culitrnctor 

Ami. 

1313 

Toichia 

Owner 

1000 

iai4 

Quick   Sisliis 

i;oburn 

2100 

ISlfi 

Sharon 

Taylor 

300 

lait; 

Tyler 

Owner 

2300O 

1317 

Feeriok 

Owner 

4000 

1318 

KicvarUsoii 

Kelly 

»98 

UISI 

Musetti 

Owner 

950 

132U 

Bender 

Owner 

6000 

1321 

Allred 

Owner 

4000 

1322 

Lasky 

Central 

144000 

1323 

Allen 

Little 

8000 

1324 

Osthiiul 

Ostlund 

5000 

132,'. 

Kitzhub'li 

Lindgren 

15000 

i:i26 

Iranian  le 

Owner 

800 

1327 

Crocker 

Samuelson 

2900 

1328 

Carlson 

Owner 

3200 

132!) 

Pinnila 

Owner 

600 

1330 

Hansen 

Fairbanks 

500 

1331 

Selig 

Cogg-in.s 

son 

1332 

Gunst 

Donovan 

1500 

1333 

Allen 

Little 

14662 

1331 

Johnson 

Merritt 

13725 

1333 

Gordon 

.  Matthles 

601 

1336 

Davis 

Matthias 

634 

1337 

Bastian 

Matthies 

634 

1338 

Neary 

Matthies 

776 

1339 

So.    Pac. 

Eaton 

1340 

Urban 

Duncan 

12000 

1341 

K  a  show 

Coburn 

500 

1342 

Dissmeyer 

Swenson 

950 

1343 

Janssen 

Owner 

35400 

1344 

Anglo   Cal.   Ti 

Robinson 

4195 

1343 

Kleiber 

Owner 

30000 

1346 

Newhouse 

Ilolman 

SOOO 

1347 

Choynski 

Scott 

1500 

1348 

Schumaliher 

Petterson 

3500 

1349 

Gengnagel 

Beach 

500 

1330 

Parker 

Stradcutter 

975 

1351 

Uaisch 

SiLiiidardized 

10000 

1332 

Same 

Same 

20000 

i:!r,3 

Quick 

Coburn 

2091 

1334 

Western     Fur 

iiaee     Owner 

87  3 

133  3 

Dale 

Mc.Mullin 

1400 

1330 

r.ernstein 

Coh'i 

800 

1337 

G  O  Cloak 

Levi 

2000 

1338 

Wci.sbleet 

Wrisht 

7000 

Ksrii 

Adair 

Hamill 

4000 

1361 

Goldberg 

Keegan 

4500 

1362 

liekin."^ 

ClirisI  iansen 

980 

1363 

S  i  r  i 

Uevencenzi 

13000 

1364 

Hulk  in 

Mannix 

14000 

1363 

Same 

Fuller 

2000 

1366 

Sam- 

iVntral    Elec 

3561 

1367 

Same 

Morrison 

2173 

1368 

Bauer 

Bauer 

12000 

136U 

Sheehy 

McDonough 

3547 

1370 

.Meyer 

Meyer 

13000 

1371 

Mever 

Mever 

800O 

1372 

("liiie 

Wise 

500 

1373 

Meyer 

ICnittle 

7400 

1371 

Schrocdcr 

Wilheim 

3000 

137  3 

OBrii-n 

Kiernan 

13000 

1  3  7  (! 

Kaffo 

Sorbi 

2000 

1377 

fmb.sen 

Swenson 

13000 

1378 

Maguire 

llorstmeyer 

3600 

137;i 

Moore 

Leiter 

6129 

i-i;u>nrs 

Al/l'KIl.\TIONS 

(1313)      NO.    2    COLl'MBL'S    .Wbl.x 

out    brick    wall    for    corner    entra 

new  .sliow  windows,  etc. 
owner — G.  Torchia.  380  Washiiiglon 

San    Francisco. 
Architect-  -None. 
Day's  work.  COST  $ 


St.. 
1000 


SI. 


BKPAIItS 

(1314)       XO.    231       FIKS'I'.  Bepi 

damage    to    floor.s    and    roof    of 
sboi.. 
Owner — Quick  Sister.s. 
Architect  -C.    Colly.    180   .1 

Francisco. 
Contractor — cbas.    Coburn 
S',.   San    Franci.sc-o. 


.\lti;i;ations 

(1313)       NO.        177       .IKSSlh;  Kel 

store    front;    repair    floor,    etc. 
owner — Sharon      Kstale      Co..       SI 

Hldg..  San  Francisco. 
Architect — None. 
Contractor — Taylor      &    Goericke. 

Sharon    Bldg..   San    Francl.sco. 


F 1 ;  A  M  K    A I  'A  HT.M  10  XT.S 
(1316)      E    I'ALiM      AVE    435      N    Geary. 
Two-story    and    basement    frame    (4) 
apartments. 
Owner — Percy    Tyler,    1430   Cabrillo    St., 

Sai  Francisco. 
Architect — Edw.   E.   Young.  251   Kearny 

St..   San   Francisco. 
Day's  work.  COST.  »25,000 


FltAME  HESIDEXCE 

(1317)      AV    TWENTIETH      AVE    175 

Balboa.        Two-story     and     basemen 

frame   residence. 
Owner — B.     Feerick. 

San    Francisco. 
Architect — None. 
Day's  work. 


Downey     St.. 


COST.  J4000 


ALTERATIONS 

(1318)      NO.  1030  VALLE.JO.     Minor  ad- 
ditions   and    alterations    to    dwelling. 
Owner — Mrs.    Thos.      Richardson,      1032 

Vallejo  St.,  San  Francisco. 
Architect — Reginald  C.  Shand.   141   Hill- 

.side  Ave..   Piedmont 
Contractor — P.    H.    Kelly.    1138    Stanyan 

.St..   San    Francisco. 

COST.   $998 


ALTERATIONS 

(1319)  NW  GREENWICH  AND  STOCK- 
lon  Sts.  Replace  wood  steps  with 
terrazzo  and  concrete  floor  in  base- 
ment   for   dwelling. 

Owner — O.  Musetti,  110  Sutter  St.,  San 
Francisco. 

.Vrchitect — Fabre  and  Thayer.  110  Sut- 
ter St..   San  Francisco. 

Day's    work.  COST,    »950 


FLATS  „^   , 

(1320)      X   SACRAMENTO  BET.  Stelner 
and     Pierce.     Two-story     and     base- 
ment  frame    (2)    flats. 
Owner — Edward  and  A.  M.  Bender,  1261 

Broderick  St..   San  Francisco. 
Architect— Plans  by  owner  .,  „„„ 

Dav's    work.  COST.    $6,000 


KESIDENX'R  ,.,,    ,  ,    ^. 

(1321)       E    THIRTV-SIXTH    A\  E    95    N 

Cabrillo.       One-story     and     basement 

frame    residence. 
Owner— C.  S.  Allred.  150  Onondago  Av., 

San   Francisco. 
.\rchitect — None.  ,     ..„^, 

Dav's    work.  COST.    $4,000 


SALES    ROOMS 

SE    HOWARD    AND    ELEVENTH    STS. 
One-story   and   basement    brick    sale.s 
rooiTis. 
Owner — John    and    I.uke   Fay.    <  are    .Ar- 
chitect.  —  ,.,,,. 
Architect — O'Brien       Bros..     210       Mont- 
gomery   St..    San    rranci.sco. 
Contractor — Wm.  Martin.  110  Jessie  .St  . 
San   Francisco.  __ 

COST.    $30. 

.NOTE: — Recorded    contract      reported 
Mav    15.   1920.   No.    1304. 


iit:c'OHi>i5:u 

STEEL  WORK 

(1322)    SE  JONES  AND  GOLDEN  GATE 

E  162-6  S  181-7=s  SW  159-9  W  32-10^4 

N   275.      Steel,  cast    iron   and   wrought 

iron   for  Class   "A"   theatre   building. 

Owner — Famous  Players  Lasky  ('or))or- 

ation.    Pacific    Bldg..    San    Francisco 

.\rchitect — Alfred  H.  Jacobs.   110  Sutler- 

St..   San   Francisco. 
Contractor — Central    Iron    Works.    2050 

Brvant   St..   San   Francisco. 
I''iled  lilav   17.  '20.      Dated  May   12.  '20. 
Completion     of    shop    details.  .  $25,000 
Present    steel    frame    taken   down 


I'KR.MITS 

FUA.MI-;    FL.\TS 

(1323)  .N'W  CALIFORNIA  &  TWE.NTV- 
si.vth  Ave.  Two-story  and  basement 
frame    (4)    flats. 

Owner— W.    Allen,      -Monadnock      Bldg.. 

San  Francisco. 
Architect — C.   O.   Clausen.   Hearst    Bldg.. 

San   Francisco. 
Contractor — John     Little.     1035     Lincoln 

W'av,  S.in  Francisco. 

(  OST.  .1800" 

RESIDENCE 

(1324)  E  FUNSTON  AVE  225  S  Ca- 
brillo. One-story  and  basement 
frame  residence. 

Owner — Mrs.    O.    H.    Ostlund.    1901    Bry- 
ant   St..   San    Francisco. 

Architect— Ostlund      &    Johnson.       1901 
Bryant  St..  San  Francisco. 

Contractor — Ostlund     &     Johnson,     I9oi 
Brvant   St.,   San   Franci.sco. 

COST,    $5000 

STORE 

11325)      N      GEARY    bet.       Mason      and 
Taylor.        One-story     and      basement 
brick    store. 
Owner — Mrs.      Wm.    M.    Fitzhugh      .2330 

Broadway.  San  Francisco. 
Architect — Bakewell       &      Brown.      231 

Kearny   St..   San    Francisco. 
Contractor — Lindgren    Co..    970    Monad- 
nock  Bldg..  San  Francisco. 

COST.   $13.0UO 

FRAME   SHOP 

(1326)      XO.   1336  KEARNY.     One-story 

frame    shop. 
Owner — F.  Daniante.  Premises- 
.\rchitect — None. 
Dav's    work.  ("OST. 


$800 


RESIDENCE 

(1327)  N  PRAGUE  100  W  Rolph.  One 
storv  and   basement  frame  residence. 

Owner — Crocker  Estate  Co..   325  Crock- 
er Bldg.,  San  Francisco. 

Architect — None. 

Contractor — A.       M.       Samuel.son.        "'■'" 
Rolph    St.,    San    Francisco. 

COST.    $29011 

S\V   FRANCISCO   COXTR.*CTS 

ALTERATIONS  ,.    .„. 

(1328)  S  SUXNYSIDE  AVE.,  l.a  W 
Congo.  Alterations  for  dwelling — 
remodel   same    into  two   flats. 

Owner — O.    E.    Carlson,    234    Joost    Ave.. 

San  Francisco. 
\reliitect — None. 
Day's   work.  COST,    $3,200 

ALTERATIONS  .„^^»-„,, 

(1329)  NO.  4032-4034  SEVENTEENTH 
St.  .Mterations  for  garage  quarters, 
boot -black    stand,    etc. 

Owner — M.    A.    Finnila.    9    Douglas    St.. 


San  Francisco 
.\rchitect — Leiand 
St..  San  Francisco. 
Day's  work. 


Bryant.    75    Post 
COST.   $600 


ed 


^J.OOfl 
28.000 
10.000 
20.000 
36.000 


220 
COST.  ?30i| 


and     re...- 

Cjisl   iron  bases  in  place.. 

300   tons  steel   erected.... 

I  oniphted    and    accepted. 

Usual    33    days - 

TOTAL  COST.  $144,000 
Bond.  $144,000.  Surety.  Hartford  Acci- 
dent &  Indemnity  Co.  Limit.  80  days. 
Forfeit.  $200  per  day.  Plans  and  speeir 
flcation.s   filed 


XLTERATIONS  „ 

(1330)  NO-  2330  TWENTY-THIRD  ST. 
Remove  wood  floor  and  replace  with 
concrete    for   market. 

Owner— Elize  Hansen.  2328  23d  St..  San 

Francisco. 
Architect- — None. 
Contractor — Wm.    Fairbanks.     2328    2ort 

St..  San  Francisco.  

COST,   $500 

ALTERATIONS  ,.^».„„ 

(1331)  N-VV  VAX  NESS  AVENUE  and 
Fulton  St.  General  alterations  for 
salesroom.  „   ^   ,^ 

Owner— Selig  Estate.  (St.  James  Hotel) 

premises. 
Architect — None.  .  ,,,    _      , 

Contractor— L.     M.    Coggins.     115    Turk 

St..    San    Francisco.  „„„„    ,,„„ 

COST,   $500 

REPAIRS  AND   ADDITIONS  ; 

(1332)  NO.  2786  VALLEJO  ST.  Re- 
pairs    and     additions     for     porch     on 

Ow^nVr— 'Morgan      Gunst.      2786     Vallejo 
St,.    San    Fr.Tncisco, 


We.i.,eBja>,     May     26,     1920          BUILDING  AXD  KNGINEERINO  NKW8  15 

Architect— Bruce    Porter,    944    Chestnut  NOTE; — Permit   appliert    for   April    13,  STOKE 

St.,    San    Francisco.  1920,  No.  959.  (1346)      S    (iOLDEN    GATE    AVE    l?.7-fi 

Contractor — T.     J.     Donovan,     1477     6th                                       ^  Hyde.  One-story  and  basement   re- 

Ave.,  San   Francisco.  MOVING    RESIDENCE.    ETC.  inlorced  concrete   store. 

COST,    $l,50n  (1338)      SE   SAN   .lOSE    AVE    260.31    SW  Owner — A.    A.    Xevvhause,      Kohl    Hldg., 

.Vaglee    Ave    No.    267.i    San    .lose    Ave.  San   Francisco. 

RECORDED.  All    work    for      moving      foundations.  Designer — E.    Holman.    689    Mission    St.. 

underpinning       steps,     etc..     for     one-  San  Franci.sco. 

liUILDIXG  story  frame  residence.  Contractor^ — E.  Hoiman.  689  Mission  St.. 

(1333)  NW     CALIFORNIA     AND     26th  Owner— Ellen      Xeary.    2679    San.     .lose  San   Pranci.sco. 

Ave.  W  25xN  100.     All  work  for  two-  Ave..   San   Francisco.  CO.ST,    IfSOOft 

story    frame    building    (flats).  Architect — Lewis   M.    Gardner.   942    Pine                                         — — 

Owner — Wm.    T.    and    Bessie    F.    Allen,  St..    San    Francisco.  REPAIRS 

139    22nd   Ave..   San    Francisco.  Contractor — Henry       C.       Matthies.       '.i  (1347)      NO.   1233  GOLDE.M  GATE  AVE. 

Architect. — C.   O.  Clausen.    Hearst  BIdg.,  Parnassus    Ave..    San    PranciBco.  Repair    fire    damage    to    restaurant. 

San    Francisco.  Filed  May  18,  '20.     Daied  May  l"*.  "-<>  Owner — Col.     H.     Choynskl,     110    Sutler 

Contractor — John    Little,     1035    Lincoln  Building    moved,    foundations    in  St..   San  Francisco. 

Way,  San  Francisco.                                         and   enclosed    $388  Architect — None. 

Filed  May  18.  '20.     Dated  May  17,  '20.               Completed  and   accepted 388  Contractor — F.    H.      Scoit,      1511      Elli.s 

Frame   up    $3,665.50  TOTAL   COST,    »776  St.,   San   Francisco. 

Brown    coated    3,665.50  Bond,    J388.      Sureties.    Wm.    A.    Rainey  COST,    Jl.'.OO 

Completed  and  accepted 3,665.50  and    D.    J.    Sullivan.        Limit,    40      days.  . — . _ — 

Usual   35   days 3.665.50  Forfeit,   none.     Plan.s  and  specifiration.'i  qtopf 

Ronrt     nn..       ^  >    '^P\iK'^^^'^' J^Yt^  ""^-  ri348)      .SE  MISSION  302-6  NE  Virginia 

Bond,    none.      Limit,    90    days.      Forfeit,  One-atorv   frame   store 

none.      Plans   and   specifications    filed.            ..r^diNG    ETC Owner-Ry  IcTumacher.  1105  Nevada 

STORE    AND    OFFICE    BLDG.  ('l339)      TOWNSEXD     het.     Fourth     and  ,  ,,  t???" '^    ^il^k,.^'^"    Francisco. 

(1334)  NW  MISSION  AXD  TWENTY-  Eighth.  All  work  for  grading,  ron-  (•n„vXc,ar—Ti%'pttor'ien  Lick  Bide 
ninth,  N  38-6  W  62-1  S  to  NW  29th  crete  curb,  sewer  pipe,  culvert  pipes.  '  oVf,:'?.  "i^i^il  .''"^  •  ^  ^" 
-NE  to  beg.  All  work  for  a  store  and  storm  inlet,  manholes  and  asphallic  •^•*"  "'t"Li»i.u.  rriQT  $--,fin 
office    building.  concrete   pavement.  i>'.-.i.   »•>•> 

Owner — G.    H.    Johnson,    1S4-A    Bartlett  Owner — Southern    Pacific    Co..    Southern  ,      t„ 

St..  San  Francisco.  Pacific  Bldg..  San  Francisco.  CEMENT  WORK.  LTI. . 

Architect— None.  Architect— Non^.  (1349)      NO.     2198     MISSION          Cement 

Contractor — George     M.     Merritt,      3015  Contractor — Eaton    &-    Smith.      407    11th  work,  etc.,  for  store. 

Geary  St.,  San  Francisco.  St..   San   Francisco.  Owner — Charlotte      (jengnagel,      W  ood- 

Filed  May  IS.  '20.     Dated  May  17,  '20.  Filed  May   18,    20.     Dated  .*pr.   12.    20.  land,   Cal. 

Foundation        completed        and                      Monthly   payments   of 7.';%  Architect — None.                            

frame    of    first    floor    up $2,745            Usual    35    davs 25%  Contractor — Robert    Beach.      41. J    23rd 

Walls   are    ready    for    roof   and  TOTAL  COST.   Fill   50c  per  cubic  yard;  St..  San  Francisco.            ^_„„    ,^„„ 

plumbing   roughed    in 2,745  concrete  curb,   70c  per  lin.  ft.;  sewer  COST,   J.jOO 

Roof   on    and    floor    laid 2,745  pipe,   $2.50   per  ft.   for   12-in.   pipe  and  

Completed    and    accepted 2,745  $3.00    for    15-in.    pipe;    culvert    pipes.  ALTERATIONS 

Usual     35     days 2,745  75c   per   ft.;      storm   inlets.      $60   each:  (1350)      NO.     4309     TWENTY-FOURTH. 

TOTAL  COST,   $13,725  manholes.    $50    each;    asphaltic    con-  General    alterations    and    repairs    to 

Bond,    none.       Forfeit,    $20.       Limit,    70  crete    pavement,    $24.3    per   sq.    ft.  residence, 

days.      Plans    and    specifications,    none.  Bond,    $75,000.      Sureties,    (^eo.    E.    Hart  Owner — Wm.  Parker,  780  2d  Ave..  S.  F. 

NOTE: — Permit      reported      May      15,  and  James  Smith.  Limit.  90  days.     For-  Architect — None. 

1920.      No.  1295.  felt.    none.      Plans      and      specifications  Contractor— Peter       Stradoutter.       2200 

filed                                               av  Grove  St.,  San   Francisco. 

COST     $975 

ALTERATIONS  nWPI  T  IXC,  

1335)      SE    SAN    JOSE    AVE.,    81.61    NE  inioT    e     EOI^aCS.      180     S     URBANO.  DWELLINCJS 

Foote    No.    2561    San    Jose    Ave.      All  Two-story       and       basement       frame  (1351)      E    SI-XTH    AVE    75    and    100    S 

work  for  moving  foundation,  enclos-  dwelling.  Kirkham.     Two   two-story  and   base- 

ure     steps,    etc.    for    one-story   frame  owner— L^-ban       Realty       Improvement  nient  frame  dwellings, 

resldeiice  ^          55    Cerritos    Ave.,    San    Fran-  Owner— A.    J.     Kaisch.    46    Kearny    St., 

Owner — Edith    A.    and    Nellie    Gordon,  Cisco  San    Francisco 

A_„J^^!S'^^A,.,=   AT    r.o,H„o,-    UAo   T,:^^  Architect— Harold    G.    Stoner,    85    Cerri-  Architect— None. 

Architect— Lewis  M.   Gardner,   942   Pine  ^^g  ^.^,g     San  Francisco.  Contractor— Standardized     Constr.     Co.. 

r>      ,  oUf  ^"   u,.^"^^'      n        ATa,fV,!^=        SB  Contractor— W.    C.     Duncan    &    Co.,    85  :,-l   nth  St..  San  Francisco. 

Contractor— Henry      C.      Matthies,      58  Cerritos    Ave.,    San    Francisco.  CO.ST.  $.1000  e.-u-h 

Parnassus   Ave.;   San    Francisco.  f^oST    SI' 000  

Filed  May   18.  '20.     Dated  April  28,  '20.  ^usx,    ,     ,  ,,,..„,,,..„„ 

Building    moved,    foundations    in                                               ,  i  ,-0 ,     w    «tvTH     ivi;-    inn     los     irn 

and    enclosed $300  pr  ats  '^^^-,*  ,-T^  o^i^T¥    AVE    100.    125,    loO 

Completed    and    accepted 301  (iTh,     vn       2500      CALIFORNIA      ST.  and   1 ,5  S  Kirkham.     Four  two-story 

Bond,  $301.     Suretierj"1.^.gS'a«:i  ^fe:^^  a?^^5r  ^tfi^ornia  O^p!''^^..     4..   Kearny     St., 

D.J.Sullivan.     Limit,  40  days.     Forfeit.  O"-""^^     SanFranciscd  ,       San   Francisco. 

none.     Plans  and  Specifications  filed.  xrchit^ct— None  Architect— None.         ^.     ^     ^,        ,        ,.,„ 

^^_1__                                         .\icnueei:      -^2,ne.                  r^ooie  Contractor — Standardized     Constr.     Co., 

FRAME  RESIDENCE  ^°"'st^    Sa^T^ranci^c^o""'"'  ^^   "'h  St.,  San  Franci.sco 

(1336)  SE    SAN   JOSE    AVE    225.80   NE  •^*-    ^''"   !•  rancisco.             ^^^^    ^^^^  ^j.^,    $^000    each 

Lawrence    Ave;      No.    2817      San    Jose  

Ave.       All    work    for    moving    under-  RECORDED 

pinning      .steps,    etc.,      for      one-story  ALTERATIONS                                                 ,  pfpaits 

frame    residence.  (1342)     XO.    2798    DIAMOND    ST.      Al-  ,,1,/    5^.      pir^t       4\:r>      tfium* 

"""Prl^^ser'"*"       -^-l     »'-^-       ^-"-^  l'-^^'°r'°!^^'^^lm'??er^oYs^;rfey  '   p"ce    N^s.   ^3?^Jnd  "VS?  F^rft"'"  AM 

Arch^[|cP:^wi.  M.   Gardner.   942   Pi.,e  O-^ir^/n    B^an^iscT'^'^^'    '"'    '""'"  J^^y 'S^e'?Fn%Te  l^o^^iVSla^V^lfn 

St..  San   Francisco.                                 irchitict Xnne  ea   by  nre   (tnree-storj    ana  oasemeni 

Contractor-Henry      C       Matthies       58  ^o^^^It^tor-^lwenson   and   Franzen,   145  owne'r-Mary 'l^^P      and     Susanna     P 

Parnassus    Ave.,    San    Francisco.  ^       Kntoma   St      San   Francisco.  X       ,      ,?,  o    „    ■    ,,.5.    ''"s^""''     ^• 

Piled  May  18,  '20.     Dated  May  18,    20.  -^"""""^   ^'■'                             COST.   $950  .       Quick,  1218  Waight  St..  S.  P. 

Building    moved    and    enclosed ..  .$317                                         ,4'"'=1"'^':'~^?!?''-  ,         ^   k             ,.n     t 

Completed   and   accepted 317       „„.^„„tat« Contractor— Charles    Coburn,     180    Jes-.. 

TOTAI    COST    $i~34  FRAME  FLATS  sie   St..    San    Francisco. 

Bond.    $317.      Sureties.    Wm.    A.    J'.'ainoy  (1343)      E  FUNSTON  AVE   200.   225.   350  Piled  May  18,  -20.     Dated  May  19.  '20. 

and    D.      J.    Sullivan.        Limit.    40      day.=i.  and    375    N    Geary.      Pour      two-story  On    1st  and   15lh   of  each  month      lafr 

Forfeit,  none.     Plans  and  specifications  and  basement  frame   (2)   flats  each.  Usual    3a    days .................      ^i.,r 

flled  Owner — E.      A.       Janssen,     802       Hearst  TOTAL  COST.    $2091 

NOTE:- Permit  reported  Apr.  13.  1920  Bldg.,   San  Francisco.  P°"<1\  *^2?-      Suretie.s.    Meinberger    and 

No    968  Architect— H.   C  Baumann.  251   Kearny  \al    Meinberger.      Limit.    — .      Forfeit, 
St     San  Francisco.  $40.     Plans  and  specifications,  none. 

MOVING  RESIDENCE  Day's  work.                       COST,   $88-)0  e.ich  „„„„.™,o 

(1337)  SE    SAN    JOSE    AVE    77.72    SW                                         „,,.t7Tx.,:-   ^x^J^^ 

Farragut;  No.   2807  San  Jose  Ave.  All  ALTERATIONS                                                 ,,  -^VJ-i-.V'^?.  "SHfon,    ,.    ,a      vr     „ 

work  for  moving  foundations,  under-  (1344)      SE    FILLMORE    AND    GEARY.  (1354)      W      JlRST34-iq      N     Brannan. 

pinning      steps,    etc.,      for      one-story  Alter  store   front.  One-story  frame  machine  shop, 

frame  residence.  Ovner— Anglo    California      Trust      Co.,  Owner— W  e.stern    Ftjrnace     &      Cornice 

Owner— Frederick     P.   and     Magdalena  Market  and   Sansome  St.s..   S.   F.  Works.  202  Brannan  St..  San  Fran- 

Bastian.  2807  San  Jose  ,\ve..  S.  P.  .Architect — None.                                       '  Cisco. 

Architect — Lewis   M.   Gardner.   942   Pine  (  ontractor — Robinson    1    ■.Jillespie.   KitI  Architect— -None. 

St.,    San    Francisco.  Sutter  St..  San  Francisco  Days    work.                                      Cost.    $8.;> 

contractor— Henry      C.      Matthies,      58  COST,    in'j5  . ,  „„„  .  „,o..<, 

FlljMariS    '20      DaTed  Afav"s.^°i.  SHOP  "355)      NO.    2114     GREAT    HIGHWAY. 

Building  moved   and   foundations  (1345)      SE    POLSOM    \Xn      .lUXiPEi;.  New    porch,    siairs.    partitions,      etc.. 

in    and    enrluscd                                  .?3ir,  One-storv    steel,    concrelc    and    brick  fov  dwelling. 

Completed   and  accepted .  .  ] 3in  shop.        "  Owner- Mrs.  F,  Dale.  Pale-Tallac  Hotel 

TOTAL  COST.  $631  Owner — Kleiber    &    Co.,    Inc..    14.<>0    Pol-  San    Francisco. 

Bond.    $316.      Sureties.    Wm.    A.    Rainey  som  St..  San  Pranciso  Architect — None                              ,,,,    t     i 

and   D    J.   Sullivan.       Limit,    40      days.  Engineer— R.    :um   Suden,    1480   Folr.om  (.ontractor- C\   E.   McMuUin,   1,11   Lake 

Forfeit,  none.     Plans  and  speclflcatlona  St.,  3an  Prnnclaco.                      .,.,,„,  ^'•'   ^^"    Francisco, 

filed.  Day's  work.               .            COST,  $30  000  i,u»i,  »j»iiu 
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^SrS^°^    ^"»    «   ^'"^-      ^"-  C^P^et^S'^lna-acceiAed-iibbb;  "'^' S^^^L^^cS"'"-     ^"*^''«"«'     «' ' 

OwriPiw-\i      Hlr,,..,    i„      iir     u         ,,     o  K'BS  20%   of  cost   of  laihs Architect— None. 

^-■,-"?;;7?i«cLo^°^"'   «^=   ^'^■■•-'  I'-ci.^TOOO,     Sure^;Ve'^.^^,l^?t^T^J,VItt?  ^•°«'^-    »^'''^ 

M.,    .^an    J-rancibco.  Jas.   K.   Lennon.      Limit.  40  days.     For-  HKATING  PLANT 

t.OSX,    ?800  feit.     none.       Plans     and     specifications  (1373J      NO.    172   COLUMBUS  AVK.      In- 

ALTERATIONS  ,>  ^'''"   '^J?'""   heating  plant   for   hotel. 

(1357^NO.    1060  market:      Alter   store  (136,5,      GLASS  "I^TF- GLAZING       ON  '""«aTFr2n^ls?o.  ''^■"^'"'    "'""^    ''"''''•■ 

'''"''^'o-;i?e°'^V^rr:C.V:      '"'"''"^      *      •"""  ''"^"¥^'r-Y\,''-  •^""?'-     *     ''-•   «^^'  ^"'V^t^^-Kn'^Ule     Cashel     Co..    1820 

Architect— None  ^■,   ?^^.^^  '^""^  Mission  Sts..  S.  F.  Kills  St.,  San  Francisco. 

^o?.';jk^]^ori?g,"\evi,     2«     7th    St.,    San  ^'ilf  3^'d^^of^kl«ino?r.^^^.-   '■   '^^  ^°«^-    »^^«" 

Francisco.  Usual     35     days 25%  ALTKKATIONS 

COST,  12000  ^       _    ,      ^                   TOTAL    COST.    $2000  (1374,      -\0,   1 1 1  FKONT  ST.  Alter  store 

-VLTFPATTOvvj  Bond.  $1000.  Sureties.  H.  H.  SoWiers  and  'nto   cafe. 

(13581      NO    i-'^n  «iiTTE-i3       Ai,          „„  ^■..^-    Simmons.      Limit,    10    days    after  Owner— H.    Schroeder,      UT    Front      St, 

ent  18  anaJtmeAi^^nf?,   ir  tJ,?/  P"^*^'  """Acation.      Forfeit,    none.      I'lans  and  San  Francisco. 

riwnL     yI'^w^^^      .    r>°  ■*".  aP's.  specifications  filed.  Architect— None. 

uwner — Al.    VVeisbieet.  Premises.  , Conti-actm- a     i-r     iviih.:.],,, 

l^o-n^;k^cU7-^rWri.ht.    no    Je.ssie    .St..  '  ^i^o've  ^^'^<'^™^^'      ^«"I™E.T     ON  "  ^l^^^^OST,    $3000 

ban  Francisco.  Contractor- Central     Electric     Co..     183  STORE 

CObT.   $,000  Stevenson  St.,  .San  Franci.sco.  (1375)      E   GRA.XT  AVE      97-6   S     Pine 

rl•:S5\'^/^?^^T^J^fe^'^^V  SIXTH    AVE    282  "  Pa^i^e'-'  --    a^^^^^^o^l^  .'^  •.^«-  ^t^r;^'"-      ^"^      '^—      ~ 

L^?'&^3J™^-^-"  Bond.    $2780.      Sur J^^StlJ^I^  "^"l^sJ-.Z^m^o.      '''      «--" 

"^■"i^^i  H£'sf  Sa^n^V^lL^^-  ^;?rd.l'/e>'°Fo!^St'.\l^?.-¥}i;;s-'^n'd  ^""^^^^'^^J^^r'  =^»  ''''- 

\rchUect— Nonl                              Francisco.  specifications  filed.                                            "  Contractor— Kiernan      &      O'Brien.      320 

^""rvrsrn^&?Lci?^o'""''      ^"       ''"'  0367)^^  SHEET  -^AL      WORK      O.V  '^'"''^''"   "'^^l^^^S8ir«5.000 

COST.  $4000  Contractor — Morrison   &    Co..    110  Jessie  FRAME   DWELLING 

«K-rnRnK<n  .,    ^'-  San  Francisco.  (1376)      W   HAHN      418     X      Sunnydale. 

1360     Sae-ehorn                   Ma(thtB=         Qir  Filed  May  21.  '20.     Dated  May  1 1.  '20.  ^  One-story  and  basement  frame  dwlg. 

LibU     hagenoin Matthies          915  Payments    .same    as    above....  Owner— Bert    Kaffo.   Premises. 

VI  TFRATTONS!  TOTAL  COST.   $2175  Architect— None. 

(1360)  SF  SAM    TO<?F    AVF    170,9   «w  Bond.     $1090.       Surety.    Fidelity    &    De-  Contractor— A.    Sorbi,      353      Edinburgh 
whLnii^     Mn      07??  "SL      T   I       A^^  posit   Co.   of  Maryland.     Limit.   15  days  St..  San  Francisco. 

Mo^f.T  fou°nda\?o-ns,^"Sndifp1nn^n"|:  t^f^];^^  jk'^"'  ""-    '•>'■'"«  -''^  ^                  .-         ^0^^.  ,2000 

steps,     etc.,     for    a    one-story    frame  '            '  ALTERATIONS 

Own^er-^Henrv      V     Sie-ehorn        P,<;      4  DWELLIXGS    AND    GARAGES  (1377)      NOS.   26-30   MONTGOMERY   ST. 

and   Kl^fe   F    Halt    Pr^mi'ses  '■^^'^^^      LOTS    11    AND    12,    BLK.    3190  Cement      plaster      front.      re-arrange 

Architect— Lewis   \VCarrtn^rq%   Pinp  Westwood      Park.         Two      one-story  ^l>artition.s    etc..  for  stores  and  offices, 

.'vrcnitect      l.ev,is    \\     (^ardner.   942   Pine  frame   dwellings   and   garages.  Owner— Umlj.sen.  Kerner     &     Eisert.  20 

Contrartnr     Henrv  c    Mn„hi»=    ^s  P, r  Owner     Lucy     A.      Bauer     and     Arthur  ,       Montgomery   St.,    San   Francisco. 

nassus~A^r  Ln    Franciico  Q"'""-    "^0«    23rd    Ave.,    San    Frivn-  ^'■<='U'<''^l-A,"S,ust      G.    Headman.      747 

t?i1aH   Mo^- %n    -in      notoH    A,  ?  °)',      0,1  <^'Sco.  ^       ^ew  Call   Bldg.,   San  Francisco. 

Buildintr    moved      fo nnd^/nn^   'in  Architect-Ida    F.    McCain,    318    Kearny  Contractor-Swenson      &      Franzen,   145 

=  r,H    ^^..wSJh    '    f°""<''i"0"s    in  St.,   San   Francisco.  Natoma  St.,  San  Francisco. 

Compleud'^and   accepted  •;:::::::  ^458  '^°"'j:re""sTn  "^i-lntisc'l""''"''    '  =  "'    '""  - ''°^'''  *''•""" 

!,.,,,-„       c             TOTAL  COST,  $915  Filed   May   21    '20       olte'd  Aoril   '3    '20  ALTERATIONS 

and'^b  'l"'-SulUvln"''    L^mit  ^^O^da^s^  FTameYt.p  and  •en?IoVeV''''"'.  .-.'$3o'o"o  *lf.'8>W  THIRD  50  N  Howard.     Cut  in 

Forfeit    none      Plans  amr^niniflLffo*^,^  I'''°^^"  '^°=^t«^<i   3000  „  I'ghtwell,   re-arrange   rooms  in   hotel. 

filBrt                                                  specifications  Completed   and   acce,pted 3000  Owner— Maguire  Estate. 

"'X?A „  Usu   al    35    davs                                      inon  Architect — None. 

,   NOTE:-Permit     reported     April     13.  '^TOTAicOST:  $12,000  Contractor-Wm.     Horstmeyer    Co..    31 

la-io.     iso.  90*.    Bond,    $6,000.      Sureties.    Louise    Bauer.  Ord  bt..  San  Francisco. 

DWELLING  Forfeit,     none.       Limit     90     days     after  COST.    $3600 

(1361)  W  TWENTIETH  AVE.  240  and  ^i^d"     ~^''^-       ^'''"^    ''"''     specifications  RECORDED 
270  S  Kirkham.     Two-story  and  base-  '                        ALTERATIONS 

nvUlfii-'^    v"'?''  I'^'^Hh";?-    o.n    =    „        =,  ALTERATIONS  (1379)      NOS.    225-227    PINE.         RemoVe 

owner — V.    C.    Goldberg,    .40   Sutter   St.,  (1369)      NE      WINFIELD      .-WE       AND  ^^'^  °'d  work  and  erect  new  work  for 

^vrchitrpt     H"*^'c^'''<5,nnpr      9n7     M„t„»i  Cortland   Ave.      All    work   for  altera-  alterations  and  additions  to  basement 

Architect--H      G.     Stoner,     207     Mutual  tions  and  additions  to  building.  and  first  story  store, 

r-   ,,,?lo^„.B  '^^;;  ^5  ^"'^''"^"o^^ty,            .,  Owner— Minnie      Sheehy.    141      Cortland  Owner— J.   M.   Moore.   Inc..   233   Pine  St.. 

Contractor- Jos.       Keegan.       20th      and  ^ve     San  Francisco                 ^oiii<v,,u  San  Francisco. 

Kirkham   St.,    San    Francisco.  Architect— None.                '  Architect— Benj.      G.      McDougall,      381 

CObl,    $4,&U0   each  Contractor — McDonough    &   Costello     'lO  Bush    St..    San   Francisco. 

St.   Mary's  Ave..  San  Francisco.  '  Contractor— E.  T.  Leiter  &  Son.  412  Call 

ALTERATIONS  Filed  May  21.  '20.     Dated  Apr.  23.  '20  „.,    Bldg..  San  Francisco. 

(1362)  W  OTIS  20n  S  Duboce  Ave.     Al-  Plaster    on    i.^  Filed  May  22.  '20.     Dated  May  12,  '20. 

terations   for   restroom.  Completed     V.  Every    16    days   contractor    to   re- 

Oivner — Bekins    Storage    Co..    13th    and  Usual     35    riavs '.'.".'.'.      I3  ceive   cost   of   labor  and   material 

Mission    Sts..    San    Francisco.  "        TOTA^L  COST    $3547  plus    10%    

Architect — B.   R.  Christiansen.   230  Lick  Bond.  none.     Limit.  July  27    192o'     For-  TOTAL  COST  not  to  e.xceed  $6429.   Con- 

Bldg..  San  Francisco.  feit.    none.        Plans    and      specifications  „      tractor  to  receive  10%. 

Day's  work.                                      COST,  $980  filed.  Bond.    none.      Limit.    45    days.      Forfeit, 

NOTE: — Permit    reported      .April      24  "<"><'•     Plans  and  specifications  filed. 

GARAGE   AND   SHOP  1920.     No.   1076.  NCJTE— Permit  reported  May  17,  1920. 

(1362)     N     BUSH     106-3     W.     Webster  '          ''               

One-story  concrete  garage  and  shop.  „„.^.-r,  ^r  ,  J^^^^^^''^-  idsi.fi 

•Owner— A.     Siri.     2080     Sutter    St       San  FRAME   FLATS  LEASF.S. 

Francisco.  |1370)      SB  CLEMENT  AND  TWENTY-                          „         ^   1 

Architect — Thomas     Bros.,     1071     Union  ?'"'''   ^'•'^-      Two-story     and   basement  '"'"   *  riiiie  mc-o   County. 

Cont''ract1fr'L5'it."Dev°encenzi     281Russ  Ownl-'r-Ri'^E'^'Meyer.      2628      Anza.St..  May  18    1920-NO    182  FIFTEENTH  AV 

Bldg..    San    Francisco  ,       San  Francisco.  ^ J^ank      Earsotti    to    M      H    Levy.      2 

(~'n<?T    si=;ftnn  Architect — None.  ,,-    ^    „     *ilv-     „ 

RECORDED  Contractor— Meyer  Bros.,  2628  Anza  St..  ^a^     18        1S20— W       TWENTY-FIFTH 

LATHING    AND    PLASTERING  San  Francisco.  -^ve;  No.   321   o^th  Ave.     J  W   Wright 

(1364)      N       MCALLISTER       137-6       W  '                 COST.   $15,000  t,,.?^"^ ,  „  !'f'"*,"-'o„  ^°    *"      Charles 

kToT,Tl\{r:j^.'ro;'  ZiLI  alterations MaTl";    ll2^!i5fo.''4^"4   MARKET     ST. 

and    plastering    for    six-story    anAex  'l^'l*      ^O.   172  COLUMBUS  AVE.      Re-  General      Cigar    Co..      Inc    to      Kirby 

and    one-story      addition      to      Areyle  """"^    partitions,    install    steam    heat-  £  V'!^"^°"°-        •*      ^''ars      11      months. 

Apartments.  'ng    plant,    install    plumbing    fixtures.  ,,*"■',.-•'■  ,„on      ^.i,-   tit,„,t    „    , 

Owner-Edward    Rolkin.  ^  etc.                                                    ^  ^t^n.Vh    s-'2"~^^X,  ^P"  .*    LEAVEN- 

Architect— W.  H.   Crim   Jr      405   Kearnv  Owner— Henry    G.    Meyer.    Stanford    Ct.  ^"'^ij}    *'""    °"    B"sh    and    a    frontage 

St..   San    Francisco  Apartments.  San  Francisco.  °i    ^^ ,  °"       Leavenworth.       extending 

Contractor— Thos.  J.  Mannix    1521  Web-  Architect— None.  back   from  Bush  a  depth  of  66.   Ethel 

sler  St..  San  Francesco  Day's  work.                                  COST.   $8,000  g""?;^    to    A Iniii    and    husb.     Richard 

Filed  May  21,  '20.     Dated  May  11    '20 w^","'  assigned  May  15,  1910  to  Ro.se 

All  laths  delivered..  ...cSst  of  laths  ALTER.A.TIONS  JYL'"^n°nn^-       Value    received.       120    mo. 

Scratch    coat    on,    $3500    less    25%  *-^\\^>      ^O.    3806-08    CALIFORNIA    ST.  ^/rfi    lo    "iaon      x,r,     •,  r . ,    rx.r^Txm    t, 

of  cost  of  laths...  ...    "     "  "    ^*'*  Alter    for    basement    garage,    cement  ^^^uP'    1920— NO.    1543    HAIGHT    Bet. 

Brown  coated,   $3500,   less" 25%  of  work,  etc.  t^o'i'TR^mey':'"ro°year?'"$74,OM^" 
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May    21,    1920— W    HOWARD    Bel.    21st 
and    L'2nd    Sts.;    No.    2520    Howard    St. 
H.  M.   and   Mrs.   M.   E.   Stevenson   to 
Mrs.  G.  Rae  Green.     3  years.     $75  per 
month. 

May  21,  1920— NO.  1270  PINE.  Mar- 
garet H.  Deininger  et  al.  to  Jos.  La- 
fabreque.     5   years.     $400   per  month. 


NOTICE      OP      XOX-RBSPOXSIBH,ITy. 


San   Francisco    County. 

May  22.  1920 — W  POWELL,  85  S 
Geary  S  52-6.\W  92-6.  Manlerson 
Company  as  to  improvements  on 
leased    property 

May  22.  1920 — SE  MISSION  AND 
20th  S  20xE70..  Royal  Investment 
Co.  as  to  improvements  on  leased 
property 

May  12.  1920— E  M  OF  S  i.i  LOT  .j  J,  K. 
5th  and  6th  Sts..  Sacramento.  Cor- 
nelia Joseph  Estate  Co.  as  to  im- 
provements   on     leased    property. 

May  17.  1920— E  OUEAT  HIGHWAY 
95-6  N  Balboa  N  128-3  m  or  1  E  240 
S  130  W  157  S  19  W  22  S  7  W  12  N 
21-7  W  68-0.  The  Hotaling  Estate 
Co  as  to  improvements  on  leased 
property     

May  18,  1920 — NB  MCALLISTER  AND 
Jones  N  275  E  162-6  S  181-7';ii  SW 
159-9  W  32^10%.  Union  Trust  Co. 
Tr  Estate  D  T  Murphy,  dec'd  et 
al  as  to  improvements  on  leased 
property     

May  19,  1920— N  CLEMENT.  30  W 
8th  Ave.,  W  25xN  78.  N  8th  Ave.  78  N 
Clement  N  30xW  53.  Mary  P.  Reigle 
as  to  improvements  on  leased  prop- 
erty. 

May  21,  1920— NO.  2126  BUCHANAN 
St.  Prank  Jacobs  &  Bros,  as  to 
improvements    on    leased    property. 

May  21,  192(1 — NE  CENTRAL  AVE  & 
Hayes  E  75xN  100.  Carl  Hasshagen 
as  to  improvements  on  leased  prop- 
erty. 


-^ , 


MODIPICATIOIV     OF     Hi: 
TRACT. 


LDIXG     COX- 


.San    FranciKOo    Cimntj-. 


May  18,  1920 — S  LOMBARD  200  W  Van 
Ness  Ave  W  25*S  137-6.  (Correcting 
description)  Pio  Vasconi  with  J. 
Martinelli. 


COMPLETION  NOTICES 


San  Francisco  County 


May  8.  1920— NW  TENTH  AVE  AND 
Anza  N  32xS  100.  Charles  P  Boyson 
and  Ernest  B  Erickson  to  whom  it 
may  concern May  8.   1920 

May  14,  1920— SW  TWELFTH,  56-69 
100  NW  Howard  St.  Michelin  Tire 
Co.   to    P.   R.    Ward May  13,   1920 

May  14,  1920— NW  BUCHANAN  AND 
Fulton  W  37-6  N  60  W  25  N  27-6  E 
62-6  S  87-6.  M  Terkeltaub  to  T  A 
Cavanaugh May    13.    1920 

May  17.  1920— LOTS  9  AND  11  BLK 
3166,  Westwood  Park.  Hans  Nel- 
son to  Nelson  Bros Mav  14.  1920 

May  1,.  1920— W  EIGHTEENTH  AVE 
175  N  Ulloa  ^y  120xN  2.i.  L  W  Allen 
to  whom  it  may  concern. Mav  17.  1920 

May  18.  1920— ,SE  LYON  &  VALLEJO. 
Jos  H  Tynan   to  Taylor  &  Jackson. 

,,•■••■ May    13,    1920 

May  18.  1920— LOTS  4.  5  and  8  E  30 
feet  Lot  9.  P.  V.  Jewell  Steel  & 
Malleable  Co  to  Botts  &  Browne... 

May    18.    19'20— SE'NiNETEENTH    it" 
Bryant    .S    151-lOxE      70       Chas      H 
Lovell    and    Union    Trusi      Co.    Trs 
Charles  Lathrop  dec'd   to  H 
W   P  Fuller  May   13,    1920, 
'~'   '  "     Simpson 

,. Mav    12.    1920 

May   19.    1920— COMG.   306-2   S  ISLAIS 
and     690     E     3rd    S     lOOxE    50.      Hind 
Rolph   &   Co.   to   Jos.   Pasqualetti  as 
American    Concrete  Co... May   6,    1920 

May  19,  1920— N  EDDY,  112-6  E 
Polk.  E  2,-.xN  120.  Edward  J.  Lewis 
to   Thos.   F.   Mulcahv.  .  .  .May   18     1920 

May  21.  1920— NW  VAN  NESS  and 
Clay  W  109.9XN  63-I01.4.  Louis  R. 
Lurie  to  Barrett   &  Hilp.Mav  21,  1920 

May  21.  1920— SW  CALIFOTtNIA 
and  From.  M.  K.  Cowen  &  (;o.  to 
Braa.'!  &   Kulin  ,  .  :  , Mav   21.   1920 


Estate 

S  Tittle 

and    MacGrue 


May  21.  1920— E  FILLMORE  120.  S 
Page  B  140  S  10  E  25  S  50  W  165 
N  60.  Aphra  West  to  W.  C.  Duncan 
&   <^'o May   12,   1920 

* — 


Sun  Francisco  County 

Jlay  11.  1920— INTR,  MONTEREY  & 
Faxon  Ave.  Golson  Young  and 
Ernest    Fish    vs    Ida    McCain $65 

May  11,  1920— E  LARKIN  100  N  Post. 
James  H  Hardy,  Inc  vs  J  S  Ourish. 

,   J  <^  Hladik  and  Anna  Hladik.  .$112.18 

May  13.  1920 — N  SILLIMAN  22-6  W 
Brussel  W  22-6xN  100  Ptn  Blk  16 
Univ  Md  Survey.  Henry  Ernest  & 
3ons   vs   Marguerite   F   M   Coffey. 


.$222.50 


May   17,    1920 — W   NINTH   AVE    2 
Geary    S    25xW    120    and    W    Ninth 
Ave    200    N      Geary      N    25 xW      120 
Henry  Karp  vs  Henry  Blob ...  $243  50 

May  21,  1920 — LOT  33,  BLK.  19. 
Fairmount  Tract.  The  Greater 
City  Lumber  Co.  vs.  Fidelity  Build- 
ing   &    Loan    Association.  .."...  .$23.45 

May  21,  1920— S.  PINE  60  W  Stockton 
S  lOOxW  50.  Harry  Mills  $52.25: 
George  Morley  $46.75  vs.  J.  C.  and 
Anna   Hladik    


BUILDmG   CONTRACTS 


Alameda  Connty 


1 1  ■"< 

1129 

1130 
1131 
1132 
1133 
1134 
1135 
1136 
1137 
1138 
1139 
1140 
1141 
1142 
1143 
1144 
1145 
1146 
1147 
1148 
1149 
1150 
1151 
1152 
1153 
1154 
1155 
1156 
1157 
1158 
1159 
1160 
1161 
1162 
1163 
1164 
1165 
1166 
1167 
1168 
1169 
1170 
1171 
1172 
1173 
1174 


1177 
1178 
1179 
1180 
llSl 
1182 
1183 
1184 
1185 
1186 
11S7 
1188 
1189 
1190 
llSl 
1192 
1193 
119  1 
1195 


Ridgely 

Ralston 

HeUlt 

Boyd 

Haste 

Kertell 

Manning- 

Dolan 

Henger 

Bishop 

Carlson 

Bkly  Dev  Co 

Same 

Ivie 

Davies 

Cal    Bldrs    Co 

Same 

Same 

Same 

Same 

Same 

Same 

Same  , 

Same 

Same 

Same 


San 

.Same 

Bethlehem 

Johnson 

.Schwarts 

Okd.   Boy  Scout 

Santi 

Ackerman 

Excelsior 

Pantages 

Conant 

Whiting 

Wilson 

Beaumont 

Noble 

.Same 

.Same 

Haslett 

Judge 

Donovan 

Pescio 

Hanvey 

Simons 

Kopperud 

Realty  Un  Inv 

Sherman 

Johnson 

Same 

Moore 

S.    P. 

Mihan 

Ardenyi 

City    of   Okd 

City   of   Okd 

Hy-Pres     Mfg. 

Smith 

Cal.    Crem. 

Calou 

Mtolta 

Gwynn 

White 

m   Oil 


Peake 

Smith 

Heldt 

Hopper 

lIopi)er 

Kertell 

Manning 

Dolan 

Henger 

Goranson 

Owner 

Mason 

Same 

McChesney 

Mathson 

Owner 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

.Same 

Same 

Same 

Same 

.Sam  e 

Pedgrift 

Harnish 

Muller 

Owner 

Malley 

Woolsey 

Owner 

Barrett 

Morrison 

Porter 

Sorensen 

Noble 

Noble 

.Same 

Same 

Hazzard 

Ala  Land  Co 

Swenson 

Owner 

Larmer 


Owner 

Owner 

Burks 

Owner 

Hurley 

Reed 

Stolte 

Shrader 

Owner 

Rogers 

Faulkes 

Faulkcs 

Jones 

Owner 


.'Sinclair 
Elwood 


Alameda 

Owner 

Gustafson 

Owner 


Christiansen 


GARAGE 

(1126)      3147    CLAREMONT    AVE., 

I.ele.v.  Garage. 
Owner — H.  S.  Ridgely,  premises. 
Architect — None 


1000 
780 
1500 

10760 

11655 

550 

2500 

3900 

950 

4000 

4000 

3000 

5000 

500 

3000 

3000 

6000 

12000 
9000 
3000 

12000 
3000 

15000 
3000 
3000 
6000 
6000 

15000 

51059 

12500 
2000 
6700 
1200 

700 

500 
6500 

500 
7000 
3500 
2800 
3500 
4000 
2000 
1500 

795 

2000 

12000 

450 
2000 
2000 
2000 
6100 
6460 
2200 

42S 

3000 

10500 

2740 

1370 

480 
3500 
5000 
459I8 

940 
2000 

650 
4500 
2500 

400 


Contractor— F.   R.  Peake,  Shattuck  and 
Addison,     Berkeley. 

COST,   $1,000 

A  DDITION 

(1127)  .NO.     1706     OXFORD    ST.,     Ber- 
keley.    Addition. 

Owner — Julius   Radston, 
•Architect — None. 

Contractor- H.    C.    Smith,    2011     Fran- 
cis'io  St.,   Berkeley. 

COST.   $780 

DWELLING 

(1128)  NO.     2215     EUNICE,     Berkeley. 
One-story    three-room    dwelling. 

Owner — Mrs.      H.      Meyer      Heldt,      1192 

Spruce  St..   Berkeley. 
Architect — None. 
Contractor— M.     F.    Heldt, 

St.,   Berkeley. 


1192 


Spruce 
COST,  $1500 

FRASIE  DWELLING 

(1129)  PTN  LOT  1  Revised  Subdivision 
of  Lot  15  Blk  "O"  Piedmont  Park, 
Piedmont.  AH  work  for  two-story 
and  basement  frame  dwelling. 

Owner — D.   D.  Boyd. 

Architect — None. 

Contractor — M.      E.   Hopper     &  Son,     12 
Linda   St.,    Oakland. 

Filed  May  17.  '20.     Dafed  May  14,  '20. 
On  5th  and  20th     of  each     month 
work  completed   to  that  date.,.. 

TOTAL  COST,  Not  over  $10,760,  includ- 
ing $978  for  contractor. 

Bond,    none.      Limit,    100   days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME  DWELLING 

(1130)      LOT  2  Map  Craig  Property,  be- 
ing  at    Craig   and   '  Highland      Aves.,. 
Piedmont.      All   work   for  two-story 
and  basement  frame  dwelling. 
Owner — Julie    I.    Haste   and    Lona    Belle 
Kirketerp,      110    Mesa   Ave.,      Pied- 
mont. 
A  rchiiect — None. 
Contractor — M.     E.   Hopper     &  Son,      12 

Linda   St.,    Oakland. 
Filed  May  17.  '20.     Dated  .Vpr.  28.  '20. 
On  5th  and  20lh     of  each     month 
work  completed   to  that   date.... 
TOTAL  COST,   npt  over  $11,655,   includ- 
ing  $1060   for   contractor. 
Bond.    none.      Limit.    100   days.      Forfeit, 
none.      Plans   and   specifications    filed. 

NOTE: — Permit      reported      May      12, 
1920,    No.    1083. 


ALTERATIONS 

(1131)      NOS.    3003-5-7    ELMWOOD   AV.. 

Oakland.     Alterations. 
Owner — C.    P.    Kertell,    5255    Boyd    Ave.. 

Oakland. 
Architect — None. 
Day's  work. 


COST.   $550 

DWELLING 

(1132)  NE  FIFTY-NINTH  &  CANNING 
Oakland.      One-story    4-room    dwlg. 

Owner — A.    M.    Manning,    6903    Canning 

St.,  Oakland. 
Architect — None. 
Day's    work.  COST.    $2500 

DWELLING 

(1133)  N  FIFTY-FOURTH  205  E  Mar- 
ket, Oakland.  One-story  6-room 
dwelling. 

Owner — Leo   J.    Dolan,    2259    E-16th    St., 

Oakland. 
.Architect — None. 
Day's  work.  COST,  $3900 


ALTERATIONS 

(1134)      .NO.      431       LAGUNITAS      .WE.. 

Oakland.      Alterations    and    garage. 
Owner — G.   B.   Hengen,   Premises. 
Architect — None. 
Day's  work.  COST.  $950 


DWELLING 

(1135)      W     SIXTY-FIRST    AVE     80    N 
Eastla^vn.    Oakland.      One-story    six- 
room   dwelling. 
Owner — Fred   Bishop,  282   8th  St..  Okd. 
.Architect — .None. 
Contractor — H.    Goranson,    3 
St..    Oakland. 

COST,    $4000 


iguna 


DWELLING 

(113B)      N     BEVERLY     PLACE     150     W 

Colusa.    Berkeley.      One-story    5-room 

dwelling  and  garage. 
Owner — C.    E.    Carlson,    1941      Berkeley 

Way.    Berkeley. 
Architect — None. 
Day's    work.  COST.    $(000 


DWELLING 

11137)      W    AI>AMEDA 

f'.erkelfy.     One  .ind   n 

loom   dwelling 
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"'^  "JiT":^*';''®'*';    .  ^development       Co.,  DWELLING  4KHKH>O<KHKH«H«HMHKH>0<H«H3hKI 

Shaltuck   and  Addison,   Berkeley.  (1150     SE      TENTH      AND      CAMKLIA  B                   »•  » v-r-r-r,  t^   r,i,  v- 

Architect — None.  .Sts.,      Uorkeley.        One-Btory      ftve-  5                   WANTED  TO  BUY 

C'lUitractor — Mason,  McDultle  Co..   Slial-  room   frame  dwelling,  5         ilalH«lne    Kngrinen,    Concreti- 

luck    and    Addison.    Berkeley.  Owner — California     Builders     Co.,     1534  O            MUfm,  Cranes — Drairlineii 

COST,    $3<HI'i  Franklin    St.,    Oakland.  g           Or  nny  Conatmction  F.qulp. 

flYaf^^r'^goPKINS    80      AND    40      W  ^^'^'^'''"''                        ^OST,    »3000  |     *=«»\.|„';'';r^xEll^^"l.V.'.S=/JL'* 

Milvia,    Berkeley.      Two    one-story    ;,-  DWELLIsGS  5         Lumber    fcxchnnge    Bulldlngr. 

room  dwellings.  irr'.ii      «  n\Aii.-tu     iji  .jr,rt   mj  Txron,  9                     Chicago.   lUlnoU 

""■"shT7/uck'^af,S     ^dd1io^\"^•r•^X,ev'"•  «'       Cerke'ley'-'^  Two^one'storV^^e-  «HKHK«HKK>iKHKH>«HKH>0<HKH» 

v...,.w,i   .      v„^        Addison,    Lerkeley.  ,.o„„,    j^ame    dwellings. 

cintrat'tor-Mason,  JlcDum..  Co..   Shat-  "^^Tr^nkUn  °S?'"oik"land"     '^°-     ''"  =: 
tuck   and    Addison,    Berkeley.  \rch,tect--None'    °'"'"'"'''  '      '                                                              M 
COST,    12500   eaeh  hay's   work.                       COST,   $3000   each  ^^                            ^^ 

'^''i''?|"'^5°''tlLlui^^^^^^^^^               """■"■  InVll^'^w'lvN    PABLO  AVE..    114   and  %  fl  t    I          UlAltD 

owner— iVr    Jlor\rl     \i       Pnn.is,..  'X    S    Camelia.    Berkeley.      Two    one-  .^  I  I  ■       I           ■■■I    I    ill 

Vrchit^t— None  story    fne-room    dwellings,  IJ  U  I       I           imiLII 

C.mtruim— \V       I-       McChesncv       111-.  Owner— California     Builders    Co.,     1534  ^^"       ■           ■■■■■    ^BB 

Su.  ?uis    \ve     Oikhind  Franklin    St.,    Oakland. 

.>.in   i.uis  AM.,  u.iKianu.  Day's  work.                     COST,   $3000   each              

?moV'"''sA\-     W-\RD        \ND-     HLU<Ki:  '''l'^3>      W  SAN  PABLO,  55,  91.  127,   163  r^^imnnrlT 

^'strLleJ'      oVe^sVory-'.tVoom'^dw'lg."  ^^oV 'five  r^'o'oln'^  d°veYungs    "''"'  ""'^  *       CI    111  Hill 

Owner-Hobert    Davies,    117    .ireenbank  own°7-cl?if'o°r°nTa ''Sund"?'-    Co.,     1634 

\rehi loct— None  Franklin   St..  Oakland.  \XT       .              O       Tj.            * 

'""ru{lf-sr^Oa]^"la.?!r'^"""'    ^^'"     ''-'-  Da^'''i't^-^7k^''"^-           COST,   »3,000   each  WatCr-Sof tCning 

™«T.    $3000  HOSPITAL  Pfl    TPR^ 

DWFIIINC  '1154)      ALAMEDA  WKS.  OF    OWNEB.  1    IJL^  1  J^IXO 

(1141/    E     EIGHTH     ST     100     N     Page.  itA^c^rani  cmJort-U^'irosnU^l  ""'""''''■■"  \H     1           iL 

dwelun^-     °"^-"'"'-^     -■■-"     ^-'""  OwMVe'r'i-BeUrhem'shipbCnding   Corp.  Makc    tHc 

Owirer-^llilifornia     Builders     Co.,     1534  Arehitect-^J.n.   Miller.   Li.k    Bldg..  San 

Arch^r^.Tt'^^o.^^:  °^^'^""-  '■"■'irrnb  "•  ^^'^-•'^''  ^■^'  ^^^"  Hardest  Waters 

O^ys    ^ork- COST.    $3U0U  ,,,u.ai.l^ylTii>.     Dated  May  12,  '^o.  *1         1.1          C     f.       f 

DWELLI.NOS  75?    comnleled    25?"  AbSOlutely     OOtt       tOF 

(1142)  E  TENTH   121    AND  S.j  N   Pag.-,  ,"*   compRleU    .,. io^  J 

Berkeley.       Two      one-story       5-room  tonipleted    and    accepted 2o%  .1         \  1     J               O 

(i-iiir-tS^;^!^- Builders  CO.,  .534  "    "  '  ^0 ' ^"^^ ™^t^f Vi^^  tHc  Modem  Homc. 

i.'r!inklin    'it      Oak-larKl  Bond.     $2u,u29.50.         Surety.       American 

Arch*.[e%"t1i":^onn:  ^'^'^l;;^^    ^..^^^   ^^^^^  Su.ct.^Co.^^Limi^  Oc._20.^1^9J0^_^  Bonus.  ^  fgW  PerTOUtit  USCFS  ill  tbeSail 

DWELLINGS    \7rrnny       Francisco  Bay  District: 

(1143)  E   TENTH    85.    121.    157   and    193  V,,-r,      T,,.n    ,n      ,,  .t,    ,,        ..       r^    u 

S  Camelia.  Bel-keley.     Four  one-.story  'I'^'S)      LOT    19      M.\P    H.       C.       Dohrs  Piedmont 

5-rooni    frame   dwellinirs  Homestead    being   NE    Cor.      Fortieth  rieumuiK. 

0„.„g,. California     Builders     Co       I'.n  ''"d       Adeline       Sts..       Oakland       and  Gen.  Oscar  F.  Long,  Hazel   Lane. 

Franklin    St..    Oakland.  ■        Emeryville.      All    work    except    items.  VV.  M.  Alexander,  Union  and  King. 

Vichiirit None  service    and    materials    furnislicd    by  ...    „    rk-im-    oo  o^n   tti^^ 

Aiclutcct      None.              roST    $3U0o  cicli  the   Austin   Co.   of  Cleveland   for  one-  W .  C.  Dallas,  92  Sea  View. 

COSl.  $uUOO  wicli  .story  steel  frame  factory.  Berkeley. 

DWELLINGS  Owner— Johnson    Electric    Washer    Co..  C.  A.   Smith.  ClaremOlit  Court. 

I1H4)    N   PAGE  3().  65  and    100   E  Tenth  -'0.4  Market  St..  San  Franci.sco.  ^     Mereen.   Clareraont   Court. 

Si..    Berke  ey.      Thne    one-story    five-  Arcnuect — .-xone.                                     „      .,.  ij/vJ~.««j  rt4-^ 

room   frame  dwellings  Contractor — John         Harnish.         Pacific  Ke«W0Od  tity. 

Owner— California     Biiil'ders     Co..     1531  BIdg..  San   Francisco               ,  „    .  .„  Fl  R.   Diamond.  Portola  Road. 

Franklin    St..    Oakland.  Filed  May  18,    20.     Dated  May   13.    20.  Burllmrftme. 

Mcbil.it  — None  On    5th    and    20th    of    each    month  .                   ""r^,  T. 

■           COST    $3inMi  ,acii  owner  pays  all  bills E.  A.  thnstenson.  Hillsborough. 

.         '    '               '  Conlractor.s    percentage       within  Geo.   A.   Newhall.  HlUsborOUgh. 

DWELLING  35   days  after  completed  and   ac-  j,j.g    ^.    yr    pgnoyer.  Hillsborough. 

(1145)      NK    TENTH    AND     P.VGE    STS.            cepted .A;.'..; :  V  ■■,;^'..n;' '  , '  '     -r  naVlanil 

Berkeley.       One-story     5-rooni     frani-  ,      TOTAL   COST    plus^>  Oakland. 

dwelling  Bond.    none.      Limit.   90   days.        Forfeit.  Geo.  v     Jensen. 

Owner — California     Build,  rs     Co..     1534  $20.     Plans  and  specifications  filed. 

Franklin   St..   Oakland.  .,,n^r^^,,r^ar.7^?^ METAL    PRODUCTS     COMPANY     OF 

.\rcliitect — None  .\UTO  SALES  ROOM  o  a  t  t-c.-idx-t  a 

Day-work                                   CO.ST     $3( (1156)      AV    BROADWAY    99    S    24th    St..  CALIFORNIA 

Oaklan.l.     One-story     concrete     auto 

DWELLINGS  ^a'e"  ''°°"}- ..                    „.,    „-      u-       .  Agents   for 

(1146     N    PAGE    52.   91.    13ii.    and    1B9    E  Owner — I.    Schwarts.      914    A\ashinston  mi         r>                      r> 

8th     St..     Berkeley.       Four     one-story  St..    Oaklarid.       ,      ,    ..    ^   ,  ,       ,  „,  \  hp     Hprmiltit   (,OmnanV 

five-room   frame  dwelling.  Architect— Heed  &  Corlett,  Oakland  Bk.  1  HC    1  CIlUUlll   V>Ullip<JUy 

Owner— California     Builders     Company.  of  Savings   Bldg..   Oakland.  ^j  j^Vw  York. 

1534   Franklin   St.,  Oakland  Contractor — F.      A,      Muller,      Syndicate 

Architect None.  Bldg..   San  F'rancisco.  RlifMnn    Bldg.             461    Mnrket    Street. 

bay's   work.                     COST.    $3,000    each  j COST.    $12,500  Telephone   Donsla*    1839. 

In47)^"v?      CAMELIA        AND        SAN  I  U  W)  ■^'iMMOND     CANYON.       Oakland.  PERMFTIT   SOFT  W.4TEH. 

Pablo.      Berkeley.        One-story      five-  One-story    7-room    barracks.                            ^^__^____^______ 

room    frame    dwelling.  Owner — Oakland    Piedmont    Council    of  ' 

Uuner— California     Builders     Co.,     1534  Boy    Scouts    of      America,      Thayer  ^ 

Franklin    St.,    Oakland.  Bldg.   (Oakland.  vrTFnvTTONS 

Day's   work                                    COST.    $3000  Day's    work.                                  COST.    $2000  (1160)      NO.    437    TWELFTH    ST..    Oak- 

'                           land.     Alterations. 

DWELLINGS  STORE  BUILDING  Owner— Excelsior      Laundry    Co..      2116 

(1148)      S  CAMELIA.   31.  64.  94.   138  and  (1158)      SE       FAIRFAX       AND       BOND  West    St..  Oakland. 

167     W     San     Pablo.     Berkeley,     Five  St.s..  Oakland.       (Jne-story  store  bldg.  Architect— None, 

one-story   live-room    frame  dwellings.  Owner — V.    Santi.    8th    and    Brush    Sts..  Days    work.                                   COST.    J.O'i 

owner— California     Builders    Co..     1534  Oakland  nno-FS 

Architect— None  iVntractor-^H.     G.     Malley.     2947     West  (1161)      N   TWELFTH   150   E  Broadway 

Pav-s   work"                       COST,  $3000   each  St..   Oakland.  Oakland.      Picture    booth. 

i>aj  s    wuiK. v^vy  J       T  COST.    $6700  Owner — Pantages   Theatre. 

tiwFi  I  INC  .Architect — None. 

(1119)      S     CAMELIA.     30     E     10th     St.,  ALTERATIONS  Contractor— Barrett      &      Hilp.      Sharon 

Berkeley.          One        story        flve-room  (1159)      NO.    1754    SIXTY-NINTH    AVE,  Bldg.,  San  Francisco. 

frame   dwelling.  Oakland.      Alterations.  COST,   $oOO 

Owner— California     Builders     Co.,     1534  Owner— C.    M.    Ackerraan.  r^„.,,i  ,  tx-^         

Franklin    St      Oakland  Architect — None.  r>\V  ELLING                              ,„  „     „  „    . 

VrchileW— None  ■    *^*'^"'"°-  Contractor— J.  Woolsey.  1752  69(h  Ave.  11162)      W  WARFIELD  .WE  85  S  Fair- 

rnv'swork                                 COST,   $3iiOli  Otikland  banks.    Oakland.      One-story    B-roont 

'"'       »"'«■                                                        u  COST.   $12(t  dwelling. 
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Owner— Aida  Coiiant.  467  Chetwood  St., 

Oakland. 
Architect— None.  .  . 

Contractor — Wallace       Morrison.       4634 

Park  Blvd.,  Oakland.      ^^^^    ^^.^^ 

■fnes)      NO.  240.5  CCDAU  ST.,  Berkeley. 

Owner — H.  H.  WhitMig,  1529  Hawthorne 

Terrace,    Berke'ey. 
Architect — None. 
Contractor— H.    H.    Porter,    2563    Buena 

Vista  Way.  Berkeley.        ^^^^^   ^^^^ 


fPlVsT'N^'THlRTBENTH    100    W    Har- 
rison. Oakland.     Foundation. 
Owner— Kinsell       &       Kopperud,       2030 
High   St.,   Oakland. 

Architect — None.  -.,«,,,, 

Day's    work.        COST.    $2000 

(11T6)      NO.     1624-26-28-32    JULIA    ST.. 

Berkeley.      Repair    four   buildings. 
Owner — Kealty  Union  Investment  Co. 
Architect — None.                           ,,^„      ^ 
Contractor — C.      E.      Burks,   4152      Ran- 
dolph Ave.,  Oakland.  

COST,   $500   each 


Owner— Hy-Fres   Mfg.    Co.,    premises. 

^i"nt"a'c'to7-l^F"  a   Jones.   1217   Webster 
St.,    Oakland.  ^^^_    ^^^^ 


ALTERATIONS  ,       „- a  ,. 

(1164)      NO.    2524       CHANNING      ,AV  A1 . 
Berkeley.      Alterations    and    finishing 
dormitory. 
Owner— Miss  Wilson.   Premises 
Architect— W.  H.   Ratcliff  Jr..    1st   Nat  1. 

Bank  Bldg..  Berkeley. 
Contractor— Walter         Sorensen.       3J1J 
Ellis  St..  Berkeley.  ^^^^    ^.^^^ 


?lZ1]'''i?<X    301    SANTA   CLAR..    AVE., 

Alameda.      One-story    6-rooni    dwlg. 
Owner — Gerald  P.   Beaumont,  300  Santa 
Clara  Ave.,  Alameda. 

ConU-i^cfoT^Geo.    H.    Noble,    2205    Santa 
Clara  Ave..  Alameda.       ^^^^     ^^.^^ 


neda. 


DWELLING  „„      . , 

(1166)  NO.    1113  PEARL  ST..  Ala 
One-story  4-room  dwelling-. 

owner — Geo.  H.  Noble.  2205  Santa  Clara 

Ave..  Alameda. 
Architect--None. 
Days  work.  CObi.  *-»uu 

DWELLING  ,„„r,       .,rc, 

(1167)  NO.      2626    SAN      JOSE      -WE., 
Alameda.      One-story    n-room   dvvlg. 

Owner — Geo.  H.  Noble,  2205  Santa  Clara 

Ave.,    Alameda. 
Architect— None. 
Days   work.  COST.   ?350U 

(1168)  NO.  2630  S.\N  JOSE  AVE.,  Ala- 
>meda.      One-story   6-room   dwelling. 

Owner— Geo.  H.  Noble.  2205  Santa  Clara 

Ave..  Alameda. 
.\rchitect--None. 
Days  work.  COST,   J4U0U 

ADDITION 

(1169)  S  END  MORTON  ST..  Alameda. 
Addition. 

Owner — Mrs.  l!os>-  Haslett,  131o  Clin- 
ton St.,  Alameda. 

Architect — None. 

Contractor — H.  W.  Hazzard.  1622  Clin- 
ton   St.,   Alameda.  ^^^^^^  ^^^^^ 


ALTERATIONS  _    ^^      „ 

(1177)  NO.    35    HILLCREST    ST..    Ber- 
keley.     Alterations   and  additions. 

Owner— J.     T.     Sherman.  2814     College 

Ave.,  Berkeley. 
\rchitect — None, 

bay's  work.  COST.  $2000 

FACTORY 

(1178)  EMERYVILLE.    Concrete    work 
for  one-story  steel   and  brick  factory 

Owner — Johnson    Electric    Washer    Co.. 

2074    Market   St.,   San   Francisco. 
Architect — None.  „      ■« 

Contractor — John         Harnish,         Pacific 

Bldg..  San  Francisco.  

Sub-Contractor— P.    Hurley,    578    Eliza- 
beth  St..   San   B'rancisco. 
Filed  May  20,  '20.     Dated  May  li,    20 

Foundation   completed    *;„„; 

Completed   and  accepted JOO" 

usual    35   days.... ^^.^^^..^;^g;^.. ^1600 

Bond.    none.      Limit.    30    days.      Forfeit, 
plans   and    specifications,    none. 

(1179)      TILE   AND   BRICK   WORK  ON 
above.  .««    ., 

Sub-Contractor— A.   G.  Reed,   180   Jessie 
St.,    San    Francisco. 

Filed  May   20.   '20.      Dated  May    ,,     20 

One-half    completed     .  . $2460 

Completed   and  .accepted 2400 

usual   35   days... ^^^^^...^.^^..^1600 

Bond,    none.      Limit,    30    days.      Forfeit, 
plans  and  specifications,   none. 


(1187)  E  ONE  HUNDRED  AND 
fifth  Ave.  675  N  E-14th  St..  Oakland. 
One-story   six-room    dwelling. 

Owner — R.  A.  Smith.  4333  Adeline  St., 
Oakland. 

Architect---None. 

Day's   work.  COST,    ?J&uu 

ml8^)^i"°^f499      PIEDMONT      AVE.. 

Oakland.     Alter    interior. 
Owner — California  Crematorium. 

;^o'^?rk"to7-^r*'H.  Pedgrift,  351  12th 
St..   Oakland.  ^^^^     ^^^^^ 

FACTORY    BUILDIN(> 
(1189)      SE     COR.     PARK     AVE.     AND 
'nolden      Sts.,      133x125,      Emeryville. 
Forms   and   carpenter   work   for  one- 
story      reinforced      concrete      factory 

Owner^-^P.'    Calou     Estate,     3251    Grove 

Architect— Sidney  B.  &  Noble  Newsom. 

Nevada    Bk.    Bldg.,    San    Francisco. 

Contractor— Fred      J.      Westlund,      220 1 

10th    Ave.,    Oakland. 
Filed   May   20,'  '20.     Dated   May   19    '20 

Forms    up    *i  1  ja 

Roof    sheathed  ^"' 

Completed    and    accepted 114.t 

usual    35    d-J^-'^oTALCdsT:-?''!' 

Bond.  $2299.  Sureties  >?""»•,  n'^'^Vimit 
V  E  Swedberg.  Forfeit,  $10.  Lim't. 
without  delay.  Plans  and  specifica- 
tions  filed. 


Oak- 


fnS^^^E^WELFTH   ST..    80    W    40th 
Ave..      Oakland.         One-story      three- 
room    dwelling.  „     „  ,    „^  i 
Owner— Anna  E.  Moore,   E-12th  St.  and 

40th    Ave.,   Oakla.'id. 
Contractor— F.    C.    Stolte.    3456    Wilson 

Ave.,    Oakland. 
Architect-None.  ^^^^     ^^200 


fh^.f^-S!i''m    KENNEDY    ST., 

land.     Alterations. 
Owner— O.  R.  Molta.  premises. 
Architect — None.  _  ,. 

Contractor— A.    B.    Almeida,    2004    E-17 
St.,  Oakland.  ^^^^    jg^g 

nTof^E  ilAPLE  1000  N  SYLVIAN,  Oak- 
land     Onelstory   five-room   dwelling. 
Owner — C.  F.  Gwynn. 
Architect — None. 
Day's    work. 


COST,    $2,000 


fl^l?oT1?OS.''l201-03     SAN       ANTONIO 

Ave..  Alameda.      Alterations. 
Owner — K  Judge. 

Architect — None.  ^      „         n,, 

Contractor — Alameda      Land      Co.,    li^i 

Park  St..  Alameda.  ^^^^     ^^,^^ 

^i^TJ1^1^°'^l32       SAN  JOSE       AVE., 

Alameda.      Alterations. 

Owner — Mary    Donovan,  1625    Clay    St., 

Oakland. 

Architect — None.  . 

Contractor — L.    Swenscn.  2242    Li.cinai 

Ave..  Alameda.  ^^^^^   ^.^^ 


fl'il'sT'l^^nn      SIXTEENTH      AVE.. 
Ow°n\^nis.^^'^wfi\trpremises. 

^c>n?rIcto7-Xured  Gustatson,   226   29th 
St..   Oakland.  ^^^     jgj^ 

fS'^^fw^'^cS^rTEVENTH       AND 
Myrtle  Sts..  Oakland.    One-story  steel 

S-^'e"r-u1iVo°n"oil    Co.,    Los    Angeles. 

^.^j^^'^woTk'"'"'; '-0«T'    *''^"'' 

•  r    &    WarnecKe.     l:-erry       mVELLING  Oakland. 
'"^-                'cost.    $3000        <^^',^e'-st™y°^ve"room    .^welling 
.                                      Owner— Wm.    A.    Sinclair,    57b8   snarcer 


mriV^NO.   1934  FRANKLIN  ST.,  Oak- 
land.    Fire   repairs. 
Owner— S.    P.    Co. 

'coTuracfo7-^j"p.   Shrader,   520   16th  St., 
Oakland.  ^  ^^^^^  ^^^g 

fl\T.^^-N^a°'^;i6      FOURTEENTH     ST.. 
Oakland.        Alterations,      two-story 
dwelling   into   flats. 

(Twner Madeline    Mihan,    premises. 

\r>."iitect— Miller    &    Warnecke.    Perry 

Bldg..  Oakland. 
Day's    work. 

A  PARTMENTS 
-    ~-p 

Telegraph       Ave 


ALTERATIONS  ,^„       ^    , 

(1172)  NO.  5349  MILES  AVE..  Oak- 
land.     Alter    dwelling    into*  flats. 

Owner — John    Pescio.    5349    Miles    Ave.. 
Oakland. 

Day'"wo7k'''''"'; COST,   $2000 

(1173)  N  OAK  GROVE  300  W  College 
Ave..  Oakland.  Two-story  16-room 
flats  and  garage.  ^ 

owner — Miss  M.  Hanvey.  San  Francisco 
.\rchitect — None. 

Contractor— Edw.    Larmer,    470     Bolde- 
vard  Way.  Oakland. 

COST,    $12,000 


fl^t3rT->"o''RTY-FlRST  ST.,  60a^E- 
Telegraph  Ave.,  Oakland  Two- 
story     twelve-room    apartments. 

Owner — Dr.  Jos.  .\rdenyi. 

Architect — None.  ,,,     „   ^. 

Contractor— Jos.  T.  Rogers.  321  Oak- 
land  Ave..   Oakland.     ^^^^    ^^^^^^ 

m^T^^KANSAS  ST.  AND  BROWN 
Ave..  Oakland.  Two  one-story  one- 
room    schools. 

Owner— City    of    Oakland. 

Co'n'?r'a'c'to7-^John  R.  Faulkes.  9828  B- 
14th    St..    Oakland.^^^     ^^^^^    ^^^^ 


Ave..  Oakland. 

Architect — None. 
Day's  work. 


COST,   $2,50(1 


fng^^NO.     4115     WOODRUFF     AVE.. 

Ow^n^r-E.-  C°Elwood.   premises. 

t^^nU-Lcfo7-^r''P-      Christiansen.      3831 
.'""Brighton  Ave.,   Oakland.  ^^^^    ^^^^ 


™)°^SCHOOL    AND    BOSTON    AVE 
Oakland.    One-story   one-room    school. 


(1174)      NW    THIRD    AND    HARRISON. 

Oakland.      Alterations. 
Owner— R.    Simon.i,    204    Easton    Bldg., 

Oakland. 
Architect — None. 
Days   work.  COST.   $45(1 


SCHOOL 
(Uf 

Oakk......    -—.„,-,       , 

Owner — City   ot   Oakland. 

-(^on'^rac'to7-,?Shn    R.    Faulkes,    9828    E- 
lUh    St.,    Oakland.  ^^^^    ^^^^^ 


ALTERATIONS  „,,,„_„„„  ^t,  oik- 
(1186)  NO.  411  WVlBfTETl  ST,  Oak 
'  land.     Alterations 


COMPLETION  NOTICES 
Alameda  County 

^,J;^^^^^I!^s^;^^~,,•,,,o 

,..;,■,■  iV  '  VflVn— LOT    23,    BLKA    MAP 
''?)='ak',Ind.Highla?ds.   Oakland.     Safe 
Kealty  CO.   to  C   W.   ShorK  .  .  .  .^.  .  . -^^^ 

May'  'i7.'  ■  'mo— ADJOINING  ^PRBS- 
^'•^e^t  ''building     at     Beach^St.     and 
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fornia      Packing      Corporation      to 
William    J.    Baccus May   12,    1920 

May  17,  1920— LOT  23  BLK  "D"  und 
I,ot  20  BIk  "A"  Map  Oakland 
Hi&hlantls,  Oakland.  Sate  Realty 
I  'o  to  C  W  Short ,  May  G.   1920 

.May  18.  1920— PTN  LOT  1  BLK  "W 
Revised  Map  Oakland  Heights. 
Oakland.  A  V  Long  to  C  J  Pfrang 
April     24.     lH2n 

.Mav  19.  1920— NE  COR.  PARK  BLVD. 
and  K-34th  St.,  Oakland.  S.  A. 
Warner  to  whom  it  may  concern.. 
May    14.    192(1 

Mav  20.  1920— SHATTUCK  AVE. 
from  S  Ward  St.  to  N  University 
.\vc..    Berkeley.      S     P.    Co.    to    Ran- 

.some-Handle     Co May     18.     1920 

to  Leslie  R  Wilson May   14.   192u 


Alameda  Coanty 

ilay  18.  1920 — NE  FI^OPJD.V  .A.Vn 
Maple  Ave  E  99.4  N  50  W  to  pi  .".0.38 
N  Florida  S  50.38,  Okd.  Sunset 
Lumber  Co  vs  H   L  Valleroy ..  $418.64 

.May  19,  1920— LOTS  39,  41.  42.  43.  44, 
45.  46,  47.  48.  65.  Blk.  8,  Map  Havens- 
rourt.  Oakland.  W.  and  J.  Sloane  vs. 
Louis   Steckler    $195.75 

May  19,  1920— LOTS  39.  41.  42.  43.  44. 
45.  46.  47.  48.  55.  BIk.  S.  Map  Havens- 
court.  Oakland.  Hogan  Lumber  and 
Mill  Co  vs.  Louis  Steckler  and  Geo. 
W.    Boxton    &    Son $4294.42 

Miiv  19.  1920— LOTS  39.  41.  42.  43,  44, 
45,  46.  47,  48,  55,  Blk.  S,  Majp  Havens- 
court,  Oakland.  Maas  Electric  Co  vs. 
Louis  Steckler   $475 

Mav  19,  1920— LOTS  39,  41,  42.  43.  44. 
i':>.  46.  47.  48.  55,  Blk.  8,  Map  Havens- 
court.  Oakland.  Oakland  Planing 
Mills  vs.  Louis  Steckler  and  Melvin 
Klvce     $414 

Mav  19.  1920— LOTS  39,  41.  42.  43,  44. 
45.  46.  47,  48,  55,  Blk,  8,  Map  Havens- 
court,  Oakland.  E.  L.  Blackman  Co. 
vs.    Louis    Steckler 249.98 

Mav  19.  1920— LOTS  39,  41,  42,  43,  44, 
4'5,  46,  47.  48,  55,  Blk.  8,  Map  Havens- 
court,  Oakland.  J.  W.  Rule  vs.  Louis 
Steckler    $1,810.50 

May  19,  1920— LOT  9  AND  W  20  LOT 
10  Map  showing  location  at  17th  St. 
Bet.  (ircive  St.  and  San  Pabin  Ave.. 
Oakland.  Charles  W^.  Knights  vs. 
Eva  M.  and  H.   K.  Pagan $446,99 

May  19.  1920 — LOT  8.  BLK.  464  H  Ex- 
celsior Heights.  Oakland.  California 
P.uilders  Co.  vs.  Edna  W.  and  H.  Clay 
Morris     $124.30 

« 

COVI-HAfT     AW.'inDED     KOIl     STKA  >l 
IIOILER. 


OAKLAND.  Alamfda  Co.,  Cal. — Bid-s 
were  opened  and  a  contract  awarded  by 
the  Alameda  County  Supervisors  on 
May  17th  for  the  erection  and  comple- 
tion of  an  additional  high  pressure 
.«toam  boiler  at  Arroyo  Sanatorium, 
mar  Livermore. 

Robert  Dalziel  Jr.  was  the  successful 
bidder  at    $0,877. 

A  complete   list   of  the   bids  follow: 

Kobert    Dalziel    .Tr $0,877 

.SVott    Co 8.8!I7 

W.    K.    Nottingham 8,333 

I'arl    T.    Doell 9,456 

.1.    E.   O'M.ira 8.200 

♦ 

nriLDixG  roxTHACTs. 


.•^niitii 


Clar 


rimntj 


.ALTERATIONS 

-SA.NTA    CI-ARA     &    SA.V    riODUO    STS.. 

San   Jose.      .Mteratioii.s. 
Owner-  Prank     P.aumgarl  nrr.     42     Leii- 

zen  St..  San  Jose. 
Aichitecl  —  I,.    T.    Lenzcn.    210    S-Seeond 


St..  .«ai 

llT 


.Fo.s.v 
-Win.    .Moo 


niian.-    .^ 
•OST.   ?li: 


ALTERATIONS 

NO.  40  N-FIRST  ST..  San  Jose.     Altera- 
tions. 
Owner — L.  Earle  Gryden,  Premises. 
Architect — None. 

Contractor — I.    O.    Field.    Builders'    Ex- 
change,  San   Jose. 

COST,    $940 


,\i,Ti;i:.vTif>xs 

S.W    S.\L\-ADOP>       A.Vn    TIIIKIi      STS. 

San   Jose.      .Mterations. 
(Jwner—  H.   R.   Tripp.    161    W-.San   Carlos 

St..  San  Jose. 
,\rchitecl — None. 
Conlractnr— r;,    W     lluniiilw.  \- 


Addi- 


.VDDITIO.N 

.N'O.    169    P.VRK   -WE..   San 

tion. 
Owner — M.  Mello,  Premises. 
.Vrchiteet — Wolfe    &    Higgins.    Auzerais 

BIdg..    San   Jose. 
Day's    work.  t'OST.    $ 


COTTAGE 

XO.  417   HULL  AVE.,  San  Jose.  Cottage 

Owner — A.  Bertucci,  Premises. 

Day's    work.  COST,    $1800 


ALTER.'VTIOXS 

.N'O.    217    S-KLEVEXTH    .ST.,    .San    Jose. 

.-Vlterations. 
Owner — L.   T.  Clark.   Pj-emises. 
Architect — Xone. 
Day's   work.  COST.    $1500 


COMPLISTIOIV    NOTICES. 


Snnta  CInra  County. 


Recorded  Accepted 

May  11,  1920— RANDOL  AVE.  San 
Jose.  Clyde  Alexander  to  whom 
it    mav    concern May    10,    1920 

May  12.  1920— S.\N  JOSE..  The 
Thomas  Drug  Co  (Less'es)  to 
G    M    Latta May    6.    !920 

May  18,  1920 — NE  CUT.-vTER  AND 
Cottle  Aves,  Santa  Clara  Co.  An- 
gelo  Danna  to  M  Perina.May   15,  1920 

May  18.  1920 — E  LOS  G.\TOS  AND 
Saratoga  Rd.  opp.  Williams  Rd 
Santa  Clara  County.  E  B  Thrift  to 
E   .Nommensen May    10,    1920 

-May  21.  1920— .NO.  .Mi  ALV.\RADO 
liow.  on  Grounds  of  Leiand  Stan- 
ford Jr.  University,  Palo  Alto. 
Board  of  Trustees  of  Leiand  Stan- 
ford Jr.  University  to  F  W  Fox. 
Cashel    Bros    and    J    M    Taylor 


.Mr 


18.   1920 


KKI.K.VSE    OF    LIEX'S. 


Santa  Clara  Connty. 

orded  .\mount 

'    15.    1920 — SAX   JOSE.      San    .lose 
umber   Co  to   E  B  Weldon,   .41liert 

Spring   &    Alice    J    Springer. $367.30 
,•     20,     1920 — SAN    JOSE,    Fred    A. 
Jddleham   to   E.   M.   H.    White 

$1,025 


LlEns   FILED. 


.Sauta  Clarii  County. 

Recorded  Amount 

May  8.  1920— PARTS  LOTS  4  .VNi:>  6 
and  all  Lot  5  of  J  J  Morris  Real 
Estate  Company's  Sbdvn  Cog.in 
Tract.  Santa  Clara  County.  Ralph 
W    Follmer    vs    George    Miller    .ind 

Ida    Miller,    his    wife S421.9I 

May  14.  1920 — LOTS  4  AND  5  BLK  80 
Naglee  Park  Tract  No.  4.  San  Jose. 
.San  .lose  Lumber  Co  vs  Marv  R  E 
Lee  and  A  M  Whiteside Sll.-.J.-.C 


BUILDING    CONTR.\CTS. 


Fresno     County. 

DWlOLl.l.S-O 

LOTS   25    AND   28   BLK   1.   Hill    Addition 

Fresno.      Dwelling  and   garage. 
Owner — Kelly    &    -Veal.    Fresno. 
•Vrchiteet — None. 
Day's   work.  COST.    $3n(i 


W.\  REHOUSE 

11    AND    S.\.\      EE.NITO      .STS..    Fresno. 

Warehouse. 
(Jwner — California      Packing      Co..    2301 

Fresno  .St..   Fresno. 
.\ri-liitect — None. 

Coiitraetor — D.      I>.    Maneill.    7(i:;      Palni 
St.,    Fresno. 

COST.   $2tinn 

DWKLI.IN'i;    AND  G.\RAGE. 

.\LTA    VISTA    LOT    8    BLK.    6,    Fresno. 

Frame    dwelling   and   garage. 
Owner — H.    H.    Smith.    731     Wilson    St., 

Fresno. 
Architect — None 
Driv's  work,  '^OST.   $5.0110 


G  A.ND  MARIPOSA  STS..  Fresno.     Ad- 
dition. 
Owner — Albers  Bros.,  Fresno. 
Architect — None. 
Day's    work.  COST,    $2,000 


FRAME   DWELLI.NG 

LOTS  36  AND  37  BLK  2,  Claremont 
Addition,    Fresno.      F'rame   dwelling. 

Owner — Mrs.  H.  P.  Haycraft,  Central 
Ave.,  Fresno. 

Architect — Xone. 

Day's    work.  COST.    $4000 

ADDITIO.V 

NO.  463  BELMONT  AVE.,  Fresno.  Ad- 
dition. 

Owner — R.   F.  Cox,   Premises. 

Architect — None. 

Day's  work.  COST.   $1000 


OIL  STATIO.N 

VAN    .NESS    ASn      TUOLU.MXE      ST.S.. 

Fresno.      Oil    statioii. 
Owner — Shell       Oil     Co..       East       .We.. 

Fresno. 
.\rchitect — Xone. 
Day's   work.  COST.    $2000 


COMPLETION    NOTICES. 


FreMno  Connty. 


Recorded  Accepted 

May  11,  1920— SEC.  11.  19-15  Oil  W'ell 
No.    69.    Fresno.       Southern     Pacific 

Co    to    whom    it    may    concern 

May    13,    1920 

May  19.  1920— LOTS  15  .\ND  16  BLK 
1,  Allen  &  Binford  Tract.  Fresno. 
C  E  Orwig  to  whom  it  may  con- 
cern  Mav     12,     1920 

May  18,  1920 — LOT  1  BLK  151.  Sanger 
Paul  Kershaw  to  whom  it  may 
concern May    17.    1920 

May  19.  1920— .S  125  FEET  LOT  1,  W 
V2  Lot  2,  Park  Place,  Fresno.  A  F 
Lambert  to  whom  it  may  concern 
May    18,    1920 

May  19,  1920— NINTH  AND  KERKC- 
hoff  Ares.  Fresno.  Earl  J  Wallace 
to  whom  it  may  concern.  May  18.  1920 

May  19.  1920— LOT  15.  Normal  Villa. 
Fresno.  Harry  P  Jayne  to  whom 
it  may  concern May  18.  1920 


LIENS   FILED. 


Fresno    County. 

Recorded  .\mount 

May  19.  1920 — LOT  7  BLK  27.  AHa. 
Vista.  Fresno.  Jesse  Blattenberger 
vs  Harry  Ericksen  and  M  C  R 
Xelsen     $127 

May  20,  1920 — XE  %  OF  SW  %  OF 
Sec.  22.  15-24.  Fresno.  Jesse  C 
Brown   vs  L  O   Aivazian $461 

.May  15.  1920— POPPY  COLOXY  BLK. 
49.  Fresno.  T.  M.  Robinson  vs. 
J.   A.  and   Tessie  A.  Manning. ..  .$650 


HI  ILDING    CONTRAC  TS. 


Saerainento   County. 

DWELL1.N(.;S    AND    GAR.\GES 
-NO.'!.  3027  AXD  3029  U  ST..  Sacramento. 
Two   one-story   4-room   stucco  dwell- 
ings  and    garages. 
Owner — J.     C.     Hobrecht.     1014     6th    St.. 

Sacramento. 
.\ re  hi  tec  t — Xone. 

Contractor — G.    D.    Hudnutt.    California 
Fruit    BIdg..   Sacramento. 

COST.  $3600  each 


<i.\R.\GE 

.NO.    1108    TWE.NTY-SEVEXTH   ST..   Sac- 
ramento.  Eleven  stall  private  garage 
Owner — Kohler  Estate.   2630   I   St..   Sac- 
ramento. 
Architect— Xone. 

Contractor — F.   .\.    Holdener.   2310  J   St., 
Sacramento. 

COST,   $2000 


One- 


W.\ RE  HOUSE 

.NO.    1704    M    ST..      Saerame 

storv    warehouse. 
Owner — Perkins    Co..    1700    M    St..    Sac- 
ramento. 
Architect — None. 

Contractor — J.    F.    Randall.   162   20th   St.. 
.Sacramento. 

COST.   $4300 

.\LTER.\TIONS 

XO.    526    FIFTEE.VTH    ST..   Sacramento. 

Remodel   4    4-room   flats. 
Owner — J.  C.   Meyers.   620  J   St..   Sacra- 
mento. 
Architect — Xone. 

I'ontiactor — G.    D.    Hudnutt.    California 
Fruit   RIdg..   Sacramento. 

COST,    $4ftl<0 
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ALTERATIONS                                          '  Owner —    G.    Pagliettini,    Stockton.  *-'l"l5    (World   Trade   Club),  thai   wo    re- 

NO.   830  J  ST.,  Sacramento.      Mernoi'.el  Architect — None.  spectfully    urge    that    the    units    of    the 

store.  Day's  work.                               COST,  $4,000  Metric  System  be  adopted  by  the  Con- 

'^''"ra';;rento^       ''"■                                                KESIDENCE       8'-^««   of  the  United   States  ot  America 

Architect — None.  W.       MAPI^E      .ST..       Sperry      Addition.  and    the   British   Parliament   as   the   ex- 
Contractor — Seller  Bros.        Frame  addition                       '  elusive   legal   standards  of  weights  and 

COST,    $2500  Owner — C.    C.    Blair,   Stockton. 

Architect — None.  measures. 

FRAIIE    DWELLING  Day's   work.                                  COST.   $4,000  Further  ReHOlved,  that   copies  hereof 

NO.    2650    DONNER   WAY.   Sacrarnento.                         — 4 l,g    forwarded    to    the   President   of   the 

9^ZvV^^   SZ-'l^IrklT''    '"'"'"  '"■''^^   PRODUCTS   CO.  AT  lONE  GOES  America,  and  the  Brit- 

dwelling    ana    garage.  HY  THE  BOARD 

Owner — J.  C.   Carly  Co..  823  J   St.,  Sac-  ,^^.„    r.  ,      -im                     ^,   ^,        t>  '^h  Premier,  and  other  legislators  con- 

ramento.  lONE    Cal.-The  proposedl  Clay  Pro-  eerned."-Resolution  adopted   by  unani- 

n^'='^''l?nT^'°"^-                       COST    3V^0O  '^'"'?    Corporation       for      lone      seems  members  of  the  For- 

D'>-y^^-ovk         cost.  ..,-00  ,o    have    yielded    the       ghost.        Plans  ^ign   Trade   Club  at   the   meeting  of  18 

FRAME    DWELLING  «•«•■«    ^^"^    "^    '^'^    promoters    to    manu-  j^^^      ^^^^ 

NO.    2660    DONNER    WAY,    Sacramento.  facture     fire     brick,     pottery     and       all                 '         ^ 

One-story      nve-room   frame   dwelling  ^^^y     products.         The     world       market  GRANUUTE   IS    NEW  MINERAL  FOR 

Owner-5-x''c.'"carly  Co..   823   J    St.,   Sac-  was     open     tn       such       products,         but  GLASS 

ramento.  whatever    cauned    the    downfall    of    the  LONDON — The     American       Chamber 

Architect— None.                       COST    $4"'ie  enterprise    is    not    known    to    the    citi-  „(  Commerce  in  London  announces  the 

I.ays-Bork.        .       -  ^^^^   ^^   j^^j^   community.  discovery   of   a   material   called   granu- 

FRAME    DWELLING  One   hundred  and    fifty  thousand    dol-  m^     which    is    of    the    first    importance 

NO.    2666    DONNER    WAY.    Sacramento.  ,3^3    in    shares    were    to    be    sold,    half  ;„   the   manufacture  of  glass.      The  ma- 

fnrand°g'2,Ig"''°  i"    'his   district   and    the   balance   to   be  Serial   is  a  composite   of   silica,   potash. 

Owner — J.   C.   Carly  Co.     823   ,T   St..   Sac-  taken    up    by    the    promoters.       Every-  goda,   and    alumina  and    is    to    be    found 

ramento.  one   here   seemed   enthusiastic  over  the  ;„     large    suantlties    on     the     northern 

Day's^work                                 ro.sT.    ?.!i(0  outlook  for  lone's  future  and  had     the  border  of  Dartmoor,  near  Okehampton. 

plant    been    erected    lone      would   have  n   jg   declared   that     by     using     this 

FRAME  DWELLING                 _  enjoyed  a  boom.     At   one  of  the      mass  „g^v    mineral    it    will    be    possible      for 

^Onf-Ifory°five-J^om    frame'^dwetling  meetings  held,   E.   W.   Perkins  was  ap-  British    manufacturers    to    make    glass 

and   garage.  pointed  chairman  ot  a  committee  e8ect-  bottles    cheaper     than     they     can       be 

Owner— J.  C.   Carly  Co.   823   J   St.,   Sac-  ^(j   jf,    canvas      this   vicinity     and     the  made   anywhere   else   in    the    world, 

''.^'"^2lv-  neighboring     towns     to     sell     subscrip-                                         

Day's   work          '                        COST.    $4500  tions   ot   the    stock.     A.  L.   Harnett  and  HOME  BUILDING  COST  DOUBLES 

C.    C.    Isaccs,    two    of    this    committee.  CHICAGO. — It   costs   nearly   twice   as 

REMODEL                            cramento        Pe  made  a   canvas   of  the    town,    each   per-  much    to   build  a   home    today   as   It   did 

model    two-story'  brick    building.    '   '  son    called    upon    subscribed    for    from  six     years    ago,     according    to    lumber 

Owner — Japanese      Presbyterian      Mis-  5    to    1000    shares.      They   reported   that  statistics    published    here    recently. 

sion,    500    "M"    St.,   Sacramento.  three  of  the  wealthiest  men  here  were  Lumber  has  nearly   trebled   in   value, 

cJnltrllnoT^Gene   Pendergast,   1311   22d  ready     to     subscribe     for     5,000     shares  Plastering,    plumbing,    carpenter  work, 

St.,   Sacramento.  each.  excavation    and   grading  cost   twice   as 

COST,    $900  ^    ^    Isaccs   has   since    passed   away  much. 

DWELLING   AND   GARAGE  and    after    his    demise    nothing    further  According   to    the   American    Lumber- 

NO.    19U   45th    St.,    Sacramento.        One-  was  done.  man,    a    lumber    publication,     the    cost 

story     six-room     frame     and     stucco  Later    it     was     saiid     the     promoters  of    building   a    two-story   stucco   bulld- 

Ownel-— 'a    Smtlf^'"8T5^'45th   St.,   Sacra-  wanted    15    of    lone's    citizens    to    come  ing,    containing    six    rooms    and    bath- 

mento.  forth   with   $5000   each,  so  as  to  let  out  room,    in    1914,    was    $2,632.     The    same 

Architect — None.                      ,. -,aT    a  ann  all    the    small    subscribers.  house  today  would  cost  $5,692. 

Day's  work.        t_o.>,i.  i^*.  uj  ^^^^    .^    underlaid    with      such      vast  The     following       table      shows       the 

DWELLING  deposits    of   clay   that      if      taken      out  changes    in    the   cost    of   various   items 

NO.    1125     FORTY-THIRD     ST.,   Sacra-  j^^    jhe    next      century,      the      supply  in  building  since  1914: 

d'^^Une '^"''°"*''°'"''       '"'"°°™          "'"'°  would      not      be      exhausted.— Stockton  Building  Material               1914         1020 

Owner— Louis    D.    King,    1920    29th    St.,  Record.                                                                            Plastering    inside     $126          $360 

Sacramento.  Plastering    outside     185  455 

Architect — None.  RESOLliTIONS   PASSED   BY  FOREIGN       mjji    work         265          790 

^"""se^ra"  Way     Sacrament'o''"'"'  TRADE     CLUB     (WORLD    TRADE  Hot   water   heating   plant    .  .    400          850 

COST.    $14,500  CLUB)    OF    SAN   FRANCISCO.                  Roofing     ..: 88            16(J 

♦ Resolved,     That      the      President      is       Cabinet   work    JO         135 

LIENS     FILED.  hereby    authorized    to    appoint    a    com-       ^^''^    materiai 95            170 

mittee    of    five    to    aid    in    making    ar-       P'»''"t    material    »3           J^« 

Sacramento     County.  rangements    for    this    Conference;    and        Hardware     

that    said   committee    be   designated   as 

Recorded                                             ,,^r'V°^"'  the     Metric     Committee     for     this     or-  .VPPRECI.\TIOW     OF     GOOD      ARCHI- 

*'1?,  i*MT°^J^?onJVcocfra^''^s  ganization.     which     in    the     world-wide  TECTUBE 

First     Free     Evangelical     Lutheran  educational      campaign      in      behalf     of  There    are    many   signs   of  a   growing 

Church  of  Biola  and   C   H  Nilmeier^  metric     standardization     has     used     the  avppreciation  of  good  architecture.  Dur- 

May  13    1920— W   %   OF  N   14   LOT  4,"  name  World  Trade  Club,  in  view  of  the  ing    the    last    few    years    it    has    been 

I,  J.  2'8th"and  2  9th  Sts.  Sacramento.  International    scope    of    the    discussion.  greatly    stimulated     by    city    planning 

6  A  Henley  and  O  J    Henley    Cas  O  ^^^j  further  campaigns   and   public  consideration   of 

A  Henley  &  Son)^vs  C  A  Gray ..$80.-0  R„„,,.ed,      That      this      organization  housing  questions.     As  a  result  of   the 

BUILDING   CONTRACTS.  notes      with      gratification      the      wide-  latter,     particularly,     more     thought     is 

spread      endorsement     of      the      metric  being  given  today  to  good  architecture 

San   Joaquin   County.  movement    with    which   it   has   been   as-  than    ever    before.      The    barracks    idea 

RPSIDEXCE  sociated     by     influential     business     and  ot   homes   for   workmen   has  passed   for 

LOMINTO      PARK      ON'      LEXINGTON  manufacturing       organizations,       large  good.      Consideration    is    given    now    to 

Ave'.,     Stockton.      Frame     residence.  corporations,      societies      and      associa-  the    appearance    of    even    the    cheapest 

Owner— Ethel    Moran.     119    Kensington  tions.   and    influential    citizens   through-  l.unkhouse. 

hUecf-^Non'e""'  °"'   '^e    Tlnited   States,    and  pledges   its                         , 4 

Day's    work.                                COST,    $3,500  .support   to   a   continuation   of  the  effort  TEICHEIR A    CO.    LUMBER    FIRM. 

to      gain      for     the     United     States      oC  INCORPORATES. 

S(?NOm'I^AVE  .   Stockton.     Frame  resi-  America   the  advantages  of  the  logical,  FAIRFIELD.      Cal.--Article-     of     in- 

(ience.  decimal    system    of    w^eights   and    meas-  corporation    for    the    Teicheira    Lumbe- 

Owner — Stockton     Land     Co.,     323     E-  ures." — Resolution     passed     by     unani-  company,      with      a     capitalization      of 

Wphpj^ct      Stockton.  mous  vote   of  the  Executive  Committee  $200,000,    have   been    filed    in    the   county 

Day^s'^'ork.""*^'                        COST.    $4000  nf     the     Foreign     Trade     Club     (World  clerk's    office.      The    directors    are    Em- 

Trade    Club)    of    San    Francisco,   at    its  erald    Teicheira,    G.    E.    Green,    Harlow 

^^EnUA     NEVADA     AND     FREMONT  meeting  of  6  April,   1920.  V.     Greenwood,     Louis     Teicheira     and 

Sts.?  Stockton.     Public   garage.  "Resolved,     by     the     Foreign     Trade  Antonio   Doa   Reese. 
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.♦UJISTMEXT    OF     KRKIGHT    HATES 
FROM     AMERICAN     PORTS. 

The  weekly  bulletin  dated  April  24 
of  the  Xational  Merchant  Marine  Asso- 
ciation <;ontains  the  following  an- 
nouncement: 

At  a  meeting  held  on  Thursday  and 
Friday  between  representatives  of 
American  and  foreign  steamship  lines 
an  agreement  was  reached  to  adopt  a 
uniform  policy  in  establishing  freight 
rates  from  .\merican  ports.  While  no 
official  information  is  available  yet,  it 
is  understood  that  rates  in  the  future 
will  be  fixed  in  conference  under  the 
supervision  of  the  Shipping  Board,  and 
that  competition  which  might  result  in 
rate  cutting  will  practically  be  abol- 
ished. Among  foreign  lines  entering 
into  the  agreement  were  British, 
French.  Italian,  Japanese,  and  others. 
Ai  a  preliminary  meeting  of  American 
representatives  it  was  decided  that 
committees  representing  the  various 
regions  should  initiate  rates  on  com- 
modities originating  within  their 
jurisdiction — that  is,  the  Gulf  inter- 
ests would  establish  the  rates  on  cot- 
ton and  the  North  Atlantic  would  fix 
the  ralp.s  on  manufactured  products 
•oming  from  contiguous  territory. 
Differerilial  rates  at  various  ports  will 
be  set  by  mutual  agreement.  .A  meet- 
ing Is  to  be  held  in  New  York  on  May 
a  to  discuss  rates  from  American  ports 
lo  the  Far  East.  Some  form  of  perma- 
nent organization  is  to  be  established 
for  the  future  adjustment  of  freight. 
This  is  understood  to  be  a  substan- 
tially accurate  outline  of  the  agree- 
ment, though  a  definite  announcement 
has    not    been    n^ade. 


I..\TIX      AIMERICW      TR.4DE      NOTES. 

[File    numbers   cited    refer   to    reserved 
information     or     trade     lists,     which 
may     be     obtained     from     the     Latin 
-American     Division.    Bureau    of    For- 
eign and  Domestic  Commerce,  or  any 
of  the  district  or  cooperative   offices. J 
Propooed  Contrnct  of  English   Company 
for   LoRKine   Privileges    In    Honduras. 
An   English  company  has  applied  for 
a    contract    with     the     Department    of 
Hacienda     of     Honduras     for     logging 
privileges    of    mahogany,    royal    cedar, 
and  other  woods  In  the  Departments  of 
Olancho.      Paralso,     Colon,     and     Toro. 
The  company  agrees  to  cut  and  export 
50,000     trees    within     the    period    of    10 
years,    paying    %15    (United    States  cur- 
rency)   for   each   tree,    this   price   to   in- 
clude    all     export     taxes.       Exemption 
from    import    duties    on    materials    and 
supplies,  and  the  right  to  import  Negro 
lal>or    are    sought.     According     to     the 
terms  of  the  proposed  contract,  an  ad- 
vance payment  of  2.000  pounds  sterling 
will  be  made  one  month  after  approval 
of    the   contract    by    the   National    Con- 
gress.    Moreover,  the  concession  is  not 
exclusive,    the   Government   having   the 
right    to    make    similar   contracts    with 
other   persons   or   firms. 
Bra«ll    EnconraKes    Immigration. 

The  Diario  Official  In  its  issue  of 
January  20.  has  published  a  decree 
which  authorizes  the  opening  of  a  spe- 
cial credit  of  2,000  contos  (about  $.500.- 
000)  for  the  transportation  and  care  of 
immigrants  who  desire  to  settle  in  the 
Federal  colonies.  The  Government  ex- 
pects to  provide  for  3,000  Teutons  and 
2.000  Immigrants  of  other  nationalities 
who  will  be  distributed  principally  in 
the  States  of  Sao  Paulo,  Minas  Geraes, 
and   Rio  de  Janeiro. 

Italy  has  already  furnished  many 
immigrants  for  Brazil  who  have  not 
only  gone  into  agricultural  colonies, 
but  to-day  control  a  large  part  of  the 
industry  and  commerce  of  Sao  Paulo. 
A  shortage  of  farm  hands  in  the  coffee 
and  grain  districts  of  this  latter  State 
has  led  to  agitation  by  the  press  for 
the  encouragement  of  immigration.  In 
1918,  20,501   immigrants  of  various  na- 


tionalities   arrived    in    Brazil,    over    25 
per   cent    of    whom    were    Japanese. 
Machinery    Wanted    by    Mexican    Agrl- 
fultunil    College. 

Consul  E.  A.  Dow  reports  that  the 
.luarez  Agricultural  College,  which  is 
taking  considerable  interest  in  the 
production  of  hemp  in  Northern  Chi- 
huahua inquires  whether  any  small 
machine  made  in  the  United  States  can 
be  utilized  in  manufacturing  rope 
from  a  fiber  such  as  that  obtained 
from  the  native  "Ijechuguiila."  It  is 
thought  that  such  a  machine  could  be 
used  to  good  advantage  in  the  district 
and  that  its  use  at  the  college  would 
have  an  educational  value  for  the 
sludents  who  are  drawn  from  various 
parts  of  Mexico.  The  college  is  also 
desirous  of  obtaining  the  loan  of  vari- 
ous American  agricultural  implements 
to  be  used  in  connection  with  a  trac- 
tor which  an  American  factory  has  al- 
ready loaned.  Among  those  imple- 
meiiis  especially  mentioned  are  a  drill 
for  planting  corn  and  other  grains,  a 
di.sk  hanuvv.  and  u  belt  lo  connect  the 
tractor  with  other  machinery.  Dealers 
in  machines  of  the  kind  described 
might  communicate  with  the  Juarez 
Agricultural  College,  Ciudad  Juarez, 
Mexico.  Full  information  should  be 
given,  correspondence  being  in  either 
English    or    Spanish. 


?4, 000, 000   bond   issue,  has  already  con- 
tracted  for  cement. 


CZECHOSLOV.IK  COMMERCI.\I,  AT- 
TACHE STATIONED  IX  NEW 
YORK. 

The  following  communication  has 
been  received  from  Dr.  V.  Smetana, 
Commercial  attache  of  Czechoslovakia 
at  New   York: 

The  Ministry  of  Public  Works  of  the 
Czechoslovak  Republic  advises  me 
that  it  receives  offers  and  inquiries  of 
American  firms  Intending  to  do  busi- 
ness  with   said    Ministry. 

I  am  informed  that  no  goods  are 
purchased  by  this  Ministry  and  that  it 
does  not  act  as  intermediary  in  com- 
mercial   transactions    of    any    kind. 

I  should  be  very  glad  if  you  could  in 
somewise  communicate  with  firms  in- 
tending to  do  business  with  Czechoslo- 
vak, telling  them  that  I  have  been  ap- 
pointed commercial  attache  to  the 
Czechoslovak  consulate  general  In 
New  Y'ork,  and  as  such  I  am  com- 
petent to  take  up  any  question  related 
to  the  commerce  of  Czechoslovakia  and 
am  willing  to  forward  any  offer  of 
American  goods  to  my  Government,  of 
parties  interested  herein,  unless  they 
prefer  to  use  the  services  of  the  United 
Slates    trade    commissioner    in    Prague. 


Bank  Clearings  as  reported  to  Cali- 
fornia Development  Board  by  the  sev- 
eral clearing  house  cities  for  the 
week  showing  the  amount  of  increase 
on    corresponding   date    last   year: 

Increase 
San  Francisco  $166,094,185  $38,707,927 
Los      Angeles  84.379,000     42,291,000 

Oakland     11,899,296        2,789,262 

Sacramento     6.661,746        2,330,143 

San    Diego     3,340,571  842.571 

Fresno     4,956,353        2,291,235 

Stockton       (a)  6,240,300  

San   Jose      (a)  5,593,470  

Bakersfield      1.289,113  359.840 

Pasadena      2,492.022  791,766 

Santa     Rosa 381,879  

Long    Beach    3.196,631        1.614.808 

Berkeley        (a)  3,556.109  

(a)    Bank   debits. 


LOWER  FREIGHT  RATE  FOR  CE- 
MENT REFUSED. 

PHOENIX.  Ariz. — The  railroad  com- 
panies have  refused  to  grant  a  rate 
lower  than  $6.40  per  ton  on  cement  for 
county  highways.  Twohy  Construc- 
tion Co.,  which  has  the  contract  to 
build    the   county    highways    under   the 


FAR  EASTERN  TRADE  NOTES. 

[Prepared  in  the  Far  Eastern  Division. 
Bureau  of  Foreign  and  Domestic 
Commerce,  to  which  refer  tor  fuller 
particulars.  The  District  and  Co- 
operative Offices  have  reserve  In- 
formation where  reference  nuniber 
Is    given.) 

Far  Eastern  Importers  of  and  Dealers 
In   Machinery'. 

Supplementing  report  No.  FE-128, 
Market  for  Industrial  Machinery  in 
Far  Eastern  Tropics,  which  was  an- 
nounced in  Commerce  Reports  No.  85, 
April  10,  1920,  lists  of  importers  of  and 
dealers  in  machinery  have  been  coin- 
piled  and  brought  up  to  date  for  each 
country,  giving  addresses,  and.  so  far 
as  practicable,  the  kinds  of  machinery 
carried.  They  should  prove  of  inter- 
est in  view  of  the  development  in  the 
Orient  along  many  lines  that  make  im- 
perative the  employment  of  kinds  of 
machinery  never  before  known  in 
those  localities,  as  well  aa  an  increas- 
ing demand  for  the  types  already  in- 
troduced. In  many  instances  the  trade 
goes  to  those  who  have  established 
connections  with  the  dealers  or  im- 
porters, as  the  possibility  of  the  early 
fulfillment  of  orders  is  a  factor  to  be 
taken  into  consideration.  These  lists 
may  be  obtained  for  the  separate  coun- 
tries by  referring  to  the  corresponding 
list  numbers  as  follows:  Australia, 
FE-23010;  British  Malaya.  FE-18005; 
Ceylon,  FE-22007:  Dutch  East  Indies, 
FE-19007;  Hawaiian  Islands,  FE-26003; 
India.  FE-21012;  .Japan,  FE-11013; 
Manchuria,  FE-1400S;  New  Zealand, 
FE-24006:  Philippine  Islands,  FE-25003. 
(The  lists  for  Honkong,  FE-15001,  and 
China  FE-13009,  were  anounced  In 
Commerce  Repoj-ts  No.  29,  Feb.  4, 
1920.) 
Japan's  Growing:  Excess  of  Imports. 

The  monthly  increments  by  which 
Japan's  adverse  balance  of  trade  has 
rapidly  mounted  to  an  approximate 
total  of  $130,000,000  for  the  first  three 
months  of  1920  were  roughly  $14,000,- 
000  during  January,  $48,500,000  during 
February,  and  $67,500,000  during  March. 
This  is  one  of  the  principal  factors  be- 
hind Japan's  financial  disturbance. 
.\ctivity  in  Japanese  Cement  Market. 

An  activity  In  the  Japanese  cement 
market  early  in  March,  unusual  at  that 
season  of  the  year,  was  reported  by 
Consul  General  George  H.  Scidmore. 
In  view  of  the  prospects  of  an  increas- 
ed demand  to  meet  the  needs  of  the 
extensive  construction  of  factories  and 
other  buildings,  speculators  were  evi- 
dently buying  up  all  the  available 
stocks,  which  were  not  large,  since 
manufacturers  generally  disposed  of 
their  output  the  latter  part  of  1919.  at 
from  $3.49  to  $3.98  a  barrel.  A  sudden 
rise  in  price  to  about  $7  a  barrel  was 
the  result.  The  present  annual  pro- 
duction is  estimated  at  from  6.000,000 
to    7.000.000    barrels. 

.Inpan    Building'    Mare    Ponerful    Loco- 
mofivcs. 

The  construction  of  four  locomotives 
of  a  more  powerful  type  than  any 
hitherto  constructed  In  Japan  is  re- 
ported by  Consul  H.  F.  Hawley.  They 
were  built  in  the  workshops  of  the 
Western  Division  of  the  Imperial  Gov- 
ernment Railways  at  Hamamatsu. 
have  1,300  horsepower  and  a  maximum 
speed  of  66  miles  an  hour,  while  the 
previous     record     in     Japan     was     830 
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horsepower,  wilh  a  maximum  speed  of 
60  miles  an  hour.  Under  ordinary  con- 
ditions they  will  pull  a  load  of  350 
tons  at  30  miles  an  hour,  the  previous 
best  speed  with  this  load  being  20 
miles  an   hour. 

Limited  Market  for  Iron  Pipes  In  Can- 
ton*   China. 

A  small  but  growing  market  for 
wrought-iron  pipes  in  Canton  and 
vicinity  is  reported  by  Consul  General 
Leo  Bergholz,  in  connection  with  the 
opening  up  of  new  streets  and  the  con- 
struction of  new  buildings.  Wrought, 
black,  and  galvanized  iron  are  used 
for  water-supply  pipes,  which  are  in- 
stalled only  by  the  Canton  Water  Sup- 
ply Co. 
Demand      in      Ifonlcong;      for      Buildine 

MateriaU. 

A  continued  strong  demand  in  Hong- 
kong for  all  kinds  of  building  mate- 
rials was  noted  by  Consul  General 
George  H.  Anderson.  In  the  face  of 
the  rising  prices  and  a  tendency  to 
more  extended  deliveries,  which  make 
business  difficult,  importers  were  said 
to  be  endeavoring  to  place  large  orders 
for  iron  and  steel  products,  including 
hardware,  with  a  view  to  obtaining 
what  they  could  as  soon  as  possible. 
The  special  demand  was  for  plates, 
bars,  and  rods.  Nails  were  in  fair  de- 
mand, and  tin  plate  was  selling  with 
no  change  in  price  or  in  time  of  deliv- 
ery. Very  little  business  was  reported 
in  lead,  yellow  metals,  or  similar  mate- 
rials. 
Hunan    Province   no    Alarket   for   Motor 

Vehlele*. 

It  is  thought,  according  to  Consul 
M.  F.  Perkins.  Changsha.  that  the 
Province  of  Hunan  will  not  offer  any 
possibilities  as  a  market  for  motor  ve- 
hicles for  at  least  five  years.  Although 
there  is  a  population  of  some  22,000.000. 
there  is  not  an  automobile  in  the  Pro- 
vince, as  there  are  no  roads  to  use 
them  on.  The  cities,  towns,  and  vil- 
lages are  connected  by  narrow  foot- 
paths paved  with  a  foot-wide  line  of 
granite  for  the  accommodation  of  the 
wheelbarrow.  The  principal  means  of 
transportation,  however,  has  been  by 
the  waterways,  with  which  the  Pro- 
vince is  abundantly  supplied.  It  seems 
likely  that  as  the  Province  develops, 
railways,  of  which  the  Canton-  Han- 
kow Railway  is  the  forerunner,  will  ba 
built  to  provide  a  more  adequate 
means  of  transporting  passengers  and 
certain  kinds  of  freight  long  before 
any  considerable  amount  of  road 
building  is  thought  necessary,  except 
in  the  vicinity  of  the  larger  cities. 
Building  OperatinnM  in  tlie   Dntch  East 

Indies. 

A  preliminary  report  by  Trade  Com- 
missioner John  A.  Fowler  on  the 
building  operations  proposed  or  in  pro- 
gress in  the  Dutch  East  Indies,  sug- 
gesting possible  markets  for  American 
goods,  is  available  by  requesting  file 
No.  FE-135. 
tarovrlnK  Demand   for  Cement  in  India. 

As  the  demand  for  cement  in  India 
has  considerably  increased  with  the 
projection  of  numerous  irrigation  and 
harbor-construction  plans,  and  the  ex- 
tensive building  operations,  and  as.  at 
the  same  time,  importations  from  Eu- 
rope have  been  restrlotefl.  owing  both 
to  the  increasing  local  demands  and 
the  prevailing  high  freight  rates,  sev- 
eral concerns  are  investigating  the  pos- 
sibilities of  Increasing  the  output  in 
India,    as    the    prospects    for    cement 


manufacturing    there    are    said    to    be 

distinctly  good. 

Market   for  Brushes  In  Slam. 

It  IS  believed,  according  to  Vice  Con- 
sul Carl  C.  Hansen  of  Bangkok,  that 
there  will  be  an  increasing  demand  in 
Siam  for  brushes,  especially  tooth  and 
hair  brushes.  Bristles  are  not  listed 
among  the  articles  imported  or  export- 
ed, and  brushes  are  not  manufactured 
in  Siam,  the  supply  in  former  years 
coming  largely  from  Japan  and  the 
I'nited  Kingdom.  However,  certain 
American  makes  have  recently  become 
so  popular  that  supplies  are  not  always 
equal  to  the  demand. 
Copper  Discovery  in  Dutch  Bast  Indies. 

The  di.scovery  of  rich  copper  de- 
posits in  the  southern  part  of  the  is- 
land of  Timor,  Dutch  East  Indies,  is 
reported  in  Eastern  Engineering.  The 
copper  ore  is  described  as  worth  from 
$10n  to  fl60  a  ton,  and  is  reputed  to  be 
the  richest  copper  ore  in  the  world.  It 
is  said  that  no  local  labor  is  available 
to  work  the  mine,  as  the  natives  are 
not  active,  and  have  even  to  be  forced 
to  plant  their  fields  in  order  to  have 
enough  to  live  on. 
-Vew  Trust  Company  Formed  In  Japan. 

The  organization  by  financiers  of 
Tokyo.  Yokohama.  Osaka,  and  Kobe  of 
the  International  Trust  Co.  was  an- 
nounced in  the  Japan  Advertiser.  This 
company,  which  is  capitalized  at  50.- 
000.000  yen.  will  transact  ordinary 
trust  business  at  first  in  the  domestic 
market,  and  later  extend  its  activities 
to  foreign  business  centers,  as  an  in- 
ternational    financial     institution. 


An  English  railroad  has  built  the 
heaviest  single  leaf  rolling  bascule 
bridge  in  the  world,  the  leaf  being  160 
1-2  feet  long  and  with  its  counter- 
weights   weighing   6,325.000    pounds. 


TO   USE   SAGEBRrSH 


EL  CENTRO. — Millions  of  dollars 
from  sagebrush  is  the  hope  of  J.  C. 
Powers  of  Phoenix.  Ariz.,  who  is  mak- 
ing a  survey  of  the  sagebrush  area  of 
the  southwest.  Mr.  Powers  has  travel- 
ed over  Arizona.  New  Mexico,  Utah.  Xe. 
vada  and  part  of  southern  California, 
estimating  approximately  the  average 
tonnage  per  acre  and  its  distance  from 
market  centers.  He  has  placed  his 
proposals  before  the  United  States  gov- 
ernment, the  universities  of  Nevada 
and  Utah,  and  has  the  stanxp  of  ap- 
proval of  Thomas  A.  Edison,  and  now 
seeks  financial  backing  to  erect  plants 
and  op^n  operations.  Sagebrush  is 
composed  of  cresote.  distillate,  ascetic 
acid,  alchohol,  tannin  oil,  ammonia  and 
the  residue  of  charcoal,  according  to 
thorough  tests  made  by  distillation 
and  charring. will  furnish  its  own  fuel 
for  operating,  is  practically  inexhaus- 
tible, and  immense  profits  can  be  tak- 
en by  modern  plants  and  efficient  op- 
eration, according  to  Mr.  Powers'  in- 
vestigations. He  proposes  to  establish 
distillation  ovens  in  cities  accessible  to 
the  sagebruh  areas,  capable  of  hand- 
ling  14.000    tons  annually  each. 


POURING        CEMEXT        OX        SUTTER 
COUXTY     ROAD 

TUBA  CITY.  Cal. — County  Engineer 
Edward  Von  Geldem  has  announced 
that  within  a  week  the  pouring  of 
cement  will  begin  on  the  Yuba  City- 
Oswald  section  of  the  Yuba  Clty-Nlo- 
olaus  system  of  the  county  highway 
system,    covering    a    distance    of    four 


miles.  This  is  know'n  as  contract  No. 
1.  and  includes  a  stretch  of  three-quar- 
ters of  a  mile  through  the  peach  belt 
near  Oswald,  for  which  the  rights  of 
way  must  be  purchased. 

The  supervisors  have  ordered  Von 
Geldern  to  have  ready  by  May  23  the 
plans  and  specifications  on  contract 
No.  2,  which  will  cover  the  highway 
to  be  built  from  Oswald  to  the  O'Ran- 
ion  Corners  road.  On  that  date  Coun- 
ty Clerk  Brown  will  be  authorized  to 
advertise  for  bids  on  this  stretch  of 
four   miles. 


R.^JLROAD      PRESIDEXTS      XEEDED. 


There  is  a  scarcity  of  future  rail- 
road presidents  according  to  T.  Ahem, 
Superintendent  of  the  Coast  Division 
of  the  Southern  Pacific  with  head- 
quarters at   San   Francisco. 

The  "Who's  Who"  of  American  roads 
indicates  tliat  seventy-five  per  cent  of 
present  railroad  presidents  began  as 
station  agents  and  telegraph  ojlerators. 
At  present  the  Southern  Pacific  is 
short  of  both  classes  of  help  on  Its 
Coast  Division  and  has  hit  uipon  the 
plan  of  starting  a  school  for  Future 
presidents  at  which  youths  over  eigh- 
teen will  be  eligible  to  attend. 

"If  any  young  man  ■  really  wants  to 
learn  the  railroad  game."  said  Supt. 
Ahern.  "here's  his  chance.  We'll  teach 
him  the  business  and  pay  him  $87.50  a 
month  while  he  is  studying,  advancing 
him  as  fast  as  he  qualifies  for  higher 
positions.' 

Ahern's  office  is  at  Third  Street  Sta- 
tion, San   Francisco. 


CHICO        COXSTRUCTIOX        COMPANY 
ENJOINED. 

OROVILLE,  Cal. — On  the  complaint 
of  Attorney  J.  M.  McGee,  who  alleged 
the  defendants  were  trespassing  on  his 
property  in  connection  with  prepara- 
tions for  working  on  a  street  paving 
contract.  Judge  Gregory  has  issued  a 
temporary  injunction,  restraining  the 
Chico  Construction  company  from  en- 
tering   upon    the    land    of    the   plaintiff. 


.S,\NTA     CLARA     COUNTY     Sl^RVEY- 
ORS   FORM  ASSOCIATION. 


SAN  JOSE.  Cal. — Surveyors  of  Santa 
Clara  county  have  formed  what  will  be 
known  as  the  Santa  Clara  County  As- 
sociation of  Surveyors  and  Civil  En- 
gineers. Henry  G.  Fisher  was  named 
president  and  Frank  Herrmann  secre- 
tary-treasurer. Hermann,  George  F. 
Wakefield  and  J.  G.  McMillian  were 
named  as  a  committee  to  draw  up  a 
constitution  and  by-laws  for  the  or- 
ganization. City  Engineer  Clarence  B. 
Goodwin  and  County  Surveyor  Irving 
1,.  Ryder  were  among  those  present  at 
the    formation    of    the    organization 


ADVERTISING       AMERICAN        GOODS 

BY     MOTION     PICTURE    IN 

NIC.4R.1GUA. 

The  owner  of  a  motion-picture  the- 
ater in  Nicaragua  writes  that  Ameri- 
can concerns  desiring  to  advertise 
their  products  by  film  projections  In 
that  country  can  have  the  service  free 
of  charge.  He  says  that  the  films  will 
be  properly  cared  for  and  returned  at 
the  expiration  of  three  months.  The 
name  of  the  motion-picture  concern 
can  be  obtained  from  the  Bureau  of 
Foreign  and  Domestic  Commerce  or  its 
district  or  cooperative  offices  by  re- 
ferring to  File  No.  10023. 


BUILDING  AND  ENGINEERING  KEWS 


WedneiKlay,      May      26,-     1920. 


^TA>DABUIZATIOX     OP    METRIC 
HVSTRM    B\    I.    N.    ACT    1>R«ED. 


'H'orld  Conference  Favom  Federal  Ln^tr 
A^lUhlns   Old   Measure, 


Resolutions  requesting  Congress  to 
enact  legislation  tor  tlie  gradual  adop- 
tion of  the  metric  system  of  weights 
and  measures  as  the  exclusive  legal 
standard  of  the  United  States  were 
adopted  at  a  recent  meeting  of  the 
World  Metric  Standardization  Confer- 
ence at  the  Palace  Hotel. 

The  resolutions  provided  that  such 
legislation  should  give  suitable  pro- 
tection to  American  manufacturers 
who  might  sustain  a  loss  by  a  change 
from  existing  standards  in  order  that 
there  should  be  "benefit  to  all  and  in- 
jury to  none." 

John  J.  Arnold,  superintendent  of  the 
international  business  department  of 
the  Bank  of  Italy,  presided  and  intro- 
duced the  speakers,  who  were  repre- 
sentative of  various  professions  and 
branches  of  industry. 


HECENT   DEVELOPMENTS   IX  J.\P.4>I 
PINAJTCIAl,    SITU.4TIOX. 


[Prepared  .by  Far  Eastern  Division. 
Bureau  of  Foreign,  and  Domestic 
Commerce.] 


Cables  frcn  Tokyo,  Japan,  indicate 
that  the  financial  situation  is  more 
hopeful.  It  now  seems  probable  that 
Japanese  deposits  abroad  will  not  have 
to  be  withdrawn,  as  they  have  ample 
funds  with  which  to  avert  any  serious 
disturbances.  The  Japanese  banking 
syndicate  have  arranged  to  take  stock 
certificates  from  those  concerns  who 
are  in  need  of  money  advances  and  to 
hold  such  -certificates  indefinitely  to 
prevent  them  from  being  used  as  se- 
curity for  merchants  or  being  dumped 
on  the  stock  market.  A  great  many 
sooh  certificates  coming  in  from  the 
outlying  districts  have  already  been 
taken  care  of  in  this  way.  The  stock 
exchange  at  Toyko  remains  closed 
pending  the  establishment  of  a  basic 
price  for  the  principal  securities.  The 
main  effort  at  the  present  moment  is 
to  stabilize  the  staple  interests  and 
30,000,000  yen  has  been  advanced  to  the 
sugar  interest  and  other  advances  be- 
ing planned  for  this  week.  It  is  esti- 
mated that  about  10,000,000  yen  will 
be  used  in  Osaka  for  this  purpose  and 
about  20,000,000  yen   in  Tokyo. 

As  a  result  of  these  steps  speculators 
have  been  very  hard  hit  as  well  as  one 
or  two  of  the  less  firmly  established 
industries.  Employees  of  the  match 
factories  have  accepted  a  wage  cut 
rather  than  to  consent  to  being  laid 
off  and  there  are  5,000  textile  workers 
idle.  Other  industries  will  probably  be 
affected  in  the  same  way  and  a  general 
wage  reduction  is  looked  forward  to. 
As  a  result  domestic  consumption  will 
be  curtailed,  and  with  the  steady  de- 
crease in  exports,  indicating  the  fall- 
ing demand  from  abroad  for  Japanese 
products,  very  much  lower  prices  are 
to  be  expected.  Wholesale  cancella- 
tions of  high-priced  orders  are  feared 
by  Toyko  merchans.  In  short,  business 
is  not  reviving  and  the  general  opinion 
In  banking  circles  is  that  exchange  is 
not  likely  to  remain  at  its  present  high 
level.  As  a  result  of  the  general  slump 
the  banks  are  not  pressed  for  money. 


MUCH  BUILDING  GOING  ON  IN  MID. 
ULE    WEST. 

NEW  YOKK,  A  decided  spurt  in 
the  awarding  of  contracts  for  homes 
in  the  territory  north  of  the  Ohio  and 
east  of  the  Missouri  rivers  during  April 
was  announced  here  by  F.  W.  Dodge 
company,  construction  statisticians, 
Residential  buildings  aggregated  31 
per  cent  of  the  total,  whereas  during 
the  first  three  months  of  the  year  It 
represented  only   19   per  cent. 

The  amount  ot  be  expended  for 
homes  in  this  region  as  announced  dur- 
ing  April    was    $103,743,000. 


COXTR.tCT      .\W.\RDED      FOR      .4l..\- 
MED.\    Sl'B-ST.\TIOX 


ALAMEDA,  Cal. — The  following  bids 
were  received  May  18th,  by  the  City 
Electrician  of  Alameda,  J.  B.  Kahu, 
for  the  construction  of  a  one-story  re- 
inforced concrete  sub-station  building 
at  Webster  and  Atlantic  Avenue,  Ala- 
meda. 

Palmer   and    Peterson    $29,900 

Alfred   Olsen    30,974 

B.  J.   Lechner    32,900 

C.  Christensen    and   Son    33,412 

."chnebiy    and    Hostrawser    34,213 

The  contract  was  awarded  to  Palmer 
and  Peterson,  Monadnock  Building, 
San   Francisco. 


FIXED   PEE   FOR   PUBLIC  WORK. 


Fairest  Form  for  Both  Government  and 
Contractor — A  letter  addressed  to 
C.  T.  Chenery,  Secretary,  National 
Public  Works  Department  Associa- 
tion. Washington,  D,  C,  by  H,  L. 
Wells,  Vice  President  Wells  Brothers 
Construction  Co.,  Chicago. 


In  answer  to  your  request  concerning 
government  contract,  specifications, 
methods  and  interpretations  we  would 
like  to  recommend  the  general  adop- 
tion  of  the   fixed-fee   contract. 

The  government  should  get  its  con- 
struction done  at  the  least  possible  cost 
and  contractors  should  not  be  subject 
to  financial  risk  in  the  execution  ot 
Federal  contracts.  We  believe  the 
lump-sum  contract  meets  neither  of 
these  needs  and  that  the  fixed-fee  con- 
tract will  bring  them  about  just  as 
surely  on  government  work  as  on  pri- 
vate  work. 

During  tlie  war  construction  was  of 
necessity  handled  upon  the  cost-plus 
basis;  however,  the  fee  was  not  fixed, 
but  sliding.  The  significant  advantage 
of  fixing  the  fee  in  advance  has  been 
clearly  demonstrated  in  our  work  with 
private  concerns;  and  we  believe  that 
cost-plus  combined  with  fixed-fee,  de- 
termined in  advance,  with  or  without 
the  bonus  and  penalty  feature,  is  en- 
tirely adaptable  to  government  con- 
struction and  fairest  both  to  the  gov- 
ernment and  the  contractor.  For  this 
relationship  brings  about  what  should 
be  the  desire  ot  the  government,  name- 
ly a  professional  service  on  the  ^part  of 
the  builder  by  which  he  erects  the 
structure  at  the  lowest  possible  cost 
and  asks  anly  a  reasonable  and  fair 
fee    for   that    service. 

On  the  lump-sum  contract  basis  the 
builder  and  owner  are  working  at  cross 
purposes,  the  builder  constructing  spe- 
cifications leniently  In  behalf  of  his 
profit  wliile  the  owner  construes  them 


harshly  in  order  to  get  the  most  for  his 
money.  This  is  not  an  ideal  relation- 
ship. In  private  work  we  have  proved, 
both  to  ourselves  and  our  clients,  that 
the  fixed-fee  contract  constitutes  the 
builder  as  the  owner's  building  man- 
ager, an  ideal  relationship  as  to  coat, 
quality  and   time  of  delivery. 

Emiential  Claase.t. 

In  the  Fixed-Fee  Contract  there  must 
be  a  preliminary  estimate  which  may 
be  based  on  the  government's  estimate 
of  quantities.  The  fixed  fee  should  be 
a  definite  sum,  determined  as  a  per- 
centage of  the  estimate  cost  and  we 
may  or  may  not  include  bonus  and  pen- 
alty clauses.  This  fixed  fee  necessl- 
t.ates  a  cost-.plus  basis,  but  the  signi- 
ficance of  the  contract  lies  not  in  the 
cost-plus  feature,  but  in  the  fixing  of 
the  tee. 

In  addition  there  must  be  the  dis- 
charge clause  on  Government  work 
through  the  operation  of  which  the 
Government  will  be  at  liberty  to  take 
over  the  work  or  give  it  to  another 
contractor  in  case  the  original  contrac- 
tor fails  to  prosecute  the  work  in  ac- 
cordance with  the  plans  and  specifica- 
tions. This  clause  would  not  work 
hardship  to  any  contractor  of  integrity 
and  ability  unless  the  Federal  inspec- 
tors were  entirely  unreasonable,  in 
which  case  arbitration  might  be  in- 
voked. The  dishonest  or  inefficient 
builder  would,  however,  be  eliminated 
either  fearing  to  take  such  a  contract 
or  through  the  working  of  the  clause 
after  he  had  demonstrated  his  inability, 

A  further  essential  is  that  the  con- 
tract shall  call  for  such  system  of  cost- 
accounting  at  the  job  as  will  clearly 
show  at  all  times  the  progress  of  costs 
to  compare  with  the  iprogress  of  work. 

The  government  can  hardly  let  work 
without  competition  that  is  preferable 
in  private  work.  It  is  possible  to  let 
fixed-fee  contract  in  competition,  the 
base  of  choice  being  the  amount  of  the 
preliminary  estimate  of  cost,  the 
amount  of  the  fee  and  the  general  past 
record  as  to  integrity  and  demonstrated 
ability. 


MARYL.\XD   PROTECTS   CONTRAC- 
TORS. 


Reducing  risks  on  highway  con- 
struction has  been  the  subject  of  com- 
munication between  the  Associated 
General  Contractors  of  America  and 
highw.TV  officials  of  the  states.  Re- 
plies from  forty  states  to  our  recent 
letters  urging  the  insertion  of  a  clause 
in  their  contracts  protecting  contrac- 
tors against  increase  in  freight  rates. 
showed  that  eighteen  states  had  adopt- 
ed or  promised  to  adoipt  the  clause 
and  thirteen  have  the  matter  under 
consideration.  A  letter  from  Mr. 
John  -V.  Machall.  Chief  Engineer. 
Maryland  State  Roads  Commission, 
just  received  states  that  Maryland  has 
also  included  the  provision  in  high- 
way contracts  the  following  clause 
having   been   added: 

"The  bidder  in  naming  his  price  for 
items  requiring  transportation  of  ma- 
terials on  common  carriers,  will  base 
it  on  the  prevailing  rate  of  freight  at 
the  date  of  the  opening  ot  the  bids. 
Should  there  be  an  increase  in  freight 
rates,  the  contractor  will  be  allowed 
compensation   for   such   increase." 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home~ 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  oft  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
San  Francisio.  Cal. 
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LICE.VSING   CONTRACTORS. 


Court   Refuses   to  Uphold   City  Regrula- 
llon  in  Wyoming. 


There  have  been  numerous  attempts 
to  secure  legislation  requiring  that  all 
builders  and  contractors  be  licensed, 
and  in  some  .states  it  has  succeeded. 
It  would  be  interesting  to  learn  if  it 
operates  beneficially.  Many  contrac. 
tors  believe  such  legislation  to  be  a 
mistake,  for  the  reason  that  the  license 
implies  a  certain  guarantee,  which  the 
reputable  builder  doesn't  need,  but 
which  shields  the  irresponsible.  Fol- 
lowing is  the  first  court  decision  noted 
on  the  subject  of  licensing  contractors: 
Lloensine   of  Cement    Contractor. 

State  ex  rel.  Sampson  v.  City  of 
Sheridan  et  al..  Supreme  Court  of 
■Wyoming  (Jan.  21,  191S),  170  Pacific 
Reporter,  page  1. — The  State  of  Wyo- 
ming, on  the  relation  of  C.  W.  Sampson, 
sued  in  mandamus  to  compel  the  city 
of  Sheridan  and  its  officers  to  issue  to 
Sampson  a  cement  contractor's  license. 
Sheridan  is  a  city  of  the  first  class, 
having  a  commission  form  of  govern- 
ment. Under  the  authority  of  the  State 
laws  relating  to  the  subject  of  licenses, 
as  was  claimed,  an  ordinance  had  been 
enacted  by  the  city  for  the  licensing  of 
cement  contractors,  requiring  the  pay- 
ment of  a  fee  of  $13.  and  the  giving  of 
a  bond  for  $1,000  that  the  work  done 
would  remain  in  good  condition  for  five 
years  after  its  completion.  The  rela- 
tor showed  that  he  had  been  engaged 
in  the  business  for  10  years,  and  that 
all  the  work  he  had  done  had  been  first 
class;  that  he  had  complied  with  all 
the  requirements  except  the  filing  of 
the  bond,  whicli  he  was  unable  to  pro- 
cure from  a  surety  company  because 
he  could  not  make  a  sufficient  showing 
of  his  financial  standing  in  the  absence 
of  the  possession  of  real  estate  or  a 
substantial  bank  account.  The  court 
found  only  one  case  involving  a  re- 
quirement of  a  bond  guaranteeing  the 
durability  of  the  work  done.  Gray  v. 
Omaha,  80  Neb.  526,  114  N.  W.  600. 
The  court,  speaking  through  Judge 
Blydenhurg,  held  the  ordinance  invalid 
for  reasons  which  are  fully  discussed 
after  stating  the  principles  applicable 
to  the  exeijcise  of  the  police  power,  but  . 
which  are  also  given  in  brief  form  in 
the   following  language: 

LicciiHe  Act  Held  IlleKal. 
Viewing  the  ordinance  in  question  in 
the  light  of  the  above  principles,  we 
are  constrained  to  hold  that  it  Is  un- 
constitutional and  void  because:  First, 
the  vocation  of  cement  contractor  is 
not  a  proper  subject  of  police  regula- 
tion   not    affecting    either    the    health, 


morals,  safety,  or  welfare  of  the  pub- 
lic generally  .so  as  to  be  a  necessary 
subject  of  regulation;  second,  no  ex- 
press power  to  regulate  this  vocation 
is  conferred  upon  the  city,  and  none 
can  necessarily  be  implied  from  the 
powers  granted:  third,  were  the  power 
given,  the  regulations  required  are  un- 
reason.able.  especially  in  requiring  a 
maintenance  bond  to  run  five  years; 
fourth,  the  ordinance  is  discriminatory 
and  class  legislation  in  that  it  requires 
a  fee  and  bond  from  one  laying  con- 
crete or  cement  sidewalks  and  requires 
neither  from  those  laying  sidewalks 
composed  of  asphalt,  granite,  vitrified 
brick  or  any  other  hard  and  incom- 
bustible  material. 


POLK    ACCUSES    TAX    COI.UECTOR. 


Charges  by  Willis  Polk,  the  archi- 
tect, that  M.  J.  Antonius,  deputy  col- 
lector of  internal  revenue,  had  re- 
turned to  him  his  1918  income  tax 
statement  with  the  comment  that  he 
did  not  have  to  pay  the  tax  as  there 
was  no  record  of  it  at  the  internal 
revenue  office  here,  were  made  recently, 
Polk  filed  written  complaint  of  the 
matter  with  Collector  Wardell  and 
Ferdinand  Reis  of  the  Federal  Grand 
Jury. 

The  architect  alleges  that  his  return 
for  1918,  amounting  to  approximately 
$500,  has  not  yet  been  p.aid  because 
the  internal  revenue  office  here  has 
failed  to  render  him  an  accurate  ac- 
count of  what  he  owes. 

"Antonius  called  on  me  to  express 
his  personal  thanks  for  a  Christmas 
present."  Polk  wrote,  "and  at  the  same 
time  handed  me  my  return  for  my 
1918   income   tax." 

"He  said  that  all  I  had  to  do  was  to 
destroy  this  return  and  throw  it  in 
the  waste  basket  as  there  was  no  rec- 
ord of  it  in  the  collector's  office,"  he 
continued,  "and  when  I  said,  'Why, 
Mr.  Antonius,  I  want  to  pay  it,'  he  re- 
piled,  'O.  you  have  paid  enough;  whj', 
lots  of  people  are  evading  their 
taxes.'  " 

An  investigation  of  Polk's  charges 
will  be  made  by  the  internal  revenue 
officials  here.  Col.  John  L.  Plynn, 
chief  deputy  in  charge  in  the  absence 
of  Collector  Wardell,  recently  announc- 
ed. 

"We  will  not  stand  for  Antonius  be- 
ing in  the  internal  revenue  servi-ce  for 
one  minute  if  Polk'.s  allegations  are 
true,"  said  Colonel  Flynn. 

In  his  letter  Polk  .said  he  is  pre- 
pared to  appear  before  the  Federal 
Grand  Jury  and  make  a  deposition  of 
the  facts, 

Antonius    was    on    duty    at    San    Jose 


at  the  time  the  income  tax  return  is 
alleged  to  have  been  given  back  to 
Polk,  but  he  now  is  attached  to  the 
Fresno   office. 


SHORT.4GE  OP  MATF.RIALS  HINDERS 
.•STANDARD  OIL  IMPROVEi»IENTS. 


Under  date  of  May  22nd  the  Rich- 
mond Record-Herald  publishes  the  fol- 
lowing: 

■Last  night  the  Foundation  Com- 
pany, the  concern  that  is  doing  the 
work  of  enlarging  the  capacity  of  the 
Standard  oil  plant,  closed  down  and 
about  500  men  were  notified  not  to 
show  up  for  work  this  morning. 

"Just  when  the  work  will  start  up 
again  is  not  known,  nor  could  any  in- 
formation be  secured. 

"From  sources  that  are  considered 
reliable  the  statement  was  made  today 
that  the  shutdown  was  caused  by  the 
inability  of  the  Foundation  Company 
to  secure  the  necessary  materials,  on 
account  of  the  freight  congestion  that 
exists  with  the  railroads  in  all  parts 
of    the    country. 

"Just  as  soon  as  the  company  is  as- 
sured that  material  will  be  delivered 
regularly,  so  that  the  work  can  pro- 
ceed without  interruption,  it  is  believ- 
ed that  the  improvement  work  will  be 
resumed." 


PRIZES    AWARDED    FOR    STOCKTON 
P.\RK   PLANS. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  County  Supervisors  have  accepted 
the  drawings  of  Wright  and  Satterlee 
of  Stockton  for  San  Joaquin  County's 
$1,000,000   fair  ground  project. 

The  recommendations  of  the  Ad- 
visory Committee  were  adopted  as  fol- 
lows: 

First  prize,  Wright  &  Satterlee  of 
Stockton. 

Second  prize,  Losekann  &  Clowdsley 
of  Stockton. 

Third  prize.  Cotton  &  Company. 
George  M.  Cantrell  and  Albert  B. 
Strotthoff  of  San  Francisco. 

Fourth  prize,  H.  Y.  Davis  (W.  F. 
Mellin,  assistant),   of  Stockton. 

Others  who  submitted  plans  but  who 
were  not  mentioned  in  the  report 
were:  Victor  G.  Anderson  of  Berkeley. 
H.  Y,  Davis  (E.  G.  Ernst,  assistant)  of 
Stockton  and  C.  Swain  (W.  F.  Mellin, 
assistant)    of  Stockton. 

The  winner  will  receive  compensa- 
tion through  regular  architect  fees  for 
preparing  permanent  plans  for  the 
various  units  of  the  scheme.  Second 
prize  brings  $300.  third  p>-ize  $200  and 
fourtli   prize  $100. 
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Building. 


APARTMENT  HOUSES. 


Segregated  Figures  Beinfr  Taken. 
ALTERATION'S  Cost,    $8,000 

SAN  FRANCISCO.     Lake  Street. 
Alter    two-story    frame    residence    into 

4   3-room  apartments. 
Owner — Withheld. 
Architects— Fabre  &  Thayer.  110  Sutter 

St.,   San   Francisco. 


Sub-Figures  Being  Taken. 
APARTMENTS  -  Cost,   $40,000 

SAN   FRANCISCO.      N   California   75   W 

Oough  Street 
Three-story    and    basement    frame    and 

plaster   apartment   house    (6   and   7 

room  apts.  with  3  bathrooms  each.) 
Owner — California   Investment   Co.,    593 

Market  St.,  San  Francisco. 
Architect — E.      J.    Osborn,    821      I'helan 

Bldg'.,'San  Francisco. 


Sub-Figures    Being    Taken.       Contract 

Awarded. 
APARTMENTS  Cost.  $45,721 

SAN   FRANCISCO.      N   Bush   Street   112 

W  Jones,  25x100. 
Three-story    and    basement    reinforced 

concrete  apartments      (6   3   and     4- 

room  apts.) 
Owner — B.  W.  Beardsley,  835   Hyde  St., 

San  Francisco. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,  San  Francisco. 
Contractor — W.  C.  Duncan  &  <^o..  Shar- 
on  Bldg.,   San   Francisco. 


Completing    Plans. 

APARTMENTS  Cost.    $110,000 

OAKLAND.      Alameda     Co.,    fal.      Near 

Lake  Merritt. 
One    and    two-story    frame    and    stucco 

apartment    house    (40    2    to    5    room 

apts.) 
Owner — Colonial    Court   Apartments. 
Architect — Clay     N.   Burrell.    1st      Trust 

Bldg..  Oakland. 


Figures  to  be  Taken  Shortly. 
APARTMENTS  Cost,   $50,000 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

Third  Street  and  Cedar  Avenue. 
Pour-story  brick   apartment  house. 
Owner — Miss  May  Foster  and  Mr.s.  Ruth 

Carter. 
Architect — F.  L.  Lindsay,  223  E-Broad- 

way.   Long  Beach. 

Contract  Awarded. 

FLAT    BUILDING  Cost,    $70,000 

LOS  ANGELES,  Cal.  Franjclin  Avenue 
W  of  Orchid  Avenue. 

Two-story  frame  and  plaster  duplex 
flat  building,   81x92. 

Owner — L.  H.  Baldwin,  3C28  Arlington 
Ave.,  Los  Angeles. 

Architect  and  Contractor — The  Mil- 
waukee Bldg.,  Co.,  315  Wright  & 
Callender  Bldg.,  Los  Angeles. 


Plans   being  prepared.     To    be   done   by 

day's  work. 
PUA.TS  Cost,  $15,000 

SAN      FRANCISCO,     Cherry     St.     near 

Washington. 
Two-story    frame    and   plaster  flats    (2 

6-room    with    basement    garage). 
Owner— C.    W.    Higglns.    1306    Shrader, 
Architect — B.     E.     Young,     261    Keartiy 

St.,   San  Francisco. 


Plans  Being  Figured. 

APARTMENTS  Cost,   $ 

S.\N    FRANCISCO.      Van    Nesa    Avenue 

near  Union  Street. 
Three-story    frame    apartments    (12    3- 

room  apts.) 
Owner — Withheld! 
Architect — C.      E.    Goltschalk,      Phelan 

Bldg.,  San  Francisco. 


APARTMENTS  Cost,   $-^ 

HOLLISTER,       San    Benito       Co.,       Cal. 

Fifth   and   East    Streets,    53x140, 
Two-story    concrete     apartment    house 

(6   apts.  and  garage). 
Owner — Grant    Stewart.      Capitol      and 

Alisal    Sts.,    Salinas. 
.Vrchitect — Not   Given. 

Mr.  Stewart  is  a  contractor  and  .will 
larry  on  the  construction  by  day's 
labor. 


Contract  Awarded. 

STORE  &  APARTMENTS         Cost,  $ 

S.\N   JOSE,   Santa  Clara  Co.,   Cal.      San 

Antonio    Street. 
Two-story    reinforced      concrete      store 

and    apartments. 
Owner — T.    S.    Montgomery   &    Son. 
Architects — Binder    &     C<«rtis,     Binder 

Bldg.,  San  Jose. 
Contractor — Z.  O.   Field,   167   S-14th   St., 

San  Jose. 


Sub-Figures  Being  Taken. — To  be  Done 

by  Day's  Work. 
FLATS  Cost,    $13,000 

SAN  FRANCISCO.     SW   Anza  and   17th 

Avenue. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — Geo.  A.  Laundln. 
Architect — C.  O.  Clausen,   Hearst  Bldg., 

San   Francisco. 


Plans  Being  Prepared. 

APARTMENTS,    ETC.  Cost,    $50,000 

FRESNO,  Fresno  Co.,  Cal.  F  Street 
between   Tulare   and   Kern    Streets. 

Three-story  brick  stcre  and  apart- 
ments. 

Owner — Lou  Wah  and  Seid  Pak  Sing. 

Architects— Glass  &  Butner,  Cory  Bldg. 
Fresno. 


BANKS. 


Owner — Union  Bank  &  Trust  Co..  740 
S-Broadway,  Los  Angeles. 

Architects — Wm.  Curlelt  &  Son,  620 
Merchants  National  Bank  Bldg., 
Los   Angeles. 


Plumbing        bids        wanted  —  Contract 

awarded   for   concrete* work. 
BANK    BLDG.  Cost,    $70,000 

RICHMOND,    Contra      Costa    Co.,    Cal.. 

9th  and  Macdonald  Avenue. 
One-story      reinforced      concrete      and 

terra   cotta   bank   building. 
OH-ner — Mechanics  Bank,   8th  and  Mac- 
donald   Ave.,    Richmond. 
.\rchitert— Jas.     T.     Narbett,     906    Mac- 
donald  Ave.,    Richmond. 
Carl    Overaa,    731    Elssell,    Richmond 
has  been  awarded  the  contract  tor  the 
concrete    work    at    $14,880.     Other    bids 
received   were: 

Peterson.   San   Francisco.  .  .$16,880 

P.    Sanford.    Richmond 18,850 

M.    Morton,    Oakland 20,770 

Neilson,    San   Francisco....    26.621 


Contract  Awarded. 

BANK  BLDG.  Cost,   $350,000 

S.-VN  FRANCISCO.     W  Montgomeijy   St 

N  of  Post,  adj.  First  National  Bank 

Building. 
Two   and     three-story     and     basement 

Class  ".\"  bank  and  office  building. 
Owner — First  Federal     Trust     Co.   and 

First  National  Bank. 
.Architect — C.     E.     Gottschalk.     Phelan 

Bldg.,  San  Francisco. 
Contractors — Grace      &      Bernlerl.      703 

Market  St ,  San  Francisco. 

Figures  Being  Taken  for  Concrete  and 

Brick   Work. 

BANK  AND  OFFICE  BLDG.  Cost,  $ 

SAN     FR.VNCISCO.     NW     Powell     and 

Eddy  Streets. 
Five-story    and      basement      Class    "A" 

bank  and  otlice  building. 
Owner — Bank  of  Italy. 
.Architect— Bliss      &      Faville,      Balboa 

Bldg.,  San  Francisco. 


Plans  Being  Figured. 
.ALTERATIONS  Cost,   $20,000 

OROVILE,  Butte  Co..  Cal. 
Remodel  interior  of  bank. 
Owner— First  National  Bank  of  Oroville 
Architect— W.    H.    Weeks.    75    Post    St., 
San  Francisco. 


CHURCHES, 


Plans  Being  Prepared. 

BANK  Cost,  I 

LOS   ANGELES.      NE    Eighth   and   Hill 

Streets. 
Six-story  Class  "A"  reinforced  concrete 

bank  and  office  building,  110x116. 


Figures  to  be  Taken  End  of  This  Week. 

CHURCH  Cost,  $40,000 

STOCKTON.      San      Joaquin      Co.,      Cal. 
Lindsay   and    American    Sts. 

Brick  Church  (500  seats). 

Owner— Zion     Lutheran     Church     (Rev. 
Geo.    C.    .Tacohsen,    Pastor). 

.i^rchitect— Ward    &    Blohme,    454    Cali- 
fornia  St.,  San   Francisco. 
NOTE: — Figures    will    be     taken    for 

a  general  contract. 


Wednesday,       June 


1920. 
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Contract  Awarded. 

CHURCH  Cost,  »23,205 

OAKLAND,  Alameda  Co.,  Cal.  SE  10th 
and  Brush  Streets. 

One-story  reinforced   concrete  church. 

Owner— Hellenic  Cummunlty  of  Oak- 
land and  Vicinity. 

Architect — Clay  N.  Burrell,  1st  Svgs. 
Bank  Bldg-.,  Oakland. 

Contractor— Palmer  &  Petersen,  Mo- 
nadnock  Bldg.,  San  Francisco. 


Plans  Awaiting  Approval. 

CHURCH  Cost,    JIO.OOD 

CLOVIS,   Fresno   Co.,   Cal. 

Fireproof    church    buildlns- 

Owner — Grace       Memorial       Church, 

Clovls,  Cal. 
Architects — Coates     &     Traver,  Rowell 
Bldg.,  Fresno. 
NOTE: — Construction    will     probably 
be    handled    by    Contractor    M.    C.    R. 
Nelson  of  Fresno. 

FACTORIES  &  WABEHOPSES. 

To  be  Done  By  Day's  Labor.     Materials 

Being   Purchased. 
MILL  Cost,    n.000,000 

STOCKTON,       San     Joaquin       Co.,     Cal. 

Church    Street    bet.    McDougall   and 

Stockton  Streets. 
Two-story     concrete,   brick  and     wood 

mill,    180x666    (addition    to    present 

plant). 
Owner — National    Paper    Products    Co., 

Premises. 
Architect — Architectural        Department 

of  Owner. 
NOTE; — The  first  unit  to  be  known 
as  the  waste  paper  shed,  stock  and 
beater  rooms  will  be  erected  im- 
mediately and  will  cost  approximately 
$100,000.  Construction  on  the  remain- 
ing unit  will  follow  shortly. 


Ready   for  Figures  About  June   1st. 

ADMINISTRATION   BLDG. 
Cost,  $80,000. 

.SAN  FRANCISCO.  SE  Bay  and  Powell 
Streets,   97x160. 

Three-story  reinforced  concrete  admin- 
istration building,  60x125,  sur- 
rounded with  lawns  and  flowers. 

Owner — Simmons  Co.,  180  Bay  St.,  San 
Francisco. 

Architect — Edw.     T.     Foulkes,     Crocker 
Bldg.,  San  Francisco. 
NOTE: — Figures  will   be   taken  for  a 

general  contract. 


Contract   Awarded. 

PIPE   SHED  Cost,  (13,595 

TURLOCK,    Stanislaus    Co.,    Cal.      Delhi 

Land    Colony. 
One-story  frame  pipe  shed,  300x135. 
Owner — State  Land  Settlement  Board. 
Farmstead    Engineer — Max      E.      Cook. 

Delhi   Colony,   Turlock,   Cal. 
Contractor — Waktfield       &       Peterson, 

Turlock.  Cal. 


To  be  Done  by  Day's  Work. 

MFG.    BLDG.  Cost,    »21,000 

SAN    FRANCISCO.      W    Seventh    Street 

25    N   Natoma   Street, 
One-story       and       basement       concrete 

manufacturing   buildingr. 
Owner — O.    H.    Curtaz,    519    Hayes    St.. 

San  Francisco. 
.\rchitect — Owner. 

LOS  ANGELES.  Cal. — Gordon  LaBarr, 
500  .Stimson  Bldg..  has  prepared  plans 
and  desires  bids  on  sub-contracts  for 
the    erection     of   a    group     of     factory 


bulldlnirs  on  Santa  Fe  avenue  between 
Fifteenth  and  Sixteenth  streets,  for  the 
Oil  Mining  Equipment  Co.  The  main 
building  will  be  80x547  ft.,  with  con- 
crete foundation,  brick  walls,  pressed 
brick  front,  plate  glass  windows,  com- 
position roofing,  metal  skylights,  wood 
roof  trusses,  fire  doors,  cement  floor. 
There  will  be  a  wing.  60x150  ft.,  of 
similar  construction.  The  other  build- 
ings will  include  a  frame  and  galvani- 
zed iron  shed,  20x200  ft.,  brick  boiler 
house,  16x16  ft.,  and  frame  and  gal- 
vanized Iron  shavings  tank,  20x20  ft. 


ONTARIO,  San  Bernardino  Co.,  Cal. — 
A  building  program  involving  $250,000 
for  the  Hot  Point  factory  at  Ontario 
has  been  approved  by  the  Edison  Elec- 
tric Appliance  Co.,  according  to  E.  H. 
Richardson,  head  of  the  plant  In  On- 
tario. All  the  corrugated  iron  build- 
ings will  be  replaced  with  concrete  and 
a  number  of  new  buildings  will  be 
erected,  .\bout  $100,000  will  be  spent 
this  year. 


Plans   Prepared — Awaiting  Approval. 
WAREHOUSE  Cost,    $20,000 

OAKDALE,  Stanislaus  Co.,  Cal. 
Almond  warehouse. 

Owner — Oakdale  Almond  Growers'    As- 
sociation, Oakdale,  Cal. 
Architect — Not    Given. 


Plans   to   be  prepared. 

MILL  COST,  $250,000 

FRESNO.      Fresno     Co.,      Cal.     G     and 

Mariposa  Sts. 
Reinforced   concrete   mill. 
Owner— Albers    Bros.    Milling    Co.,    332 

Pine    St.,    San    Francisco. 
.\rchitect — Not  selected. 

NOTE — Construction      will      not 
started   for   several   months. 


be 


fibehopses  ajtd  jails. 

LONG  BEL.VCH.  Los  Ang&les  Co.,  Cal. 
— Architect  Natt  Piper,  12  Locust  Ave.. 
Long  Beach,  has  completed  plans  for 
two  fire  stations  to  be  erected  under 
the  $75,000  bond  issue  voted  last  win- 
ter. The  harbor  station  will  be  two 
stories,  of  brick,  the  main  portion  40x 
70  ft.,  with  one-story  machine  shop 
wing,  50x100  ft.  When  the  station  is 
completed  a  fire  boat  will  be  built. 
The  Zaferia  station  will  be  two  stor, 
ies,  50x70  ft.,  of  brick.  As  soon  as 
plans  have  been  approved  by  the  chief 
of  the  fire  department  they  will  be 
turned  over  to  the  city  commission  to 
take    bids. 


GARAGES. 


Plans   Being  Prepared. 
GARAGE  Cost.    $50,000 

COALINGA,  Fresno  Co.,  Cal.     E  Street. 
Two-story    reinforced    concrete    garage 

and  sales  room. 
Owner — Prough  Bros..   Coalinga,  Cal. 
Architect — Not  Given. 


To  be  Done  by  Day's  Work.  Excava- 
tion Strated. 

GARAGE  Cost.    $36,000 

PORTLAND.  Ore.  East  11th  and  Burn- 
side  Streets. 

Two-story  brick  and  concrete  garage, 
100    by    100    feet. 

Owner — Mr.    Williamson    of    Portland. 

Lessee — Commercial    Motor    Car    Co. 

Architect — Not  Given. 


Completing    Plans.     Contract   Awarded- 
DEPOT  &  GARAGE  Cost,  |35.0«U 

OAKLAND,  Alameda  Co.     14th  St.  Bet. 

Franklin  and  Webster   (Key  lot.  50 

feet  on  14th  and  36  ft.  on  Webster). 
Two-story   Class    "A"    R.   C.    auto-stage 

depot  and  garage,  50x136x36. 
Owner — Emil   Schulze. 
Lessee — Western   Motor   Transportation 

Co.,  425  19th  St.,  Oakland. 
Designer  and  Contractor — Karl  Roller. 

Crockett. 


Contractor  Taking  Sub-Figures. 
GARAGE  Cost,   $9,000 

CROCKETT,  Contra  Costa  Co.,  Cal. 
One-story    reinforced    concrete    garage. 
Owner — A.   Bowrelio,   Crockett. 
Architect — None. 

Contractor — Karl    S.     Koller,    Crockett, 
Cal.  and  Federal  Bldg.,  Oakland. 


Plans    Being   Figured. 

GARAGE  Cost,  $ 

SAN  FRANCISCO.  NW  Hyde  and  Rus- 
sell   Streets. 

Three-story  and  basement  Class  "B" 
garage. 

Owner — Micheletti  Estate. 

Lessee — Ruben  Hoylc. 

Supervising    Architect — August    G. 

Headman,  Call  Bldg..  San  Francisco 

NOTE: — Figures  are  being  taken  for 

a  general  contract. 


Contract  Awarded. 

G.4.RAGE    AND    WAREHOUSE 

Cost,  $55,000. 
SALEM.  Oregon. 
Two-story    reinforced    concrete    garage 

and   tractor  warehouse.   84x149. 
Owner — Vick   Bros. 
Architect — W.   C.   Knighton,  Salem. 
Contractor — C.   Von    Patton   Co.,   Salem. 


Cost.    $63,000    ap- 
S   Geary   137-6      E 


Contract  Awarded. 

GARAGE 

proximately. 

SAN   FRANCISCO. 
Larkin  Street. 

Two-story    reinforced   concrete    garage. 

Owner — A.  C.  Kuhn. 

Architects — O'Brien     Bros.,     240     Mont- 
gomery St.,   San  Francisco. 

Contractor— Unit        Construction.      Co.. 
Phelan  Bldg..  San  Francisco. 


■f.- 


-:'.'< 


HALLS  &  SOCIETY  BUILDINTOS 


Plans  Being  Figured. 

CLUB  HOUSE  Cost,  $30,000 

WOODLAND.   Yolo  Co.,  Cal. 

First  unit  of  club  house  and  swimming 

pool. 
Owner — Yolo     Fliers  Club     (Arthur  C. 

Huston,   President). 
Architect — W.    H.    Weeks.    75    Post    St.. 

San  Francisco 


Plans    being    prepared. 
ALTERATIONS  Cost,   $3000 

BERKELEY.   Bancroft  Way   and    Shat- 

tuck   Ave. 
Alter  hall  into  lodge  room. 
Owner — Berkeley        Masonic        Temple 

Assn. 
Architect— Jas.  W.  Plachek,  2014  Shat- 

tuck   .\ve.,   Berkeley. 


Plans  to  be  Prepared. 

ALTERATIONS  Cost,    $25,000    to 

$40,000. 
OAKLAND,  Alameda  Co.,  Cal.     NE  12th 

and   Clay  Streets. 
Alter   three-story      brick    building     for 

lodge. 


lUHJiDlNU  AND  ENGINBERINU  NEWS 


Wednesday, 


owner — Oakland       Lodgt-       at       Moose, 

ITeirjises. 
Architect — Not    Selected. 

A  swimming-  pool,  gymnasium,  hand- 
ball courts,  u  big  dining  room,  olub- 
rooms  and  lodgerooms  will  be  among 
the  features  of  the  permanent  home. 


I4EXO,  N'evada. — Articles  of  incorpo- 
ration have  been  filed  with  County 
Clerk  Beemer  by  the  Knights  of  Co- 
lumbus Building  Corporation  which 
plans  the  erection  of  a  $250,000  lodge 
building  in  Reno.  Directors  are:  Wm. 
Martin,  Peter  Lawless  and  .lohn  E. 
Hc.rgan.  all   of   Reno. 

Attorney  Otlo  Kuklinski  of  Reno 
filed   the    articles   of   incorporation. 


Figures  to  be  Taken  NeNt  Week. 
AL,TERATIONS  Cost,    $25,000 

CHICO,  Butte  Co.,  Cal. 
Kxtensive  alterations  to  lodge  building. 
Owner — Masonic  Temple   Association. 
Architects — Woollett     &     I^amb.     phy- 
sicians' Dldg.,  Sacramento. 
NOTE — The    work    will    include    car- 
pentry,   masonry,    electric,    marble    and 
tile     work,     plastering,     re-decorating 
etc. 


PORTERVII^LE.  Tulare  Co.,  Cal.— 
The  Elks'  Lodge  of  this  city  is  planning 
ihe  con.struction  of  a  $100,000  lodge  and 
store  building.  A  building  association 
will  lie  formed  to  finance  construction 
of  the  building. 


Preliminary  Plans  Complete.] 
CLUB  HOU.SE  Cost.  $100,000 

PORTERVILLE,  Tulare  Co.,  Cal. 
Two-story    and      basement    brick      club 

house,  110x88. 
Owner — Elks   Lodge   of   Porterville. 
Architects — R.     P.     Renfro    and     \V.     f). 

Lee,  Porterville. 


Plans  being  figured. 

ALTERATIONS  Cost,    $10,000 

SAN    FRANCISCO.     Valencia    and    Mc- 
Coppin    Streets    (Knights    of    Phy- 
thias   Building). 
Alter  four-story  brick  and  steel  build- 
ing. 
Owner — Salvation   Army. 
Architect — Norman       R.       Coulter,       46 
Kearny   St..   San  Francisco. 
The    Salvation    Army     recently    pur- 
chased   the    above    property    and    when 
alterations    are    completed,    it    will    be 
used  for  the  headquarters  and  training 
school. 

HOSPITALS. 


Plans  Being  Prep.nrert. 

NURSES'  HOME  Cost.  $ 

SAN  FRANCISCO.  Cor.  Clay  and  Web- 
ster Streets. 

Reinforced  concrete  nurses'  home  for 
.   Lane's   Hospital. 

Owner — Board  of  Trustees  of  Leland 
Stanford   Jr.   University. 

Architects — Bakewell  &  Brown,  251 
Kearny  St..  San  Francisco. 


HOTELS. 


Plans  Complete. 

HOTEL  Cost,    $230,000 

c.ERHART    BEACH.   Oregon. 
Three-story   frame   hotel    (135   rooms). 
Owner — A  Corporation  Headed  by  .1.  ('. 

Alnsworth,    .1.    L.    Meier    and    J.    R. 

Bowles. 
Architect — Morris        H.         Whitchouse. 

Railway  Exchange  Bldg.,  Portland. 


IMans    Being    i'repared. 
ADDITIONS,    ETC.  Cost,    $40,000 

TURLOCK,  Stanislaus  Co.,  Cal. 
Repairs   and   additions  '  to      three-story 

hotel. 
Owner — C.  'Emerzlan.      Carlton       Hotel, 

Turlock,  Cal. 
Architects — Swartz    &    Ryiand,     Rowell 

I!ldg.,   Fresno. 

POWER  PLANTS. 

Contract  Awarded. 

TELEPHONE  LINE  Cost,.  $1,078 

TURLOCK,    Stanislaus   Co.,    Cal.      Delhi 

Colony. 
Construction     of  telephone     line     from 

Delhi  to  Turlock. 
Owner — State  Land  Settlement  Board. 
Farmstead     Engineer — Max     E.      Cook, 

Delhi  Colony,  Turlock,  Cal. 
Contractor. — H.  M.   Kalb,  San  Francisco 
The    only    other      bidder   was      H.    G. 
Jackson  of  Turlock  at  $1,105. 


PUBLIC  BUILDINGS. 


I'reliminary    plans    prepared. 
ALTERATIONS  Co.-it,    $360,000 

FRESNO.    Fresno    Co. 
Alter  and  enlarge   courthouse. 
Owner — County      of      Fresno.        D.      M. 
Barnell,  County  Clerk,  Fresno,  Cal. 
Architect — Eugene      Mathewson,      Cory 
BIdf;,,    Fresno,    Cal. 


Bids  Opened   and   Taken    ITnder  Advise- 
ment. 

AUDITORIUM  Cost,    $30,000 

LINCOLN,   Placer  Co.,  Cal. 

Hollow  tile  civic  auditorium   (one-story 
with   balcony). 

Owner — Town  of  Lincoln. 

Architect — Wm.   H.   Weeks.   75   Post  St.. 
San   Francisco. 
The    following    bids      were      received 

May  25th  and  taken  under  adviserhent: 

■\V.  R.  Campbell,  3531  J  St.,  Sacramento. 

(1)  $29,950;    (2)    $29,450;    (3)    $1,100 
deduct. 

AVni.  Keating,  Sacramento    (1)    $31,450; 

(2)  $31,050;    (3)    $1,000    deduct. 
Herndon  &     Flnnignn,     Sacramento  (1) 
$33.!188;    (2)    $:H.n36;    (3)    $1,443    deduct. 


LOS  ANGELES,  Cal.— The  K.  R. 
Bradley  Construction  Co.,  1925  E.  16th 
street,  submitted  the  lowest  bid  at 
$148,986  on  general  contract  for  the 
erection  of  a  new  grade  school  on 
Coronel  school  site.  E.  7th  and  Mateo 
streets,  in  accordance  -vvith  plans  and 
specifications  prepared  by  Architects 
Allison  &  Allison,  1405  Hibernian  Bldg. 
W.  W.  Brooks,  820  W.  48th  street,  sub- 
mitted the  lowest  bid  at  $14,500  for  the 
plumbing,  and  the  Thomas  Haverty  Co.. 
Eighth  street  and  Maple  avenue,  the 
lowest  bid  at  $13,850  for  the  heating. 
All  bids  were  referred  to  the  business 
manager    for   consideration    and    report. 


FRESNO.  Fresno  Co.,  Cal.— Bids  will 
be  received  tjy  D.  M.  Barnwell.  County 
Clerk,  up  to  June  lllh.  2  P.  M..  for  tile 
work  to  be  done  at  the  county  hospital. 
Certified  check  of  10%  payable  to 
Chairman  of  the  Board  nf  Stipervisors 
required. 


RESIDENCES. 


Contract  Awar.ied  on  a  I'ercentage 
Basis. 

RESIDENCE  Cost.    $ 

LOS  ANGELES.     Oak  Knoll. 

Two-story  hollow  tile  residence  (16 
rooms  and  4  bathrooms),  also  a 
two-story  garage  with  living  apart- 
ments. 

Owner — Noel  Arnold. 

Architect — A.  B.  Benton.  1348  Sunset 
Blvd.,   Los   Angeles. 

Contractor — H.  E.  Tabor,  270  Oak  Knoll 
Ave.,  Pasadena. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $16,000 

SAN  FRANCISCO.     St.  Francis  Wood. 

Two-story  frame  and  plaster  resi- 
dence (9  rooms). 

Owner — Theo.  Roche,  Humboldt  Bank 
Bldg.,  San  Francisco. 

Architect.— H.  H.  Gutterson,  278  Post 
St..  San  Francisco. 


Plans  Being  Prepared.  Ready  for  Fig- 
ures in  Ten  Days. 

RESIDENCE  Cost,  $30,000 

C.\RMEL.    Monterey   Co.,   Cal. 

One  and  two-story  frame  and  plaster 
residence,  12  rooms,  (There  will 
also  be  a  garage,  outhouses  and  a 
landscape  garden). 

Owner — Miss  Margaret  Stewart. 

Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg..  San  Francisco. 


Plans   Being  Figured. 
RESIDENCE 

Cost,   $15,000  appro.simately. 
WATSONVILLE,  Santa  Cruz  Co..  Cal. 
Two-story  frame  and   plaster   residence 

(9   or   10   rooms). 
Owner — E.   L.   Cikuth,   Watsonville. 
Architects — Wyckoff     &     White.     32SU 

Main   St..   Salinas. 


Cost.  $25,000 
il.      Forkner 


Flans  Being  Prepared. 
RESIDENCE 
FRESNO.      Fresno      Co 

Fig  Gardens. 
Hollow   tile   Colonial   style   residence. 
Owner — W.    J.    Simpson. 
Architects — Coates     &  Traver,     Rowell 

Bldg.,  Fresno. 


Contract  Awarded 

RESIDENCE  Cost,    $134,536 

PASADENA.    Los   Angeles   Co.,   Cal.  No. 

455   Bradford   Street. 
Two-story     hollow    tile     re.sidence     (17 

rooms  and  8  bathrooms.) 
Owner — J.    E.    Tilt    of   Chicago. 
Architects — Marston  &  Van  Pelt,  Cham- 
ber of  Commerce  Bldg..  Pasadena. 
Contractor — W.    A.    Taylor,    966    Eliza- 
beth St.,  Pasadena. 
This    contract    does    not    include    the 
foundation  and  garage  which  Mr.  Tay- 
lor  lias   under  a   separate   coiatract   and 
the  plumbing,  electric  wiring,  painting, 
electric     fixtures    and     decorating    for 
which  contracts  have  not  yet  been  let. 

Segregated    figures    to    be    taken    next 

week. 
RESIDENCE  Cost,   $25,000 

LOS   GATOS.   Santa   Clara   Co.,   Cal. 
Two-story    frame    and    plaster   country 

residence    (10   rooms  and   two-story 

garage   with   living  apts). 
Owner — Samuel     Rucker,     677     Mission 

St.,  San   Francisco. 
Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg.,  San  Francisco. 


Wednosdny. 


Juno 
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I'lans  Being:  Revised. 

KESIDENCE  fost,   $12,000 

SAN  FRANCISCO.  St.  Francis  Wood. 
Two-story  frame  rt'.sidence  (7  rooms). 
Owner — Clyde     N.    Bcal,  London     Paris 

National  Bl<.  Bldg.,  San  Francisco. 
Architect — H.   H.     Guttcrson,   278     Post 

St..  San  Francisco. 


Figures  to   he  Tal<en   Thi.T.  Weelv. 
RESIDENCE  Cost,  $15,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Two-story   frame  and   stucco   residence 

(9  rooms). 
ciwiier — Mr.   C.   A.   Bachelder,   President 

Holt   Bros.    Co.,    914-24   Folsom   St., 

San   Francisco. 
Architect — Wm.       C.    Milwain,      Albany 

Bldg.,  Oakland. 


Preliminary  Plans  Being  Prepared. 
RESIDENCE  Cost,    $15,000 

SAN    FRANCISCO.      Forest    Hill. 
Two-story     frame,     plaster  and     brick 

veneer  residence  (10  rooms). 
Owner — Withheld. 
Architect — Walter      C.      Falch.      Hearst 

Bldg.,  San  Francisco. 
Plans  will   be   ready     for  figures     in 
about  two  weeks. 


I'l.-ins    being    figured. 

COTTAGES  Cost,    $ 

SAX  FRANCISCO.   Ocean   Ave.    bounded 

by  Faxon  and  Asliton  Aves.,   etc. 
Nine  fraiTie   cottages    (1st   unit). 
Owner — Pacific    Hebrew    Orphan    Asy- 
lum  and    Home   Society,    San   Fran- 
cisco. 
Architect — Alfred     Henry     Jacobs.     110 
Sutter   St..   San   Francisco. 
NOTE: — Figures  are  being  taken   for 
:i    general    contract. 

Plans  for  the  administration  and 
Dther  buildings  will  be  ready  for  fig- 
ures   in    two   or   three   weeks. 


HONOLULU.  H.  I. — Architects  Dickey 
&  Wood  of  Honolulu  are  busy  prepar- 
ing plans  for  the  following  frame  resi- 
dences to  be  erected  in  the  Hawaiian 
Islands: 

C.    H.    Etherton $40,000 

Clarence    Olsen     20,000 

A.   H.   Rice 20.000 

Mr.    Bogardis    20.000 

W.    O.    Aiken 20.000 


owner   Taking   Sub-Figures. 
DWELLINGS  Cost,    $10,000    each 

SEATTLE,  Wash.     Queen  Ann  District. 
Eight    two-story    and    basement    frame 

dwellings   (6  to   10  rooms). 
Owner — Mathuson    Bros,    and   Newcomb. 

Lyon   Bldg.,   Seattle. 
Architect — Not    Given. 

SCHOOLS, 

SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
— Steps  to  call  a  $2110.000  bond  election 
in  finance  construction  of  a  $175,000 
bish  school  and  improve  the  present 
buildings   are    being   taken. 

A.  W.  Ray  is  Principal  of  the  gram- 
mar school. 

FAIRFIELD.  Solano  Co..  Cal. — Bids 
will  be  received  v.u  to  April  14th  by  the 
County  Supervisors  for  the  purchase  of 
I  he  $.500,000  bond  issue  to  finance  con- 
struction of  school  buildings  in  Vallejo. 
plans  for  which  are  being  prepared  by 
Architect  W.  H.  Weeks.  75  Post  street. 
San  Francisco  and  Perry  &  Clark  of 
Vallejo. 


SANTA  MARIA,  San  Luis  Obispo  Co., 
Cal.— Bonds  of  $40,000  were  voted  re- 
cently to  finance  construction  of  an  ad- 
dition to  the  Main  Street  School  and 
the  erection  of  an  auditorium  with  a 
seating  capacity  of  300. 


Plans  Being  Figured.  Bids  Close  June 
12,  1920.     2  P.  M. 

MANUAL    TRAINING     BUILDING. 
Cost.    $ . 

OAKDALE.   Stanislaus   Co.,   Cal. 

One-story  frame  and  plaster  manual 
training  building. 

Owner — Oakdale  Union  High  School 
District,  E.  D.  Heron,  Clerk,  Oak- 
dale,   Cal. 

Architect— W.    H.    Weeks.    75    Post    St.. 
San  Francisco. 
Certified   check      of   5%      payable      to 

Clerk    of    District    required    with    each 

bid. 

Plans   and  specifications  can   be   seen 

at  the  office  of  the  Clerk  of  the  Board. 

at    Farmers    &    Merchants    Bank,    Oalt- 

dale,   Cal.,    or   at   the    office    of  the   Ar- 
chitect. 


SAN  FRANCISCO— The  Board  of 
Public  Works  has  approved  the  follow- 
ing sub-contracts  awarded  by  O.  Mon- 
son.  who  has  the  contract  to  erect  the 
Harrison  Street  School  Building: 

Carpentry  work,  Monson  Bro.s. 

Reinforcing   steel.    Badt    &    Falk    i 'o. 

Marble  work.  Jos.  Clervi  &  Son. 

Glass.  W.  P.  Fuller  Co. 

Mill  work.  Acme  Planing  Mill. 

Metal  furring,  lathing  and  plastering. 
J.  Greenback. 

Painting.  Frisk  &  Swanson. 

Finish  hardware.  Palace  Hardware 
Company. 

Masonry,  and  brick  work,  Emil 
Hogberg. 

Plumbing,  gas,  heating  and  ventilat- 
ing,  Scott  Company. 

Miscellaneous  iron  work,  Michel  & 
Pfeffer. 

Structural  iron  work.  Pacific  Struc- 
tural  Iron   Works. 

Sheet  metal  work,  Comyns  &  Nygren. 

Terrazzo   work,   P,   Grass!   Co. 


SAN  FRANCISCO— The  Board  of 
I'ublic  AVorks  has  requested  the  Super- 
visors to  pass  an  Ordinance  authoriz- 
ing the  construction  of  the  Bernal 
School  Building,  plans  for  which  have 
been  approved  by  the  Board  of  Educa- 
tion. 

Martin  A.  Sheldon,  110  Sutter  Street, 
is    the   architect 


SACRAMENTO,  Cal.— The  following 
bids  were  received  on  May  22d  by  the 
Carmichael  School  District  for  the  con- 
struction of  a  one-story  interlocking 
tile  school  building  and  tank  house 
from  plans  prepared  by  architect,  W. 
H.   Weeks,   75  Post  St..  San  Francisco. 

Bldg.  Tank  Hse. 
W.  R.  Campbell,  Sacto.  $12,725  1.340 
Wm,  C.  Keating,  Sacto.  12.760  1,290 
D.    R.    Wagner,   S,   F,  13,800       1,450 

Bids    were    taken    under    advisement. 


Figures   to   be  Taken  Shortly.. 

SCHOOL  Cost,    $50,000 

DINUBA,   Tulare   Co..   Cal. 

One-story    4-rooni       school      and       out- 
buildings. 

Owner. — El   Monte  School   District. 

Architects — Glass  &  Butner.  Cory  Bldg. 
Fresno. 
Plans    provide    for    a    sprinking    sys- 
tem,   vacum      cleaning      and      exhaust 

system   of  ventilation. 


Contracts   Awarded. 

GYMNASIUM  Cost.  $65,400 

LOS     ANGELES.  Los  Angeles     Co..  Cal. 

Jefferson  High  School  Site. 
Two-story    brick    gymnasium.    120x100. 
Owner — c'ily  of  Los  Angeles. 
Architect- — Norman   F.  Marsh   and  H.  C. 

Howard.    Broadway    Central    Bldg.. 

Los   Angeles. 
Contractor — B.    D.     Kronnick.    312    W- 

39th  St..  Los  Angeles. 
W.  W.  Brooks  was  awarded  the  con- 
tract at  $8000  for  the  plumbing;  the 
American  Electric  Construction  Co.  the 
contract  at  $2250.07  for  the  electric 
wiring,  and  H.  T.  Miles  &  Son  the  con- 
tract for  the  painting  and  tinting  at 
$4,924. 


Preliminary   Plans   Prepared. 
SCHOOL  Cost,   $10,000 

SAN  ANDREAS,  Calaveras  Co..  Cal. 
Grammar  School. 

Owner — San    Andreas    School    District. 
Architect — Chas.     H.     Young.    Commer- 
cial Savings  Bank   Bldg..   Stockton. 
A  bond  election  will  be  called  in  the 
near  future   to  finance   construction. 


Bid.s  Close  June 


Cost,  $- 


Plans  Being  Figur 
4th,  7  P.  M. 

HARDWARE 

CHICO.  Butte  Co.,  Cal. 

Furnishing     and    delivering     hardware 
for  Chico  High  School  Building. 

Owner — Chico      High      School      District. 
Chas.  H.  Camper,  Clerk. 

Architects — Woollett     &   Lamb,   Hag-el- 
stein    Bldg.,    Sacramento. 


SAN  FRANCISCO— Anderson  &  Ring- 
rose,'  320  Market  St.,  at  $40,740  were 
awarded  the  contract  by  the  Board  of 
Public  Works  for  the  construction  of 
alterations  and  additions  to  the  Ex- 
celsior School  on  Excelsior  avenue. 
Following  is  a  complete  list  of  the  fig- 
ures received: 

Anderson  &  Ringrose,  $40,740;  (a) 
$2,600;  (b)  $5.00:  (c)  $27;  (d)  $25;  (e) 
.08;    (f)    $12. 

P.  F.  Reilly.  $42,800:  (a)  $3,500;  (b) 
$-1.00;  (c)  $27:  (d)  $25;  (e)  .08;  (f)  $7.50 

O.  Monson.  $41,940;  (a)  $2,250;  (b) 
$4.00;    (c)    $24;    (d)    $21;    (e)    .08;    (f)    $7. 

Wm.  Bruce.  $44,444;  (a)  $3,000;  (b) 
$20.00;   (c)   $25;   (d)    $23;   (e)  .10;   (f)   $35 

Bos  &  O'Brien.  $44,470;  (a)  $2,500: 
(b)  $4.50;  (c)  $30;  (d)  $20;  (e)  .10;  (f) 
$6.00. 


.\Ii    Bids    Rejected.      Additional    Bonds 

to   be   Voted   and   New   Bids   Called 

For  Shortly. 
SCHOOL  Cost.    $150,000 

BISHOP.    Inyo   Co.,    Cal. 
Two-story    reinforced      concrete      high 

school    building    with    2    one-3tory 

wings. 
Owner — Bishop  Union  High  School  Dis- 

arict    (Mrs.   J.   H.    Stoftlet,   Clerk.) 
Architect — W.    H.    Weeks,    75- Post    St., 

San  Francisco. 
All   bids   received   on   May   22nd   were 
rejected    and    additional    bonds    to    the 
amount  of  $65,000  will   be   voted.     Only 
$150,000   is  now  available. 

R.  W.  Moller  of  San  Francisco,  sub- 
mitted the  lowest  bid  at  $150,846  for 
the   general   contract. 

i;ids  were  taken  separately  for  the 
general  contract,  blackboards,  finish 
hardware,  plastering,  roofing,  window 
.shades,  electric  work,  jilumbing,  sheet 
iiietal    work,    painting   and    heating. 
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Wednesday,      June       2,       1920. 


Plans  Being;  Prepared. 

ADDITION  Cost,   t ■ 

SAN  JOSE,   .Santa  Clara  Co.,  Cal. 
Thirty-two    room      addition    to      frame 

hiKh  school, 
owner— City  of  San   Jose. 
Architects — Binder     &     Curtis,     Binder 

Bids.,  San  Joae. 


Contract   Awarded. 

ALTERATIONS  Cost,    % 

SAN  JOSE.   Santa  Clara  Co.,  Cal.     Cor. 

Market  and   San   Carlos   Streets. 
Alterations   to   building. 
Owner — Wm.    Binder. 
Architects — Binder     &     Curtis,     Binder 

Bldg.,  San  Jose. 
Contractor — Morrison         Bros.,        Santa 

Clara. 


SAN  FRANCISCO — Up  to  June  16th 
bide  will  be  received  by  the  Board  of 
Public  Works  for  the  construction  of 
the  Jefferson  School  on  Irving:  street, 
between  Eighteenth  and  Nineteenth 
avenues.  Bids  will  be  taken  for  a 
general  contract,  plumbing  and  heat- 
ing,  the   estimates   for   which   follow: 

General  Construction,  $186, 000:  Bond 
fixed  at  (46,500. 

Plumbing,  $14,000:  Bond  fl.ved  at 
$3,500. 

Heating.  $16,000;  Bond  fixed  at  $4,000. 

Plans  may  be  had  from  the  Bureau  of 
Architecture.  2nd  Floor.  City  Hall,  and 
were  prepared  by  Architect  J.  R.  Miller, 
Lick  Bldg. 

Commissioned   to   Prepare  Plans. 

SCHOOL  Cost,  $60,000 

PUENTE,  Los  Angeles  Co.,  Cal.  Hud- 
son   School    District. 

One-story  4-room  hollow  tile  grammar 
school  building  and  2  frame  bunga- 
low schools  for  Spanish   students. 

Owner — Hudson  School  District. 

Architects — Jeffrey  &  Schaefer,  1106 
Kcrckhoff   Bldg.,    Los    Angeles. 


I'lans  Complete. 

SCHOOL  Cost,    $ 

CORCORAN,  Kings   Co.,  Cal. 

One-story  hollow  tile  school  (eight 
rooms). 

Owner— Corcoran  Grammar  School  Dis- 
trict. Lotta  C.  Drown,  Clerk,  Cor- 
coran,   Calif. 

.\rchitect — M.  P.  Rcnfro,  Porterville, 
Cal. 


Revised     Fig- 


Cost,   $- 


Contracts     Awarded 

ures. 
SCHOOL 
LODI.   San   Joaquin    Co..   Cal. 
One-story   hollow   tile   school    (8    rooms 

and  auditorium). 
Owner — Lodi  School  District. 
Architect— W.  J.  Wright.  Bank  of  Italy 

Bldg..    Stockton. 
Ccneml    Contract      awarded      to      Cary 

Bros,      of   Lodi      at      approximately 

$71,000. 
Time   Clock   Syatrm    to   Standard    Elec- 
tric Time  Co.,  .San  Francisco. 
Blnekboard*  to  Riicker  Fuller  Desk  Co., 

San  Francisca. 
HeatinK  to  Scott  Co..  Oakland. 
Rkadea   to   C.   F.   Weber  Co..   San  Fran- 
cisco. 


Plans  Being  Figured.     Bids  Close  June 

12.   1920   at   8   P.  M. 

.SCHOOL  Cost,  $ 

ROSS,  Marin   Co.,  Cal. 
One-Btory  frame   school   (6   rooms). 
Owner — Ros.«    School    District. 
.Architect — C.     A.     Muesadorffer,     Hum- 

tioldf   Bank  Bldg.,  San  Francisco, 


Plans  Being  Figured.  Bids  Close 
June  4th. 

ADMINISTRATION     BUILDING 
Cost,    $130,000. 

SEATTLE,  AVash.  On  Shores  of  Lake 
Washington. 

Two-story  and  basement  reinforced 
concrete  with  "L"  140x70.  Adminis- 
tration Building  (Girls'  Parental 
School). 

ler — City   of  Seattle  School   District 
No.  1. 

.Architect — F.  A.  Naramore,  City  Hall. 
Seattle.  Wash. 


O 


Plans  Being  Figured.     Bids  Close  June 

4th,  2  P.  M. 

.SCHOOL  Cost.  $ 

HANFORD,   Kings  Co.,  Cal.     Blocks   11 

and  14,  Camp's  Second  Addition. 
Erection    of  school   building.      Separate 

bids  will  be  received  for  plumbing 

and    heating. 
Owner— Hanford  School  District.     J.  A. 

Crawshaw,    Clerk,    Hanford. 
Designer — J.  R.  Henderson,  Tulare. 

Plans  may  be  seen  at  the  office  of  the 
Clerk  of  the  School  Board.  Certified 
check  of  3%  payable  to  Clerk  must  ac- 
company each  bid. 


All    Bids  Rejected. 

SCHOOL  Cost,   $20,000 

SALIDA,  Stanislaus  Co.,  Cal. 
Grammar    school. 

Owner — Salida     Grammar  School     Dis- 
trict   (Chas.    Craig,   Clerk). 
Architects — Davis,      Heller     &      Pearce. 
Belding  Bldg.,  Stockton. 

NOTE — All  bids  received  on  May  17th 
were  rejected  as  being  too  high. 

Whether  plans  will  be  revised  and 
new  bids  called  for  has  not  been  de- 
cided. 


Plans  Being  Figured.     Bids  Close  June 

S,   1920,   11  A.  M. 
SCHOOL  Cost,   $55,000 

SUNNYVALE,  Santa  Clara  Co.,  Cal. 
One-story  reinforced     concrete     school 

(5  rooms). 
Owner — Sunnyvale       Grammar      School 

District. 
Architect — Ernest      Norberg,      Bankers' 

Investment  Bldg.,  San  Francisco. 
Separate    figures    will    be    taken    for 
heating,    plumbing      and    sheet      metal 
work   combined. 


Figurfu  to  be  called  for  end  of  this 
■neck. 

ADDITION  Cost,   $10,000 

CAMPBELL.  Santa  Clara  Co.,  Cal., 
Cambrian    School  District. 

One-story  frame  metal,  lath  and  plas- 
ter, two-room  addition  to  school. 

Owner — Cambrian  School  District,  F.  E. 
Duncan.   Clerk.   Canupbell,  Cal. 

Architects — Higbie  &  Hill.  Porter 
Bldg.,   San   Jose,   Cal. 


Plans  Being  Figured.     Bids  Close  June 

11.  1920.  at  3:30  P.  M. 
ADDITION  Cost.  $45,000 

OAKLAND.   Alameda  Co..   Cal.     Market 

and  64th  Streets. 
Class   "C"  addition   to   school. 
Owner — Cky  of  Oakland. 
Architect — Construction  Dept.  of  Board 

of   Education      (C.      W.    Dickey      in 

Charge),  Everson  Bldg.,  Oakland. 
I'lans  may  be  obtained  from  Mr. 
Dickey's  Oflice  on  a  deposit  of  $25.00. 
Bids  are  being  taken  for  a  general 
contract  including  plumbing,  heating 
and  electric  work  and  will  he  Qp«;ned 
in   Mr.   P.arzee's  Office 


CROCKETT,  Contra  Costa  Co.,  Ctl— 
The  election  held  to  vote  bonds  of 
$275,000  to  finance  construction  of  a 
new  grammar  school  failed   to  carry. 


Plans  Being  Figured.  Bids  Cloae  June 
10,  1920,  at  3:30  P.  M. 

ADDITION  Cost,   $?2,000 

OAKLAND,  Alameda  Co..  Cal.  Pied- 
mont and  Echo  Avenues  (Piedmont 
Avenue  School). 

Addition  to  school. 

Owner — City   of   Oakland. 

Architect — Construction  Dept.  of  Board 

of   Education      (C.      W.    Dickey      in 

Charge),    Everson    Bldg..    Oakland. 

Plans   may      be    obtained      from      Mr. 

Dickey's  Office  on  a  deposit  of  $25.00. 
Bids  are  being     taken  for     a  general 

contract    including    plumbing,    heating 

and   electric    work   and    will    be   opened 

in  Mr.  Barzee's  Office. 


Bids  Opened  and  Taken   Under  Advise- 
ment. 
SCHOOL  Cost,  $22,600 

SAN    FRANCISCO.        Washington      and 

Maple  Streets. 
One-story  frame  and  plaster  school. 
Owner — Mr.    Salz    (Presidio     Open     Air 

School.) 
Architect— Wm.  C.  Hays,  1st  National 
Bank  Bldg.,  San  Francisco. 
I.  M.  Sommers,  401  Balboa  Bldg.,  sub- 
mitted the  lowest  bid  at  $22,600.  Other 
bidders  were  Louis  Cereghino.  W.  D. 
Henderson,  A.  D.  Collman  and  D.  E. 
Farquharson. 


YUBA  CITY.  Sutter  Co..  Cal— By  a 
vote  of  84  to  75,  the  $34,000  bond  issue 
to  erect  a  new  school  building  in  the 
recently  consolidated  districts  of  Au- 
burn, Cottonwood  and  Eagle,  was  de- 
feated. 


Contract   Awarded. 

SCHOOL  Cost,  $12,725 

CARMICHAEL,    Sacramento    Co.,    Cal. 
One-story      interlocking      hollow       tile 

school. 
Owner — Carraichael   School  District,   H. 

L.   Nelson,  Clerk,  R.   D.   3,  Box  245, 

Sacramento,  Cal. 
Architect — W.    H.    Weeks,    75    Post    St.. 

San  Francisco. 
Contractor— W.  R.  Campbell,  3521  J  St., 

Sacramento. 


Cost,  $25,000 


Plans  Ready  For  Figures. 

ADDITION 

ORLAND,   Butte   Co.,   Cal. 

One-story      brick    veneer      addition      to 

high  school. 
Owner — Orland  High   School  District. 
Architect — W.    H.    Weeks,    75    Post    St.. 

San  Francisco. 
Plans    will       be    obtainable      at      Mr. 
Week's    office. 
Plans  Being  Figured.     Bids  Close  June 

11th,   10:30  A.   M. 

STEAM  HEATING,  ETC.  Cost,   $ 

MARTINEZ.  Contra  Costa  Co..  Cal. 
Steam   heating  and   electric   wiring  for 

Alhambra  Union  High  School  Bldg. 
Owner — Alhambra    Union    High    School 

District.  J.  E.  Rodgers.  Clerk,  Mar- 
tinez, Cal. 
Architect — A.    A.     Canlin,    68      Post   St., 

San  Francisco. 
Certified  check  of  5%  payable  to  Al- 
hambra Union  High  School  District  re- 
quired. Plans  may  be  obtained  at  the 
office  of  the  architect  or  from  J.  E. 
Rodgers.  Byron  Brown  Bldg..  Martinez, 
nt)   a    dcposli   of  $30 


Wednesday,      June      2.       1920. 


BUILDING  AND  ENGINEERING  NEWS 


I'lans  Being  Figured.  Bids  Close  Juno 
7th,   7:30   P.   M. 

SCHOOL  Cost,  $10,000 

MONTPBLIER,    Stanislaus    Co.,    Cal. 

One-story  one-room  school. 

Owner— Union  Grammar  School  Dis- 
trict, A.  M.  Barnes,  Clerk,  Mont- 
pelier.  Cal. 

-Vrehitects — Davis,     Heller     &     Pearce, 
Ramont  Bldg..  Modesto,  or  Beldlngr 
Bldg-.,  Stockton,  Cal. 
Certified     check      of   5%   payable      to 

Clerk  of  Board  of  Trustees  of  Di.stiict 

required. 

Ready  For  Figures  Next  Week. 

GYMNASIUM.  Cost,  |185,000 

BERKELEY,  Alameda  Co.,  Cal.  Block 
Bounded  by  Grove,  Milvia,  Ban- 
croft and  Channing:  Way. 

Two-story  hollow  tile  and  reinforced 
concrete    grymnasiura    building. 

Owner^City  of  Berkeley. 

Architect — Wm.  C.  Hays,  1st  National 
Bank   Bldg..   San   Francisco. 


Figures   to   be   called   for  next   week. 

SCHOOL  Cost,     $42000 

OULA.ND.    Glenn    Co. 

Two-story      reinforced      concrete      and 
frame  grammar  school. 

Owner — Orland    Grammar    School    Dis- 
trict. 

.Architect — Woollett     &     Lamb,     Physi- 
cians   Bldg..    Sacramento. 
NOTE: — Bids     will     be     taken     for     a 

vrincral  contract  including  the  mechan- 
il    equipment. 


OMPTON.  Los  Angeles  Co.,  Cal. — 
.  •  •  fc  Laisy,  501  O.  T.  Johnson 
Bldg.,  Los  Angeles,  submitted  the  low- 
est bid  and  were  awarded  the  contract 
lor  all  work  complete  for  the  erection 
of  a  new  one-story  grammar  school 
building  at  Compton.  Arthur  W. 
Angel.  3739  Princeton  Ave.,  Los  An- 
geles, is  the  architect.  The  contract 
was  awarded  on  the  original  bid  of 
:il76.833.  but  a  number  of  deductions 
will  be  made  to  bring  the  cost  within 
the  funds  available  and  the  stipula- 
tion will  be  made  in  the  contract  that 
items  omitted  may  be  reinstated  at  the 
prices  allowed.  Additional  bonds  will 
be  voted  at  once  to  complete  the  build- 
ing as  planned. 

SAN  RAFAEL,  JIarin  Co..  Cal. — An 
election  to  vote  bonds  to  finance  the 
construction  of  school  improvements 
is  advocated  by  R.  S.  Phelps,  Superin- 
tendent of  Schools.  Phelp's  program 
will  provide  the  following  improve- 
ments: 

1  A  new  High  School  site  and 
building. 

2  Purchase  of  additional  land  at  or 
near  Fourth  and  E  streets,  removal  of 
the  present  Grammar  School  Building, 
and  remodeling  the  present  High 
School  Building  for  UPe  as  an  inter- 
mediate school. 

3  A  new  building  for  the.B  Street 
school. 

4  Enlargement  of  the  lot  and  build- 
ing of  the  Short  School. 

5  Purchase  of  land  and  ireclion  of 
it  building  in   the  West  End. 

This  program  will  call  for  about 
^225, 000  for  the  High  School  and  from 
5180,000  to  $200,000  for  the  elementary 
schools. 


SAN  FRANCISCO— Plans  and  speci- 
fications have  been  approved  by  the 
Hoard   of  Education   for   the  ne^v  Class 

V'    \orlh    Rejich     High    Soli, in]     to    he 


erected  in  the  block  bounded  by  Fran- 
cisco. Bay.  Polks  Sts.  and  Van  Ness  Av. 
The  Board  of  Public  Works  has  re- 
quested the  Supervisors  to  authorize 
construction   of  the   building. 

Plans  were  prepared  by  City  Archi- 
tect John  Reid  Jr.,  First  National  Bank 
Bldg. 

SCHOOLS. 


FRESNO,  Cal— Tne  Board  of  Educa- 
tion of  Fresno  awarded  the  following 
contract  on  May  i;8th  for  the  construc- 
tion of  the  Edison  &  Jefferson  Schools. 
I'lans  for  the  Edison  School  were  pre- 
pared by  architect  E.  J.  Kump  and  for 
the  Jefferson  by  Glass  &  Butner. 
Trewhitt  &  .Shields,  Rowell  Bldg.. 
Fresno,  are  the  Superintendents  of  con- 
struction. 

EDISON   SCHOOL, 
(A)     A.  D.  Collman,  110  Jessie  St.,  San 

Francisco,    $35,800.     Reject    brick — 

June  14th. 
(C)     W.  B.  Kyle,  Call  Bldg.,  San  Fran- 
cisco. $1,818. 
tK)     Barrett-Hicks     Co.,      1035     I     St, 

Fresno,   $1,284. 
<F)     Mechanical     Ek).     &     Supply     Co., 

Sacramento,  $5,850. 
<G)     Barrett-Hicks  Co.,  Fresno,  $512. 
(H)     Frank      Hart,      1213      Van      Ness, 

Fresno.   $7,325. 
(J>     D.  Zellnsky  &  Son,  San  Francisco, 

$3,500. 
<K)     C.    F.   Weber   Co.,   San    Francisco. 

$1,071. 
(1.)     Fresno     Hardware      Co.,      Fresno, 

$1,023. 
IM)  Kawnear  Mfg.  Co..  Berkeley,  $395, 
The  bid  of  the  Fibrestone  &  Roofing 
Co..  199  10th  St..  San  Francisco  at  $2,- 
400  on  "D"  for  the  roofing,  and  the  bid 
of  The  Lewis  Electric  Co.,  Fresno  at 
$1,414  on  "I"  for  electrical  wiring  were 
taken  under  advisement. 

All  bids  for  the  brick  were  rejected 
and  new  bids  called  to  be  opened  on. 
June  14th.  The  bids  received  included 
the  furnishing  of  the  bricks  which 
was  a  misunderstanding  as  the  Board 
will  furnish  them. 

JEFFERSON  SCHOOI. 
(V>     .A,     D.     Collman.     San     Francisco. 

$52,300. 
(B»      Fred  Smith,  Fi-esno,   $9,472. 

(E)  Barrett-Hlcks  Co.,  $9,189. 

(F)  Mechanical  Eq.  &  Supply  Co.,  $7,- 
3S0. 

<(i)     Barrett-Hicks  Co.,  $618. 
«H)      McGruer    &    Simpson.    San     Fran- 
cisco, $12,494  metal  last. 
(I)      Lewis    Electric    Co..    $3,535, 
<J>     R,  Zellnsky,  San  Francisco,  $4,690. 
(K)     Ristenpart     Bros,,     Fresno.     $1,- 

077,60. 
(I.)     Fresno  Hardware  Co.,  $1,220. 
(M)     Hauser    Window    Co,,    157    Minna 
St..  San  Francisco.   $331,50, 

The    following   two    bids    were    taken 
nnder  advisement, 
(C)     W-,   B,  Kyle,   $4,340. 
«D>     W,  K,  Tobis.   Los  Angeles.   $4,100. 

note; — The  above  propositions  were 
for  the  following  parts  of  the  work — 
".V"  Excav.ation.  concrete,  carpenter, 
mill  work.  etc.  "B"  Brick  and  terra 
cotta,  "C"  steel  and  ornamental  Iron. 
"D"  rock  composition  or  tile.  "E" 
plumbing.  "F"  heating,  "G"  galvanized 
iron  and  sheet  metal  flashings.  "H" 
lathing  and  plastering.  "I"  electiric 
wiring,  clocks,  gongs,  etc.,  "J"  painting, 
"K"  bl.TCkboarrts  In  place.  "L"  finish 
hardware  f.  o  b.  Job,  "M"  patent  wlr(- 
()pw  hardware. 


STORES  AND  OFFICES. 

Contractor   Taking   Sub-Figures, 

.\UTO  SALES  BLDC,  iVjst,   $.18,000 

SACRAMENTO,  Cal, 

One-story  brick  and  concrete  auto  sales 
building.  ' 

Owner — Earle  C.   Anthony. 

Architect — Benj.  G.  McDougall,  381 
Bush  St.,  San  Francisco. 

Contractor — W.  C.  Duncan  &  Co.,  Shar- 
on Bldg,,  San  Francisco. 

Contract    awarded. 

ALTERATIONS     AND     ADDITIO.'^S 
Cost,    $75,000. 

EUIiEKA,  Humboldt  Co.,  Fourth  and 
F  Sts. 

General    alterations    and    additions    for 

department   store. 

Owner — Daly    Bros.,    Eureka,    Cal. 

.\rchitect — Frank  T.  Georgeson,  Eu- 
reka.  Cal. 

Contractor — Louis  Halversen.  Eureka, 
Cal. 


Cost,  Approxi 


I'ontract   Awarded. 
STORE   BLDG. 

mately,  $50,000. 
SAN  FRANCISCO.      SW   Twenty-Second 

and  Mission  Streets. 
Two-story    reinforced     concrete      store 

building. 
Owner — Columbia  Outfitting  Co. 
Architect — f3.   Helman,   57   Post  St.,   San 

Francisco. 
I'Dntractor — Monson   Bros,,   1907  Bryant 

St,,  San  Francisco. 

Contract    .\warded. 

STORE   AND  LOFT  BUILDING 
Cost.    $14,000   approximately: 

SAN    FRANCISCO.       SW    Mason    Street 
and   Dickman   Place. 

Two-story    and      basement      reinforced 
concrete    store    and    loft    building. 

Owner — Carlo  Matraia. 

.VrcUitect — August      G,      Headman.    Call 
Bldg.,  San  Francisco. 

Contractor — G.   P.   W.  Jensen.   320  Mar- 
ket St.,   San   Francisco. 


Contract    .Vwarded, 
TEILBPHONE  EXCHANGE 

Cost.    $80,000. 
SEATTLE.    Wash.       SE       Forty-second 

and  Meridian   Streets. 
Two-story    and      basement    brick      and 

terra  cotta   telephone  exchange,   94 

x78. 
Owner — Pacific   Telegraph    &   Telephone 

Company, 
Architect — Owner. 
Contractor- — Rounds-Clist     Co,.     Walker 

Bldg..  Seattle,  W^ash. 
The  sub-contract  for  the  steel  has 
been  .-iwarded  to  the  Hoflu.s  Steel  & 
Equipment  Co..  L,  C.  Smith  Bldg..  Seat- 
tle, and  plumbing  and  heating  contract 
to  Norton  &  Spangler,  Henry  Bldg,, 
Seattle, 

Segregated  Figures  Being  Taken  For 
all  Parts  of  the  Work,  E.xcept  Car- 
pentry. 

ALTERATIONS  Cost,    $ 

SAN      FKANCLSCO.      Nos,      26-30   Mont- 
gomery   Street. 
Alter  Class  "C"  building  tor  stores  and 

offices. 
Owner — Umbsen.    Kerner    &    Eisert,    20 

Montgomery  St.,  San  Francisco. 
.Vrchitecl^ — August  G.  Headman,  747 
Call  Bldg..  San  Francisco. 
Figures  are  being  taken  for  plaster- 
ing, plumbing,  tile,  elevator  work,  etc. 
The  carpentry  has  been  awarded  to 
Hwen.son  &■  Franzep,   145  Natnma  St, 
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LOS  ANGELES,  Cal.— The  Thomas 
Haverty  Co.,  Sth  St.  and  Maple  Ave., 
has  the  contract  at  $104,000  for  the 
installation  of  the  plumbing,  steam 
lieuiing,  Kas  and  other  piping  In  the 
Los  Angeles  Railway  Co.'s  ten-story 
Class  "A"  ^fflce  building  to  be  erected 
at  nth  St.  and  Broadway.  Noerenberg 
&  Johnson,  Pacific  Electric  Bldg.,  Los 
Angeles,  are   the   architects. 
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Phelan 


Wednesday.      June      2,      1820. 


Granite   Contract   awarded. 

OFFICE    BLDO.  Cost,    $1,000,000 

Approximately. 
SAX     FRANCISCO.     Pine     and     Mont- 
gomery Sts. 
Fifteen-story  Class   "A"  oftice   building 
Owner — Commercial     Union     Assurance 
and   The   California   Fire   Insurance 
Company. 
Architects — Geo.   W.   Kelham   and  Ken- 
neth     MacDonald      Jr.,      Associate, 
Sharon   Bldg.,  San   Francisco. 
Engineer — H.       J.       Brunnier,       Sharon 

Bldg..  San  Francisco. 
Contractor — P.  J.  Walker  Co.,  Monad- 
nock  Bldg.,  San  Francisco. 
Mr.  Walker  has  awarded  a  contract 
to  the  McGilvray  Stone  Co.,  634  Town- 
send  St.  tor  all  the  granite  work  at 
approximately    $200,000. 


Cost,    $30,000 
13th    St.     100     W. 


Contract  awarded 
BUILDING 
OAKLAND,     Cal. 

Harrison. 
Two-story  concrete   store  buildingr. 
Owner — O.  H.  Kopperud,  2030  High  St 

Oakland. 
Architect — Hutchinson   &   Mills.   Syndi 

cate  Bdg.,  Oakland. 
Contractor — Wm.  Harper,  271  7th  Ave 

San    Francisco. 


Sub-Figures  Being  Taken. 

STORES  Cost.    $15,000 

SAN  FRANCISCO.     N  Post  Street   112-6 

E  Leavenworth   Street. 
One-story  brick  stores. 
Owner — A.   F.   Rousseau,    110   Sutler  St., 

San    Francisco. 
Architect — Rousseau    &    Rousseau, 

Sutter  St..  San   Francisco, 


110 


Sub-Figures  Being  Taken. 

AUTO  SALES  BUILDING  AND  STORE 
ROOM.S.  Cost,    $15,000 

SAN  FRANCISCO.  NE  Eddy  and  Van 
Ness   Avenue. 

Three-story  Class  "C"  auto  sales  build- 
ing and   store   rooms. 

Owner — H.  H.  Helbush.  4  0  Montgomery 
St..   San   Francisco. 

Architect — W.  J.  SchmoUe.  40  Mont- 
gomery   St.,    San    Francisco. 

<;ontract   Awarded. 

PEED    STORE  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Mar- 
ket Street   near  San   Carlos  St. 

One-story  hollow  tile  building  (whole- 
sale   feed   store). 

Owner — Isaacson   &   Linquist. 

Architects — Binder  &  Curtis.  Binder 
Bldg.,  San  Jose. 

Contractor — R.  O.  Summers.  17  N-First 
St.,  San  Jose. 


-■Vrchitect— A.      W,      Burgr 
Bldg.,   San   Francisco. 


THEATRES. 


Taken. 

Cost,    $70,000 
W   Third   Street   25 


Stefil   Figures   Eein 

THEATRE 

SAN    FRANCISCO. 

S  Minna  Street. 
Class  "A"  motion  picture  theatre. 
Owner— O.  D,  Baldwin,  Russ  Rldp 

Francisco. 


LOS  ANGELES,  Cal.— Architect  A.  C 
Martin,  432  Higgins  Bldg.,  I,os  An- 
geles, is  taking  bid.s  for  remodeling 
the  building  at  442-46  S.  Hill  street  into 
a  picture  theatre  for  the  Bard  Theatre 
Company.  There  will  be  two  stores 
and  auditorium;  ornamental  tile  front, 
plate  glass,  ornamental  iron  marquise! 
metal  lath  and  plaster,  staff  work! 
heating  and  ventilating  system,  tile 
lobby,  plumbing,  gas  radiators,  opera 
chairs. 


Engineering. 

BKIDGES,    DAMS    &    HARBOR 
WORK. 


LOS  ANGELES.  Cal. — City  Engineer 
Griffin  estimates  that  it  will  cost  the 
city  $3,000,000  to  carry  nut  its  agree- 
ment with  the  Salt  Lake  Railway  Co. 
for  the  exchange  of  land  necessary  to 
widen  the  channel  at  Los  Angeles  har- 
bor. The  necessary  wharves  will  cost 
$1,750,000  and  the  proposed  draw^bridge 
and    road    will    cost    $1,250,000. 


RED  BLUFF,  Tehama  Co.,  Cal. The 

following  contracts  were  awarded  by 
the  County  Supervisors  for  the  con- 
struction of  bridges,  bids  opened  May 
IS: 

South  Fork  of  Reed's  Creek.  C.  E. 
McCartney,    $3,100. 

Cottonwood  Creek  at  Pettijohn  place, 
AV,  T.  Lanning,  $1,600. 

Singer  Creek,  Hart  Construction  Co 
$17,700. 

Mill  Creek  No.  1,  Hart  Construction 
Co.,    $4,693. 

Mill  Creek  No.  2,  Hart  Construction 
Co.,   $4,088. 

Mill  Creek  main  bridge.  Bordwell  & 
Zimmerman.    $31,450. 

Deer  Creek,  Cotton,  McCauley  &  Co.. 
McCauley    Construction    Co..    $69,970. 

Red  Bank,  state  highway.  Hart  Con- 
struction  Co.,   $33,000. 

Thomas  Creek,  state  highway.  Bord- 
well   &   Zimmerman.   $81,300. 

No  bids  were  received  for  the  con- 
struction of  the  Squaw  Hill  and  Ante- 
lope Cr.=  pk  structure.  H.  G.  Kuhn  is 
Count>-   Clerk. 

SAN  BKRNARDIJJO.  San  Bernardino 
Co.,  Cal. — (Mty  Engineer  Will  L.  Brown 
has  prepared  plans  and  specifications 
for  reinforced  concrete  reservoir.  20x 
45  ft.,  and  9.8  ft.  deep;  capacity  30.000 
gallons  for  the  city  water  department. 
Bids  will  be  taken. 


RED  BLUFF.  Tehama  Co..  Cal.— Up 
to  June  9th.  10  A.  M..  bids  will  be  re- 
ceived by  H.  G.  Kuhn.  County  Clerk, 
for  the  construction  of  a  draw  bridge 
over  the  Sacramento  River  at  a  point 
known  as  Squaw  Hill.  6  miles  southeast 
of  Corning. 

Plans  may  be  seen  at  the  office  of  the 
County  Clerk  or  the  Engineer.  John  P. 
Leonard.  57  Post  street.  San  Francisco. 

Certified  check  of  5%  payable  to 
Chairman  of  the  Board  of  Supervisors 
required  with   each   bid. 


a  survey  of  the  proposed  reservoir  and 
canal  system  to  irrigate  20,000  acres 
in  Greenlee  County.  Headquarters 
camp  has  been  established  at  Box 
Canyon  on  the  Gila  river,  20  miles 
above  Kianklin. 


SACRAMENTO,  Cal.— The  State  Ue- 
clamation  Board  has  awarded  a  con- 
tract to  F.  P.  Bell  of  San  Francisco  ior 
removing  from  the  channel  of  the 
Sutter  By-pass  in  Sutler  County  sec- 
tions of  some  old  district  levees  con- 
structed before  the  adoption  of  the 
general   flood   control  project 

Bell's    bid    was    28   cents   a   yard. 

The  work  requires  the  excavation  of 
between  65  and  70  thousand  cubic 
yards   of   material. 


CARSON  CITY,  Nevada— The  Mid- 
land Bridge  Co.  of  Salt  Lake  City, 
Utah,  has  been  awarded  the  contract 
for  the  construction  of  the  bridge  over 
Virgin  River  near  Bunkerville.  Clark 
County,  Nevada,  by  the  State  Highway 
Commission.  The  bid  was  $54,439.50. 
Bids  were  aiso  submitted  by  the  Ross 
Construction  Co.  of  Sacramento,  $54,- 
371,  and  the  James  J.  Burke  &  Co.,  Salt 
Lake   City,   $57,700. 

Work  involves:  5600  cu.  yds.  exca- 
vation without  classification. 

108  cu.  yds.  Class  "B"  concrete  com- 
plete in   place. 

4600  lineal  ft.  untreated  timber  piles 
complete  in  place. 

115  M.  ft.  B.  M.  timber  trestle  com- 
plete in  place. 

195,000  lbs.  structural  steel  efefcted 
in  place  and  painted. 

888  lin.   ft.  guard  rail. 

700  lin.  ft.  control  wier  complete  in 
place. 

C.  C.  Cottrell  is  State  Highway  Engi- 
neer. 


SACRAMENTO,  Cal.— Following  a 
conference  with  Freeport  residents  it 
is  thought  the  County  Supervisors  will 
construct  three  bridges,  instead  of 
two,  in  the  Delta  District  of  the  Sac- 
ramento river  between  Sacramento 
and  Courtland.  County  Surveyor  Drury 
has  been  directed  to  submit  estimates 
for  cont;truction  of  the  structures. 


I'HOEXIX.  Ariz. — The  state  loan 
board  has  ratified  the  award  of  a  con- 
tract for  completion  of  the  Lyman 
dam  at  St.  Johns  to  Johnson  &  Park 
of  St.  Johns,  at  $174,500.  R.  E.  Shea  of 
Los  Angeles,  submitted  the  only  other 
bid  at  $161,920.  Johnson  &  Park  of- 
fered in  their  bid  to  purchase  equip- 
ment now  at  the  dam  site  for  $10,000 
on  .  completion  of  the  work.  Shea 
claims  he  had  no  knowledge  that  sale 
•'f  the  equipment  was  proposed  and 
he  had  no  opportunity  to  include  an 
offer  for  equipment  in  his  bid.  He  an- 
nounces his  intention  at  Phoenix  to 
enjoin    the   signing  of  the   contract. 


FRANKLIN.    Ariz.— Engineers    of    thf 
TI    S    Reclamation   Service  have  slarleii 


MODESTO.  Stanislaus  Co..  Cal.— Pre- 
liminary steps  toward  the  purchase  of 
a  cement  pipe  machine  were  taken  at 
the  last  regular  meeting  of  the  Board 
of  Directors  of  the  Modesto  Irrigation 
District  when  Engineer  Percy  F.  Jones 
and  Directors  Hilton  and  Morris  re- 
ported favorably  on  the  advisability  of 
purchasing  an  air-ta,mping  machine 
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SAVES  YOU  MONEY 


New  and  renewed  screw  caaiDg 
•fld  (tandard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Extensively  used  by 
orchardista  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

\  231  Hewird  St.  >»  Fnaeiste  i , 

— f^' 


IRRIGATION  PROJECTS. 

,,,,,Jgi;CKEVE.  Arizona. — Directors  ot 
the  Buckeye  Irrigation  District  have 
apiproved  plans  prepared  by  Chas. 
Kirby  Fox.  consulting  engineer,  Pomo- 
na. Calif.,  for  a  new  diversion  dam  in 
the  Gila  river.  The  type  of  dam  select- 
ed will  be  9  ft.  high  above  the  river 
bed  and  about  3000  ft.  long  and  150  ft. 
in  breadth.  It  will  consist  of  a  breast 
and  toe  wall  ot  concrete  with  the  in- 
tervening space  filled  with  large 
boulders.  Below  the  toe  walls  will  be 
an  apron  75  ft.  wide  of  boulders  held 
in  place  by  heavy  wire  mesh.  The  con- 
crete retaining  walls  will  not  extend 
to  bedrock,  but  will  be  carried  to  the 
same  depth  as  the  remainder  of  the 
structure.  The  dam  with  sidewalks, 
intake  and  projecting  walls  will  cost 
approximately  $450,000.  Validity  of 
the  bonds  voted  by  the  Buckeye  irri- 
gation district  for  irrigation  and  drain- 
age, amounting  to  nearly  $1,000,000  is 
about  to  be  passed  upon  by  the  su- 
perior court  in  suits  filed  by  a  few 
Protestants. 


PRESXO.  Fresno  Co..  Cal. — Up  to 
June  15th  bids  will  be  received  by  En- 
gineers Jensen  &  Ross.  Patterson  Blk., 
Fresno,  for  the  following  improvements 
to  be  made  in  the  Tranquillity  Irriga- 
tion District: 

Water  Works. 

75  foot  steel  tower  to  carry  50.000 
gallons,  redwood  tank. 

7000  leet  of  4-inch  redwood  pipe. 

2000  feet  of  6-inch  redwood  pipe. 

One  pumping  plans  complete  for  the 
town    water  supply.     Internal   combus- 
tion  engine  and  two  stage  centrifugal 
pump. 
Plans  Being  Prepared. 

LIGHTING  SYSTEMS, 

SACRAMENTO,  Cal. — The  installa- 
tion of  an  electrolier  system  in  Twelfth 
street  was  discussed  at  a  recent  lunch- 


eon of  the  Twelfth  Street  Business 
Men's  Association.  R.  D.  McFarland  i.s 
President    of   the   Association. 


MACHINEEY. 


PORTERVII..LE,  Tulare  Co.,  Cal. — 
Until  13.  noon,  June  5.  bids  will  be  re- 
ceived by  trustees  of  Porterville  union 
high  school  district  for  7  trucks.  C.  O. 
Premo.    clerk. 


SEWERS,     STREET    WORK, 

ROADS  AND  WATER 

SYSTEMS. 


•STOCKTON'.  San  Joaquin  Co..  Cal. — 
No  bids  were  received  May  21st  by  the 
City  Council  for  the  improvement  of 
Rose  street  from  Edison  street  west  to 
Yosemlte;  Stockton  street  from  Rose 
street  south  to  the  north  boundary  of 
San  Joaquin  County;  Baker  street  from 
Rose  street  south  to  the  north  bound- 
ary of  .San  Joaquin  County  and  Edison 
street  from  North  street  to  the  south 
boundary  of  Lomita  Park. 

Specifications  call  for  grading,  con- 
structing concrete  curbs  and  gutters, 
and  paving  with  oil  macadam,  consist- 
ing of  a  4-in.  cement  gravel  foundation 
with  a  wearing  surface  of  crushed  rook 
and   oil   2   inches   thick. 

A.  L.  Banks  is  City  Clerk. 


DELANO.  Kern  Co.,  Cal.— The  city 
trustees  have  decided  to  start  proceed- 
ings for  a  sewer  system  for  the  city 
to  cost  $50,000  to  $75,000.  The  first 
step  will  be  to  select  an  engineer.  W. 
W.  Holton   is  city  clerk. 


FRESNO,  Fresno  Co.,  Cal. — Up  to 
June  7th,  5  P.  M.,  bids  will  be  received 
by  Chas.  Dillon,  City  Clerk,  for  the 
following    improvements: 

For  the  construction  of  6-inch  lateral 
sewers  with  T's  for  each  25-foot  front- 
age in  blocks  2,  4,  5,  6,  7,  9  and  11  of 
Palm  Villa. 

Blocks  3,  4.  5,  6,  7,  7%.  9,  10.  11,  12, 
13.  14.  19,  20,  21,  22,  23,  of  Hazelwood. 

Blocks  1,  2,  3,  4,  5,  6,  7,  8,  9,  10.  11,  12, 
of  Cedar  Park. 

For  the  construction  of  6-inch  lateral 
sewer  in  Plumas  St.,  opposite  the  alley 
of  Block  91  of  Fairmont  west  to  a  point 
132.5  feet  east  of  Block  91,  including 
the  construction  of  a  manhole:  the  con- 
struction of  a  6-inch  lateral  sewer  from 
the  newly  constructed  manhole  to  a 
point  20  feet  south  of  Block  91  and  to  a 
point  20  feet  north  of  Block  91;  also 
the  construction  of  a  6-inch  lateral 
sewer  from  a  manhole  132  ft.  west  of 
Block  91  to  a  point  north  20  feet  and 
south  20  feet  from  Block  91.  including 
the  placing  of  Y's  at  every  25-foot 
frontage. 

The  construction  of  cement  concrete 
curbs  and  sidewalks  in  the  west  side 
of  College  Ave.  from  Floradora  Ave. 
to  Home  Ave.,  and  south  side  of  Flora- 
dora Ave.,  from  College  Ave,  to  Van 
Ness   Boulevard. 

For  the  construction  of  concrete 
curbs  and  sidewalks  in  the  east  side 
of  Moroa  Ave.  from  Weldon  Ave.  to 
Cambridge    Ave. 

For  the  improvement  of  Hazelwood 
Blvd.  from  Butler  to  California  Ave.,  by 
grading,  constructing  cement  concrete 
curbs     and     gutters,    corrugated     metal 


inilverts  and  oiling   between  curb  lines. 

For  the  improvement  of  Hamilton 
Ave.,  from  Parallel  Ave.  to  South  Third 
St.,  by  grading,  constructing  cement 
concrete  curbs  and  gutters,  corrugated 
metal  culverl.«  and  oiling  between  curb 
lines. 

Improvement  of  Patterson  Ave.  from 
Blackstone  Ave.  to  San  Pablo  Ave.,  by 
grading,  constructing  cement  curbs  and 
gutters,  corrugated  culverts,  cement 
sidewalks  and  oiling  between  curb 
lines. 

Certified  check  for  10%  payable  to 
City  of  Fresno  required. 


SOMERTON,  Ariz. — Until  June  8  bids 
will  be  received  by  the  city  clerk  for 
ISIO  ft.  S-in.,  225  ft.  of  6-in.,  and  5140 
fi.  4-in.  Class  "A"  cast  iron  water 
pipe;  and  alternate  bids  for  same  sizes 
and  quantities  of  14-gauge  riveted 
steel  soil-proof  wrapped  pipe;  also 
6020  ft.  2-in.  standard  screw  black 
dipped  pipe.  Bids  will  be  received  at 
the  same  time  for  three  8-in.,  one  6-in.. 
twelve  4-in..  and  eleven  2-in.  gate 
valves  and  15  4-in.  fire  hydrants;  also 
for  furnishing  and  erecting  a  50,000 
.gallon  steel  tank  on  80  ft.  steel  tower. 
Certified  check  for  10%  required.  Bids 
for  pumps  ffnd  motors  will  be  taken 
later.  Plans  and  specifications  may  be 
obtained  from  Olmsted  &  GiUelen,  con- 
sulting engineers,  Hollingsworth  BIdg.. 
Los   Angeles. 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
R.  M.  Morton,  engineer  of  county  high- 
way commission,  has  submitted  plans 
for  concrete  paving  for  county  high- 
ways as  follows:  Six  miles  from  Chula 
Vista  south;  10  miles  from  El  Cajon  to 
Foster,  and  10  miles  from  north  end  of 
Poway  grade  to  Bernardo.  Bids  will 
be   called   for  in  two  or  three  weeks. 


FRESNO,  Fresno  Co.,  Cal, — Up  to 
June  21st,  8  P.  M.,  bids  will  be  re- 
ceived by  Chas.  Dillon,  City  Clerk,  for 
the  construction  of  sanitary  sewers  in 
Municipal   Improvement  District   No.   1, 

Plans  may  be  had  from  City  Engi- 
neer's office  on  deposit  of  $15.  Certified 
check  for  10%  payable  to  Mayor  and 
City  Clerk  required. 


SEBASTOPOL.  Sonoma  Co.,  Cal. — 
The  Board  of  Trustees  has  passed  Reso- 
lution of  Intention  No.  9  providing  for 
the  improvement  of  Petaluma  avenue 
from  the  south  city  limits  to  Baxter 
avenue,  and  South  Main  street  from 
Litchfield  avenue  to  a  point  220  feet 
south  of  Burnett  street,  by  grading  and 
constructing  a  Petorlistic  cement  pave- 
ment, and  cement  curbs  and  gutters. 
The  work  is  to  be  done  under  the  Im- 
provement Act  of  1911.  John  S.  .Saund- 
ers  is   Town  Clerk. 


SACRAMENTO,  Cal.— The  Highway 
Commission  has  rejected  the  bid  re- 
ceived April  12  from  Guy  T,  Atkineon 
of  Portland,  Ore.,  at  $296,726  for  pav- 
ing with  concrete  15.7  miles  of  state 
highway  in  Shasta  County  between 
south  boundary  and  Redding  (Il-Sha- 
3-A);  engineer's  estimate  $246,400.50. 
The  Commission  has  also  rejected  th« 
bid  received  May  3  from  .\tkinson  at 
$216,215  for  paving  with  concrete  13.6 
miles  of  state  highway  in  Tehama 
County  between  Red  Bluff  and  north 
boundary  (II-Teh-3-C) ;  engineer's 
estimate.  $139,650.  No  other  bids  were 
received  tor  these  projects. 
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JAIK  ANfJIiLI'JS,  Cal. — Jjos  Angeles 
I'aving-  Co.,  21100  Santa  Fc  Ave.,  was 
iiwardeil  the  contract  al  $40,026.5.'!  for 
pnvin.i;  Thirty-ninth  St.  lietween  Ver- 
mont Ave.  and  Western  Ave.  with  5- 
in.  Iiituminoiis  liase  witli  2-in.  slieet 
a.xplialt  surface,  involving  114,700  sq. 
11.  Krading.  113,64.)  sq.  ft.  asphalt  pav- 
ing.  1065  sq.  ft.  concrete  paving,  70  ft. 
curb.  11.334  sq.  ft.  concrete  gutter,  and 
440  ft.  connecting  sewers.  Geo.  R. 
i^urtis  bid  $41,658.0)  and  Fairchlld- 
Oilmore-Wilton    Co.,    $43,452.74. 


YREKA.  Siskiyou  Co..  Cal.— The  Su- 
pervisors of  Trinity  and  Siskiyou 
Counties  are  planning  tlie  repair  of  the 
road  over  Scott  Mountain.  The  work 
will  be  financed  by  both  counties. 


KICHMOXD.  Contra  Costa  Co.,  Cal. — 
i'etitions  have  been  received  by  the 
City  Council  asking  the  improvement 
of  Twenty-eighth  street,  Lowell  street, 
,-ind  Hheem  avenue  from  Twenty-third 
to  Twenty-sixth  street.  Permanent 
improvements  are  sought. 

A.  C.  Paris  is  City  Clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Tlie  City  Trustees  have  approved  plans 
for  sewer  work  in  the  lower  end  of 
Ferry  street  and  a  call  for  bids  will  be 
issued  shortly. 


EL  CENTRO,  Imperial  Co.,  Cal. — 
Until  2  r.  M..  June  7,  bids  will  be  re- 
ceived by  Supervisors  of  Imperial 
County  for  certain  road  work  under 
provisions  of  road  district  improve- 
ment ai-t  of  1917.  Certified  check  or 
bid  bond  for  10%  required.  M.  S.  Cook, 
County  Clerk. 


EAKERSPIELD.  Kern  Co.,  Cal.— The 
City  Council  has  rejected  bids  received 
for  a  sewer  south  of  Thirteenth  and 
Fourteenth  streets  and  west  of  O 
street  and  now   bids  have  been    ordered 


NAPA,  Napa  Co..  (!al. — Preliminary 
plans  for  the  improvement  of  College 
street  between  First  and  Second 
streets  have  been  approved  by  the 
City    Council. 


SACRAMENTO.  Cal. — City  Commis- 
siontrs.  M.  .T.  Desmond,  Clerk,  have 
passed  resolution  of  intention  No.  1488 
for  the  improvement  of  Santa  Clara 
Way  between  Second  and  Third  ave- 
nues, by  grading;  constructing  con- 
crete curbs  and  gutters;  2  cast  iron 
gutter  drains  and  connecting  same 
with  6-inch  sewer  pipe  and  laying  a 
5'/i:  inch  asphaltic  concrete  pavement. 
Work  under  Improvement  Act  of  1915. 

Resolution  1489.  Improvement  of 
■alley  between  J  and  K  streets,  15th  and 
16th  sti-eets.  by  constructing  2  concrete 
catchbasins  with  cast  iron  curbs  ana 
covers  connecting  same  to  6-ineh  sewer 
and  paving  with  5\t>  inch  asphaltic 
concrete. 

Resolution  1490.  Improvement  of 
rJley  lietween  V,  W,  29th  and  30th 
streets,  by  constructing  1  concrete 
catchbasin  with  east  iron  curb  and 
cover  connecting  same  to  6  inch  sewer; 
grading  and  paving  with  5'/,.  inch  as- 
phaltic concrete. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— John  Cummings,  1200  Washington 
Uldg.,  Los  Angeles.  submitted  the 
lowest  bid  at  $44,649.50  for  construct- 
ing  vitrified   pipe  sewers   In  Hill  street 


and  18  otiier  streets  and  alleys  In  Long 
Beai^h  and  constructing  a  sewage 
putnping  plant  with  pumps  and  motors, 
manholes,  flushtanks.  etc.  Other  bids 
received  were:  John  Radicli,  $46,999; 
Peter  Tomich.  $57,900;  T.  Janich.  $61.- 
151;  M.  Mllovich.  $59,864.  and  R.  N. 
Nikcevich,  $62,100.  A.  de  Ruiz.  City 
Engineer. 

Fred  Hoffman,  111  E.  12th  street. 
Long  Beach,  submitted  the  lowest  hid 
for  paving  .Santa  Cruz  street  between 
Golden  and  Wabash  avenue,  involving 
18.783.47  sq.  ft.  paving  at  15c  ft.:  1619- 
16  sp.  ft.  cement  gutter  at  27c  sq.  ft.: 
981.3  lin.  ft.  curb  at  50c  ft.;  4844  sq.  ft. 
sidewalk  at  20c  ft.;  culvert  at  $100  and 
.'J70  lin.  ft.  house  connection  sewers  at 
$2.50.  E.  P.  Henry  submitted  the  only 
other  bid  at  20e  for  paving.  28c  for 
gutter,  55c  for  curb.  20c  for  sidewalk. 
$100  for  culvert  and  $400  lump  sum 
for    sewers. 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
Kier  Construction  Co.  of  San  Diego, 
submitted  the  lowest  bid  at  $160,723.30 
for  paving  Leman  Grove  road  No.  4, 
county  highway  system,  and  has  been 
awarded   the  contract   for   the  work. 


BAKERSFIELD.  Kern  Co.,  Cal.— The 
Valley  Construction  Co.,  submitted  the 
only  bid  to  the  City  Council  for  the 
construction  of  sewers  in  the  alleys 
south  of  13th  street  and  south  of  14th 
street,  from  O  street  west,  at  $2.25  per 
lin.  ft.  or  $2,926.50.  The  bid  was  taken 
under    adviaement. 

V.  Van  Riper  is  City  Clerk. 


NAPA,  Napa  Co..  Cal. — The  City 
Trustees,  H.  H.  Thompson,  Clerk,  has 
passed  resolution  of  intention  No.  483 
providing  for  the  improvements  of  Col- 
lege street  from  First  to  Second  streets 
by  grading,  curbing  with  cement  and 
paving  with  a  two  course  asphalt  ma- 
cadam pavement  18  feet  wide. 

^Vork    will    be    done    under    the    Tm- 


WHITTIER,  Los  Angeles  Co.,  Cal  — 
Thomas  Haverty  Co..  8th  St.  and 
Maple  Ave.,  Los  Angeles,  submitted  the 
lowest  bit  at  about  $41,260  for  con- 
structing a  water  distributing  system 
including  the  laying  of  pipes,  fittings 
and  fire  hydrants,  the  city  to  furnish 
pipe.  Murphy  &  Ware  of  Los  Angeles, 
bid  about  $62,500  and  Schultz  Con- 
struction Co.  of  San  Francisco,  sub- 
mitted a  bid  at  a  higher  figure.  The 
contract  wtir  probably  be  awarded  to 
the  Haverty  Co. 


OAKLAND,  Cal.— The  City  Council. 
L.  W.  Cummings,  City  Clerk,  has 
passed  resolution  of  intention  No.  20247 
providing  for  the  improvement  of  81sl 
avenue  from  E-Fourteenth  to  Rudsdale 
street,  by  grading,  constructing  con- 
crete curbs  and  gutters,  cement  side- 
walks. 2  wooden  culverts  and  paving 
with  oil  macadam. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
F.  E.  Quail.  County  Engineer,  ha.s  been 
instructed  by  the  Supervisors  to  pre- 
pare plans  and  specifications  for  pav- 
ing eleven  miles  of  county  highway  in 
the  districts  north  and  east  of  Stock- 
ton. 

Three  stretches  of  road  will  be  im- 
proved as   follows: 

Hammer  lane,  connecting  C^hero- 
kee  avenue  and  the  lower  Sacramento 
road.    3^    miles. 


Waterloo  road,  from  Waterloo  to 
the   Forrest   Foote  ranch,   2  miles. 

The  upper  Coi)peropoliB  road,  be- 
ginning at  its  intersection  with  the 
south  Copperopolis  road,  thence  east 
to  its  junction  with  the  crossroad  con- 
necting with  the  Linden  road,  thence 
north  on  said  crossroad  to  the  Linden 
road,  about  5%   miles. 


RICHMOND,  Contra  Costa  Co..  Cal.— 
City  Engineer  Chapman  has  been  in- 
structed to  prepare  plans  for  the  im- 
provement of  Rheem,  Andrade  and 
Lowell  avenues  and  also  an  estimate  on 
the  cost  of  paving  Twenty-third  street 
north  to  the  city  limits. 

A.  C.  Faris  is  City  Clerk. 


VALLEJO,  Solano  Co.,  Cal. — W.  J. 
Tobin  of  San  Francisco  has  been 
awarded  a  contract  by  the  City  Council 
for  the  improvement  of  Garford  alley. 
One  other  bid  was  submitted  for  the 
work.     Alf.  E.  Edgcumbe  is  City  Clerk. 


LANCASTER.  Los  Angeles  Co.,  Cal.— 
The  $50,000  bond  issue  for  a  water  sys- 
tem in  Lancaster,  county  water  works 
district  No.  4.  carried  at  the  special 
election. 


VISALIA,  Tulare  Co.,  Cal.— The  Fed- 
eral Construction  Co.  of  San  Francisco, 
at  $224,533  has  been  awarded  a  con- 
tract by  the  City  Council  for  approxi- 
mately  2%   miles  of  street   paving. 

This  is  the  second  time  that  this 
contract  has  been  awarded.  On  Octo- 
ber 14,  1919,  an  award  was  made  to  the 
Federal  Construction  Company  on 
their  low  bid,  which  was  subsequently 
cancelled  on  account  of  alleged  tech- 
nical errors  in  the  proceedings. 

Unit  prices  for  the  work -follow: 

Grading,  per  cubic  yard,  cut,  6cf 
grading,  per  cubic  yard,  fill,  Ic;  pave-  ' 
ment,  3-inch  base  and  1%-inch  Topeka 
wearing  surface,  per  square  foot,  20c; 
pavement,  4-inch  base  and  H^-in. 
Topeka  wearing  surface,  per  square 
foot,  25c;  curb,  per  linear  foot,  60c; 
gutter,  per  linear  foot,  50c;  culvert, 
corrugated  iron,  per  linear  foot,  $3.00; 
culvert  manholes,  complete,  each,  $30; 
head  boards,  to  be  left  in  place,  per 
linear  foot.  10c;  alley  approaches,  com- 
plete, each  $40;  storm  sewer,  8-inch 
pipe,  per  linear  foot,  $1.50;  storm 
sewer,  6-inch  pipe,  per  linear  foot,  $1.20 
manholes  for  storm  sewer,  each,  $50; 
6x6-inch  eyes,  to  be  inserted  in  present 
6-inch  storm  sewer  line,  each,  $1.00;  6x 
6-inch  eyes,  to  be  placed  in  extension 
of  present  6-incb  storm  sewer  line, 
each,  $1.00:  catchbasins.  complete,  each, 
$25. 


SANTA  BARBARA,  Santji  Barbara 
Co.,  Cal. — Street  work  scheduled  by  the 
city  for  the  immediate  future  includes 
5  blocks  of  Warrenite-Bitulithic  pave- 
ment on  Victoria  street;  7  blocks  of 
Warrenite  or  Topeka  pavement  on  Sola 
street;  1  block  of  Warrenite  on  Salsi- 
puedes  street;  3  blocks  of  concrete 
pavement  without  wearing  surface,  on 
Putnam  street.  Resolutions  of  inten- 
tion are  being  gotten  under  way.  G.  D. 
Morrison    is   City   Engineer. 


WATTS,  Los  Angeles  Co.,  Cal. — A 
sewer  bond  election  will  be  called 
soon.  The  city  attorney  has  been 
asked  to  prepare  a  resolution  provid- 
ing for  appointment  of  a  city  engineer 
to    take    charge   of   the   work. 


Wednesday.      June 
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VAL.LEJO.  Solano  Co.,  Cal. — The  City 
Council  has  approved  specifications  for 
the  construction  of  sidewalks  in  vari- 
ous portions  of  tlic  city.  Some  of  the 
work  will  be  done  under  private  con- 
tract.    Alf  E.  Edgcumbe  is  City  Clerk. 


NAPA,  Napa  Co..  Cal. — The  City  En- 
gineer has  been  instructed  to  prepare 
plans  for  tlie  improvement  of  Clinton 
street  between  Tulocay  street  and  the 
S.  P.  railroad  tracks. 


T^ODI.  San  Joaquin  Co.,  Cal. — Peti- 
tions are  being  circulated  for  the  im- 
provement of  East  Elm  street  and  one 
block  in  Stockton  street  from  Elm  to 
Locust  and  a  half  block  south  of  Elm 
street  on  Stockton. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Plans  for  a  considerable  amount  of 
sewer  work,  most  of  which  will  be  done 
in  Delaware  and  Surfside  avenues, 
were  presented  at  the  last  meeting  of 
the  City  Council.  Six  and  eight  inch 
pipes  will  be  used  in  the  two  streets 
mentioned.     S.  A.  Evans  is  City  Clerk. 


SAN  FRANCISCO.— The  Board  of 
Public  Works  has  passed  resolutions 
of  Expediency  and  approved  specifica- 
tions for  the  improvement  of  Foerster 
street  from  Flood  to  Staples  avenue, 
estimate  cost  $5,000:  San  Bruno  Ave., 
from  Sunnydale  Ave.  to  the  County 
Line.  $1,170  and  Moultrie  street  from 
Eugenia    and    Powhattan,    $1,350. 


SAN  DLEGO,  San  Diego  Co..  Cal. — 
John  Engebret^en,  McNeece  Bldg.,  San 
Diego,  submitted  the  lowest  bid  at 
$76. .347  for  paving  Tide  St.  on  specifi- 
cations for  l:.'i:6  concrete  base  with 
oil  macadam  top.  Hunt-Waugh  Con- 
struction Co.,  San  Diego,  submitted  the 
only  bid  for  Willite  paving  at  $107,787. 


BISHOP,  Inyo  Co..  Cal. — Perry  Sex- 
ton has  taken  a  subcontract  for  10,000 
cu.  yds.  excavatin.a:  on  the  state  high- 
way north  of  Independence,  Inyo  Co. 
C.  D.   Soleras,   Los  Angeles,  contractor. 


TUCSON.  Ariz. — The  U.  S.  Bureau  of 
Public  Roads  has  approved  federal  aid 
for  paving  from  Tucson  south  9  miles 
on  the  Tucson-Xagoles  road.  The  Pima 
county  highway  commission  will  fur- 
nish r.0%  of  the  funds  for  the  paving. 
Bids  for  the  paving  will  probably  be 
ealled  for  soon. 


PHOENIX.  Ariz— .Application  for 
road  building  equipment  valued  at  $3.- 
000.000  has  been  made  by  the  Arizona 
State  Highway  Department  to  the  U.  S. 
Bureau  of  Public  Roads.  The  equip- 
ment will  be  distributed  lo  various 
counties  of  the  State. 


AZUSA — Contractors  Bechtel  &  Hoey 
of  San  Francisco,  have  started  work 
on  the  San  Gabriel  canyon  road,  l'^ 
miles  of  which  is  covered  by  a  con- 
tract recently  awarded  by  the  U.  S. 
bureau    of   public    roads. 


YUMA,  Ariz. — White  &  Miller  of 
Yuma,  submitted  the  only  bid  at  $90.- 
170.30  and  were  awarded  the  contract 
for  paving  Orange  Ave.,  Fourth  St.. 
and  Madison  Ave.  in  paving  district 
No.  5,  involving  23.690  sq.  yds.  grad- 
ing: 21,580  sq.  yds.  Warrenite-bitull- 
thic  paving;  9390  ft.  cement  curb;  7720 
lin.  ft.  concrete  gutter:  320  lin.  ft.  val- 
ley   gutter:    7.'>3n    sq.    yds.    grading    for 


parking:  1110  sq.  ft.  one  course  con- 
crete paving;  5  manholes  to  be  brought 
to  grade:  S  gutter  inlets  to  be  brought 
to  grade;  .S  cast  iron  tratflc  buttons:  4 
concrete-iron  culverts  and  vitrified 
pipe  connection  to  storm  sewer.  Nor- 
man B.  Conway,  consulting  engineer, 
Y'uma. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
The  City  Trustees  have  accepted  the 
bid  of  Greenfield  &  Costello  of  Santa 
Cruz  at  $364  for  sewer  work  in  Second 
street.   Beach   Hill  Dist-  ict. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
City  Engineer  Walter  B.  Hogun  has 
been  instructed  to  prepare  plans  for 
the  improvement  of  Fair  Oaks  avenue 
from  East  street  to  the  city  limits. 
The  thoroughfare  will  be  improved 
with  sidewalks  and  gutters  and  the 
sides  of  the  street  will  be  paved  up  to 
tlie  center  portion,  which  is  already 
paved,  being  part  of  the  old  county 
highway  system. 

A.  L.   Banks  Is  City  Clerk. 


SACItAMENTO.  Cal. — The  California 
Highway  Commission  has  rejected  bids 
in    the    following    instances: 

Tehama  County  between  Red  Bluff 
and  Northerly  Boundary,  Guy  T.  Atkin- 
son, Portland,  Oregon,  lowest  bid.  $216- 
125;    Engineer's    Estimate,    $139,650. 

Shasta  County  between  Southerly 
Boundary  and  Redding,  Guy  T.  Atkin- 
son, lowest  bid.  $296,726;  Engineer's 
Estimate    $246,400.50. 

Fresno  County  between  Oil  King 
School  and  Huron  Road.  James  G. 
Donovan,  Los  Angeles,  Cal..  lowest  bid. 
$220,969:  Engineer's  Estimate  $160,- 
724.50. 

The  Commission  has  informed  P.  L. 
Burr  of  San  Francisco,  who  presented 
the  lowest  bid  for  the  construction  of 
a  section  of  State  Highway  in  Hum- 
boldt County  between  Dyerville  ana 
Fortuna,  that  his  bid  would  be  re- 
.iected.  Mr.  Burr's  bid  was  $442,947.65; 
Engineer's    Estimate    $334,958. 


I^OS  ANGELES,  Cal.— Until  11  A.  M., 
Ju!ie  7,  bids  will  be  received  by  the 
Supervisors  for  the  construction  of 
oiled  macadam  pavement,  corrugated 
metal  pipe  culverts,  concrete  head- 
walls,  etc..  in  Road  Improvement  Dis- 
trict No.  145,  the  work  to  be  done  un- 
der the  R.  D.  L  Act  of  1907.  The  pro- 
ject is  12,841  ft.,  or  2.43  miles  in  length, 
extending  north  from  Pomona  Blvd.  to 
Merced  Ave.,  to  be  paved  with  5-in.  oil 
macadam  22  ft.  wide.  The  work  in- 
volves 2806  cu.  yds.  excavation;  12,841 
lin.  ft.  shaping  road  bed;  31,733  sp.  yds. 
macadam  pavement:  540  lin.  ft.  corru- 
gated iron  culvert;  6  cu.  yds.  concrete 
in  headwalls;  average  haul  for  rock- 
Hi  miles  from  Crushton  and  for  cul- 
vert i)lpe  2.75  miles  from  S.  P.  siding 
at  Puenle.  Estimated  cost  to  con- 
tractor $33,949.  County  furnishes  5000 
tons  rock  for  macadam  and  756  bbls. 
oil.  estimated   to  cost  $6750. 


SACRAMENTO.  Cal.— The  California 
Highway  Commission  has  ordered  th<' 
paving  of  certain  gaps  in  the  State 
highway  between  Altamont  and  Green- 
ville, Alameda  County,  a  length  of 
about  .21  mile,  on  a  day'.s  labor  basis, 
the  sum  of  $5,540  having  been  allotted 
for   the    purpose. 


Official    Proposals. 


OF     OFFICEKS'     ftUARTEnS,    SAK 
FKAXCISCO. 


XOTICE   TO   CONTRACTORS. 

■TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
?h«^V  Q^^^^n  \^'  1920— SEALED  PRO- 
POSALS will  be  opened  in  this  offlce 
at  3  P.  M..  June  aS.  11)20,  for  furnishing 
the  labor  required  in  the  construction 
complete  (including  heating,  plumb- 
ing electric  conduits,  and  wiring) 
with  materials  that  will  be  furnished 
by  the  Government,  of  officers'  quar- 
ters, for  the  United  States  Marine  Ho.s- 
pital  at  San  Francisco,  Calif  Draw- 
ings and  specifications  may  be  obtain- 
ed from  the  Supervising  Superintend- 
ent of  Construction,  room  103,  Post 
Office  and  Court  House.  San  Francisco, 
Cahf.,  or  at  this  otHce,  in  the  discre- 
lionlion  of  the  Supervising  .Architect 
Jas  A.  Wetmore.  Acting  Supervising 
Architect. 


BIDS      WWTiED      FOR      FURIVISHliVG 

SIATERIALS   FOR   COSTRIICTION 

OF    OFFICERS'    Ql  ARTERS, 

SAN    FH.^NCISCO. 


NOTICE    TO    CONTR.ACTORS. 


TREASURY  DEPARTMENT.  Super- 
^'^'!?f  -Architect's  Offlce.  Washington. 
P^cS'tc*^^^,,^?'  1920— SEALED  PRO- 
I'OfaALS  will  be  opened  in  this  office 
at  3  P.  M.,  June  38,  1920,  for  furnishing 
materials  for  the  construction  of  offi- 
cers; quarters,  for  the  United  States 
Marine  Hosriital.  San  Francisco.  Cali- 
fornia, including  materials  for  con- 
crete, sheet  metal  work,  ceramic  tile 
lumber,  mill  work,  painting,  hardware 
lilumbing,  .heating,  electric  work.  etc. 
in  accordance  with  drawings,  specifica- 
tions and  bills  of  quantities  attached 
thereto,  copies  of  which  may  be  ob- 
tained from  the  Supervising  Superin- 
tendent of  Construction,  room  403  Post 
Office  and  Court  House.  San  Francisco. 
Calif.,  or  at  this  office,  in  the  discretion 
ot    the    Supervising    Architect. 

Jas.  A.  Wetmore,  Acting  Supervising 
-Vrchitect. 


NOTICE   TO    CONTRACTORS 

Inviting  sealed  proposals  for  the 
erection  of  a  new  five-room  school 
building  and  additions  to  present 
building  in  Sunnyvale  Grammar  School 
District,  County  ot  Santa  Clara,  State 
of  California. 

Notice  is  hereby  given  that  the  un- 
dersigned trustees  ot  the  Sunnyvale 
Grammar  School  District.  County  of 
Santa  Clara.  State  of  California,  will 
receive  sealed  bids  at  the  Sunnyvale 
School  House.  Sunnyvale.  County  of 
Santa  Clara.  State  of  California,  for 
the  erection  and  completion  (with 
plumbing,  heating  and  tinning  under 
separate  contract)  of  a  school  building 
in  said  district  up  to  the  hour  of 
eleven  oVioek  A.  M.  on  We-Juesday,  the 
ninth  day  of  June,  19S0,  at  which  time 
and  place  said  bids  will  be  plublicly 
opened. 

All  bids  must  be  addressed  to  Arthur 
E.  Bessey.  Clerk  of  the  Sunnyvale 
i!rammar  School  District.  Santa  Clara 
(bounty.  California,  and  must  be  ac- 
companied by  a  certified  check  on  some 
reliable  bank  in  the  State  of  Califor- 
nia, made  payable  to  the  order  of  the 
aforesaid  clerk  of  said  Board  of  said 
School  Trustees,  in  amount  eciual  to  at 
least  ten  (10)  per  cent  of  the  bid  so 
submitted,  and  no  proposal  ■will  be 
considered  by  said  Board  unless  ac- 
companied  by  such  check. 

The  said  check  to  be  forfeited  to  said 
.Sunnyvale  Grammar  School  District, 
as  ascertained  and  liquidated  damages 
in  case  the  successful  bidder  falls  or 
refuses  to  enter  into  Ji  contract  to  per- 
form the  work,  and  give  bonds  herein- 
after requi^cd.  within  ten  days  after 
the  date   of  the  award. 

Said  building  is  to  be  erected  on  the 
school  property  in  the  City  ot  Sunny- 
vale. County  nf  Santa  Clara,  State  ot 
Califnmia. 


la 
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The  plans  and  specifications  for  said 
building  may  be  obtained  from  E.  L. 
.Norberg,  architect,  Bankers  Invest- 
iiiont  Building.  712  Market  Street,  San 
Francisco.  California,  or  from  Misa 
Leslie  G.  Smith.  I'rincipal  of  the 
Sunnyvale    School,    at    Sunnyvale. 

Said  building:  must  be  erected  ae- 
eording  to  said  plans  and  specifica- 
tions and  completed  in  ninety  (90) 
working-  days  from  the  date  of  the 
e.xecution  of  the  contract. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  at  the  time 
of  the  execution  of  the  contract,  and 
as  a  condition  to  the  acceptance  of  his 
bid.  to  execute  and  file  a  good  and 
suttlcienl  bond,  executed  by  a  surely 
company,  or  by  two  responsible  sure- 
ties to  be  approved  by  the  said  Board 
of  Trustees  of  said  district,  in  an 
amount  of  not  less  than  fifty  (50)  per 
cent  of  the  total  amount  payable  un- 
der the  terms  of  the  contract,  to  secure 
the  faithful  performance  of  the  con- 
tract and  the  full  payment  of  claims 
for  any  material,  or  supplies  of  labor, 
of  any  kind  whatsoever  used  in  the 
construction  of  the  said  building  to  be 
constructed   under   the   said   contract. 

The  said  Board  of  Trustees  expressly 
reserves  the  right  to  reject  any  and  all 
bids. 

A  deposit  of  $10  will  be  required 
from  contractors  for  the  safe  return  of 
plans   and   specifications. 

Done  by  order  of  the  Board  of  Trus- 
tees of  the  Sunnyvale  Grammar  School 
District.  County  of  Santa  Clara.  State 
of   California. 

ELE.\XOR   B.   LARMON.   Trustee. 
REXFORD    SHORES.   Trustee. 
ARTHUR  E.  BESSET, 

Clerk   of   the   Board. 
(33324)      1st    report    Feb.    10;    5th    May 


BIDS     W.IXTED     FOR    GOVER.\"ME\"T 
GARAGE 


>OTICE   TO    CONTR.\CTORS 


Ollice  Constructing  Quartermaster. 
Fort  Mason,  San  Francisco.  Calif..  May 
27.  1920.  Sealed  proposals  in  triplicate, 
for  constructing  a  Garage  at  Fort 
Milev.  California,  will  be  received  here 
liiitii  11  A.  M.  June  12,  1!>20.  and  then 
opened.  Plans,  specifications  and  in- 
formation can  be  obtained  here. 

IRA    L.    PREDENDALL.. 
T-ieutenant   Colonel.    Q.   M.   Corps. 


inns   W  VM'KD   FOR    >EVAUA    ST.VTK 

HOSPITAL    BUILDING. 

OPEMXG      DATE      EXTE.\DED. 


NOTICE    TO    BIDDERS. 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Commissioners  for  the 
Care  of  Indigent  Insane,  Carson  City, 
Xevada.  will  receive  bids  for  the  fol- 
lowing items  in  the  construction  of  an 
"Administration  Building"  on  the 
grounds  of  the  Nevada  Hospital  for 
Mental  Diseases,  near  Reno.  Nevada, 
according  to  official  plans  and  specifi- 
cations on  file  with  said  Commission, 
and  the  State  Architect's  Office.  Reno, 
Nevada,    viz: 

1.  General    Construction. 

2.  Plumbing. 

3.  Electrical. 

The  drawings  and  specifications  may 
be  secured  at  the  office  of  F.  J.  De- 
l.ongchamps.  State  Architect.  Gazette 
Bldg..    Reno.   Nevada. 

A  deposit  of  $10.00  will  be  required 
for  each  set  of  drawings  and  specifi- 
cations taken  from  the  Architect's 
otflce.  .  , 

Bids  will  be  received  at  the  office  of 
the  "Commissioners  for  Care  of  Indi- 
gent Insane.  Carson  City.  Nevada,  not 
later  than   11   .4.  M.  on  June  10,  1020. 

All  bids  shall  be  sealed  in  opaque 
envelopes  and  addressed  to  Commis- 
sioners for  Care  of  Indigent  Insane, 
Carson  City.  Nevada,  and  marked  "Bid 
for  Administration  Building."  Each 
Ijid  shall  be  accompanied  by  a  certified 
check  amounting  to  at  least  5  per  cent 
of  the  amount  hid. 

The  Commissioners  for  Care  of  In- 
digent Insane  reserve  the  right  to  ac- 
cept or  reject  any  or  all  bids. 

Authorized  this  23rd  day  of  April, 
of    Indigent    Insane. 

'  .7,    H.   MYITES. 

PJerk. 


Board  of  Commissioners  for  Care  of 
Indigent    Insane. 

NOTE: — The  above  is  a  tWo-story 
reinloiied  concrete  building  to  cost 
approximately    $200,0110. 

The  original  date  of  opening  bids 
was    .May    25,    1920. 


STATE    OK    CALIKOR.MA. 


NOTICE      TO      CONTRACTORS. 

Drawing:  and  Speciflration  No.  4101, 
eoverlng  Laundry  Equiiiment,  Naval 
Base,  Marine  Barrnoks,  San  Dieero, 
Cnlif. 

Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  in  the  near 
future    on    the    work    mentioned   above. 

The  drawing  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington.  D.  C..  to  the 
Commandant.  Twelfth  Naval  District, 
417  Sheldon  Building,  San  Francisco, 
Cal..  or  to  the  Public  Works  Officer, 
V.  S.  N.,  Timken  Building.  San  Diego, 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award   of   the    contract. 

The  laundry  equipment  will  consist 
of  motor-driven  washers,  extractors, 
and  tumblers,  dry  room,  electrically 
operated  irons  and  shapers.  and 
other  accessories  pertaining  to  a  mod- 
ern and  eflicient  laundry.  The  Govern- 
ment will  furnish  some  of  this  equip- 
ment, whicli  will  be  installed  by  the 
contractor.  Connections  are  to  be 
made  to  electric,  steam,  return,  waste, 
and  water  services  at  various  points. 

The   estimated  cost   is   $17,000. 

R.  L.   MARTIN 
Lieutenant  Commander  (CEC),  U.  S.  N., 

By  direction  of  Public  Works  Officer. 
U.MTED    STATES    NAVY    YARD.    Mare 
Island,  California. 


NOTICE  TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  until  2  o'clock 
I'.  M.,  June  7,  1920,  for  constructing  the 
following  sections  of  the  Stale  High- 
was'  System   in   Nevada. 

State  Highway  from  0.42  miles  south 
of  Steamboat  to  Steamboat.  Washoe 
County.  0.42  miles.  Work  consists  of 
grading  and    installing  culverts. 

State  Highway  from  Smiths  Co'-ners 
to  Hudson  Aurora  Road,  Lj'on  County, 
2.27  miles.  Work  consists  of  grading 
and  gravel  surface  and  construction  of 
culverts. 

Plans  may  be  examined  and  forms  of 
proposals,  contract  and  specifications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  County  Clerk's 
office  in  Reno  and  Yerington.  Cash  de- 
posit of  $15  with  undersigned  required 
for  copy  of  plans  which  will  be  refund- 
ed on  their  return  in  good  condition. 
Bids  must  be  on  proposal  form  of 
Highway  Department  and  accompanied 
b.v  a  certified  check  in  an  amount  of 
5%  of  the  bid.  Right  is  reserved  to  re- 
ject any  or  all  bids. 

C.  C.  COTTRELL. 
State   Highway   Engineer. 
Carson  City,  Nevada. 


NOTICE      TO      CONTR.4CTORS. 

Ura-n-in^  and  Speciflcation  \o,  4192. 
I'overinfi:  Balvery  Equipment.  Naval 
Itnxe,  Marine  Barrnelcs,  San  Diego, 
Calif. 

Attention  is  invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  on  the  work  mentioned 
above. 

The  drawing  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington.  D.  C.  to  the 
Commandant.  Twelfth  Naval  District, 
417  Sheldon  Building,  San  Francisco. 
Calif.,  or  to  the  Public  Works  Officer. 
U.  S.  N.,  Timken  Building,  San  Diego, 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award  of  the  contract. 

The  bakery  equipment  will  consist 
of  electric  ovens,  motor  driven  dough 
and  cake  mixers,  dough  moulder, 
pruofcr,  divider,  rounder,  and  other 
accessories  necessary  to  equip  a  mod- 
ern and  efficient  bakery.  Connections 
are  to  be  made  to  electric,  steam,  re- 
turn, waste,  and  water  services  at 
various  points. 

The   estimated  cost    is   $17,000. 

R.  L.   M.-VRTIN, 
Lieutenant   Commander  (CEC),   U.   S.   N. 

Bv  direction  of  Public  Works  Officer. 
i'N'i'ted  states  navy  yard,  Mare 
Island.  California. 
R 


ni;i'AHT.>ir;NT   of   kngineI':ici\<; 


<  M.IFOUM.V     IIIGHW.W  CO>lMISSIO\ 


NOTICE   TO    CONTRACTORS. 


SEALED  I'itOPOSALS  will  be  re- 
vived at  the  office  of  the  Cnllfornin 
HiKbnay  CuniniiHsion.  .MS  Forum 
liuilding,  Snorumrnto,  Cul.,  until  2 
ovlocli  I'.  >!.,  on  .iune  14.  at  which 
tim*^  ihi-y  will  be  puliiicly  opened  and 
read  f">r  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions  of   State    highway   as   follows:  . 

Teliam.-i  ("ounty.  between  Los  Mo- 
linos  and  Red  Bluff  (lI-Teh-3-D). 
about  14.5  miles  in  length  to  be  paved 
with    Portland   cement   concrete   . 

Plans  may  be  seen,  and  forms  of  pro- 
posals, bonds,  contract,  and  speciflca- 
tions  may  be  obtained,  at  the  said  of- 
fice, and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmulr.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
and   Los    Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done.   etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best   interests  of  the  State. 

NEWELL    D.    DARLINGTON. 
CHARLES   A.    WHITMORE, 
GEO.    C.    MANSFIELD. 
California   Highway   Commission. 
AUSTIN    B.    FLETCHER, 

Highway  Engineer. 
C.   C.   CARLETON. 

Acting  Secretary. 
Dated   May   17,   1920. 


NOTICE      TO      CONTR.\CTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
o'clock  P.  M.  June  7,  1920,  for  the 
furnishing  and  fabrication,  including 
such  shop  drawings  as  are  necessary, 
for  one  126  foot  Through  Pratt  Truss 
Sp.-iu  with  all  shop  connections  com- 
pletely riveted  and  all  members  and 
parts  ready  for  erection,  approxi- 
mately  102,000   lbs.   of  structural   steel. 

Plans  may  be  examined  and  forms 
of  proposal,  contract  and  specifications 
secured  at  office  of  the  undersigned; 
may  also  be  examined  at  the  county 
clerk's  office  in  Eureka.  Cash  deposit 
of  $15.00  with  the  undersigned  requir- 
ed tor  copy  of  plans,  which  will  be  re- 
funded on  their  return  in  good  condi- 
tion. Bids  must  be  on  proposal  form 
of  Highway  Department  accompanied 
by  certified  check  in  the  amount  of  5% 
of  bid.  Right  is  reserved  to  reject  any 
or    all    bids. 

C.  C.   COTTRELL, 
State   Highway  Engineer. 
Carson    City.    Nevada. 

(May    lS-20-22-25-27-29.) 
Eng. 


NOTICE  TO   CONTR.\CTORS. 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason.  San  Fran- 
cisco, Calif,.  May  10.  1920.  Sealed  pro- 
posals in  triplicate  for  constructing 
approxliruttelj'  Forty-Two  (42)  build- 
ings (including  plumbing,  heating  and 
lighting)  consisting  of  Quarters.  Bar- 
racks. Hangars.  Shops,  etc..  also  Con- 
crete Ramps,  etc..  at  Crissy  Field.  Pre- 
sidio of  San  Francisco.  Calif.,  will  be 
received  here  until  2  P.  M..  June  14, 
1920,  and  then  opened.  Plans,  specifi- 
cations, etc..  can  be  seen  at  this  office 
about  May  10.  1920.  Further  informa- 
tion on  application.  A  deposit  of 
$20.00  will  be  required  to  insure  re- 
turn of  plans,  etc. 

IRA    L.    FREPENDALL. 
Lieutenant   Colonel,    Q.    M.    Corps. 


NOTICE   TO    CONTRACTORS 

Inviting  sealed  proposals  for  the 
erection  of  a  new  five-room  school 
building  and  additions  to  present 
building  in  Sunnyvale  Grammar  School 


Wednesday,      June      2,      1920. 
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District.   County   of   Santa  Clara,   State 
of  California. 

Notice  is  hereby  given  that  the  un- 
•leraiBned  trustees  of  the  Sunnyvale 
Grammar  School  District,  County  of 
Santa  Clara.  State  of  California,  will 
receive  sealed  bids  at  the  Sunnyvale 
School  House,  Sunnyvale,  County  of 
Santa  Clara.  State  of  California,  for 
the  erection  and  completion  (with 
j)lunibing,  heating:  and  tinning'  under 
separate  contract)  of  a  school  building 
in  said  district  up  to  the  honr  of 
eleven  u'eloek  \.  M.  on  Wednesday,  the 
ninth  day  of  June,  1020,  at  which  time 
and  place  said  bids  will  be  plublicly 
opened. 

All  bids  must  be  addressed  to  Arthur 
E.  Bessey.  Clerk  of  the  Sunnyvale 
Grammar  School  District.  Santa  Clara 
County.  California,  and  must  be  ac- 
companied by  a  certified  check  on  some 
reliable  bank  in  the  State  of  Califor- 
nia, made  payable  to  the  order  of  the 
aforesaid  clerk  of  said  Board  of  said 
School  Trustees,  in  amount  equal  to  at 
least  ten  (10)  per  cent  of  the  bid  so 
sul)mitted,  and  no  proposal  will  be 
considered  by  said  Board  unless  ac- 
companied  by  such  check. 

The  said  check  to  be  forfeited  to  said 
Sunnyvale  Grammar  School  District, 
as  ascertained  and  liquidated  damages 
in  case  the  successful  bidder  fails  or 
refuses  to  enter  into  a  contract  to  per- 
form the  work,  and  give  bonds  herein- 
after required,  within  ten  days  after 
the  date   of   the  award. 

Said  building  is  to  be  erected  on  the 
school  pi-operty  in  the  City  of  Sunny- 
vale, County  of  Santa  Clara,  State  of 
California. 

The  plans  and  specifications  for  said 
building  may  be  obtained  from  E.  L. 
N'orberg,  architect.  Bankers  Invest- 
ment Building,  742  Market  Street,  San 
Francisco,  California,  or  from  Miss 
Leslie  G.  Smith,  Principal  of  the 
Sunnyvale    School,    at   Sunnyvale. 

Said  building  must  be  erected  ac- 
cording to  said  plans  and  specifica- 
tions and  completed  in  ninety  (90) 
working  days  from  the  date  of  the 
L-xecuiion  of  the  contract. 

The  bidder  to  wliom  the  contract  is 
iwarded  will  be  required  at  the  time 
jf  the  execution  of  the  contract,  and 
is  a  condition  to  the  acceptance  of  his 
bid.  to  execute  and  file  a  good  and 
sufficient  bond,  executed  hy  a  surety 
company,  or  by  two  responsible  sure- 
ties to  be  approved  by  the  said  Board 
Df  Trustees  of  said  district,  in  an 
imount  of  not  less  than  fifty  (50)  per 
•ent  of  the  total  amount  payable  un- 
ler  the  terms  of  the  contract,  to  secure 
I  he  faithful  performance  of  the  con- 
tract and  the  full  payment  of  claims 
for  any  material,  or  supplies  of  labor. 
jt  any  kind  whatsoever  used  in  the 
:-i.ns(ruction  of  the  said  building  to  be 
constructed    under    the    said   contract. 

The  said  Board  of  Trustees  expressly 
reserves  the  right  to  reject  any  and  all 
t>ids. 

A  deposit  of  ?10  will  be  required 
from  contractors  for  the  safe  return  of 
;)lans    and    specifications. 

Done  by  order  of  the  Board  of  Trus- 
tees nf  the  Sunnyvale  Grammar  School 
District.  County  of  Santa  Clara.  State 
jf   California. 

ELKAXOll  B.   LAUMON.   Trustee. 
rtEXFORD    SHORES.    Trustee. 
ARTHUR    E.    BESSEY. 

Clerk   of   the  Board 
« 


BlILDING        MECHANICS       FORMIXG 
rXIOXS   IX   WOOI)I,.\ND. 


WASHINGTON.  D.  C. — Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department.  Wash- 
ington. D.  C.  for  furnishing  and  de- 
ivering  materials  under  the  following 
schedules,  the  date  of  opening  bids  is 
noted  al   end  of  each  paragragh. 

Schedule  6141,  for  Mare  Island, 
pump,   motor,   etc.,   opening  June   1, 

Schedule  6152.  eastern  and  western 
yards,    telegraphs,   opening  June    29. 

Schedule  6153,  Mare  Island,  various 
Icinds  paints,  opening  June  11. 

Schedule  6156.  eastern  and  western 
yards,  flashlights  and  batteries,  open- 
ing June   8. 

Schedule  6172.  eastern  and  western 
yards,  white  cotton  waste,  opening  June 
11 

Schedule  lilT.T,  lastern  yanls.  iiiliiiei 
pump   v.Tlves.   DiH-riing  June   4. 


WOODLAND,  Yolo  Co..  Cal.— Build- 
ing mechanics  are  unionizing  at  such 
a  rapid  rate  in  the  Woodland  district 
that  it  will  be  but  a  short  time  until  a 
Building  Trades  Council  will  be  estab- 
lished here,  according  to  those  who  are 
promoting  the  interests  of  the  me- 
chanics. 

Painters,  plumbers,  hod  carriers  and 
carpenters  are  organized  and  with  one 
more  union  organization  of  seven  mem- 
bers will  be  entitled  to  a  Building 
Trades  Council  Charter,  composed  of 
all  unions.  There  are  some  fifty-five 
members  unionized  in  the  city  at  pres- 
ent outside  of  the  typographical  union 
which  h.as  a  membership  of  sixteen. 


BIDS  REJECTED  FOR  BISHOP  l',VIO\ 
HIGH  SCHOOL. 


Bond    Election    to    be    Called    to    Secure 
Additional    Funds    to    Finance    Con- 
struction. 


BISHOP.  Inyo  Co..  Cal. — Bids  receiv- 
ed for  the  construction  of  the  Bishop 
Union  High  School  have  been  rejected 
as  sufficient  funds  to  finance  con- 
struction are  not  available.  A  bond 
election  will  be  called  to  secure  the 
amount  necessary  to  complete  the 
building  according  to  plans. 

R.  W.  Moller  of  San  Francisco  sub- 
mitted the  .'owest  bid  for  the  struc- 
ture at  $150,846.  It  is  planned  to  call 
new  bids  in  about  two  weeks,  ac- 
cording to  W.  H.  Weeks,  the  architect. 


LIMBER   COiMPANY   SUES. 


RICHMOND.  Ca:i.— The  Tilden  Lum- 
ber Company.  John  L  Collins  and  the 
Pacific  Electric  Company  has  filed  suit 
iagainst  the  Grant  Meat  Market  of 
Richmond  to  recover  approximately 
$2750  in  material  alleged  to  have  been 
furnished  the  defendant  for  the  con- 
struction of  three  homes  in  Richmond, 
work  on  which  was  stopped  on  Jan- 
uary 15.  The  Tilden  Lumber  Company 
claims  the  defendant  is  indebted  to  it 
for  $2093,  the  electric  company  claims 
a  debt  of  $510  and  Collins  asks  a  judg- 
ment   of    $142. 


CONSOLIDATIOX      OP      THE      GREAT 

EASTERN     CASUALTY    AND     THE 

UNION   INDEMNITY. 

Our  readers  will  be  interested  to 
learn  of  a  merger  between  the  Great 
Eastern  Casualty  Company  of  New 
York,  which  has  been  in  successful 
operation  for  2S  years  and  which  has  a 
well  established  agency  plant  in  30 
States,  and  the  Union  Indemnity  Com- 
pany of  New  Orleans,  La.,  which  was 
organized  at  the  end  of  1919  and  has 
$1,000,000.  capital  and  $1,000,000  sur- 
plus paid  in  with  no  expenses  of  or- 
ganization. 

The  Union  Indemnity  Company  took 
over  the  business  of  the  New  Amster- 
dam Casualty  in  Alabama.  Arkansas. 
Louisiana.  Mississippi  and  Tennessee. 
The  Union  Indemnity  Company  started 
writing  business  in  January  1st.  1920 
and  at  the  end  of  the  first  four  months 
had  written  over  $350,000  in  net  pre- 
miums  with   most   satisfactory   results. 

The  Great  Eastern  Casualty  Com- 
pany of  New  York  had  a  net  premium 
income  in  1919  of  about  $1,500,000  so 
th.it   the  merger  of  these  interests  will 


result  in  the  creation  of  a  Company  of 
a  sufficient  size  and  financial  responsi- 
liility  to  make  it  a  decided  factor  In 
the  fields  of  casualty  and  surety  under- 
writing. 

The  Company  will  write  all  casualty 
lines  as  well  as  surety  business  and  the 
interests  controlling  it  are  now  com- 
pleting plans  for  providing  the  Com- 
pany's agents  with  facilities  for  Fire 
&  Marine  lines.  The  merger  of  the  al- 
ready established  agency  plants  of  the 
two  companies  will  give  it  a  nation- 
wide   business. 

The  Great  Eastern  Casualty  Com- 
pany has  assets  of  about  $1,600,000  and 
has  built  up  a  substantial  and  very 
carefully  selected  business  and  agency 
force    since    1892. 

The  merg.  J  Companies  vill  continue 
lo  be  represented  here  by  James  C. 
Hayburn,  who  is  well  known  to  most 
of  our  readers,  he  having  conducted  an 
Agency  Business  here  for  the  past  19 
years.  Mr.  Hayburn  -will  continue  at 
his  present  location  in  the  Insurance 
Exchange   Bldg.,   No.   433   California  St. 


NEW     HOLLOAV     CEMENT     BRICK     IN 
ENGLAND 

A  booklet  describing  a  new  cement 
brick  in  England  has  been  furnished 
the  U.  S.  Bureau  of  foreign  and  domes- 
tic commerce  by  Alfred  Nutting,  clerk 
in  the  American  consulate  at  London. 
Referring  to  it  Mr.  Nutting  says:  A 
new  brick  that  has  recently  been  intro- 
duced in  England  is  nearly  five  times  as 
large  as  an  ordinary  brick,  but  in  com- 
parison is  much  less  heavy  and  is 
easily  handled.  '  The  lighter  weight 
results  from  the  hollowing  out  of  the 
brick  to  provide  air  -layers.  By  the 
shaping  of  the  ends  the  existence  of 
joints  running  all  the  way  through  a 
wall    is    avoided. 

The  brick  is,  as  a  rule,  made  of  1 
part  of  cement  and  4  parts  sand  by 
simple  hand  machinery.  Three  men 
can  make  enough  bricks  in  a  day  to 
build  400  to  500  square  feet  of  wall. 
A  further  economy  is  effected  by  the 
manner  of  laying  the  walls,  inasmuch 
as  the  ends  and  bottoms  of  the  bricks 
need  only  to  be  dopped  in  a  thin  lime 
mortar  mixed  with  a  small  amount  of 
cement.  If  laid  in  the  usual  way  the 
air  channels  in  the  bricks  would  be- 
come  filled. 

It  mav  he  added  that  slag,  clinkers, 
sand  and  brick  dust.  mixed  with 
cement,  form  suitable  materials  for 
these    bricks. 


STRIKE      LOSSES     TOTALLED 


NEW  YORK. — An  incomplete  list  of 
direct  losses  due  to  strikes  in  1919 
places  the  cost  of  labor  in  wages  at 
nearly  $725,000,000  and  to  industry  at 
more  than  one  and  a  quarter  billion 
dollars,  Francis  H.  Sisson,  vice-presi- 
dent of  the  Guaranty  Trust  Company 
of  New  York,  lold  the  silver  jubilee 
convention  of  the  National  Association 
of    Manufacturers   here. 


SAN  niEGO       COT'NCIL  REJECTS 

CONTRACTOR'S    CLAIM 

SAX  DIEGO,  Cal. — The  city  council 
has  rejected  the  claim  of  Contractor 
James  Kennedy  of  Los  Angeles,  for 
$288,811  on  the  Lower  Otay  dam  and 
has  directed  the  city  attorney  to  defend 
the  city  agalinst  it  shjould  suit  be 
brought  by  Kennedy,  which  is  antici- 
pntcd.  Kennedy's  claim  grows  out  of 
'he  suspension  of  his  contract  and  is 
for  equipment  taken  over  bv  the  city 
and  a  halanco  alleged  lo  be  due  on  the 
contract 
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PEKMITS 

Al'AKTMENTS 

(1380)      NBUSH   112    W   Jones.      Three- 
story    and    basement    reinforced    con- 
crete   (6)    apartments. 
Owner— K.    W.   Beardslcy,   835   Hyde  St., 

San  Francisco. 
Architect — Chas.    E.    J.    Kogers,    Phelan 

BIdg..   San   Francisco. 
Contractor — W.  C.  Duncan  &  Co..  Shar- 
on   Bldg..    San    Francisco. 

.  COST.  $45,721 


DWELLINGS 

(1381)  S  ONONDAGA  AVE  50  and  75 
W  Cayuga,  Two  one-story  and  base- 
ment  frame  dwellings. 

Owner — A.    Sorbi     and      A.   Lertora,   353 
Edinburgh    St..    San    Francisco. 

Architect — None. 

Conti-actor — A.  Sorbi.  353  Edinburgh 
St..  San  Francisco. 

COST.   $2000   each 


FRAME    DWELLINGS 

(1382)       E  TWENTY-FIRST  AV^E  28,  52 
and    76    S   Clement.      Three    two-story 
and  basement   frame  dwellings. 
Owner — R.  E.  Meyer.  2628  Anza  St..  San 

Francisco. 
Architect — None. 

Contractor — Meyer  Bros.,  2628  Anza  St.. 
San    Francisco. 

COST,  $5700  each 


ALTERATIONS 

(1383)      NO.    65    JACKSON,      .\lter   store 

fronts,  flooring,  etc..  in  hotel. 
Owner — Mr.  Carvallio.  Premises. 
A  rehi  t  ect — None. 

Contractor — O.   W.   Britt.   1115  Scott  St.. 
San    Francisco. 

COST,    $1900 


FRAME    GARAGE 

(1384)      NO.    51      LOPEZ   AVE.      (Forest 
Hill).      One-story    frame    private    ga- 
rage. 
Owner — W.  P.  'W^obber,  Premises. 
.Architect — Albert    Schroepfer,      Nevada 

Bank  Bldg..  San  Francisco. 
Contractor — Ed.     Zinkand     &     Son,     434 
loth  Ave..  San  Francisco. 

COST.     $1600 


ALTERATIONS 

(1385)      NE    CALIFORNI.\    AND    WEK- 
ster.      Alter    hall    building. 

Owner — Congregation      Sherith      Israel. 
Premises. 

Architect — Morris       M.       Bruce.       Flood 
Bldg..  San   Francisco. 

Contractor — W.    L.    Hemminga.   47    Ash- 
bury  St..  San  Francisco. 

COST.    $5483 


ALTERATIONS 

(1386)      NO.     73    CUMBERLAND.         Ce- 
ment floor,  etc.,  for  basement  garage. 
Owner — H.    M.    Stelter.      216  %      Dorland 

St..   San  Francisco. 
Architect — None. 

Contractor — G.    Caranza.    374      Shotwell 
St..    San    Francisco. 

COST.    $500 


ALTKRATIO.NS 

(1387)      NO.    508  CAROLINA  ST.      Raise 
tlwelling.    underpinning    and    general 
repairs. 
Owner — Tony    Piscitello.   Premises. 
-Architect — None. 

Contractor-   E.  K.  Pearson,  2372  Bryant 
St..    San    Francisco. 

COST,    $500 


985S 
2134 


ALTERATIONS 

(1388)      NW      SAN      JOSE      AVE      AND 

Twenty-third    St.       Alter    and     reiiair 

store  and  flat. 
Owner — Alfonso    Liberty.    122    San    .lose 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Frank    Zichesch,    ?9    A^va- 


rado  .St..   .San   Francisco. 

CO.ST,    1850 

niJCORDKD 

CLASS    "C  "    BUILDING 

(1389)  SW  LAGU.VA  A.VD  SUTTER  W 
87-6xS  125  \V  A  232.  Brick  work, 
marble  inserts,  cementing  firewalls, 
steel  sash,  folding  gale  for  one-story 
and    basement   Class     "C"    building. 

Owner — C.   I.   and    H.   J.    Daniels. 
Architect — O'Brien      Bros..      240      Mont- 
gomery St.,  San  Francisco. 
Contractor — Fennell      &      Chisholm.   180 

Jessie  St..  San  Francisco. 
Filed  May  24.  '20.     Dated  May  22.  '20. 
Brimk  work  scaffold   height .  .$1310.50 

Brick  work  to  roof  level 1310.50 

Completed    and    accepted 1310.50 

Usual    35    days 1310.50 

TOTAL  <:OST.  $5242.00 
Bond.  none.  Limit,  40  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1390)  EXCAVATING.  SIDEWALK.S, 
curbing,  concrete  and  cement  work 
on    above. 

Contractor — Mission   Concrete   Co.,   Call 
Bldg..    San    Francisco. 

Filed  May  24.  '20.  Dated  May  22.  '20. 
Wood  forms  for  main  floor  in. $5000. 00 

ilain    floor    poured 9000.00 

Completed    and    accepted 1158.25 

Usual    35    days 5052.75 

TOT.\L  COST.   $20,211.00 

Bond.    none.      Limit.    40    days.      Forfeit, 

none.      Plans   and   specifications    filed. 

(1391)  CARPENTRY.  MILL.  H.\RD- 
ware,  iron  work  for  trusses  and 
glazing  on  above. 

Contractor — Fennell     &     Chisholm.   180 

Jessie  St.,  .San  Francisco. 
Filed   May  24.   '20.      Dated   May   22.  '20. 

Ready   for    roofing $2000.00 

Completed    and    accepted 1929.75 

Vkuh\    35    days 1309.75 

TOTAL  <"OST.  $5239.00 
Bond.  none.  Limit.  40  days.  Forfeit, 
none.       Plans    and    specifications    filed. 

(1392)  PLUMBING,   ETC.,  ON  ABOVE, 
Contractor — Monihan  &  Slavin.  110  Jes- 
sie St.,   San   Francisco, 

Filed  May  24,  '20.     Dated  May  22,  '20. 

Roughed    in    $750 

Completed  and  accepted 330 

Usual    35  days 360 

TOTAL  COST.  $1440 
Bond.  none.  Limit.  40  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(1393)  ELECTRIC  WIRING  AND  Fix- 
tures   on    above. 

Contractor — Atlas      Electric      Co..      llo 
Jessie  St..  San  Francisco. 

Filed  May  24.  '20.     Dated  May  22.  '20. 

SOTcof   work   completed $500.00 

<'ompleted    and    accepted 421.75 

Usual    35    days .  . .  .■ 307.25 

TOTAL  COST.  $1229.00 

Bond.   none.     Limit.   20  days  after  roof 

framed.      Firfeit.      none.         Plans      and 

specifications    filed. 

STORE    BUILDING 

(1394)  E  GRANT  AVE  97-6  S  Pine  S 
40xE  60.  All  work  for  one-story  and 
basement  concrete  and  frame  store 
building   and    mezzanine    story. 

Owncr^R.  J.  O'Brien.  320  Sharon  Bldg., 

San   Francisco. 
Architect — Arthur  S.  Bugbee.  320  .Sliar- 

on    Bldg..   San    Francisco. 
Contractor — Kiernan      &      O'Brien.      320 

Sharon    Bldg..   San    Francisco. 
Polled  May  24.  '20.     Dated  May  24.  '20. 
Payments    semi-monthly    of.  .  .  .      75^ 

Usual    35    days 25% 

TOTAL  COST.  $15,000 
Bond.  none.  Limit.  90  days  after  May 
24.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

NOTE^Permit    reported  May  24.   1920 
No.    1375. 

ALTERATIONS 

(1395)  NE  CALIFORNIA  AND  WEB- 
ster.  All  work  for  alterations  to 
Synagogue. 

Owner — Congregation      Sherith      Israel. 

Premises. 
Architect — Morris      M.       Bruce.      Flood 

Bldg..   San    Francisco 


Wedni-silay.       June       i'.       VJL'".  Kl 

I'ontractor — W.    L.    Hemminga.    17    Ash- 
bury  St.,   San   Francisco. 
Filed  May  24.  '20.     Dated  May  20,  '20. 

On    10th   of   each   month 75% 

U.sual    35    days 25% 

TOTAL  COST.  $.1483.00 
Bond,  $5483.  Surety.  Maryland  Casu- 
alty Co.  Limit.  June  10.  1920.  Forfeit. 
none.     Plans  and   specifications   filed. 

NOTE — Permit    also    reporled    today. 
No.    1385. 

BEASS  WORKS 

(1396)  S\V  FOURTH  30  N\V  Freelon 
NW  50.\SW  80.  Concrete  work  for 
one-story  concrete  buildingr  (brass 
works.) 

Owner — Anastasia    O'Xeill.    fi8    Post    .St.. 

San  Francisco. 
Architect — None. 
Contractor — H.    L.    Petersen,      62      Post 

St..   San   Francisco. 
Piled  May  24.  '20.     Dated  May  13,  '20. 
On   1st  and   loth  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $3850 
Bond,  $1925.  Sureties.  H.  A.  Hagan  and 
R.  Zellnsky.  Limit,  forfeit,  none.  Plans 
and  specifications  filed. 

NOTE — Permit   reported  Mav   14.   1920 
No.    1283. 

(1397)  ALL  WORK  EXCEPT  CON- 
crete   and  cement   work   on   above. 

Contractor — Mass       &       McGahey,       566 
Douglass  St..  San  Francisco. 

Filed  May  24,  '20.     Dated  May  24,  '20. 

Trusses  are  in  place $853.50 

Roof  and  glass  in  place 853.50 

Building    accepted     853.50 

Usual    35    days 853.50 

TOTAL  COST,  $3414.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 

ALTERATIONS 

(1404)  NO.  83  SIXTH  ST.  Alter  hall; 
painting,  tinting,  etc. 

Owner — Cooks'  Union.  No.  44. 

Architect — None. 

Day's   work.  COST,   $875 

ALTERATIONS 

(1405)  NW  GEARY  AND  TENTH  AVE. 
New  front  for  battery  station. 

Owner— Mr.   Uft.   2130   Fillmore   St..   San 

Francisco. 
Architect — None. 
Contractor — S.   H.   Whitaker  Co, 

COST,   $500 

ALTERATIONS 

(1406)  MARKET  ST.  EXTENSION  & 
Twenty-third.  Move  and  reconstruct 
residence. 

Owner — Jacob    Weikert,    Premises. 
Architect — Lewis   M.   Gardner,    942    Pine 

St.,  San   Francisco. 
Contractor — J.  A.  Jenkine  &  R.  Brown. 

224  Falcon  Ave.,  San  Francisco. 

COST,    $1438 

ALTERATIONS 

(1407)  NO.  318  DUNCAN.  Raise,  alter 
and  add  to  dwelling. 

Owner — Pierre  Brumet,  Premises. 
Architect — None. 

Contractor — Joel    Johnson,    lilli    "'hunh 
St..  San  Francisco. 

COST.    $2000 

ADDITION 

(1408)  NO.  152  NINTH  AVE.  One- 
story  frame  addition  to  private  ga- 
rage. 

Owner— H.    A.    Hine.    2446    Valleio    St.. 

San   Francisco. 
Architect— None. 
Contractor — J.      Prout.    2020      Turk    St  , 

San    Francisco. 

COST,    $900 

DWELLING 

(1409)  NE  ULLOA  AND  MADRONE 
Ave.  Two-story  and  basement  frame 
dwelling. 

Owner — Fernando     Nelson     &  Sons.      2 

West  Portal  Park.  San   Francisco. 
Architect — None. 
Day's  work.  COST.   $400i' 

REPAIRS,   ETC. 

(1410)  NO.  1660  SACRAMENTO.  New 
flooring  in  basement,  repair  walls, 
etc. 

Owner— A.       Reinhart,       1201         Hearst 

Bldg.,    San    Francisco. 
Architect — None. 
Day's   work.  CO.ST.    .$000 

APARTMENTS 

(1411)  R  THIRTEENTH  AVE  125  N 
Anza.  Two-siury  and  basement  frame 
(8)   apartments. 

Owner — Emil     Nelson,   39      Dclmar   St., 

San  Francisco. 
Architect^ — None. 
Day's  work.  COST,  $39,000 


'ILI.UNC  AND  K.NOlNEEJaNii   Nl- 

MANUFACTURING  BLDG. 

(1412)  W  SEVENTH  25  N  Natoma 
One-story  and  basement  concrete 
light    manufacturing   building. 

Owner — O.  H.  Curtaz.  519  Hayes  St.. 
San  Franci.sco. 

Plans  by  Owner. 

Day's  work.  COS1',   $-il.n'io 


.\LTERATIONS 

(1413)      NO.     712-716     MISSION.       Erect 
metal  lath  and  plaster  partitions  and 
20'    glass    partitions. 
Owner — Van    Zandt      Jacobs      Co.,     676 

Mission  St.,  San  Francisco. 
Architect — None. 

Contractor — The   Fink   &   Schindler  Co., 
218   13th  St..  San  Francisco. 

COST.    $500 


ALTERATIONS 

(1414)      SW     FIFTEENTH     AND    VAL- 
encia.      Remove    wood    .ioists    and    lay 
concrete   floor. 
Owner — Baldwin  &  Howell,   318   Kearny 

St.,   San   Francisco. 
Architect — None. 

Contractor — garrett      &      Hilp,      Sharon 
Bldg.,   San   Francisco. 

COST,   $5i'a 


FRAME  FLATS 

(1415)      SW    ANZA    &    SEVENTEENTH 
Ave.     Two-story  and  basement  frame 
(4)   flats. 
Owner — Geo.    A.    Loundin.    Care    Aichi- 

tect. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San    Francisco. 
Days    work.  COST.    $13,000 


ALTERATIONS 

(1416)  E  COLLINGWOOD  190  S  Nine- 
teenth. Replace  wood  sleps  with  ce- 
ment; cement  basement  floor,  etc..  of 
dwelling. 

Owner — C.  B.  Soving.  734  9th  Ave.. 
San  Francisco. 

Architect — None. 

Day's   Work.  COST,   $650 


FOUNDATION 

11417)    E  EIGHTH   100  S  FoTsom.     Con- 
struct foundation   for  engine. 
Owner — Galland      Mercantile      Laundry. 

8th    St.,    bet.    Folsom    and    Harrison, 

San    Francisco. 
Architect — None. 
Contractor — Barrett      &      Hilp.      Sharon 

Bldg.,  San  Francisco. 

COST.  $500 


FRAME  PLATS 

(1418)      NE    ANZA    &    SEVENTH    AVE. 

■Two-story    and    basement    frar'.e    (4) 

flats. 
Owner — Ale-X    W.    MacKillop,    685     40th 

Ave.,  San  Francisco. 
Architect — None. 
Day's   work.  COST.    $12,000 


MOVE  DWELLING 

(1419)      NO.  2771  SAN  JOSE  AVE.  Move 

dwelling,  foundations,  etc. 
Owner — Spring   Valley      Lumber      Yard, 
2401   San   Jose   Ave.,   San  Francisco. 
Architect — None. 

Contractor — Olaf   Olsen.    2771    San    Jos^ 
Ave  .  San   Francisco. 

COST.  $1300 


ADDITION' 

(1420)      W    MONTGOMERY    75   N    Post. 
Two    and    three-story    and    basement 
Clas.".  "A"  addition  to  bank. 
Owner — The     First     National     Bank     of 

San   Francisco,  Premises. 
Architect — C      E.     Gottschalk,     Phelaii 

Bldg.,    San    Francisco. 
Contractor — Grace       &      Bernieri.        703 
Market  St.,  San  Francisco. 

COST",    $350, 0I» 

MOVE   RESIDENCE 

NO.    2817    SAN   JOSE    AVE.      Move    resi- 
dence from  front  of  lot. 
Owner — Valentine       and    Mary       Davis. 

Premises. 
Architect — Lewis   M.   Gardner,    942    Pine 

St.,  San  Francisco. 
Contractor — Henry      C.      Matthies.      180 
Jessie  St..   San  Pranciscf). 

COST,  $634 
NOTE; — Recorded     contract     reported 
May  19,  1920,  No    1336. 

MOVE  DWELLING 

NO.   2561    SAN  JOSE   AVE.      Move   pres- 
ent buililing  from  front  of  lot. 
Owner — Nellie  A.  and   Edith  A.  Gordo>i. 

Premises. 
Arohitect — Lewis   M.    Gardner.    Jl2    Pin.- 

.San  Francisco. 
Contractor — Henry      C.      Matthies,      180 
Jessie  St..  San  Francisco. 

COST,   $601 
NOTE: — Recorded    contract    reported 
May  19.  1920,  No.  1335. 
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MOVE  RESIDENCE 

NO.    2735    SAN   JOSE   AVIO.      Move    resi- 
dence from  front  of  lot. 
Owner — Henry  V.   Sagehorn.  Premises. 
Architect — Lewis   M.   Gardner.   942   Pine 

St..   San    Francisco. 
Cotnractor — Henry     C.      Maahies.      180 
Jessie  St.,  San  Francisco. 

COST,     $915 
NOTE: — Recorded    contract     reported 
May  21,   1920,  No.   1920,  No.   1360. 

NO.    2679    SAN   JOSE   AVE.      Move    resi- 
dence from   front  of  lot. 
Owner — Ellen   Neary,  Premises. 
Architect — Lewis   M.   Gardner,   942    Pine 

St..  San  Francisco. 
Contractor — Henry     C      Matthies,      180 
Jessie  St.,  San   Francisco. 

COST.  $776 
NOTE: — Recorded    contract     reported 
May    19.    1920.   No.    1338. 

RECORDED. 

INSTALL     WOODWORK 

(1421)  CLEMENT  ST.  Install  wood- 
work   at    new    store. 

Owner — F.    P.    Wolcott. 

Architect — None. 

Contractor — A.   A.   Hangerud,    2745    16th 

St.,    San    Francisco. 
Filed    May   25,   '20.     Dated   May   22,   '20. 
Woodwork    delivered    at    prem- 
ises      - .$1000 

Work  installed  ready  for  finish- 
ing         1000 

Work     completed 1200 

TOTAL  COST,  $3200 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.      Plans    and    specifications,    none. 

COTTAGE 

(1422)  LOT  13,  BLK.  7  LAKEVIEW. 
All  work  for  two-story  frame  cot- 
tage. „ 

Owner — Jos.  R.  and  Rosalind  O  Connor, 

1560  Jackson  St.,  San  Francisco. 
Plans   by  Contractor. 
Contractor — James  Arnott   &   Son,   2426 

32  Ave.,  San  Francisco. 
Filed   May  25,   '20.     Dated  April   30,  '20. 

30    days  after   frame   up 25% 

30  days  after  brown  coated....      25% 
30     days     after    completed    and 

accepted      25% 

Usual    35    days    thereafter 25% 

TOTAL  COST,  $3325 
Bond,  none.  Limit  90  days.  Forfeit, 
$100.     Plans  and  specifications,   none. 

PERJIITS. 

ALTERATIONS 

(1423)  NO.  335  MONTGOMERY.  Alter- 
ations for  offices. 

Owner — Leib   Keyston   &   Co.,   American 
National  Bank_Bldg.,  San  Francisco 

Architect — None. 

Contractor — Geo.    H.    Arthur.    180   Jessie 
St..  San  Francisco. 

COST.    $2000 

ALTERATIONS 

(1424)  W  SECOND  50  N  Folsom.  Erect 
porch  on  roof. 

Owner — Cannon       Kip     Memorial       Day 

Nursery.   Premises. 
Architect — None. 

Contractor — A.   Wilhelm.  

COST.    $900 

ALTERATIONS 

(1425)  NO.  15  MARKET  ST.  Alter 
.front  and  re-arrange  partitions  in 
cafeteria. 

Owner — "Leighton's,"     POO     Market     St.. 

San    Francisco. 
Architect — None.  .„„ 

Contractor — J.      Harold     Johnson,      180 

Jessie    St..   San   Francisco. 

COST,    $650 

STORE 

(1426)  SW  MISSION  AND  TWENTY- 
second.  Two-story  and  basement 
concrete  store. 

Owner — Columbia    Outfitting    Co.,    2357 
Mission  St.,  San  Francisco. 

Architect— S.  Heiman,  57  Post  St.    S.  F. 

Contractor — Monson     Bros.,    180     Jessie 
St  ,   San   Francisco. 

COST,  $50,000 

ALTERATIONS  „    , 

(1427)  NO.  3045  SIXTEENTH  ST.  Cut 
hole   through   wall   for  door. 

Owner — Joost   Hardware   Co.,   Inc.,   3043 

16th  St..  San  Francisco. 
Architect- — John  Sperisen,  3169   15lh  St., 

San   Francisco. 
Contractor — John     Sperisen.     3169     15th 

.St.,  San  Francisco. 

COST.  $500 

ALTERATIONS 

(1428)  NO.  1653  MARKET  ST.  Alter 
store  into  restaurant. 

Owner — Corbett  Grill.  Premises. 
Architect — None. 
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Wednesday. 


2,       19>'i 


Contraitoi- — Western    Hardwood      Mfg. 
I'o..   103-1  Golden  Oate  Ave..  S.  t\ 

COST.  $10,000 


REPAIRS 

(1429)      NO.     1549     PAGE.       Repair    fire 

damage  to  flat.s. 
Owner — Louise   Potter,   Premises. 
Architect — N'one. 

Contrnctor — John      Diestel.      248       Russ 
u.us.,  San  Francisco. 

COST,    $3000 


FACTORY 

TWENTIETH     ST.     Bet.     Shotwell     and 
Polsom.      Sheet    metal    work    for   one- 
story    brick   factory   building. 
Owner — National  Radio   Co.,   San   Fran- 
cisco. 
Architect — Henry    C.    Smith,    Humboldt 

Bk.    Bldg..   San    Francisco. 
Contractor — Guilfoy       Cornice       WorliS, 
209    8th   St.,   San    Francisco. 

COST,    $2,443 


I'KKMITS. 

FRAME    FLATS 

(,1430)      S    ANZA    90    E    Sixteenth    Ave. 
Two-story   and    basement      frame    (2) 
Hats. 
Owner — Thomas      Wm.      Muldoon,    1387 

Baker  St..  San  Francisco. 
Architect — Wm.    Smith. 
Contractor — Wm.    Cooper,    1863    Filbert 
St.,  San   Francisco. 

COST.   $6000 


WAREHOUSE 

(1431)      S    BltOADWAY    137-6    W    San- 
some,     une-story  and  basement  brick 
warehouse. 
Owner — M.      Marsicano,    781      Green    St.. 

San   Francisco. 
Architect — Paul      F.      De   Martini,      2123 

Powell    St..   San   Francisco. 
Contractor — .].     Martinelli,     1427    Mason 
St..  San  Francisco. 

COST,  $6930 


CHTMNEYS 

(1432)      COLON    AVE.    near   Greenwood. 

Erect  20  patent  chimneys. 
Owner — N.    A.   Anderson.    1927   Napa  St.. 

Berkeley. 
Architect — None. 

Contractor — Frank    Olmo.    3464    Mission 
St.,   San  Francisco. 

COST,    $600 


(1433)    W  FIFTEENTH  AVE  72  S  Lake. 
Two-story       and       basement        frame 
FRAME   DWELLING 

dwelling. 
Owner — Paul    Scholz. 
Architect — None. 

Contractor — James       Welsh.    710       19th 
Ave.,   San  Francisco. 

COST,    $5000 


FRAME    RESIDENCE 

(1434)      N    JACKSON    137-6    E    Octavia. 
Three-story      and      basement      frame 
residence. 
Owner — Lillie   B.   Matson,    1824   Jackson 

St.,   San   Francisco. 
Architect — Bliss      &      Faville,       Balboa 

Bldg.,   San  Francisco. 
Contractor — Lindgren     Co..     Monadnock 
Bldg.,    S:\n"  Francisco. 

CCST.   $100,000 


(1435)      NO. -739  MARKET.     Erect  mar- 

Quise.    5'xl2'. 
Owner — Revere   Investment   Co. 
Architect — A.    N.    Roth,    227    Stevenson 

St.,  San  Francisco. 
Contractor — A.    N.    Roth.    227    Stevenson 
St.,  San   Francisco. 

COST,  $500 


(1436)      NO.    50    MARKET.      New    front 

and   move   partition. 
Owner — J.  Hoyle  and  Mrs.  Mollenhauer. 

48  Market  St.,  San  Francisco. 
Architect — None. 

Contractor — F.    A.    Lorenz,    182    5th    St.. 
San  Francisco. 

COST,    $500 


ALTERATIONS 

(1437)      SE    MISSION    AND    TWENTY- 
first.      Cement     flooring,      walls,   etc., 
for  store. 
Owner — W.      F.    Cordez,      126    Post      St., 

San   Francisco. 
Architect — None. 

Contractor — C   C.   W.   Haun,   180   Jessie 
St.,   San   Francisco. 

COST.  $500 


ALTERATIONS 

(1438)      NO.     329       COMMEP.CIAL       ST. 

Erect  balcony  in  broom  factory. 
Owner — Washington  Broom  Co.,  Prem. 
Architect — None. 
Day's    work.  COST,    $1000 


SUPPLY   STATION 

(143U)  SW  COTTER  AND  MISSION. 
Reconstruct  automobile  supply  sta- 
tion. 

Owner — Union  Oil  Co.  of  California, 
Union  Oil  Bldg..  Los  AngeK^s. 


Architect — Owners. 
Day's    work. 


COST,    $1000 


REPAIRS 

(1440)      NO.    1120    HYDE.      Repair     fire 

damage  to  apartments. 
Owner — J.    Warren    Dutton,    Care   B.    P. 

Oliver,  246  Montgomery,  S.  F. 
Architect — None. 

Contractor — G.   P.   W.   Jensen,    320   Mar- 
ket St.,  San  Francisco. 

COST,   $300 


ALTERATIONS 

(1441)      NO.   245   POWELL.     Alter  hotel 
lobby;  new  tile  floor,  decorating,  etc. 
Owner — L.  C.  Plan/.,  Premises. 
Architect — Fabre   &    Thayer.    110   Sutter 

St..  San  Francisco. 
Contractor — L.    A.    Hinson,    1228    Grove 
St.,   San   Francisco. 

COST,  $2478 


FRAME    FLATS 

(1442)      W       FRANKLIN    90      S    Green. 
Two-story    and    basement    frame    (2) 
flats. 
Owner — E.    J.    Pierron,    1796    Union    St.. 

San    Francisco. 
Architect — Fabre   &   Thayer,    110   Sutter 

St.,  San   Francisco. 
Contractor — Paul   De   Martini.   2689   Oc- 
t.-ivia  St..  San  Francisco. 

COST,    $20,000 


ALTERAFIONS 

(1443)    SE    VALENCIA   AND    HERMAN. 
Re-arrange    partitions,    etc..    for    of- 
fices. 
Owner — Salvation     Army,     417     Market 

Si.,  San  Francisco. 
Architect — N.    R.    Coulter,      46      Kearny 
.St..   San   Francisco. 

COST.    $5000 


KBCORDKD 

EXCAVATING.    ETC. 

(14447  NO.  1275  BUSH.  Remove  pres- 
ent brick  foundation  under  west 
wall  of  building,  excavating,  holding 
up   and    bulkheading  of   building. 

Owner— Robert  Green. 

Engineer — Maurice      C.      Couchot.       110 
Sutter  St..  San  Francisco. 

Contractor — D.   J.   and  T.   Sullivan,   Inc., 
1942  Folsom  St.,  San  Francisco. 

Filed  May  27,  '20.     Dated  May  25,  '20. 

On    completion    75% 

Usual    35    days 25% 

TOTAL  COST,  $1165 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications  filed. 

(1445)  UNDERPIN  WITH  BRICK 
west  wall  on  above. 

Contractor — Fennell     &    Chioholm.     180 

Jessie  St.,  San  Francisco. 
Filed  May  27,  '20.     Dated  May  26.  '20. 

Payments   same    as    above 

TOTAL  COST.  $1150 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

FRAME  COTTAGE 

(1446)  LOT  33  ELK  27,  Lakevlew.  .\11 
work  for  frame  cottage. 

Owner — The    McCarthy    Co..     316     Bush 

St..   San   Francisco. 
Plans  by  Contractor. 
Contractor — James    Arnott    &    Son.    2426 

32nd   Ave..    San   Francisco. 
Filed  May  27.  '20.     Dated  Apr.  29.  '20. 

30   days  after  frame   up 25% 

30  days  after  brown  coated....      25% 
30   days   after  completed   and   ac- 
cepted         25% 

Usual    35   days 25% 

TOTAL  COST.  $3050 
Bond.  none.  Limit.  90  days.  Forfeit, 
none,     pi.^n'j  f^.nd  specifications  filed. 


GARAGE    ETC. 

(1447)  NO.  51  LOPEZ  AVE.  being  Lot 
18  Blk  16.  Forest  Hill.  All  work  for 
one-story    frame   garage   and   trellis. 

Owner — W.    P.    Wobber.    Premises. 

Architect — Albert     Schroepfer,     Nevada 
Bank    Bldg..    San    Francisco. 

Contractor — Ed   Zinkand      &      Son,      434 
10th  Ave..  San  Francisco. 

Fled  May   27.   '20.     Dated  May  24.   '20. 

Frame    up    $400 

1st  coat   iilaster  on 400 

Completed   and   accepted 400 

Usual   35   days 400 

TOTAL  COST.    $1600 

Bond.    none.      Limit,    30    days.      Forfeit. 

none.      Plans  and   specifications   filed. 


GARAGE 

(1448)      SW   MASON      AND      DIKEMAN 
Place  W  60xS  20.     All  work  for  two- 
story   and    basement    reinforced   con- 
crete garage. 
Owner — Carlo    Matraia,    1352    Bush    St., 

San  Francisco.  . 

.\rehitect — August     G.   Headman,     Call 

Bldg..  San   S'rancisco. 
Contractor — (}.   P.    \v.  Jensen,   320  Mar- 
ket St.,  San  Francisco. 
Filed  May  27,  '20.     Dated  May  26,  '20. 

2nd  floor  joists   in  place $2000 

Roof   on    25011 

1st  coat   plaster  on 20ttt 

Completed   and   accepted 3400 

Usual    35   days 3325 

TOTAL  COST,  $13,289 
Bond.  $6645.  Sureties,  Patrick  Hurl.y 
and  Frederick  W.  Snook.  Limit,  90 
days.  Forfeit.  $15.  Plans  and  specifi- 
cations filed. 

NOTE:— Permit    also   applied   for    to- 
day. 


GLASS  WORK 

(1449)      W    MONTGOMERY    75    N    Post 
W  160xN  100.     Plate  glass,  wire  plate 
glass,     moss    glass    and     glazing    for 
two  and  three-.stor.v  Class  "A"  build- 
ing (offices  and  bank). 
Owner — The  First    National  Bank,   Post 
and  "Jlontgonurj      3ts.,   San      P'ran- 
cisco. 
Architect — C.      E.     Gotl.schalk.      Phelan 

Bldg..    San    Francisco. 
Contractor — F.    J.    Fuller      and    A.      A. 
Goepp      (as   Fuller     &     Goepp).   34 
Davis  St..  San  Francisco. 
Filed  May  27.  '20.     Dated  May  21,  '20. 

Monthly    payments    of 75', 

Usual    35    days 25% 

TOTAL  COST.  $17.00» 
Bond.  $8500.  Surety.  The  Aetna  Casu- 
alty &  Surety  Co.  Limit.  30  days.  For- 
feit, none.  Plans  and  specifications 
(iled. 


ALTERATIONS 

(1450)  SE  MISSION  275-8  NE  ."Second  ■ 
NE  71-4  SE  80  NE  6  in.  SE  80  SW  , 
97-6  NW  80  NE  25-8  NW  80.  All) 
work  for  alterations  and  additions  to| 
Class   "C"   building. 

Owner — Mary   H.    Knight. 

Architect — Nathaniel        Blaisdell.        255 
California    St..    San    Francisco. 

Contractor — Alfred      H.   Vogt.      185   Ste- 
venson  St..  San   Francisco. 

Filed  May  27.  '20.     Dated  May  22.  '20. 

Rea(3y    for   plaster $2558 

Completed  and  accepted 2559 

Usual   35   days 1706 

TOTAL  COST.  $6823 

Bond.    none.      Limit.    40    days.      Forfeit. 

$10.     Plans  and  specifleatios  filed. 


FRAME  RESIDENCE 

(1451  N  CAMINO  DEL  MAR  40-0^  E 
from  W  boundary  line  Lot  2.  E  50 
N  3  deg.  10  min.  W  342-0 ?i  S  71  deg. 
4  min.  W  60  S  4  deg.  39  min.  E  343-9% 
ptn.  2  and  3  Lyon  &  Hoag  Sub. 
Bakers  Beach  Land  Co.  All  work  for 
two-story   frame   residence. 

Owner — Albert    Abrams.      2135      Sacra- 
mento St..  San  Francisco. 

Architect — Henry    C.    Smith.    Humboldt 
Bank  Eldg..  San  Francisco. 

Contractor — Louis       Deibel.     2453       Bu- 
chanan  St..  San  Francisco. 

Filed  May  27.  '20.     Dated  May  27.  '20. 

Frame    up    H 

Enclosed    and    concreted H 

Completed   and  accepted % 

Usual   35   days 'A 

TOTAL   COST.    $12,750 

Bond,   none.      Limit.    130   days.      Forfeit, 

none.     Plans  and  specifications  filed. 
NOTE' — Permit       reported       Jlay       6. 

1920.     No.   1172. 


PERMITS  ] 

FRAME   RESIDENCE  ' 

(1452)      S     CALIFORNIA     28-4     E     18th 
Ave.     Two-story  and  basement  frame  J 
residence. 
Owner — C.  S.  AUred.  150  Onondaga  Ave. 

San   Francisco. 
Architect — None. 
Day's  work.  COST.  $8000 


AUTO   SALES  BLDG.  __ 

(1453)      NE      EDDY   AND      VAN      NESS 

.•\ve.      Three-story      Class      "C"    autol 

sales    building    and    store    rooms. 

Owner — H.   H.  Helbush.  40  Montgomery 

St..    San    Francisco. 
Architect — W.     L.     Schr.nolle.     40    Mont- 
gomery St..  San  Francisco. 
Days  work.  COST,  $15,000 
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n^Xn^^^n     qb^;    ms-Auv       tj              r  Contractor— Monson    Bros.,     180     Jessie  FI.ATS 

'^rn^a^rto'a'^ar^^tn^tl-      ^^''^'^    "-'^  I  Ved^lar^^^T '  Dated  May  27    1919  "^'ik'IlT  A^^^-^i^'^^T    ^^'P      "'^^h" 

°;;"■1t;^t^s_^-iJo^U"'"•    ^^^^-"^'»«'   Cal.  Concre.'o  frameco^^?e1ed'.".':$f2691.2l  ba^slment   f^ra^^e^f,    nlTs"-''"'''    '"'^ 

Lldg.,    San    Franc  SCO.  totat    Woqt'    «?n -c?  a,.,.i,i.      ,      <; 

nna-v     «cnA  r.       i      »o--n»        „    LUIAL,  (_o»l,  tSO.ibD  Arcliitect — None. 

*^<5ST'    *5"^  I5ond     $2578.3.      Sureties.    E.    T.    Osborn  Contractor— Thos.      Hamill       707      42n<l 

.,,,.   ES                ?"''    ^■,-    Yin}-°"^-    J^'™"   lO"   ^'^y^  a"«''  Ave.,    San    Francisco. 

■|ii^r,\      V   r>r.«T   11-)  e   E-   r                     ,u  •'""^.  !■   I'^O.     Forfeit  none.     Plans  and  COST    SlTOfln 

(Hjoj)      .\    I'ObT   112-6   E   Leavenworth.  specifications   filed  <-uoi,  ?if,uuu 

uays   iNork.        COST.   |14,900  cept      pamtingr     light      fl.^tures      and  Bankers      Investment      BldS!      San 

FRAME    DWELLING  E^lfhy  Jf  HoTe?An?ele?^'^''^"°"^     °^  v      ,^:P"<^'«^.°- 

(14Sfi1      f    'SF'VTT  T  IT'      "r^n      ar,,i    971;      Tj-  ijouny  oi    Motei   Antelers.  Architect — None. 

rif-g-Sr"— °"' ""'"'  rfwss-""' ■- °"-  .„o„.„„oMs —  "'""■"• 

-CoS?racfor-A"'-  M.       Samuel.,on.        290  ^'  f,^  *S^,  fet^'d'     °'''"''  ^^''  ''  7o,,  "ff^lvi^T,'^ ''?:^^;  ^'O^F.?^^'^^  ^^5 

Rolph  St..  San  Francisco.  Oomnl?n>rt               *q?o  HOWARD      STS.         Eight-story      and 

COST,   J3900   each  rs^nl   -.vf  ,,^  • : lU  Ijasement    reinforced    concrete    show 

cbuai    6^   ua>s    6i2  rooms. 

ALTER  VTIOXS  t,       ,    .,  „,r       „       TOTAL   COST.    $2487  Owner— Sluiron      Estate      Co.,      Sharon 

(1457)  NE    STOCKTON    AND  BROAD-  ?°"'''    i^'M^'      Sureties,  Arthur  S.   Bug-  Bldg..  San    Francisco. 

way.      N>wsh?w      windows       doo?s.  S^ts"*"  Fo^Jeft'  ^„J'^''^°Sr"-     ^i™"'    '"  Architect-Kenneth  Macdonald,  Jr.,  234 

glazing    etc  „    ^^.-      *  °I,''^i''   """''•     Plans  and  speci-  Pine  St..  San  Francisco. 

Owner— s'.    Servardi,    1300   Stockton   St.,  '"'noTP     Permit      renorteH       atov      os  ' 'on  tractor— Taylor  and  Goericke,  Shar- 

San  Francisco.  iqJV,  \t'~,^.^             reported      May      28,  on  BIdg.,  San  Francisco. 

Architect— None.  ^'"•''  '^°-    ^**^'    COST,    $264000 

Contractor — A.     Bouret,       1419       Powell  

St.,   San   Francisco.  CONCRETE    WORK  PERMITS 

COST     $500  (1464)      S  POST  137-3  E  HYDE  E  27-6x  ALTERATIONS 

— , S    137-6.      Concrete    work    for    four-  (1470)      NO.    1601   POST   ST.     Alter   for 

FRAME   DWELLING  story  and  basement  Class  "C"  apart-  .store. 

(1458)  W      TWENTY-FOURTH      AVE  ment    house.  Owner — Lena   Levin,   San   Jose,  Cal. 
150   S  Vicente.       One-story  and  base-  Owner^Hyman   M.   and   Bertha  Ratner.  Architect — None. 

ment  frame  dwelling.  821    Post   St.,   San   Francisco.  Contractor — K.     Phyima,   1547     Laguna 

Owner — James     Scares,     439     7th   Ave..  Architect — Albert     Schroepfer,     Nevada  St..    San    Francisco. 

San   Francisco.  Bank    Bldg.,   San    Francisco.  COST,  $500 

Architect — Owner.  Contractor — Mission    Concrete    Co.,    845  

Day's  work.                                     COST,   $500  Hyde  St.,  San  Francisco.  .\LT1:r.\TIONS 

Filed  May  2S.  '20.     Dated  May  21,  '20.  (1471)      NO.    2837    TWENTY-FIFTH   ST. 

BAKE  OVEN  2nd    floor    joists    in $2500  Alter   for   basement   garage;   add   two 

(145'J)      SE     V.\LLEJO     &     STOCKTON  3rd   floor  Joists    in 2500  rooms    to   residence. 

Enlarge   brick   bake   oven  ■'th   floor   joists    in 2500  Owner — L.    Gonzales.    Premises. 

Owner — Victoria  Baking  Co.,   Premises  Completed     3000  .Architect — None. 

Architect — None  Usual   35   davs    3500  Contractor — Ponsero      Bros..    10      Stark 

Contractor— J.      P.   Glaser     &   Co        110  TOTAL   COST.    $14,000  St„   San   Francisco. 

Jessie    St..   San    Francisco.        '  Bond,   $7000.     Sureties,   Edwin  T.  Peter-  COST,  $3000 

COST    $1000  s°n   ^n*!    J-    S.    Guerin.      Limit,    60    days. — 

Forfeit,     none.       Plans     and     speclflca-  FRAJtE    DWELLING 

RECORDED  tions    filed.  (14T2)      NO.   2838  UNION.     E.vtend  two- 

STORAGE    TANKS  NOTE — P-irmit    reported   May   1,   1920,  story    and    basement    frame    dwelling 

(1460)  COM.  306-2  S  ISL.-MS  and  690  E  '     '  Owner — James    W,    Towno,    Premises. 

3rd   S    lOOxE   50.      Two   vegetable   oil  ;V"'^!'''<^':'— ^'S'?'',,,     „    ,      ,,     .,,„„    „., 

.,„_„„,  .onvo  Contractor — W.    W.    Rednall,    2500    Fil- 

-itoragt   tanKS.  OARAGE  hert   St..   San   Francisco. 

Owner— Hind   Rolph  &    Co,   230  Calitor-  (1465)      S    GEARY     137-6     E    Larkin    S  COST,   $2250 

nia   St.,    San    Francisco.  137-6xE     82-6.       Concrete,     reinforced  — 

Engineer — C.    A.    Watts.    24    California,  concrete,    steel,    cement    work,    fo'-nis  RECORDED 

St.,    San    Francisco.  for  concrete,     steel  sash,     galvanized  CONCRETE   WORK.   ETC. 

Contractor — Western  Pipe  and  Steel  Co.,  iron.       roofing.       carpentry,       joinery.  (1473)      W    MONTGOMERY    75    N    Post 

444  Marlret  t!t     «nn   p-ran^io^o  hard%vare.    composition    floor,    marble  W    160xN    100.   Concrete,    flreprooflinrr. 

r.-,    ^  ,/      oo    ,„r"^   .    ,  ^t       ^     „  and  tile  work,  rough  hardwaie,  glass  cementing.         grading,         excavatinB. 

Filed  May  28.    20.     Dated  May  13.    20.  and   glazing,    electric   wiring  and    fix-  brick  and  masonry  for  two  and  three 

Five    days  after    all   material   de-  tures.    interior    and    exterior    plaster-  story  and   basement  Class   ''A"   build- 

livered                             ROC   of  cnntraof  '"&•    Keens    cement,    painting,    white-    '  ing. 

uverea    ..^ .b07<,  ot  contract  washing,      plumbing,      sewering      and  Owner— The     First     National     Bank     of 

I-ive  days  after  completion 25%  hose  casings  for  two-story  and   base-  San   Francisco.  NE   Post  and  Mont- 
Balance  35  days  after 25%  ment   garage    building.  gomery   Sts.,   San    Francisco. 

TOTAT    cn<5T    ss94n  Owner — A.  C.  Kuhn,  Cr.  Architects.  Architect — C.      E.     Gottschalk,     Phelan 

c       1     .-c,n       o        ^"^Ai.  t.Obt,  $&,J40  Architects— O'Brien       Bros..      Inc.,      240  Bldg.,  San  Francisco. 

Bond.   $o630.     Sureties,   National   Surety  Montgomery   St.,   San    Francisco  Contractor — J.  Spargo,  240  Montgomery 

Co.     Limit,  none.     Forfeit,  none.     Plans  Contractor— Unit        Construction        Co,  St..    San    Francisco, 

and  specifications  filed.  Phelan    Bldg.,    San    Francisco.  Filed  May  29.  '20.     Dated  May  28.  '20. 

Filed  May  28,  '20.     Dated  May  26.  '20.  5  days  after  1st  and  15th  of  each 

On    1st   and    15th   of  eacR  month      90%  month     75% 

(^OTTAGE  of  value  of  labor  and  materials.  .. .  Usual    35    days 25% 

(1461)  S   FLOOD  AVE.   200  E  Foerster  Usual    35    days lO^i  TOTAL  COST.   $64,250 

Lot  19,   Blk.   18  Sunnyside.     All  work  TOTAL   COST.    $62.57".  I'.ond.       $32,125.         Sureties,       Mary      .J. 

for  a  one-story  frame  cottage.  Bond.     $31,287.50.       Sureties,    James     H.  Kdgar   and      D.   J.   Sullivan.        Limit,    75 

Owner — The    McCarthy    Co.,     316    Bush  Hardy   and    C.    S.    Houghton.      Limif.    90  cbiys.      Forfeit,   none;      Plans  and   speci- 

St..    San   Francisco.  days.      Forfeit,   none.      Plans  and   spcci-  lications  filed. 

Plans  by  contractor.  fieations  filed.  

Contractor — James   Arnott    &    Son,    2426  NOTE — Permit    also    applied    for    to-  ELECTRICAL  WORK 

32nd  Ave.,  San  Francisco.  day.  i1474)    SE  JONES  .A^ND  GOLIIEN  GATE 

Filed   May  28,   '20.      Dated  Feb.   2    '20.  Ave.    K    162-6    S    181-7'Ji    SW    159.9    W 

30  days  after  frame  up 25%  ALTERATIONS  32-10V-:    N    273.      Electrical    work    for 

30  days  after  brown  coated 25%  (1466)      SW  TURK  AND  TAYLOR.     Al-  Class    "A"    theatre   building. 

30    days   after   completed  and   ac-  terations   to  store   in  Grand   Hotel.  Owner — Famous  Players  Lasky  Corpn., 

cepted     25%  Owner — A.     W.     Wilson,     Grand     Hotel,  Pacific    Bldg.,   San    Francisco. 

Usual  35  days 25%  San    Francisco.  Architect — Alfred    H.    Jacobs,    110    Sut- 

TOTAL  COST,  $2,650  Architect — C.     A.     Meussdorffer,     Hum-  ter  St..  San   Francisco. 

Bond.    n'ne.       Limit.    9ii    days.      Forfeit,  boldt    Bank    Bldg.,    San    Francisco.  Contractor — Decker    Elec.      Constr.    Co.. 

none.     Plans  and  specifications  filed.  Contractor — M.       E.       Vukicevich       and  149   New   Montgomery  St..  .S.   F. 

NOTE — Permit  reported  Mar.  27,  1920.  Spencer  B.   Bagge  as  Vukicevich   &  Filed  May  29,  '20.     Dated  May  24.  '20. 

No.  790.  Eagge.    180    Jessie    St.,    San    Fran-  1st  floor  sl.ib  roughed   in $   6,000 

— ^— ~  Cisco.  Cpper  and    lower   mezzanine   slab 

BUILDl.VG  On    loth    of  each    month 75%  roughed    in     4.000 

(1462)  SW    MISSION    A.XD    TWENTY-  Usual    35    davs    25%  Organ    chambers    roughed    in..      4.000 

second  40  on  Mission  and  125  on  22nd.  TOTAL  COST.   $2673  Wires  pulled   in 9.000 

All    work    for   a    two-story   and   base-  Bond.    $1,337.      Sureties   J.   H    McCallum  Basement   panels   set 15.000 

ment    reinforced    concrete    Class    "C"  and    Francis    O'Reilly.      Limit,    35  days  Dimmers  set    10.000 

building  (store).  after     June      1,      1920.        Forfeit,      none.  Completed     11.986 

Owner — Columbia     Outfitting    Co.,     2357  Plans    and    specifications   filed.  Usual    3«    days 19.991 

Mission  St..  San  Francisco.  Filed  Mav  28,  '20.     Dated  Mav  28,  '20.  TOTAL  COST.   $79. 9»': 

.Architect- S.    Heiman,    57    Poai    St.,    S»n  NOTE— Permit    also    applied    fpr    1»-  I'.ond,    $79,982.      Surety.    Hartford    Acci- 

Francisco.  day.  dent    &    Indemnity   Co,      Limit,    without 
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1320. 


aelay.     Forfeit,  none.     Plans  and  speci- 
fications filed. 

NOTE: — Permit      reported    April      S.i. 
1920.  No.    1061. 

11475)    SPENCEK  TURBINE  (LEANEK 

on  above. 
Contractor — F.     B.     Drew.     Ucprcsenta- 
tive    of   Spencer   Turbine    Co..    Plie- 
lan  Bldg.,  San  Francisco. 
Filed  May  L"J.  '^'O.      Dated  Apr.  L'6.  '20.  _ 

t^oinpleteil      $588. 7.» 

Usual    35    days 19fi.25 

TOTAL  COST.   $785.00 
Itond.    non.-.      Limit,   as   required.      For- 
feit,   none.       I'lans      anil      siieeifications 
tiled. 
Il-17i;)       CONCIiETE        FlItEI-nOOFlNC 

on    above. 
Contractor — Itieliard    J.    H.    Forbes.    1181 

ilarket  SI..  San  Franci.sco. 
Filed  Mav  29.  '20.     Dated  May  13.  '20. 
Work  around  building  poured  up 

to   5-    10"   level $15,000 

Same  up  to  23'  4" 12.000 

Same  up  to  38'  5" 10,000 

.Same  up  to  50'  7" 12,000 

Same  up  to  68'  9" 12.000 

Same  up   to    84' JS'S"? 

Same  up  to  85'  6" 10.000 

■  Completed    and    accepted 20.4  .,> 

Usual    35    days 33.82;. 

TOTAL  COST.  $135,300 
Bond.  $135,000.  Surety.  Hartford  Ac- 
cident &  Indemnity  So.  Limit.  85  Jays 
Forfeit,  none.  Plans  and  specifications 
filed. 


Vsual     35     days 24S4.60 

TOTAL  COST.  $9858.00 
Bond.  $9858.  Surety.  Hartford  Aocl- 
deitl  &•  Indemnity  Co.  Limit,  as  re- 
ciuired.  Forfeit.  none.  Plans  and 
specifications  filed. 

ON 


.$115 


(1477)       PLUMBING    ON    ABOVE. 
Contractor — A.      Lettich.   365      Fell 

San  Francisco. 
Filed   May   29.    20.      Dated   May 

Houg^hed    in    

I'ompletid    and    accepted 4o:ii.iiu 

Usual    35    days 4557.50 

TOTAL  COST.  $18,230.00 
Bond.  $18,230.  Surely.  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  as  re- 
quired. Forfeit.  nom-.  Plans  and 
specifications    filed. 


(1478)     ELEVATOR  WORK  ON  ABOVE 

Contractor — B.    C.    Van    Emon    Elevator. 
Inc..  235   First  St..  San  Francicso. 

Filed  Mav  29.  '20.     Dated  Apr.  26.  '20. 

On   removal  of  4   elevators $1000 

Machines  for  2  elevators  on  con- 

,.-ete    foundations    1000 

.Ml  work  in  connection  with  these 

two  elevators  completed 1150 

Hydro  electric  elevator  in   place     800 

On   acceptance   of  same 400 

Usual    33   days *00 

TOTAL  COST.    $4750 

Bond.     $1750.       Surety.     Hartford    Acci- 

dint   &    Indemnity  Co.      Limit.    40   days. 

Forfeit     none.     Plans  and  specifications 

liled. 


114791      VENTli^.lTIXG      AND      HEAT- 
ing:  on  above. 

Conlractor — Sci.tt     Co..     243     Minna    St.. 
San    Francisco. 

Filed  May  29,  '20.     Dated  May  13.  '20. 

Steam    piping  roushed  in $4400 

Galvanizeil  iron  ducts  above  base- 


Galvanized 


(148i2)      KOMPOLITH  WORK 

above.  _ 

Contractor — Malott     &     Petersen.     Mo- 

nadnock  Bldgr.,  San  Francisco. 
Filed  Mav  29.  '20.     Dated  May  11,  '20. 
Completed     and     accepted.  ..  .$1600.50 

Usual    35    days 633.50 

TOTAL  COST.  $2134.0" 
Bond.  $2134.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  as  re- 
(luired.  Forfeit.  none.  Plans  and 
specifications  filed. 

(1483)      MARBLE      TERRAZZO.      ETC.. 

on  above,  ,  ,      „„ 

Contractor. — Tlie    Mission    Marble    W  ks.. 

363    Guerrero    St..   San    Francisco. 
Filed  May  28.  '20.     Dated  May  19.  '20. 
Marble    work    in    outer  and    inner 

Market   St.    vestibule   done $600 

All   work   on    1st   floor   done 1338 

Terrazzo       stairs,       string-s.       tile 

treads  and  tile  landings  laid..  750 
Marble  work  in  mezzanine  set..  1338 
Marble  work  in  Golden  Gate  Aye. 
and 


5000 
cts     in     base- 

2200 

Fans      throughout      and      2      air 

washers    in    basement    in 7000 

Electric     motors     in 2500 

Completed      1715 

Usual     33     days '60.) 

TOTAL  COST.  $30,420 
Bond.  $3(1.420.  Sureties,  Hartford  Ac- 
cident   &    Indemnity    Co.      Limit,    . 

Fi.rfeit.   none.     Plans  and  specifications 
fil.'d. 

(1180)      SPIJINKLER         SYSTEM         ON 
above.  . 

"•ontraotor — Pacific     Fire     lixtinguisher 
Co      440  Howard  St..  San   Francisco 

Filed  May  29.  '20.      Dated  May  6.  '20. 

.^s     work     progresses 75?i 

On    acceptance    26% 

TOTAL  COST.  $6200 

J'.ond.     $62011.       Surety,    Hartford    Acci- 

■1-nt    &    $Indemnily      Co.       Limit,    . 

Forfeii,  none.     Plans  and  specifications 

filed. 


(1181)      TILING    AND  MOSAIC     WORK 
on  above. 

lotitraclor — Eric      II.     Uichards^n.       li 
O'Farreli    St..   San    Francisco. 

Ui|.-d   Mav  29.  '20.     Dated  May  3,   '20. 
Ceramic     tile     and     white     tile_ 

laid     $652.50 

Tile    domes    and    panels    below 

them     set JiSSS 

Facade    panels    set 1575.UW 

Til."     in     vestibule 1200.00 

Tile    in  fover  &   passages  laid   2391.00 
Til<-    in    smoking    room   laid.-      600.00 


outer 

laid     

Completed  . . 
Usual  35  days 


Bond. 
Limit, 

Plans 


and 


inner      vestibules 

500 

2554 

2840 

TOTAL  COST,  $9,920 
20.  Sureties,  Hartford: 
required.  Forfeit,  none, 
pecifications  filed. 


(1484)      CARPENTRY.         MILL         AND 
joinery   and    composition    roofing   and 
finish  hardware. 
Contractor — Charles  Stockholm  &  Sons.. 

Monadnock   Bldg..  San   Francisco. 
Filed  Mav  29.  '20.     Dated  May  18.  '20. 
(rrounds.       bucks       and       nailing 
blocks  in  and  composition  roof 

on   iiaOd 

Standing   finish   on ^JS'SSS 

Completed     ^i'ill 

Usual  35  days .?•£:; 

TOTAL  COST,  $33,296 
Bond  $33,296.  Sureties.  Hartford  Acci- 
dent and  Indemnity  Co.  Limit,  as  re- 
quired. Forfeit,  none.  Plans  and  spe- 
cifications   filed. 

(14S5)      ROOF    COVERING    FOR    TWO 
towers.  J       „      c 

Contractor — Fibrestone       and       Roofing 
Co     199   10th  St..  San   Francisco. 

Filed  May  29.  '20.     Dated  April  28^J20. 
Completed     .  .  . 
Usual  35  days 


.$571.30 

; : 190.50 

TOTAL  COST,   $762 

Limit,  as   required.     For- 

Plans      and      specifications 


Bond,  none 
feit.  none, 
filed. 

((14S6)      HARDWARE    ON    ABOVE. 
Contractor — Palace    Hardware    Co..    581 

Market  St..  San  Francisco. 
Filed  May  29.  '20.     Dated  May  17.    20. 
Upon       delivery       of       all       l>ard- 

ware '"Jiirn 

Usual   35    days    812.50 

TOTAL  COST.  $3250 
Bond,  $3250.  Surety.  Hartford  Ac- 
ident  .t  Indemnity  Co.  Limit,  as  re- 
quired. Forfeit,  none.  Plans  and 
specifications  filed. 

OFFICE    BUILDING  .    . 

(1487)      SE     CALIFORNIA     AND     SAN- 
some     S     S9xE     129-9S».       Ornamental 
iron  and  metal  work  for  fifteen-story 
Class    "A"    ofllce    building. 
Owner — The    Balfour    C,\ubrie    Inv.    <  o.. 
bv   P.    .T.    Walker   Co..    Agt..   Monad- 
nock Bldg..  San  Francisco. 
.\rchitect — None. 

Contractor — Federal     Ornamental     Iron 
Range     Co..     16th     and     San     Bruno 
Ave..  San  Francisco. 
Filed  May  29.  '20.     Dated  May  24.    20._ 

Moni  biy    payments    75% 

Usual    35    days .;,-;.„„,^ 

TOTAL  COST.  $10.61.) 
Bond.  $5308.  Sureties.  The  Fedelity  & 
Casualty  Co.  Limit,  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 


WANTED   TO   BUY 

IlolBtlngr    Knjrineii,    Concrete 

Mlxrra,  Cranea — DrasllBea 

Or  nny  Coniitnielloii  Bqnlp- 

ment 

EftllPME.NT  con.  OF  AMERIC.l 

Lumber    ExchanKe     BuildinKt 

rhlcago.    Illlnola 


SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Solt  lor 

the  Moder  n  Home. 

K  few  Permatit  Users  in  the  San 

Francisco  Bay  District: 

PJedmon't. 

Gen.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander.  Union  and  King. 
W.  r.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith.  Claremont  Court. 
\.  Mereen.  Claremont  Court. 
Bedwood  City. 
.  Diamond.  Portola  Road. 

BurUngsme. 
.  Christenson.  Hillsborotigh. 
A.  Newhall.  Hillsborough. 
C.  W.  Penoyer.  Hillsborough. 
Oakland. 
Jensen. 


n488>      OUXAMBNTAL  PLASTER  AND 

artificial   stone  work    on   above. 
Contractor— Paul       B.       Denivelle.       2S0 

Golden  Gate  Ave..  San   Francisco. 
Filed  May  29.  "20.     Dated  May  24.  '20. 

Payments  same  as  above. . . ... . . 

TOTAL  COST.  $9,188 
Bond  $4, .194.  Sureties.  London  Lan- 
cashire Indemnity  Co.  Limit,  as  re- 
oiiired;  F'orfeit.  none  Plans  and  speci- 
(iciittops  filed 


E.  R. 

E. 

Geo. 

Mtf. 


Geo. 

METAL    PRODUCTS     COMPANY     OF 
CAIJFORNIA 

Agents   for 

The  Permutit  Company 

of  New  Tork 

SheMnn     Bide  401     Market     Street. 

Telephone    Hoiis<a»    18S». 

PERMTTIT  SOFT  WATEB. 


NOTICE      OF      >0>-RESPONSIBILlT'». 
•ian   Franelnco   County. 


[av  24.  1920— S  BUSH  68-6  E  Powell 
E  69xS  67-6.  Geo  .V  Webster  as  to 
improvements    on    leased    property. 

lav  28.  1920— SE  GEARY  AND  FILL- 
niore.  1556-8  and  1560  Fillmore. 
Emma  Gates  Butler  as  to  improve- 
ments   on    leased    property 


LEASES. 


San   FranelBco   Connty. 


Mav  "8  1920— SE  BUSH  AND  SAN- 
s'ome  30  on  Sansome  and  90  on  Bush. 
r'trolipo    L     Land    to    Cooper    Under- 
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wear  Co    2  years.     $3,900. 

May   28.  1920— NO.  520  CX>L.UMBUS  AVE. 
and  1513  Stockton.     Leon  Lewin  to 
Georgre  P.  Eliopolos.     5  years.     $5400. 

May  2S.  1920— SW  FIFTEENTH  AND 
San  Bruno  Ave.  W  67.0  y.  S  150  E  67^4 
N  150.  The  California  School  of  Me- 
chanical Arts  to  Sanford  G.  Lewald 
Co".      10    years.     $1S,000. 


COMPLETION  NOTICES 


Sen  Francisco  Connty 


May  22.  1920— S  JUDAH  107-6  W  11th 
Ave.  Bet.  11th  and  12th  Ave. 
Charles  and  Christian  Andersen  t« 
whom  it  may  concern... May  21.  1920 
May  22.  1020— E  MISSION  125  S  18th. 
Lotta  P.  Rossler  to  P.  P.  Quinn.  .  .  . 

May    17.    1920 

May  24.  1920— NW  ELLIS  &  JONES 
L  C   and   Katherine   T  Mendel   to  C 

Petersen   Co May    18,    1920 

May  25.  1920 — W  CURTIS  23  S  Rolph 
S  SOxW  107.  Martin  Smith  to  -n-hom 

it   may   concern May   24,    1920 

May  25,  1920— NOS.  240-242  WALLER 
N  Waller  167-6  W  Buchanan  W  25 
XN  120.  Robert  G  Black  to  whom 
it  may  concern May  21.   1920 

May  26.  1290— LOT  16  BLK  3  Map 
Northbrae,  Berkeley.  Berkeley 
Development  Co.  to  Mason  McDuf- 
fle    Co May    24,    1920 

May  26,  1920 — LOT  6  and  PORT  LOT 
7,  Blk.  F  Map  Lakeshore  Terrace, 
Oakland.  Elmer  S.  Church  to  P.  P. 
Butterfield May     10,    1920 

May  25.  1920 — LOT  7  BLK.  F  Map 
Lakewood  Park  Tract,  Oakland. 
Edna  Lucile  Steele  to  Joseph 
Parker   &   Son May   25.   1920 

Mav  26,  1920 — N  POST  80  E  JoneK  E 
6"0.\N  60.  A  F  Rousseau  to  whom 
it  may  concern May  25,   1920 

Mav  26,  1U20— W  THIRTY-SIXTH 
Ave  123  S  Lincoln  Way  S  25x120. 
Edward  L  Landegren  to  whom  it 
mav  concern May  26,   1920 

May  26,  1920— W  THIRD  AVE  156-914 
.S  fabrillo  S  34xW  120.  Howard  H 
Morris  to  whom  it  may  concern . . . 
Mav    25.    1920 

Mav  26.  1920 — W  FORTY-SECOND 
.\ve  25  S  Balboa  S  25xW  81-6.  Thos 
Hamill  to  whom  it  may  concern 
May    26,    1920 

May  26,  1920 — COMG.  137-6  S  HAYES 
and  27-6  E  Gough  E  27-6xS  120. 
The  McClure  Investment  Co  to  The 
American   Concrete   Co.. May   24,   1920 

May  27.  1920— S  FULTON  87-6  W 
Gough.  Harry  Smnth.  Jno  F  Smith 
to   A  D  Collman Mar.    21.    1920 

Mav  27,  1924— E  SEVENTEENTH 
Ave  296-1  S  California  S  2r>xE  120. 
Ida  Zwilliiiger  to  whom  it  may 
concern May    24.    1920 

May  27,  1920— S  SACRAMENTO  171- 
10  E  Hyde;  No.  1451  Sacramento. 
J  Gibbs  to  whom  it  may  concern 
May    27,    1920 

May  27,  1920— NE  V.\LLEJO  AND 
Buchanan  E  50xN  137-6.  B  F 
Schlesineer  to  Walter  Sorensen.. 
Mav    8,    1920 

May  27,  1920— SE  CALIFORNIA  AND 
Sansome  S  89xE  129-9  ^i.  The  Bal- 
four-Guthrie Investment  Co  to  J  G 
Williams  (as  J  G  Williams  Constr. 
Co.) May    22.    1920 

May  27.  1920- S  SUTTER  ST.  297  W 
High  St.  S  9S  W  35,  Oakland. 
Waterfront     Sash     .nnd     Door     Co., 

Inc.  to  whom  it  may  concern 

May    24,    1920 

May  27.  1920— LOT  12  BLK  "A"  Map 
Batchelder  Tract,  Bkly.  Afielia  H 
Armstrong    to    R    W     Littlefield. 


Mav    26.    1920 
ay  28.  1920 — SW  THIRTY -FIFTH  & 
Grove    being      No.    3435      Grove    St.. 
Okd.      Joseph    and      Mary   Gezo 
Axel    Sommarstrom May    22. 


1920 


tSKtit  ra<BD< 


San  Francisco  County 


Mav  21,  1920 — LOT  33.  BLK.  19. 
Fairmount  Tract.  The  Greater 
City  Lumber  Co.  vs.  Fidelity  Build- 
ing   &    Loan    Association $23.45 

May  21.  liiiO— S.PINE  60  W  Stockton 
S  lOOx-W  !10.  Harry  Mills  $52.25; 
George  Morley  $46.75  vs.  J.  C.  and 
.\nna    HIadik    

Mav  24,  1920— S  BROADWAY  130 
W  Laguna  W  Il-IOM?  S  137-6  E 
;!4.4'.',  N  9-9%  E  7-6  N  127-S% 
J.  P'Gunther  and  E.  T.  Porter  vs. 
l.illie  H.  McCormick  and  E.  W. 
GrMidricb $730.20 


AJ«med« 

Cennty 

1196 

AH.;1...TV 

Ownoi 

;!500 

Laymancc 

Rose 

1406 

1198 

Kisich 

Corbet  I 

450 

Werner 

Werner 

2500 

Burn.s 

Gede 

900 

1201 

Roth 

700 

1202 

Stienhrck 

.\ustey 

5000 

1203 

Hellenic    Com 

Palmer 

23205 

1204 

Calkin 

Broad 

500 

1205 

Elder 

Roust 

930 

1206 

Woolsev 

Broad 

500 

1207 

Shell 

Outleben 

2000 

120S 

Snyder 

Trobock 

10242 

1209 

.Schultzc 

Koller 

18000 

1210 

Schultze 

Koller 

900<l 

1211 

Campbell 

Hull 

437 

1212 

Lorelzen 

lis 

500 

1213 

Stelle 

Burritt 

10000 

1214 

Bailey 

Rich 

3500 

1215 

Meeth 

Owner 

6000 

1216 

Cerruti 

Rutherford 

S250 

1217 

Jeffries 

Barnett 

600 

1218 

Sims 

Wieslander 

1000 

1219 

Briggs 

Fleischer 

lOOO 

1220 

Bowring 

Stolte 

4000 

1221 

Same 

Same 

taoo 

1222 

Snvder 

Trobock 

10242 

1223 

Billesback 

Hauri 

5200 

1224 

Pollard 

Strang 

8000 

Lakeshore 

Strang 

6500 

1226 

Same 

Same 

6500 

1227 

Bailey 

Jlarquis 

1000 

1228 

Stone 

Stone 

3000 

1229 

Stone 

Stone 

3000 

1230 

Keane 

Keane 

3500 

1231 

Stoddard 

Hutton 

1600 

1232 

Ostordo.  I< 

Owner 

612 

1233 

Lorber 

Fish 

3500 

1234 

Stone 

King 

700 

1235 

Graff 

Jackson 

8500 

1236 

Sehl 

Owner 

1000 

1237 

King 

Owner 

500 

1238 

Kopperud 

Harper 

30000 

1239 

Newman 

Owner 

500 

124(1 

Bordwell 

Allen 

1500 

1241 

Fife 

Allen 

500 

1242 

Gen.  Accessories         Owner 

1000 

1243 

Lee 

Jones 

486 

1244 

Morton 

Owner 

650 

1245 

Parker 

Greuner 

3500 

1246 

Lloyel 

Owner 

450 

1247 

Rose 

Bruce 

795 

DWELLING 

(1196)  SW  FORTY-SECOND  AND 
(^arrington.  Oakland.  One  and  one- 
half-story   five-room  dwelling. 

Owner — A.    R.   Attebery,   2157   41st   Ave., 

Oakland. 
.Vrchittct — None. 
Day's  work.  COST.  $3500 

FIRE   REPAIRS 

(1197)  NO.  842  FIFTH  AVE..  Oakland. 
Fire    repairs. 

Owner — M.    J.    Laymance.    1515    Frank- 
lin St.,  Oakland. 
Architect — None. 

Contractor — A,  H.  Rose.  525  17th  St.. 
Oalvland. 

Cost.    $1406 


ALTERATIONS 

(1198)      NO.       414     THIRTEENTH 

Oakland.     Alterations. 

Owner — Mr.s.    P.   Kisich. 

Architect — None. 

Contractor — Corbett      & 

Franklin  St..  Oakland 


yli.ss,      1110 
COST.    $450 


DWELLINt ; 

(1199)      E   B.VKER   110   N   Russell.   Ber- 
keley.    One-story   5-room   dwelling. 
Owner — Chas.  A.   Werner,   2416  10th  St.. 

Berkeley. 
.Vrchitect — None. 
Day's   work.  COST.   $2500 


.ADDITION 

(1200)    NO.  862  CONTR.\  COST.V   ROAD. 

Berkeley.     Addition. 
Owner^ — F.    G.    Burns,    Premises. 
Architect — None. 

Contractor — Henry    Gede,    2309    Russell 
St.,    Berkeley. 

COST.    $900 


.ADDITION 

(1201)      NO.   1526  HENllY  ST..  Berkeley 

Addition. 
Owner — Arnold   E.    Roth.    Premi.scs. 
Architect — None. 
Day's    work.  COST,    $700 


COLD   STORAGE    BOX.    ETi^. 

(1202)    SECOND  AND   HARRISON   STS.. 

Berkeley.      Cold      slorag.-    bos,      chill 

room,  and  storatje  room 
Owner — H.  C.   Stienbork. 
Architect — None. 


19 

J.    Austey.    2766    Grove 

COST.   $5000 

'   HURCH 

(1203)      S  E  TE.VTH  AND  BRUSH  STS. 
E      80      S      mo,      Oakland.     Concrete 
church. 
Owner — Hellenic    Community    of    Oak- 
land   and    Vicinity. 
Architect — Clay    N.    Burrell,    First    Sav- 
ings   Bank    Building,    Oakland. 
Contractor — Palmer         and         Petersen, 
Monadnock     Bldt..     San     Francisco. 
Filed    May    24     20.      Dated    Mav    24.    '20. 
First    story    rough    floor    laid... $3315 

Roofing     on 6630 

Plastered     3315 

Interior    finish    on 3315 

Completed    and    accepted 3315 

Tsual    35    days 3315 

TOTAL  COST,  $23205 
I;ond,  none.  Forfeit,  none.  Limit,  100 
days.      Plans   and   specifications   filed. 


.XLTERATIONS 

(1204)    NO.    2710    CLAREMONT    BLVD., 

Berkeley.     Alterations. 
Owner — .1.    N.    Calkim,    premises. 
Architect — None. 


Contr 


H.     Broad,     2117     Kitt- 
COST,   $500 


ALTERATIONS     AND     ADDITION 
(1205)      NO.    2626    ETNA    ST.,    Berkeley. 

Alterations    and    addition. 
Owner — Paul    Elder,    premises. 
-Vrchitect — None. 

Contractor — A.     Roust.     6508     Raymont 
St.,   Oakland. 

COST,    $930 


AVE.. 


ALTERATIONS 

(1206)      NO.      2108      SHATTUCK 

Berkeley.     Alterations. 
Owner — W.    E.    Woolsey.    Hotel    White- 
cotton. 
Architect — None, 

Contractor — A.     H.    Broad,     2117     Kitt- 
ridge  St.,  Berkeley. 

COST,   $500 


OIL    STATION 

(1207)      SW      COR.      SHATTUCK      AND 

Channing.    Berkeley.      Oil    station. 
Owner — Shell    Oil   Co..   San   Francisco. 
Architect — None. 

Contractor — Gutleben   Bros.,  Call   Bldg., 
San   Francisco. 

COST,    $2000 


DWELLING   AND   GARAGE 
(1208)      NO.    115    PARK    SIDE    DRIVE. 
Berkeley.       One    and    one-half    story 
dwelling  and  garage. 
Owner — B.     F.     Snyder,     107    Park    Side 

Drive,    Berkeley. 
Architect — None. 

•Contractor — B.   A.  Trobock,   1304  Myrtle 
It.,   Oakland. 

COST,   $10242 


PERMIT.S 

STATION 

(1209)      N    FOURTEENTH    ST.    100    W 
Webster      St.,      Oakland.        One-story 
concrete   station. 
Owner — E.     C.     Schultze,     1102     Federal 

Building.     Oakland. 
Architect — .None. 

Contractor — Karl     S.     Koller,     Federal 
Building,    Oakland. 

COST.   $18000 


STORES  AND  OFFICES 
(1210)      W    WEBSTER    ST.    100    N    14th 
St..      Oakland.        One-story     concrete 
stores  and   offices. 
Owner- E.     C.    Schultze,     1102     Federal 

Building,     Oakland. 
.\  rchitcct- — None. 

Contractor — Karl      S.      Koller.      Federal 
Building,   Oakland. 

COST,   $9000 


A  DDITION 

(1211)      NO.     5380     MILES    AVE..     Oak- 
land.    Addition. 
Owner — John    Campbell.     Premises. 
.Vrchitect — None. 

Contractor —  W.   E.   Hull,   5709   Shafter 
Ave.,   Oakland. 

COST,   $437 


i:.\NGE 

(1212)      NO.      408      THIRTEENTH 

Oakland.     French  range. 
Owner — H.    Loretzen. 
Architect — None. 

Contractor — John     G.     lis     &     Co.. 
Mission    St.,   San   Francisco. 


DWELLING 

(1213)      COR.    LlNCOI^N    .\ND    SHERI- 


ao  Hi; 

dan  Aves..   Piedmont.     Two  and   one- 
half  otory   frame   dwelling. 
Owner— Mrs.    E.    B.    Stelle,    135    Hillside 

Ave..  Oakland. 
Architect — None. 

t;ontractor — O.   L.   Burritt.    427   63rd   St., 
Oakland. 

COST.  $10,000 
DWELLING    AND    GAKAGE 

(1214)  LOT  8  LAKEWOOD  PARK, 
Piedmont.  One  and  one-half  story 
frame   dwi'lling   and   sr.irage. 

(.>wncr — V.      E.      Bailey.      1803      Carlton, 

Berkeley. 
.\ri-hitect — None. 
Contractor — .1.     1-.     Uicli.    ni7     42nd    St.. 

Oakland. 

COST,  $3,500 

DWELLING 

(1215)  W  CAPELL  ST.  100  S  Prospect 
St..  Oakland.  One  and  one-half  story 
dwelling. 

Owner — Conrad     Meeth,     556     56th     St., 

Oakland. 
Architect — None. 
Day's    work.  COST,    $6000 

DWELLING    AND    GARAGE 
11216)      W     GliAND    AVE.    40    Bonham 
Way.      Oakland.        Two-story      seven- 
room    dwelling    and    garage. 
Owner — August    Cerruti.    909    San    An- 
tonio   Ave..    Alameda. 
Architect— None. 

Contractor — Thos.         Rutherford,         985 
35th  St.,  Oakland. 

COST,   $8250 

ALTERATIONS 

(1217)  S  FIFTY-FIFTH  ST.  70  W 
Grove    St.,    Oakland.     Alterations. 

Owner — R.    E.    .Jeffries,    Premises. 
Architect — None. 

Contractor — H.    M.    Harnett.    ,S59    Aileen 
St..    Oakland. 

COST,    $60U 

ALTERATIONS 

(1218)  NO.  4131  GILBERT  ST.,  Oak- 
land.     Alterations. 

Owner — Wni.    Sims,    Premises. 
.\rchitect — None. 

Contractor — J.       D.      Wieslander,       4102 
Gilbert    St.,    Oakland. 

COST,    $10»0 

.\LTERATIONS 

(1219)  NO.  1331  BONITA,  Oakland. 
Alterations  and   repairs. 

Owner — Briggs. 
.\rchitect — None. 

Contractor— C.      FleiRclior,      2032      Ban- 
croft   Way.    Oakland. 

COST,  $n;Hi« 

DWELLING 

(1220)  LOT  l(i".  SuInUvi.^iun  22  Map 
Hesulidivi.sion  Pel  all  a  Park,  fierke- 
Icy.  .A^ll  work  for  oiie-.story  5-room 
dwelling. 

Owner — F.   iiowring.   Oakland. 

Architect — None. 

Contractor — F'.   C.     Stolte,   34r,6      Wil.sdii 
Ave..  Oakland. 

Filed  May  26,  '20,     Dated  -May  2(i,  '20. 

Frame    u;)    'zi 

Plastered     '4 

Coni!>l"ii-d     H 

Csual    35   days '„l 

TOTAL  COST.   $4000 

Tiond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans  and  specifical  ions  (iieil. 

DWELLING. 

I  I  "i)  W  C.MILOTTA  AVE.,  beins  Lot 
23  and  N  8.33  Lot  24  ijbdvn  No.  21 
.Map  Kesubdivision  Peralta  Park. 
Berkeley.  All  work  tor  one-story  .'> 
loom  dwelling. 

(luncr-    F.    Bowring.    Oakland. 

Architect — None. 

1  ontraclor — F.   C.      Stolte,   3156      Wilson 
Ave,.  Oakland. 

Filed  May  26,  '2(1.     Dated  May  26.  '20. 

Frame   up    ; '.4 

Plastered '4 

Completed     'i 

Psual    3,-    day.s '  i 

TOTAL  COST.   $liiiHi 

Bond.    none.      Limil.    90    days.      Forfeit, 

noni'.      i'lans  ;ilul   specifications  lil-d. 

DWELLING     AND    GAIiAGE 

(1222)  N  I'AKKSIDIO  DHIVE  adj.  No. 
107  Parksiil.'  Drive.  Berkeley.  All 
work  for  I  wn-..;i<)iy  fiame  tl'welling 
and  garagi'. 

Owner-    i;.    F.      Snyder.      107      I'aikside 
Drive,    Berkeley. 

.Vrchiteet — None. 

Contractor — B.  A.  Trobock.  1304   Myrlle 
St..  Oakland. 

Filed  May  26.  '20      Dated  May  18.  '20 

Hoof  compl.-i.-.l    $2-.0(i 

l^la-.Jtei.d  2.".00 


ILDING  AND  EXUINBERING  NEWS 


Wednesday.      June 


1920. 


(.'omplcted     2500 

Usual   35  days 2742 

TOTAL  COST,    $10,242 

Bond,  $5160  m  escrow  in  Bank  of  Italy. 

Limit,    125   days.      Forfeit,    none.      Plans 

and    specifications    (lied, 

NOTE:— Permit  leporled  .May  26.  1920 

.Vo.    1208. 


DWELLING 

(1223)  LOT  16,  BLIv  B  Map  Lake- 
shore  Terrace,  Oakland.  One-story 
frame  dwelling. 

Owner — Mr.     and     Mrs.     L.     Billesback. 

1227    Maifnolia,    Oakland. 
Architect — None. 

Contractors  —  John        Hauri,        Herman 
Wierk,    Nicholas    Wierk    (Hauri    & 
Wierk),    822    56th   St.,    Oakland. 
Filed    May    26,    '20.      Dated    May    19,    '20. 

Frame   up    $1000 

Plastered     1450 

Completed      1450 

Usual     35    days 1300 

TOTAL  COST.  $5200 
Bond,  none.  Limit,  none.  Forfeit, 
none.     Plans   and   specifications   filed. 

DWELLING 

(1224)  E  HUBERT  ROAD  DO  S  Sunny- 
hill    Road,   Oakland.      Two-story   seven- 
room    dwelling. 

Owner — W.   H.  Pollard. 
Architect — None. 

Contractor — F.    N.    SI  rang.    1405   CVntral 
Ave.,   Alameda. 

(.'OST.  $8000 

DWELLING 

(1225)  S  HUBERT  ROAD  140  E  Sunny- 
hill  Road,  Oakland.  Two-story  six- 
room   dwelling. 

Owner — Lakeshore    Highlands   Co. 
Architect — None. 

Contractor — F.    N.    Strang.    1405   Central 
Ave..   Alameda. 

COST.    $6300 

KKA.Mh;    DWIOLT^LVG 

(1226)  N  SUNNYHILL  ROAD  140  E 
Hubert  Road.  Oakland.  Two-story  6- 
room    frame   dwelling. 

Owner — Lakeshore    Highlands    Co. 
Architect — None. 

I'ontractor — F.    N.    Strang.    1405   Central 
Ave.,  Alameda. 

COST.    $6500 

ALTERATIONS 

(1227)  NO.  5788  SH.VFTER  AVE..  Oak- 
land.    .^Iterations. 

(")wne- — Clar.i   E.    Bailey.    Premises. 
.Vrehitect — None. 

(."ontraclor — E.    M.    Marquis.    2827    Rus- 
sell  St.,   Berkeley. 

COST.   $1000 


DWELLING 
(1228)      SW    EDIOS 

Oakland.      One-st^ 
Owner — E.    B.   and 

Spreckels    Bldg. 
.Vrehitect — None. 
Day's  work. 


.\ND      DOUGL.VSS, 
rv    5 -room    dwlg. 
\.    L.    Stone,     (^laus 
San    Franci.fco. 

COST.  $3000 


DWELLING 

(1229)      E    NINETY-SECOND    AVE    17.'. 

S   "A"   St..   Oakland.      One-slory    four- 

room   dwelling. 
Owner — E.  B.  and  A.  L.  Stone.  804  Claus 

Spreckels  Bldg..  San  Francisco. 
. Vrehitect — None. 
Day's  woik.  COST.  $3000 


DWELLING 

(1230)      N   KKITH      AVE      4( 

Ave.,  Oakland.      One-story 

dwelling. 
Owner — D.    J.      Keane.    3918 

Ave..   Oakland. 
.V  rchileet — None. 


n\-e-roo!n 
Telegraph 

COST,    $35011 


Da.v's  work. 

(1231)      NO.    190 
Berkeley.      One 
ing. 

Owner— Mrs.    T.    1 

.Vrehitect— None. 

Contractor — H.    S, 
Ave..    Berkele 


\DDlTION 
(I2.'I2)      NO.    2006 

in.'da.      Addition 
Owner — J.    A.  Osti^ 
Architect — None. 
Day's  work. 


DWELLING 

(1233)      NO.    1327    FOUNTAIN    ST.    Ala- 
meda,.     One-slory   5-rooin    dwelling. 
Owner — H.  M.  Lorber.  186  Fliller.st  Rd.. 

Berkeley. 
Architect — None. 

CiMitrnctor — M.  H.   Fish.    1340   Ver.'-.-i  in.> 
Ave.,   ,>lanieda, 

COST.    $350(J 


.    Stoddard.    Premises. 

Hut  ton.       1704    Marin 

COST.   $1600 

EVRP.ETT    ST..    .Vla- 
rdock.   Premises. 

COST.    $64  2 


9   East    Piedmont 
Two-story  frame 


Prince. 


ADDITION 

(1234)  NO.   813     I'ORTOLA,     Alameda. 
Addition. 

Owner— W..  V.  Stone.  822  Portola,  Ala. 
.Vrchitect-^NOne. 

coniractor- Geo.     King,     3214',^     Briggs 
Ave.,   Alameda, 

'  '  1ST.   $700 

DWELLING 

(1235)  LOT  ♦,  BLK. 
Extension,  Oakland, 
dwelling. 

Owner — J.     Robert    Graff, 

Berkeley. 
.Vndiitect — None. 
Contractor — S.   G.   Jackson.    18   Westall, 

Piedmont. 
Filed    May    27,    '20.     Dated    May   25,    '20. 

Frame     up y 

Brown    coated    % 

Completed      % 

Usual   35  days ^i 

TOTAL  COST,  $8,500 
Bond,  none.  Limit  90  days.  Forfeit, 
none.       Plans    and    specifications    filed. 


ADDITION 
(1236)      NO.     4200 
land.      Addition. 
Owner — Mrs.   C.   A, 
Architect — None. 
Day's    work. 


EVELY.N    ST.,     Oak- 
Sehl,   Premises. 

COST.   $1000 


DWELLING 

(1237)      -N    FOUTY-FOURTH   ST.    200    E 

Telegraph   Ave..   Oakland.     One-Story 

two-room  dwelling. 
Owner — E.    H. 'King,    538    44th  St.,    Oak- 
land. 
Architect — None. 
Day's    work,  COST,   $500 


priLDING 

(1238)  N  THIRTEENTH  ST.  100  W 
Harrison  St..  Oakland.  Two-Story 
concrete   store   building. 

Owner — O.   H.   Kopperud.   2030  High  St.. 
Oakland. 

Architect — Hutchinson   and    Mills.   Syn- 
dicate  Bldg..   Oakland. 

Contractor — Wm.   Harper,  271   7th  Ave., 
San    Francisco. 

COST.   $30000 

VLTEltATIONS 

(1239)  .NO.  1411  ALLSTON  WAY.  Ber- 
keley.     -\lterations. 

(Jwner — H.   Newman,   Premises. 

.-Vrcinitect — None. 

Day's   work.  COST.  $500 

( l.-VRAGE 

(1240)  NO. 
Berkeley. 
I  age. 

Owner — Geo.    Otis    Bordwell.    Premises 
.Architect — None. 

Contractor — F.    E.    Allen.    2718    Regent 
St.,    Berkeley. 

COST.   $1500 

GARAGE 

(1241)  -NO.     2728     REGE.VT     ST.,     Ber- 
kelev.      Garage. 

Owner — W.   C.   Fife,   Premises. 
.Vrehitect — None. 

Contractor — F.    E.    Allen,    271S    Regent 
St.,    Berkeley. 

COST,   $500 

ALTERATIONS 

(1242)-     NO.    3109    ADELINE    ST.,    Oak- 
land,    .Alterations. 
(Jwner — The   General  Accessories  Corp.. 

510   American  Nat.  Bank  Bldg.,  San 

Francisco. 
-Vrehitect  — None. 
Day's    work.  (70ST,    $1000' 

ALTERATIONS 

(1243)      NO.      2355      BROADWAY.     Oak- 
land.    Alterations. 
Owner — Dim  Lee.  Premises. 
.Architect  — None. 
Contractor — F.    G.   Jones,   Premises. 

COST.   $486 

ADDITION 

(12  14)      NO.     3029     LINDEN    ST.,     Oak- 

lanil.      Addition. 
Ouner — H.   C.  Morton,  Premises. 
.Vrehitect  — None. 
Day's   work.  COST,   $650 

DWICLLING 

(1245)      K     LAKESHORE     -AVE.     55     N 
Valle  "Vista.  Oakland.     One-story  four 
room  dwelling. 
Owner — Paul      V.      Parker,      176     Grand 

.Vve..  Oakland. 
.Vrehitect   — None. 

ronlraetor — Wm.     Grenner.     176     Grand 
Av.'..  Oakland. 

COST.    $3.5»0 


Wednesday.       June       2,       l'j:;ii.     .■- ••    iM 

AUDITION 

(1246)  XO.  2515  MARKET  ST.,  Oak- 
land.    Addition. 

Owner — George   Lloyel,  Premises. 

Arcliitect   — None. 

Day's  work.  COST,   $450 

DWELLING 

(1247)  S  WALNUT  AVE.  184  E  55th 
Ave..  Oakland.  One-story  iwo-room 
dwelling. 

Owner — F.     W.     Rose.     4819     Clark    St., 

Oakland. 
Architect   — None. 
Contractor — R.    A.    Bruce.    867    57th    St.. 

Oakland. 

COST,    $79  3 

COMPLETION   NOTICES 
Alameda   Coinitj- 

May  24.  1920— LOT  58  PIEDMONT 
Manor.   Piedmont.     Sam  J.  Newman 

to   Harrv   Schwalm May   12.    1920 

May  21  1920— SECOND  AND  WEB- 
ster    Sts.,    Oakland.      S.    P.    Co.    to 

Otis  Elevator  Co May  19,  1920 

May  25,  1920 — LOT  41  Map  Broad- 
moor -Addition,  San  Leandro. 
Frank     A.      Cianciarulo        to   J.      B. 

Peppin May    21,    1920 

May  25,  1920^LOT  109  and  NE  15 
Lot  108,  Blk.  22.  Amended  Map 
Havenscourt,  Oakland.  Marshall, 
McQuone    and    Dealy    to    whom    it 

may  concern May  1,   1920 

May  25,  1920— E  COLLEGE  AVE.  300 
S     Woolsey     St.,     Berkeley.       F.     L. 

Wolfe  to  Solomon  Morris 

May    IS,    1920 

May  28.  1920— NE  CLARA  &  SIXTH 
David  and  Daisy  Hamburger  and 
Betty  Kaufman  to  A  W  Lawson  .  . . 

May    28.    IHSO 

May  28,  1920— W'  JONES  '  107-6  S 
Bush    30x107-6.       D.    J.     Clancy    to 

John  M.  Johnson May  28,  1920 

-May  28,  1920 — TAYLOR  AND  BEACH 
Sts.  Pacific  Box  Factory  to  Her- 
man T.   Ludwig    May   17,   1920 

May  28,  1920— S  TODD  50  W  Grove  W 

32HxS  90,  .      Eugenia  Morch  to 

Leslie   R   Wil-son May    17.    1D20 

Mav  28,  1920— S  TODD  82 V.    W  Grove 

W  32V^x-S  90.  .      Eugenia  Morch 

to  Leslie   R   Wilson May    17.    1920 

May  29,  1920— LOT  6  BLK  6  Map 
Melrose  Heights.  Okd.  R  f  Hillen 
to   whom   it  may  concern. May   28,   '20 

♦ 

LIBNS  FILBD. 

Alameda  Connty 

Mav  22.  1920— LOT  51  and  N  M  Lot  52 
Blk  13.  Amended  Map  Sunset  Ter- 
race, Albahy.  Pacific  Mfg  Co  vs  J 
M  Farren  and  J  C  and  E  E  Axtell 
$246.14 

May      24,      1920— LOTS      58     AND      59 
BLK.      13.     Amended      Map     Sunset 
Terrace.      Albany.        Sunset      Hard- 
ware  Co.    vs.   J.   M.    Farren.  ..  .$128.28 
-_ « 

RI'ILDIXG    CONTRACTS. 

>>anta    Clara    Conntj-. 

BllLDIXG    CO>TR.\<TS. 

.Santa  Clam  Counfy. 

COTTAGE 

NO.  230  W-.SAN  CARLOS  ST..  San  Jose. 

Cottage. 
Owner — Mrs.  M.  Ross,  381  S-SIarket  St., 

San    Jose. 
Architect — None. 
Contractor — W.   A.   Hinds.   San  Jose. 

COST,    $1950 

jVLTERATIO.NS 

NO.      408      X-THIRTEENTH      ST..    San 

Jose.      Alterations. 
Owner — Chas.   Flindt,  Premises. 
Architect — None. 
Day's  work.  COST.   $1000 

COTTAGES 

EIGHTH      AND      JACKSON      STS..    San 

Jose.      Operatives'    Cottage.'^. 
Owner — California      Packing      (",*orpora- 

tion,  San  Jose. 
Architect — None. 
Day's   work.  COST,    S6O(10 

<■  OTTAGE 

COR.    DELMAS    .4ND    PARK    STS.,    .San 

Jose.     Cottage. 
Owner — Chas.  J.  Moore,  224  Delmas  St.. 
San  Jose. 


'tLDlNG  .AND  EXtJINBEKlNCi  XK 

Architect — A.    K.    Burkett,    34    Fremont 

St.,  San  Jose. 
Contractor — A.   K.  Burkett,  34   Fremont 

St.,  San  Jose. 

COST,    $4  500 

ALTERATIONS 

S-SECOND   ST.,   San   Jose.      Alterations. 

Owner — O.    A.    Hale   &   Co..    140   S-First 

St.,  San  Jose. 
Architect — H.    Krause.   Bk.   of  San   Jose 

Bldg.,  San  Jose. 
Day's  work.  COST.   $400 

REST  ROOMS 

XO.    990    S-FIRST   ST..    San   Jose.      Rest 

rooms. 
Owner — Paul   Cribari.   Premises. 
Architect — None. 
Day's  work.  COST.   $400 

COTTAGE 

BOO    BLK.   S  NINTH,   San  Jose,   Cottage. 

Owner — C    D.   Wycoff,   San  Jose. 

Architect — None. 

Day's   work.  COST,   $2000 

.ALTER.\TIONS 

NO.   230    E   SAX   S.\LV.\DOR,    San    Jose. 

.Alterations. 
Owner — Hiram  Thompson,   257   S  3d  St., 

San    Jose. 
Architect — None. 
Day's    work.  COST.    $500 

ALTERATIONS 

NO.    413    S.    SIXTH.    San    Jose.      Altera- 
tions. 
Owner — Hiram  Thompson.   257  S  3d   St., 

San  Jose. 
.Architect — None. 
Day's   work.  COST,   $400 

CO.MPLETION    NOTICES. 

Santa  Clnm  Coiuity. 

Recorded  .■Vccepted 

Mav  26.  1920^ALUM  ROCK  .AVE.. 
San  Jose.  O  P  Slder  to  whom  it 
mav  concern May  25.   1920 

♦ 

RELEASE   OF   LIEN'S. 

Santa    Clara    County. 

Recorded  Amount 

May  24.  1920. — GOODYEAR  TRACT, 
San  Jose.  Cal.  Raiscli  Improve- 
ment Co.  to  Jos.  Caflero $103.18 

May  24.  1920 — LOT  36  PALM  TRACT 
San  Jose,  Cal.  Raisch  Improve- 
ment Co.  to  Walter  R.  Ducoing.  .  .  . 
$171.44 

May  24.  1920— WILLOW  ST.,  San 
,Tose.     Cal.       Raisch     Improvement 

Co.    to   Fred   H.   Smith $98.69 

.. « 

BlILDIXG    CONTRACTS 

Fresno  Connty. 
BUILDING   CONTRACT. 

Fresno  County. 

BUILDING 

O.N    PORTION    OF    BLK.     224.    Fresno. 

One-story  frame  building. 
Owner — Y.  W.  C.  A..  Fresno. 
.Architect — None. 

Contractor — A.    D.    Collman.    110    Jessie 
St.,    San    Francisco. 

Filed  May   27,  '20.      Dated  ■  — ,  . 

Monthly    75%    plus    10%    for   con- 
tractor's  fee    

I'sual    35    days S5% 

TOTAL  COST,  $ 

DWELLING 

AV    %   OF     LOT     3  BLK  9,     Hazelwood. 

Frame  dwelling  and  garage. 
Owner — Thos.    Montgomery,    274   Thesta 

St.,  Fresno. 
Architect — None. 
Day's   work.  COST,    $3000 

♦        

DAVELLING    AND    GARAGE 
LOTS    7,    8,    BLK.    7    ORCHARD    HILL, 
Fresno.       Frame     dwelling    and     ga- 
rage. 
Owner — W.    P.   Lockwood,    2950   Nevada, 

Fresno. 
Architect — None. 
Day's  work.  COST,   $2000 

BUILDING 

NO.    2024    CL.AY   ST.,   Fresno.      Building. 
Owner — A.   Vicchio. 
Architect — None. 

Contractor — J.     B.     Hart,     3667     Grant, 
Fresno. 

COST,    $1500 


\VS 


21 


DWELLING 

SW    1^    OP    ni,K.    i;,sl.    iMv.sh.,,     Knime 

dwelling. 
Owner — Y.    M.    C.     A.,     1300     Van    Ness, 

Fresno. 
Architect — .\one. 

COST,   $1200(1 

DAVELLING 

LOTS  43,  and  44  LONG  TRACT,  Fresno. 

Frame   dwelling. 
Owner — Geo.    Muldoon,    485    San    Pablo, 

Fresno. 
.\rchitect — None, 
Day's    work.  COST.    $3000 


ADDITION 

-N'O.    2948    TULARE,    Fresno.      Addition. 

Owner — Johnson         Cleaning         Works, 

Premises. 
-Architect — Xone. 

COST.    $6000 


COMPLETION    NOTICE 


Santa  Clara  County. 


lay  27,  1920— HESTER  PARK,  San 
Jose,  Cal.  Alyce  Bolton  Cox  to 
whom  it  may  concern.  .  .May  27,  1920 


COMPLETION   .\OTH  K. 
FreKiio  t.'uunty. 


Recorded  Accepted 
May   25.   1920— LOTS   15  AXD   16   BLK 
2.       Oakwood.     Fresno.          Wm       H 
Chamness  to  whom   It  may  concern 
May    24.    1920 


Recorded  Accepted 

-May  21.  1920— LOTS  21  AND  22  BLK 
31.  Lots  15.  16,  21,  22  Blk  22  K  B 
Heights,      Fresno.        Fresno      Bldg 

Cptn  to  whom   it  may  concern 

May    22,    1920 

May  22.  1920 — MUXICIPAL  Dis- 
trict No.  1.  Contract  No.  1  (sewer 
work).  City  of  Fresno  to  whom  it 
may    concern Mav    21.    1920 

May  21.  1920 — X  90  FT.  OF  \V    '..   LOT 
3.  L.  M.  8th  and  9th  Sts..  Saer.'imento. 
.S  AV  McKim  and   Edna  Fay  Dill   to 
whom    it    may   concern.. May    19.    1920 


LIENS    FILED. 


Fresno  County. 


Recorded                                                  Amount 
.May    21.    1920 — XE    Vt    OF    SW    ^i    OF 
Sec    32.    15-24.    Fresno.      AV    A    Dun- 
combe   vs    L   O    .Aivazian $2640 


BCILDING    CONTR-\CTS 


Snomuiento    County. 


REMODEL 

.VO.  629   "K"  St.,  Sacramento.     Remodel 

interior  of   store. 
Owner — Ruhstaller   Estate,    902    "J"   St.. 

Sacramento. 
Architect — Xone. 

Contractor — Mathews   Construction   Co., 
Forum     Building,     Sacramento. 

COST,    $2,500 


DAA'ELLIXG     AXD     GARAGE 
NO.    1133    FORTA'-SECOXD    ST..    Sacra- 
mento.       One-story     six-room     frame 
and   stucco   dweling  and  garage. 
Owner — .A.    C.    Hullsman,    1417    10th    St., 

Sacramento. 
Architect — Xone. 

Contractor — F.    A.     Holdener,     2310     "J" 
St.,   Sacramento. 

COST.   $7000 
-ALTERATIONS 

XO.    2920     "J"     ST.,    Sacramento.       Re- 
model  base   for  apartments. 
Owner — Jack      Blotter,      2920      "J' 

Sacramento. 
.Architect — Xone. 

Contractor— AA'.     H.     Dailey,     1007 
St.,    Sacramento. 


St., 


11th 
COST,  $2130 


ALTERATIONS 

NO.     2401     "N"     ST.,     Sacramento.      Re- 
model basement  into  two  apartments 
and    garage. 
Owner — L.     S.     Boston.     2401     "N"     ST.. 

Sacramento. 
Architect — None. 

Coniractor — T.    P..    Hunt,    2925    "S"    St., 
Sacramento. 

COST,   $4300 


G.ARAGES 

XO.    2114    "M"    ST.    (rear)    Sacramento. 
Pour   private    frame    garages. 
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1300       9  til       St., 


Owner — E.      Wallace 

Saeramento. 
/Vrcliiteot — None. 
Days  work  COST.   $2500 


ALTERATIONS 

NO.     913     "K"     ST.,     Sacramento.       Re- 
model  front   of  restaurant,   etc. 
Owner — Gus     Lavenson.     628     "K"     St., 

Sacramento. 
Architect — None. 

Day's  work.  COST,   J1500 

ALTERATIONS 

NO.     400     "K"     ST.,     Sacramento.       Re- 
model  shelving. 
Owner — Weinstock    Lubin     &     Co.,    400 

"K"  St.,  Sacramento. 
Architect — None. 

COST,   $2000 

ALTERATIONS 

NO.     627     "K"     ST.,     Sacramento.       Re- 
model  restaurant. 
Owner — Clauss  &   Krauss,    1700    "I"   St.. 

Sacramento, 
.^nhiiect — None. 
Day's  work.  COST,   $2500 


ADDITION   TO   PLANT 

CHURCH  BET.  MCDOUa.\LL  AND 
Stockton,  Stockton.  Two-story  con- 
crete brick  and  frame  addition  to 
plant. 

Owner — National  Paper  Products  Co., 
premises. 

.■\rchitect — None. 

Day's    work.  COST,    $90,000 


ItEMODEL 

S     AUROP..A     ST.     in     Lane's     Addition. 

Stockton.      Remodel    building. 
Owner — A.    P.    Barn*tt,    1551   S.    Aurora, 

Stockton. 
Architect — None. 
Day's    work.  COST,    $1,200 


RESIDENCE 

■WEST     MAPLE    ST.,     Sperry    Addition. 

Stockton.      Frame    residence. 
Owner — C.    C.    Blair. 
.■\rehitecl — None. 
Day's    work.  COST,    $4,000 


GARAGE 

■\VEBER       BET.       STANISLAUS       AND 

GRANT.    Stockton.      Garage. 
Owner — Jas.   Coates,  1654  N  Hunter  St.. 

Stockton. 
Architect — None. 
Day's   work.  COST,    $15000 


RESIDENCE 

W  PARK  ST.  BET.  MONROE  AND 
Madison  Sts.,  Stockton.  Frame  resi- 
dence. 

Owner — A.  Da  Valle.  531  E  North  St.. 
Stockton. 

.\rch  i  tec  t — None. 

Day's   work.  COST.   $5000 


RESIDENCE    AND     GARAGE 

NORTH     ST.     BET.     YOSEMITE     AND 

San  Jose,  Stockton.     Frame  residence 

and  garage. 
Owner — P.    E.    Dobson. 
.\rchitect — None. 
Day's    work.  COST,    $4,200 


RESIDENCE    AND    GARAGE 

LOMITA  PARK  ON  LEXINGTON, 
Stockton.  Frame  residence  and  ga- 
rage. 

Owner — Ethel  Moran.  119  Kensington 
Way,  Stockton. 

Architect — None. 

Day's  work.  COST.  $3700 


GARAGE 

SIERRA      NEVADA      AND      FREMONT 

Sts..    Stockton.      Public   garage. 
Owner — G.    Pagliettini. 
Architect — None. 
Day's  work.  COST,  $4000 


RESIDENCE 

A  RCADE  ST.  in  North  Stockton,  Stock- 
ton.     Frame   residence. 
Owner— Dora   H.    Schmlther. 
Architect — None. 
Day's  work.  COST,   $1200 

WAREHOUSE 

.NO.    2816   J   ST..   Sacramento.      Concrete 

tile   warehouse. 
Owner — H.    D.    Ehu,    2810    J    St..    Sacra- 
mento. 
Architect — None. 
Day's   work.  CO.ST.   $2500 


ALTERATIONS 

NO.    719    O    ST.,    Sacramento.      Remodel 

frame  dwelling. 
Owner — J.  R.  Catlett.  Premises. 
Architect — None. 


Contractor — P.    F.    Reid,    2545    28th    Si  . 
Sacramento. 

COST,    $1000 


ALTERATIONS 

2401       N    ST..      Sacramento.         Remodel 
basement    into   2   apartments  and   ga- 
rage. 
Owner — L.   S.    Poston,   Premises. 
Architect — None. 

Contractor — F.      B.    Hunt,    2926      S    St., 
Sacramento. 

COST,    $4300 

COMPLETION'  NOTICE. 


Sneramento  County. 


May  27.  1920— LOT  1586  W  and  K 
Tract  24.  Sacramento.  S.  M.  Camp 
to  Jas.  A.  McCulloueh.  .  .May  22,  1920 


LIEXS    FILED. 


■San   Joaquin   County. 


May  27,  1920— S  V2  OF  SE  %  OF  SW 
'4  of  Section  11  T  2  S,  R,  8  E, 
Stockton.  Ripon  Lumber  Co.  (a 
Corp.)  $1,156.28;  H.  T.  and  G.  R. 
Davis  as  Davis  Bros.  $523.20  vs. 
Evelyn    J.    Bolte 


POLITIC.VL  PETTIFOGGING 
Analyxia  of  Government  R«port  Shown 
rontrartors  Spent  *SO,000,000  to  §aTe 
$1.000.0(Kt,tKHI  and  100,000  Men,  and 
Keep  the  Germans  Out  of  Parts— 
Methods  Employed  by  Investlgratinff 
Committee  Discredit  Coneln«lonj»-* 
False  Statements  Made  to  Furnish 
C'umpalffn    Material. 


(Reprint  from  the  General  Contractors 
of  America  Bulletin.) 
Contractors  who  built  the  army  can- 
tonments could  admit  the  main  con- 
tention of  the  majority  report  of  the 
House  Sub-committee  investigating 
war  expenditures,  namely  that  $80,000.- 
000  was  extravagantly  spent  in  the 
construction  of  the  camps,  and  still 
prove  their  case.  It  is  admitted  by 
everyone  that  the  war  emergency  pre- 
sented the  most  stujpendous  task  in  the 
construction  of  training  camps  which 
the  government  or  private  industry  has 
ever  faced.  Each  camp  represented  the 
creation  of  a  city  adequately  equipped 
to  house  between  35,000  and  50,000  men 
Including  everything  from  clearing  the 
ground  for  site  and  building  roads  to 
make  it  accessible,  to  constructing  and 
equipping  the  lighting,  heating,  bak- 
ing and  other  plants  essential  to  care 
for  the  daily  needs  of  the  men  for 
whom  they  were  designed.  The  task 
involved  contracts  which  ordinarily 
would  have  required  a  year  to  com- 
plete, even  with  the  largest  construc- 
tion organization.  The  contractors 
who  handled  the  work,  however,  pre- 
sented the  camps  ready  for  occupancy 
within  from  4  to  6  months  of  the  time 
of  letting   the  contracts. 

With  such  a  record,  of  course,  thers 
was  waste.  A  careful  analysis  of  the 
facts  by  an  impartial  investigating 
committee  will  show  that  the  amount 
wasted  was  nowhere  near  $80,000,000. 
But  even  if  it*  were  all  that  the  ma- 
jority report  says  it  was,  a  compari- 
son of  this  sum  with  the  alternative 
cost  in  proloneation  of  the  war  shows 
how  picayune  and  pettifogging  is  tho 
attempt  of  the  investigating  committee 
to  see  not  only  wasteful  extravagance 
but  also  inefflcientl.v  and  graft  in  the 
work  of  these  contr.ictors. 
4180,000,000  Spent  to  Save  «I,000,000,- 
000  and  100,000  Men 
Had  the  lump  sum  form  of  contract 
with  Its  inflexibilities  been  adopted  In 
the   construction   of   the   camps,   weeks 


and  months  would  have  been  lost  both 
In  getting  started  and  In  making  the 
innumerable  adjustments  which  had 
to  be  made  in  the  plans  for  camps  as 
the  work  progressed.  Had  a  single 
month  been  lost  in  this  manner  and 
the  war  been  prolonged  to  Just  that 
extent,  and  it  every  penny  of  the  $80,- 
000,000  claimed  bj  the  house  commit- 
tee as  wasted  wtre  thus  saved,  the 
war  would  have  ccst  the  United  States 
an  additional  $1,000,000,000  in  cash  and 
100,000  casualties  in  men.  Had  the 
Americans  arrived  at  Cheateau  Thierry 
a  month  later  than  they  did.  the  Ger- 
mans would  now  be  dictating  terms 
in  Paris.  Given  the  chance  again, 
would  any  American  Democrat  or  Re- 
publican, hesitate  in  choosing  which 
course   to   follow? 

Conclusion*  Discredited  by  InTcatlsat- 
Int!  Methods 
However,  only  a  passing  acquain- 
tance with  the  methods  employed  by 
the  investigating  committee  Is  suf- 
ficient to  discredit  the  conclusions  pre- 
sented in  the  raajirity  report.  In  ar- 
riving at  the  total  of  $78,531,521  which 
the  Committee  claims  was  lost  In 
"graft,  extravagance  and  inefficiency," 
the  most  superficial  evidence  was  re- 
lied on.  For  example,  in  deciding  that 
the  cost  of  constructing  Camp  Grant 
should  have  been  $9,119,544  instead  of 
$14.689.620 — an  apparent  loss  of  over 
$5,000.000 — the  committee  based  its 
conclusions  chiefly  on  the  testimony  of 
a  Chicago  contractor  who  claimed  he 
could  have  done  the  entire  job  on  a 
lump  sum  basis  for  $8,819,544,  but  ad- 
mitted that  he  did  not  know  that  the 
job  included  the  construction  of  rifle 
range,  cne  of  the  largest  iff  \he  coun- 
try, or  several  bridges  over  the  Rock 
River,  the  railroad,  etc.,  e»c.  The 
other  witnesses  called  during  the  hear- 
ing on  the  construction  of  the  original 
camp  included  seven  regular  army  offi- 
cers, a  county  surveyor,  an  investiga- 
tor, and  26  workmen — one  steamfitter, 
one  plumber,  two  hoisting  engineers.  ,' 
four  laborers,  eight  teamsters,  and  ^ 
eight  carpenters!"  Not  one  repre- 
sentative of  the  Construction  Division 
under  whose  supervision  the  canton- 
ment was  built,  not  one  representative 
of  the  contractors  who  did  the  work, 
not  one  disinterested  engineer,  and  not 
one  disinterested  contractor  cxiperienc- 
ed  in  this  class  of  work,  was  asked  to 
testify! 

False  Charfcea  Deliberately  Made 
Charges  that  the  cost  of  the  contract 
was  increased  in  order  to  add  to  the 
profits  of  the  firms  in  charge  of  the 
work  fall  flat  when  it  is  recalled  that 
the  fee  for  performing  the  work  was 
fixed.  For  example,  the  contract  at 
Camp  Grant  was  made  on  a  basis  of 
about  $4,000,000  worth  of  work.  After 
the  work  had  been  started  changes  in 
the  plans  brought  the  cost  of  the  ori- 
ginal camp  up  to  $8,500,000.  When  the 
maximum  fee  on  the  original  contract 
of  $4,000,000  had  been  earned,  the  con- 
tractor received  not  one  penny  as  pro- 
fit on  this  additional  $4,000,000  worth 
of   work. 

The  political  nature  of  the  investi- 
gation is  evident  from  a  comparison  of 
the  mr-jority  and  the  minority  reports, 
whose  conclusions  are  so  diametrically 
opposed  as  to  vitiate  each  other  com- 
pletely. Again,  the  fact  that  similar 
extravagant  attacks  have  been  made 
by  opponents  of  the  Administration  on 
other   departments   of   the    government 
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lor  CKinpaign  purposes  indicates  tlie 
liiased  nature  of  the  present  investi- 
gation. 

The  total  result  of  the  publication  of 
the  report  of  the  sub-committee  to 
date  has  been  considerable  unjust  pub- 
licity in  the  press  and  the  introduc- 
tion in  Congress  of  several  bills  aimed 
at  (prohibiting  cost-plus  contracts  on 
government  work,  and  at  increasing 
the  taxation  of  such  firms  as  held 
government  contracts  on  a  cost  plus 
basis  during  the  war.  Criminal  and 
civil  prosecution  against  the  contrac- 
tors who  built  the  camps,  has  also 
been  threatened.  In  reply  the  con- 
tractors involved  have  invited  the 
most  pitiless  publicity  of  both  their 
accounts  and  their  methods,  and  the 
Associated  General  Contractors  have 
vote  to  back  them  to  the  limit  of  ne- 
cessary in  securing  a  really  fair  and 
impartial  investigation.  It  Is  not  like- 
ly that  such  an  investigation  will  be 
made  or  that  any  further  action  will 
be   taken. 

The  politicians  Involved  have  secur- 
ed the  results  they  desired — campaign 
material  of  nothing  more  than  cam- 
paign value.  Such  gestures,  however, 
are  too  well  understood  to  be  given 
much  consideration.  It  is  only  to  be 
regretted  that  the  uninitiated  can  be 
hypnotized  for  a  time  by  them. 


.VMEBICAX      CONSTHlCnON      MATE- 
RIALS   NEEDKO    BY    BR.IZIL. 

Brazil  offers  a  market  for  all  kinds 
of  construction  materials  and  machln.* 
ery,  not  only  in  the  immediate  future, 
but  for  an  indefinite  time  to  come,  ac- 
cording to  Trade  Commissioner  W.  W. 
Ewing,  whose  report  on  that  country 
was  issued  to-day  by  the  Bureau  of 
Foreign  and  Domestic  Commerce,  De; 
partment  of  Commerce.  Mr.  Ewing  re- 
cently returned  to  the  United  States 
after  a  tour  of  investigation  covering 
all  the  South  American  Republics.  He 
is  convinced  that  Brazil,  by  reason  of 
its  vast  undeveloped  territory  and  its 
immense  resources,  is  rapidly  increas- 
ing in  importance  as  an  export  field. 
Some  of  the  goods  that  it  will  most 
urgently  need  in  the  next  few  years 
are  Iron,  steel,  coal,  cement,  caustic 
.soda,  sulphuric  acid,  chemical  and 
medical  products,  paper,  and  most 
manufactured  materials  requiring  skill 
and  experience  in  their  production, 
such  as  engines,  agricultural  machin- 
ery, cutlery,  the  finer  grades  of  glass- 
ware, oils,  paints,  and  railway  mate- 
rials of  all   kinds. 

In  discussing  the  market  for  Ameri- 
can building  materials  Trade  Commis- 
sioner Ewing  speaks  <-.f  the  develop- 
ment of  Brazilian  architecture  and  the 
work  of  the  artists  who  have  created 
in  the  Republic  many  handsome  and 
distinguished  structures,  differing  ma- 
terially in  style  from  buildings  in  the 
United  States.  Portuguese  colonists 
introduced  a  baroque  style  in  Brazil, 
and  the  author  of  the  report  says  that 
numerous  examples  of  this  architec- 
ture, some  of  extraordinary  beauty, 
can  be  observed  throughout  the  coun- 
try. Many  of  the  baroque  churches 
are  large  and  magnificently  orna- 
mented— monuments  of  the  richest  art. 
After  the  year  1816  the  "Neo-classic" 
note  prevailed  in  civil  architecture.  In 
the  twentieth  century,  the  CTmriiisslon- 
er  continues,  the  aspect  of  Rio  de 
Janeiro  has  been  completely  trans- 
formed. Splendid  avenues,  new  roads 
and  streets,  quays  tor  the  loading  and 


unloading  of  ships,  gardens  following 
the  windings  of  the  bay,  and  many 
public  and  private  buildings  have  been 
constructed. 

American  steel  products,  Mr.  Ewing 
finds,  are  very  acceptable  in  Brazil. 
Th«  jailways  form  an  important  mar- 
ket, and  the  majority  of  these  lines 
are  quite  willing  to  accept  American 
manufacturers'  specifications,  or  pref- 
erably those  of  the  .\merican  Society 
for    Testing    Materials. 

There  will  be  a  good  market  In 
Brazil  for  Portland  cement.  More 
than  2.500,000  barrels  of  this  product 
were  imported  in  1913. 

There  is  an  enormous  consumption 
of  glazed  tiles.  Because  of  laws 
which  require  that  the  bath  and  ser- 
vice parts  of  dwellings  be  finished  In 
tile.'!  there  will  always  be  a  demand 
for   them. 

The  Trade  Commissioner  says  that 
in  the  north  of  Brazil,  especially  in 
Pernambuco.  .ind  also  in  Rio  de 
.Janeiro,  there  should  be  a  m.arket  for 
skyliglils.  In  the  capital  90  per  cent 
of   the    residences   have   skylights. 

Europe  held  80  per  cent  of  the  hard- 
ware trade  of  Brazil  before  the  war. 
The  product  of  the  best  American 
manufacturers  is  in  demand,  but  it  is 
often  found  too  expensive  for  the  ordi- 
nary consumer. 

American  electric  elevator  equipment 
has  had  the  preference  at  Rio,  60  per 
cent  of  all  the  installations  being  of 
-American    make. 

In  the  Brazilian  trade  in  steam  en- 
gines, internal-combustion  engines,  ice 
machines,  and  motor  cars,  since  all 
fuel  is  expensive,  it  will  be  necessary 
for  Americans  to  study  the  methods 
used  by  Europeans  before  the  war  and 
endeavor  to  furnish  prime  movers  and 
the  small  individual  units  of  the 
greatest  economy  in  fuel  and  lubri- 
cants, giving  guaranties  of  consump- 
tion  and    power   produced. 

Pull  details  concerning  the  sales 
possibilities  of  these  and  many  other 
related  articles  are  contained  in  Trade 
Commissioner  Ewing's  published  re- 
port, "Construction  Material  and  Ma- 
chinery in  Brazil."  Special  Agents 
Series  No.  192,  which  may  now  be  ob- 
tained from  any  of  the  district  offices 
of  the  Bureau  of  Foreign  and  Domestic 
Commerce  or  from  the  Superintendent 
of  Documents,  Oovernment  Printing 
Ofllce,  Washington.  D.  C.  There  are  96 
pages  and  9  illustrations  and  the  price 
is  15  cents. 


PROGRAM  OF  THE  COMPETITION 
FOR  THE  TREATMENT  OP  THE 
AQUATIC  PARK  SITUATED  AT  THE 
FOOT  OF  VAN  NESS  AVE„  SAN 
FRANCISCO,   CALIFORNIA. 


For  the  purpose  of  stimulating  pub- 
lic interest  in  the  development  of  the 
Aquatic  Park,  the  Board  of  Public 
Works  has  authorized  the  holding  of  a 
competition  among  architectural 

draftsmen    based    on    the    general    re- 
quirements of  this  project. 

It  is  proposed  to  treat  the  area  at 
the  foot  of  Van  Ness  Avenue,  bounded 
by  Van  Ne.ss  Avenue.  Larkin  Street, 
Beach  Street  and  Jefferson  Street,  and 
It  is  intended  to  develop  this  area  to- 
gether with  that  which  lies  to  the 
north  of  Jefferson  .Street  between  Fort 
Mason  and  Hyde  Streets  as  an  Aquatic 
Park. 

THE  REaUIRBMENTS. 

The  following  are  the  requirements: 


1.  -A.  Bathing  Beach.  For  this  pur- 
pose the  maximum  frontage  Of  the  ex- 
isting beach  must  be   retained. 

2.  -An  inland  open  air  swimming 
pool  not  to  exceed  10,000  square  feet 
in  area. 

3.  Bath  house  for  men  and  women 
accessible  to  both  the  beach  and  swim- 
ming pool.  This  house  to  contain 
lockers  and  the  neces.sary  conviences 
and   dependencies. 

4.  A  wading  pool. 

5.  Boat  Club  House.  This  is  to  be 
one  story  in  height  and  divided  Into 
three  units;  each  unit  to  be  about  50' 
xSC.  Each  unit  to  be  supplied  with  a 
landing  float. 

6.  A  boat  landing  tor  the  accommo- 
dation of  parties  landing  from  yachts. 

7.  Provisions  should  be  made  for  a 
dance  platform,  handball,  tennis,  and 
basketball  courts,  band  stand,  and  pub- 
lic comfort  station. 

The  pier  at  Fort  Mason  will  probably 
be  developed  as  .i  pleasure  pier  by  the 
United  States  Government.  The  treat- 
ment of  this  should  be  incorporated  in 
the  scheme. 

There  will  be  a  connecting  roadway 
between  Beach  and  Polk  .Streets  and 
Van  Ness  Avenue  at  an  easy  gradient 
to  form  a  connecting  link  in  the  boule- 
vard system  around  Fort  Mason.  The 
Spring  Valley  Pumping  Station  can  be 
reconstructed  to  meet  the  proper  treat- 
ment of  this  roadway. 

The  alignment  and  elevation  of  the 
Belt  Line  Railway  is  to  conform  to 
Drawing  B-4305  of  the  City  Engineer's 
Office. 

The  existing  pavement  on  Beach 
Street  between  Polk  Street  and  Lar- 
kin Street  is  to  be  preserved  If  pos- 
sible. 

THE    DRAWINGS. 

The  following  drawings  are  re- 
quired; 

1.  Plan  at  the  scale  of  1-32  inch  to 
the    foot. 

2.  -At  least  three  sections  at  the  scale 
of  ,'s  inch  to  the  foot.  These  sections 
should  be  developed  to  fully  explain 
the  scheme,  and  their  location  is  left 
to   the  discretion   of  the  competitors. 

3.  An  aeroplane  view  of  the  whole 
scheme  indicating  relationship  to  sur- 
rounding landmarks. 

All  drawings  are  to  be  made  on 
sheets  of  cold-pressed  Whatman  46"x 
65"  in  size  with  a  single  broad  line  for 
border.  Plan  and  sections  to  be  ren- 
dered in  monotone  wash. 

Perspective  may  be  washed   in  color. 

Each  design  to  be  accompanied  by  a 
sealed  envelope  unaddressed  and  let- 
tered "Aquatic  Park  Competition"  and 
containing  a  card  bearing  name  and 
address  of  the  author. 

All  inquiries  for  supplementary  in- 
formation must  be  anonymous  and  in 
writing  and  addressed  "Aquatic  Park 
Competition,"  City  Hall.  Answers  will 
be  sent  to  all  competitors  and  become 
a   part   of  this  program. 

No  supplementary  information  will 
be  given  after  June  9.   1920. 

Each  design  is  to  be  delivered  flat 
and  unmounted  in  one  sealed  package 
containing  all  the  drawings  and  the 
sealed  envelope. 

All  packages  are  to  be  addressed 
".\quatic  Park  Competition"  and  de- 
livered to  the  City  Hall  oti  or  before 
Monday.  June  28,  1920.  at  12  o'clock 
noon. 

The  drawings  submitted  are  to  be 
judged  by  a  jury  of  five  consisting  of 
the  Committee  appointed  by  the  Board 
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of  Public  Wurks  for  ihe  conducl  of  this 
contest: 

M.  M.   O'Shaughnessy,  City  Engineer. 
John  Reld  Jr..  City  Architect. 
Frederick  H.  Meyer.  Architect. 
John  Bakewell.  Architect. 
.T.  E.  Scully.  Representing  Recreation 
League. 

The  following  prizes  will  be  awarded 
and  announcement  made  not  later  than 
July  10.  1920: 

First     prize $250.00 

Second     prize 200.00 

Third    prize 100.00 

Fourth     prize 50.00 

Fifth    prize 50.00 

The   following'  documents  accompany 
this    program,    and    can    be    obtained    at 
City  Engineer's  Office.  Room  368: 
Basic  plan  Xo.  B-4305. 
Tentative  plan  Xo.  B-4117. 
Tentative  plan   No.   B-4175. 

— -♦ 

CONSTRLCTIOX       WORK       IX       >EAV 
ZEALAND. 

[Consul    General    Alfred    A.    Winslow. 
Auckland.   Feb.    18.   1920.] 

There  is  a  general  move  on  foot  in 
New  Zealand  on  the  part  of  the  New 
Zealand  Government,  municipal  corpo- 
rations, and  private  interests  to  push 
construction  work  along  various  lines, 
notwithstanding  the  fact  that  building 
costs  in  general  are  very  greatly  in- 
creased. Building  that  would  have 
cost  about  $2,700  previous  to  the  war 
will  now  cost  very  close  to  $4,900.  In 
1914  lumber  could  be  landed  in  New 
Zealand  at  $20.20  per  thousand  feet, 
while  at  present  it  would  cost  $92.46. 
Roofing  iron  was  then  about  $73  per 
ton,  while  it  is  now  from  $268  to  $292 
per  ton.  Cement  was  $16.42  per  ton. 
and  is  now  $34.06  per  ton.  Wages 
were  $0.30  an  hour  for  carpenters  and 
$0.26  for  laborers,  while  now  they  are 
$0.54  to  $0.60  per  hour  for  carpenters 
and   $P.40   for  laborers. 

The  Sovernment  is  also  ea-mestly 
pushing  the  mater  of  constructing 
homes  under  the  housing  act  of  the 
last  session  of  Parliament,  and  has  ap- 
pointed Mr  P.  H.  Graham  Government 
architect  at  a  salary  of  $4.S66  per  an- 
num. This  architect  can  be  addressed 
in  care  of  the  Department  of  Public 
Works,  Wellington,  Xew  Zealand. 
Appropriation    for    School    Buildings 

The  Minister  of  Education,  who  has 
control  of  the  public  schools  of  the 
Dominion,  has  announced  that  he.  has 
available  the  sum  of  $8,516,375  tor  the 
erection  and  remodeling  of  school 
buildings  in  Xew  Zealand  before  March 
'SI,  1921.  with  $6,083,125  to  be  expended 
within  a  period  of  two  years  from  that 
date.  It  is  proposed  to  push  this  work 
as  rapidly  as  possible  in  order  to  bring 
the  educational  facilities  up  to  where 
they  doubtless  would  have  been  had 
not  the  war  put  an  end  to  the  efforts 
being  made  in  1914  to  fully  accommo- 
date all  the  children  of  the  Dominion 
in    up-to-date   school    buildings. 

The  Minister  of  Education  has  also 
announced  that  a  liheral  appropria- 
tion will  be  made  for  the  erection  of 
the  Auckland  University  College  on 
the  new  site  that  has  been  selected  in 
this  city,  with  a  view  to  beginning 
work  within  a  short  time.  The  sum 
mentioned  by  the  Minister  was  $486,- 
tsn  as  a  beginning  but  it  is  expected 
that  the  cost  of  these  buildings  will  be 
at  least  three  or  four  times  that  sum. 
When  completed  It  Is  supposed  that 
the    huldlings    of    this    institution    will 
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equal     those     of 
college  in  the  Dominion. 
Public    WorkH    at    Palinentlon    North— 
Hospital    at    Hamilton 

.Authority  has  been  obtained  from 
the  taxpayers  of  Palmerston  North  to 
raise  a  loan  of  $638,850  for  the  con- 
struction of  roads,  bridges,  electric 
traction,  garbage  destructor,  sewerage 
extension,  and  other  necessary  work 
that  will  call  for  a  large  amount  of 
machinery,  supplies,  etc.  This  work 
is  to  be  pressed  at  an  early  date. 

The  estimate  cost  of  the  work  In 
hand  at  the  Walkato  Hospital  at  Ham- 
ilton amounts  to  $447,700.  This  covers 
$160,000  for  extensions  to  the  mam  hos- 
pital building.  $21,900  for  additional 
staff  accommodation,  and  $121,660  for 
a  large  nurses'  home.  This  institute 
serves  a  large  farming  area  as  well 
as   several   fairly   large   towns. 

The  Borough  Council  of  Pukekohe. 
Xew  Zealand,  has  decided  to  ask  the 
taxpayers  to  sanction  the  raising  of  a 
loan  of  $408,786  for  the  construction 
of  roads,  erection  of  a  town  hall,  baths, 
water  supply,  lighting  plant,  quarry 
and  plant,  fire  brigade,  house  connec- 
tions, etc.  This  work  is  to  be  pushed 
at  as  early  a  date  as  possible  and  will 
call   for  a  large  amount   of   supplies. 

The  Xew  Zealand  Government  has 
authorized  the  following  local  bodies 
in  this  Dominion  to  raise  loans  for 
construction  work:  Whangarei  Bor- 
ough Council.  $48,665;  WTiakatane 
Harbor  Board.  $17,033:  Piako  County 
Council.  $12,166;  Hamilton  Borough 
I'ouncil.  $257,924:  Papakura  Town 
Board.  $9,733;  and  the  Whakatane  Bor- 
ough   Council.    $48,665. 

Extension   of      Clirlstchnroh     Tramway 
System — Lnrite     Road    Contract 

A  loan  for  $1,654,600  has  been  author- 
ized for  the  extension  of  the  Christ- 
church  tramway  system.  This  sum  is 
to  be  expended  at  as  early  a  date 
as  possible,  for  the  reason  that  the 
tramway  system  is  inadequate  to  the 
city's  needs  because  of  its  rapid  growth 
during  the  last  few  years.  Chrlst- 
phiirch   is  a  city  of  about  85.000. 

The  borough  councils  of  the  Man- 
gonui  and  Waitemata  Counties  have 
pnoled  their  issues,  with  a  result  that 
work  is  in  sight  in  north  Auckland 
representing  over  $1,216,625  in  value, 
.'steps  have  been  taken  to  induce  Smith. 
Timms  &  Kidman,  an  Australian  firm, 
to  bring  their  staff  to  this  Dominion 
to  undertake  this  extensive  road  Im- 
provement, but  it  is  not  known  as  yet 
whether  they  will  consider  the  pro- 
position. This  will  call  for  a  large 
amount  of  up-to-date  road-making  ma- 
chinery. 


ITEMS    CONTRIBVTING   TO    HIGH 
COST    OF     LUMBER, 

[Consul  Henry  S.  Culver,  St.  John,  New 
Brunswick,   Canada.] 

The  Xew  Brunswick  Ltimbermen's 
Association  in  accounting  for  the  high 
cost  of  lumber  give  among  other  rea- 
sons   the    following   interesting   figures: 

In  1913.  stumpage  was  $1.50  and 
mileage  $8:  to-day  we  pay  $3.50 
stumpage,  $8  mileage,  and  $3.20  per 
mile  for  fire  protection;  also,  we  have 
workmen's  ccimpensatlon  of  logging, 
river  driving,  rafting,  milling,  and. 
loading,  with  a  separate  rate  on  each, 
and  this  still  further  adds  to  the  cost; 
in  addition,  we  have  the  heavy  busi- 
ness Dominion  war  tax. 


NOW     HAS 
SURPLt'S, 


ALUMI.tt'.ll 


Owing  to  the  fact  that  the  three 
plants  started  during  the  war  in  Ger- 
many to  i)roduce  aluminum  are  pro- 
ducing more  than  is  demanded  for 
home  use,  the  German  government  has 
cancelled  its  contract  with  manufac- 
turers in  Switzerland  for  a  supply. 
The  contract  was  so  drawn  that  Ger- 
many agreed  to  continue  taking  the 
yearly  supply  for  1919  and  1920,  but 
by  a  large  payment  in  consideration 
of  the  cancellation  of  the  contract 
Germany  will  no  longer  depend  on 
aluminum  in  any  quantity  from  Switz- 
erland. 

♦ 

The  Phoenix  Building  Trades  Council 
has  suspended  the  "building  trades 
card."  according  to  J.  L.  Rodgers. 
business  agent  of  the  carpenters'  union 
of  that  city.  This  is  the  result  of  the 
open  shop  movement  in  the  Arizona 
capitol. 

♦ 

STA\D.*RD    OIL    PBODUCTIOST.  ' 

SAN  FRANCISCO — April  production 
of  274.877  barrels  per  day  shows  a 
decrease  of  1124  barrels  daily,  as 
compared  with  March.  April  shipments 
were  290,423  barrels  per  day,  a  de- 
crease of  23.015  barrels  daily,  as  com- 
pared with  March.  .Stocks  were  de- 
creased 466.380  barrels  during  the 
month.  Thirty-seven  new  wells  were 
completed  during  April,  with  an  In- 
itial daily  production  of  5510  barrels. 
Total  crude  oil  stocks  April  30,  1920: 
27,111,984,  barrels.  Total  shipments 
from  fields.  April.  1920:  18.712,698 
barrels. 

A  bulletin  entitled,  "Xew  Provisions 
for  Compensation  and  Medical  and 
Surgical  Care  and  Supplies  L'nder  the 
War  Risk  Act."  and  ofllcially  listed  as 
"LD-30,"  is  announced  by  Director 
R.  G.  Cholmeley-Jones  of  the  Bureau 
of  War  Risk  Insurance  as  ready  for 
distribution. 


LBEBOLLi    CANDY    COMPANY    TO 
BUILD. 

The  Leebold  Candy  Company,  1070 
Mission  street,  is  planning  the  erection 
of  a  modern  factory  building  in  San 
Francisco  having  approximately  100.- 
000  square  feet  of  floor  space.  A  feat- 
ure not  yet  included  in  structures  of 
this  kind  will  be  an  air  conditioning 
system  so  that  the  temperature  as  well 
as  the  dryness  of  the  air  can  be  con- 
trolled mechanically  any  day  of  the 
year. 

The  Leebold  Corporation  is  being  or- 
eanized  under  the  laws  of  the  State  of 
New  York  to  take  over  the  present 
Leebold  Candy  Company.  The  new 
company  will  have  a  capital  of  one 
million   dollars. 

♦ 

CONTRACT    AWARDED    FOR    GREAT 
HIGHWAY    IMPaOVEMEXT. 

SAX  FRANCISCO. — The  Raisch  Im- 
provement Co..  ha.s  been  awarded  a 
contract  by  the  Board  of  Public  Works 
for  the  improvement  of  the  Great 
Highway  between  Fulton  street  and 
Lincoln  Way  and  a  request  has  been 
made  of  the  Supervisors  to  appropriate 
$37,000  to  cover  the  cost  of  the  ';on- 
tract. 
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THK     EIVGINKISK. 


Outside  of  the  professor  and  the 
captain  of  industry  few  people  real- 
ize the  evolution  that  has  come  in  eii- 
gineering.  Plain  humans  have  evolved 
but  slowly  in  a  half  centry,  but  today 
you  And  the  engineer  everywhere. 

In  all  walks  of  production  and  in- 
dustry except,  perhaps,  the  indu^ry 
of  farming,  the  engineer  is  called  in 
first.  Few  capitalists  will  risk  their 
money,  and  time,  on  a  project  until 
competent  engineers  have  gone  over 
the  ground  thoroughly  and  endorsed 
it.  Indeed,  it  is  now  a  large  practice 
tor  engineers  of  ability  to  seek  out 
independently  opportunities  for  the 
investment  of  capital  or  for  the  utili- 
zation of  natural  resources.  Herbert 
Hoover  himself  is  one  of  the  success- 
ful examples  of  this  latter  class  who 
are  sure  to  grow  in  numbers  and  in-' 
fluence  every  year. 

The  engineer  is  becoming  so  im- 
portant, as  a  matter  of  fact,  that  the 
day  may  not  be  long  distant  when 
he  will  take  first  place  in  industry 
and  progress,  the  p>ace  occupied  for 
centuries   by   the  capitalist. 

And  will  not  the  Ti'orld  be  a  better 
jilace  for  humans  when  that  happens? 
The  capitalist  sits  in  his  oflice  by  day, 
the  lord  of  all  he  surveys,  and  at  night 
associates  with  his  own  class.  His 
chief  affair  in  life  Is  how  to  make 
money  and  how  to  spend  it.  In  most 
cases  he  is  totally  materialistic — not 
entirely  because  he  wants  to  be,  but 
because  his  environment  and  habits  of 
life  restrict  him.  He  is  cold  spiritually 
because  he  doesn't  mingle  personally 
with  the  world's  throngs.  Thus  when 
a  problem  comes  to  him  involving 
masses  of  people  he  naturally  trends 
to   the  materialistic  side. 

But  the  engineer!  The  very  nature 
of  his  life's  work  carries  him  daily 
among  the  people,  where  he  sees  their 
problems,  where  he  is  often  compelled 
to  live  as  they  live,  vrork  as  they  work 
and  take   risks  thtit   they  take. 

It  is  easy  to  recognize  which  man 
should  have  first  place  in  this  worldful 
of  human  being.') — the  capitalistic 
captain  of  industry  or  the  engineer. — 
Lexington    (Ky.)    Leader. 


CONXRETE  ROAD  TOO   COSTLY. 


CARSON  CITY,  Nevada— Members  of 
the  Nevada  Highway  Commission  de- 
clare that  due  to  the  high  cost  of  con- 
crete, the  State  may  switch  from  the 
use  of  cement  and  asphaltura.  Cost  of 
concrete  roads  at  present  is  more  than 
?40,000    a    mile. 


ENGINEERS    ASSIGIVED 


Further  additions  have  been  made  to 
the  staffs  of  the  county  engineer,  con- 
struction engineer  and  state  high- 
way engineer  at  Spokane.  Guy  Mc- 
Kinley,  who  has  been  on  the  staff 
of  Construction  Engineer  Doolittle  has 
become  a  member  of  the  staff  of  Guy 
Harvey,  state  engineer  for  the  district, 
while  Russell  S.  Alger,  who  has  been 
with  the  Washington  Wate  Power 
Company  has  .ioined  the  forces  of  Mr. 
Doolittle  as  an  office  engineer.  P.  G. 
Harvey,  a  deputy  under  the  county 
engineer,  formei-ly  in  the  state  high- 
way department  has  also  joined  the 
office  staff  of  Mr.  Doolittle.  Frank 
Almack,  formerl}'  connected  with  the 
office  of  City  ICngineer  Butler,  has 
been  appointed  field  engineer  on  the 
staff   of   County    Engineer   H.    S.    Baker. 


HIGHWAY  AVOUK    I'XDBRW^AY  TO  BE 
FIMSHED 

C'oiifereiipe  nt  Saprumeiito  Agrees  to 
C*oiii|»lete  Contracted  JohN;  No  Ne^v 
Projects  Considered 


SACRAMENTO,  Cal. — Highway  con- 
struction work  for  which  the  State  is 
now  "morally  obligated."  but  which  is 
not  yet  under  contract  will  be  com- 
pleted by  the  State  Highway  Commis- 
sion immediately  but  no  new  projects 
will  be  entered  into  until  the  bond 
market    has   stabilized. 

The  State  Board  of  Control  and  the 
State  Highway  Commission  definitely 
decided  upon  the  foregoing  policy  in 
a  joint  session  this  afternoon  and  an- 
nounced that  as  soon  as  the  Govern- 
or's consent  can  be  obtained,  a  deal 
for  the  sale  of  J'S.OOO.OOO  worth  of 
bonds  to  carry  on  work  now  under 
way  will  be  closed.  The  names  of  the 
firms  which  will  purchase  the  bonds 
were  not  made  public. 

TO    USE    FEDERAL    FUNDS 

It  was  announced  that  approximate- 
ly $190,000  will  be  taken  from  Federal 
funds  to  liquidate  the  loss  occasioned 
by  the  low  rate  of  interest  which  the 
State  securities  pay.  No  difficulty  is 
expected  in  securing  the  sanction  of 
the   Governor   to  close   the   sale. 

State  Controller  .John  S.  Chambers 
and  State  Treasurer  Friend  Richard- 
son    were    present     at     the    conference. 

Signs  of  friction  between  state  auto- 
mobile clubs  and  the  Highway  Com- 
mission were  apparent  throughout  the 
discussion. 

Commissioner  Charles  A.  Whitmore 
resented  a  suggestion  made  by  Marshall 
De    Motte,    chairman    of    the    Board    of 


Control,  that  the  intent  of  the  meeting 
was  to  determine  upon  means  of  se- 
curing funds  to  finance  work  asked  by 
the  automobile  clubs.  Whitmore  ad- 
mitted that  the  work  which  will  be 
undertaken  is  that  desired  by  the  au- 
tomobile men,  but  declared  their  wish 
had  not  influenced  the  commission  in 
its    determination    of    the    roads    to    be 

\>\int. 

Other  evidence  of  dissension  appear- 
ed when  De  Motte  and  Whitmore  de- 
manded that  newspaper  men  be  asked 
to  leave  the  room.  Their  contention 
was  overruled  by  the  others  present, 
after  a  prolonged  argument. 

Commissioner  N.  D.  Darlington, 
speaking  for  the  Highway  Commis- 
sion, asserted  $5,000,000  would  be  ne- 
cessary to  forward  work  already  con- 
tracted for  and  to  continue  operations 
of  the  department  efficiently  until  the 
first    of    the   year." 

State  Treasurer  Richardson  objected 
to  such  an  expenditure,  and  charged 
that  the  Highway  Commission  has  no 
legal  right  to  enter  into  contracts 
without  the  money  involved  being  on 
hand. 


ENGINEERING         COMMISSION         AP- 
POINTED 

E.  M.  Miles,  president  of  the  Yellow- 
stone Irrigation  Association  of  Mon- 
tana, has  appointed  an  engineering 
commission  consisting  of  five  hydralic 
engineers.  The  personnel  of  the  new 
commission  is  as  follows:  Henry  Ger- 
harz.  B.  C.  Lillis.  formerly  engineer 
with  the  U.  S.  reclamation  service  and 
Charles  Tabor,  county  surveyor  of 
Forsyth;  R.  H.  Fifield,  formerly  with 
the  reclamation  service  and  M.  M.  Gal- 
bralth,  formerly  engineer  in  California. 


LOS  ANGELES  TO  HAVE  ANOTHER 
THEATRE. 

LOS  ANGELES.  Cal. — Gore  Bros.. 
Lessees  of  the  Burbank  Theatre,  on 
Main  street,  near  Sixth  street,  will 
erect  a  modern  10-stbry  building  on 
the  property.  The  site  is  140x350  ft. 
The  new  building  will  cost  approxi- 
mately  $2,000,000. 


SANTA  ROSA  PLANS  STREET  WORK. 


SANTA  ROSA,  Sonoma  Co.,  Cal.-- • 
The  City  Council,  Vida  McL.  Doggett, 
Clerk,  has  ordered  the  paving  of  Wil- 
son street  between  4th  and  5th  and 
Davis  street,  Washington  and  A 
streets  from   3rd   to  5th  streets. 

The  City  Clerk  has  been  instructed 
to  post  notices  for  bids  for  construct- 
ing curbs  and  gutters  in  Howard  si-ent. 
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C'onNlruction      Expense      MeauN      Ser- 
vice     Without      Payment  —  Analysis 
Shon-K     Items     V<  Ueh     the     Ustimatur 
Sometimes    OmiOi — The    Contractor   In 
Untitled  to   Salary — ProBt  Is   the   Re- 
turn   on    His    Capital    Investment. 
The   subject    "Cost    Estimating"    is   of 
unusually    wide      leope     as    practically 
each    type   of  con'  ract    work   has   to   be 
analyzed  on  its  ov:n  merits  and   is  sub- 
ject   to    special   c  iusiderations.      In    all 
cases,     however,      the     following     ele- 
ments enter  and  riust  be  given  consid- 
eration: 

Financial    Credit 
Constructive  .'^kill 
I'se  of   Plant 
Hazard 
Profit 

Financial    Credit 

The  contractor  should  make  a  care- 
fully prepared  schedule  of  the  amount 
of  money  which  «  ill  have  to  be  invest- 
ed in  the  proposed  work  from  the  time 
he  signs  the  contract  until  his  final  es- 
timate is  rendeied.  and  from  such 
schedule  he  must  .letermine  the  amount 
of  interest  this  money  will  cost  and 
this  amount  is  a  proper  charge  against 
the  work.  If  this  is  not  done  the  con- 
tractor is  merely  contributing  to  the 
owner  this  amount. 

Furthermore,  a  careful  analysis 
along  these  lines  will  often  disclose  the 
tact  that  a  certain  piece  of  work  re- 
quires a  larger  amount  of  money  to 
handle  it  than  is  apparent  at  first 
glance,  and  such  :i  condition  might 
work  a  hardship  if  not  disaster  on  the 
contractor  in  spite  of  the  fact  that  all 
other  ':onsiderations  had  been  taken 
care  of  It  is  a  noto)  ious  fact  that  on 
certain  types  of  contracts,  pay  for  pre- 
liminarj  work,  which  may  be  a  large 
item,  cannot  be  secured  through  the 
medium  I'f  the  regular  unit  prices  until 
the  work  has  progressed  well  along 
to  completion. 

Constrnctive    Xkill 

Contract- irs  engaged  'n  business  are 
entitled  to  receive  comp--nsation  in  the 
shape  of  an  annual  salary  for  personal 
services  ren.lered  and  it  is  our  belief 
that  any  computations  cf  cost  should 
include  sufiicient  amount  to  cover  such 
salary  wheth.»r  it  be  that  of  a  single 
individual  or  various  members  of  a 
partnership  oi  corporation.  If  this  is 
not  done  the  extractor  is  contributing 
his  services  to  the  owTier  without  re- 
muneration, betause  by  no  stretch  of 
the  imagination  .-an  there  be  any  right- 
ly considered  proSt  except  as  over  and 
above  a  reasonable  salar.v  allowance  to 
the  contractor  himself. 

I'M  tf  Plant 

This    item    justilles    an     independent 
discussion    by    itself    and    we    suggest 
that  the  Association  appoint  a  commit- 
tee to  deal  directly  with  it. 
Haxard 

Many  specifications  include  clauses 
which  contemplate  making  the  con- 
tractor    assume     risks     which     should 


properly  be  borne  by  the  site,  or  in 
other  words,  should  be  at  the  owners' 
risk.  In  making  a  proposal  on  such 
work  the  contractor  has  two  alterna- 
tives— one  to  protect  himself  in  his 
proposal  against  such  risks  by  special 
provision  in  his  proposal,  or  secondly, 
to  put  a  large  value  on  any  possible 
risk  which  he  is  asked  to  stand. 

It  may  be  well  to  add  in  this  con- 
nection that  while  it  ordinarily  be- 
hooves a  contractor  to  be  somewhat  of 
an  optimist  he  can  well  alTord  to  be 
a  confirmed  pessimist  v.lien  figuring 
:his  portion  of  a  contract.  It  is  possi- 
ble this  fact  more  than  an.v  other  has 
caused  good  fiTms  to  have  to  go  out  of 
the    contracting    buisness. 

Profit 

-A^s  to  the  necessity  of  .1  profit  we  can 
all  be  agreed.  As  to  the  amount  which 
must  be  added  as  a  percentage  on  the 
cost,  differences  of  opinion  will  exist, 
but  it  must  be  remembered  that  the 
contracting  business  is  a  particularly 
hazardous  one;  that  it  is  irregular  in 
volume  and  that  every  contract  will  not 
necessarily   be   profitable. 

Furthermore,  it  must  be  remembered 
that  the  average  merchant  sells  goods 
from  his  shelves  at  a  profit  with  a  defi- 
nitely established  cost  for  the  goods 
themselves.  The  manufa?turer  sells  on 
short  term  contracts — his  overhead, 
plant  installation  and  plant  mainte- 
nance costs  are  established  and  regu- 
lar, and  while  he  may  not  in  all  cases 
be  willing  to  admit  it,  the  manufactur- 
er is  practically  -working  on  a  cost  plus 
basis  today.  The  only  difference  in 
most  cases  between  his  method  of  fix- 
ing prices  and  that  of  a  cost  plus  con- 
struction contract  is  that  the  manufac- 
turer can  and  does  add  a  larger  profit 
for  the  use  of  his  organization,  brains 
and  energy.  The  contractor  must  pro- 
vide his  plant,  must  guess  at  the  cost 
of  it.  in  place,  must  guess  at  the  oper- 
ating cost,  must  guess  successfully  if 
he  is  to  stay  in  the  business  as  to  what 
the  labor  market  will  be,  and  if  he  is 
willing  to  do  this  he  is  surely  entitled 
to  a  fair  margin  of  profit. 

Xeoessnry  Factors  in  Estimatinf? 

The  following  items  also  enter  into 
most  work  and  must  be  considered  in 
detail  before  the  preliminary  cost  of  a 
piece  of  work  can  be  crinsidered  as 
complete: 

Interest 

Overhead  Expense 

Bonds 

Insurance — 

Employers'    Liability 
Public  Liability 

Fire  Insurance 

Special    Risks 

Freight  on  outfit  to  and  from  work 

Moving  in  and  out 

Land   Damages 

Camp  and  other  buildings 

Preliminary  work 

Cost    of   materials   pin?    freight 

Hauling    materials 

Supervision 

Labor 


Loss  on  board 

Transportation  of  Labor 

Tools 

Plant   Rental 

Supplies 

Running   Repairs 

General   Repairs 

Special 

Machinery 

Fuel   and   Power 

Water 

Taking  up  these  Items  in  order  we 
will    comment    briefly   on   each: 

Interest. — This  is  covered  in  our  dis- 
cussion  of  financial  credits. 

Overhead, — A  contractor  should  es- 
tablish the  proper  cost  of  the  overhead 
charges  in  his  business.  This  should 
include  the  charges,  salary  allowance 
for  members  of  the  firm,  traveling  ex- 
pen  ses,  etc.  Provision  should  also  be 
made  here  for  the  maintenance  of  an 
equipment    storage    yard. 

Donds. — No  comment  should  be  ne- 
cessary here  on  this  item. 

Insurance.— It  is  not  necessary  to 
mf.ke  a  discussion  of  the  ordinary 
items,  but  we  wish  to  call  attention  to 
the  fact  that  prudence  would  require 
Drat  any  combustible  material,  to- 
,g"ther  with  camps,  storehouses,  etc., 
s'lould  be  insured  and  such  insurance 
i ;  of  course  a  proper  item  of  cost  to 
tie  work.  There  are  often  special 
risks  which  occur  upon  a  job  which 
nay  be  protected  by  insurance,  and 
such  insurance  is  also  part  of  the  cost. 

Preigrht  on  Outfit, — This  is  possibly  a 
lortion  of  the  item  following  but  we 
have  listed  it  seperately  because  we 
believe  that  many  contractors  under- 
ei'timate  the  amount  of  freight  that 
they  will  be  required  to  pay  on  their 
outfits   in  such  cases. 

?IOTinj!;  in  and  Out  Expense. — This  is 
an  item  frequently  overlooked  by  con- 
tractors but  one  K-hich  requires  care- 
ful consideration.  First,  there  is  ex- 
pense of  loading  outfit  in  the  contrac- 
tors' yard;  second,  the  unloading  of  it 
at  joint  of  destination;  third  the  mov- 
ing of  it  perhaps  many  miles  across 
cointry;  fourth,  the  setting  up  and 
getting  plant  ready  to  operate,  and  the 
reverse  of  all  these  operations  until  the 
plant  is  again  delivered  in  the  con- 
tractors'   yard. 

Land  Damages. — This  is  an  item 
which  we  believe  many  contractors 
neglect  entirely  and  still  it  is  one 
which  costs  considerable  sums  of 
money.  This  seems  particularly  true 
in  connection  with  county  road  work. 

Land  damages  accrue  from  the  use 
of  property  for  camping  purposes,  from 
moving  outfits  across  fields  for  the  di- 
version of  public  highways,  and  for 
storage  yard  and  other  construction 
layout. 

Camp  and  Other  Buildings. — This  is 
another  fruitful  source  of  under-es- 
timating by  contractors,  often  in  the 
loose  asumption  that  "The  hoarding 
house  will  pay  for  the  camps."  If  such 
a  condition  ever  existed  It  must  have 
been   a   great   many  years  ago   and   we 
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believe  that  present-day  conditions  ne- 
cesslt;ite  including  the  cost  of  al) 
campa  and  temporary  buildings  requir- 
ed to  carry  on  the  work.  We  further 
believe  that  contractors  should  be  care- 
ful to  avoid  the  thought  of  high  sal- 
vage values  to  avoid  subsequent  dis- 
appointment. 

Prellmlnnry  ^Vork. — This  is  an  item 
vv'hich  s.hould  not  only  be  considered  in 
cost  estimating  but  we  believe  that  we 
should  d\gress  from  the  subject  for  a 
moment  md  call  attention  to  the  fact 
that  it  is  probably  a  duty  wTiich 
every  contractor  owes  to  himself  to 
work  out  a  definite  scheme  of  handling 
a  piece  of  work  before  he  proceeds  with 
an  estimate.  This  does  not  mean  that 
he  must  detail  the  laying  out  of  an  en- 
tire piece  of  work  but  that  he  must  see 
clearly  tfat  a  certain  general  line  of 
procedure  can  be  followed  with  ex- 
pectation   of   proper   results   therefrom. 

Cost  of  Materials. — Mention  is  made 
of  this  particularly  to  emphasize  the 
fact  that  a  cost  estimate  is  usually 
based  on  tertain  material  quotations, 
and  it  is  vtry  necessary  in  these  times 
that  a  prospective  bidder  should  be 
careful  to  be  properly  covered  with 
material  quotations  when  making  a 
bid  and  to  close  up  promptly  with  the 
material  dealers  after  the  award  of  the 
contract. 

In  connection  with  this  comes  a 
question  of  freight  which  must  not  be 
overlooked  but  in  case  of  the  present 
railway  situation  it  would  seem  neces- 
sary for  e\ery  bidder  to  make  special 
provision  in  his  proposal  to  protect 
against  a  cWange  in  freight  rates  dur- 
ing the   time  of  the   work. 

Hnulliie  Materials. — All  hauling  costs 
should  be  very  carefully  analyzed,  as 
they  are  o  ten  a.  fruitful  source  of  un- 
der-estimation. 

Supervision. — Care  should  be  taken 
to  see  that  any  computation  of  labor 
also  includes  any  .supervision  which  is 
not  covered  in  the  item  of  overhead. 
This  would  usually  mean  general  fore- 
men,   timekeepers,    labor    agents. 

Labor.— Labor  is  perhaps  the  most 
difficult  item  in  the  computing  of  cost 
which  a  contractor  has  to  deal  "with. 
Rates  have  been  rising  for  several 
years  and  it  is  apparent  tliat  wages 
have  not  reached  their  peak.  Provi- 
sion must  be  made  somewhere  to  pro- 
tect against  what  the  bidder  considers 
the  maximum  late  which  will  accrue 
during  the   life  of  the  contract. 

Loss  on  Bonrd.-^In  most  cases  there 
Is  a  definite  board  loss  in  connection 
w^ith  camps.  While  this  may  not  be 
true  with  large  camps,  working 
through  a  considerable  period  of  time, 
the  small  movable  camp  such  as  is  in 
vogue  on  highway  work  usually  con- 
tributes a  constant  loss  to  the  work. 

Transportation  of  Labor, — This  is  an 
Item  very  often  neglected,  yet  it  is 
very  common  to  have  to  advance  rail- 
road fares  to  laborers  with  the  resul- 
ting increase   in   the   cost   of  the  work. 

Tools. — Contractors  often  fail  to 
make  the  proper  allowance  for  tools. 
Careful  analysis  of  work  done  will 
show  that  a  tool  item  is  a  very  appre- 
ciable one  in  every  contract  and  will 
also  indicate  that  tools  do  not  carry 
any  too  well  from  job  to  job,  but  that 
there  is  a  definite  and  heavy  loss  on 
every  job  in  connection  with  this  item. 

Plant  Rental. — As  mentioned  before 
this  should  be  covered  by  special 
paper. 


Supplies.— This  is  an  item  which  is 
often  neglected  as  being  a  minor  con- 
sideration. On  certain  classes  of  work 
it  is  really,  instead,  a  very  heavy  item. 
The  cost  of  packing,  grease,  hose,  rub- 
ber boots  and  other  rubber  goods, 
should  be  given  careful  consideration 
and  the  contractor  will  save  himself 
money  by  checking  uv  his  past  work 
and  arriving  at  a  clear  understanding 
of  what  such  costs  really  are. 

Running  nn<l  General  Repairs. — These 
should  be  discussed  in  connection  with 
the  use  of  plant,  of  plant  rental,  but 
in  any  case  the  contractor  must  un- 
derstand that  they  are  necessary  part.s 
of  the  cost  of  doing  a  piece  of  work. 

Special  Machinery. — On  many  con- 
tracts it  is  necessary  to  employ  in 
addition  to  an  ordinary  contractor's 
plant  some  special  form  of  machinery 
either  purchased  from  a  manufacturer 
or  built  by  the  contractor  tor  the 
work.  In  either  case  plant  rental  is 
not  a  proper  charge  for  this  class  of 
equipment. 

The  entire  cost  of  it  less  its  scrap 
value  must  be  chargt  d  to  the  one  job 
on  which  it  is  used,  otherwise  a  con- 
tractor may  complete  a  large  amount 
of  work  and  find  t'le  entire  profits 
lied  up  in  machinery  which  has  little 
value    other    than    scrap. 

Fuel  and  Power. — T'le  cost  of  power 
especially  varies  so  n  uch  in  different 
localities  that  the  bidder  should  ac- 
quaint himself  carefully  with  the 
local  conditions.  If  a  large  amount 
of  fuel  is  Involved  careful  allowance 
must  be  made  for  the  hauling  and  han- 
dling of  same. 

Water. —  This  item  often  becomes  a 
serious  obstacle  to  the  proper  handling 
of  work  and  is  oni'  that  requires  a 
great  deal  of  attenlion.  It  sometimes 
adds  very  mateiiaily  to  the  cost.  In 
addition  to  this  we  TA'Ish  to  Impress  all 
contractors  with  the  desirability  of  in- 
vestigating the  avail  ible  water  suppl.v 
in  connection  with  a  given  piece  ol* 
work    before    making    their    figures. 

Conclusion 

We  cannot  clo.se  the  discussion  of 
Cost  Estimating  without  dwelling  for 
a  moment  on  the  question  of  Cost 
Keeping.  The  fact  that  so  many  con- 
tracting concerns  are  closed  o"t  of 
business  each  year  is  a  strong  indlca- 
catlon  that  something  Is  not  correct 
with  the  way  construction  work  Is 
figured.  A  good  deal  of  It  comes  from 
neglecting  a  numl>er  of  Items  which 
we  have  mentioned  above  and  which 
do  not  appeal  to  some  men  as  being 
of  enough  moment  to  give  direct  con- 
sideration to  when  making  figures. 
Other  trouble  comes  from  not  keeping 
careful  cost  datf  of  work  done  and 
analyzing  such  costs. 

It  Is  not  the  purpose  of  this  paper 
to  go  into  detail  regarding  such 
things,  but  we  believe  that  a  con- 
tractor should  avoid  using  manufac- 
turers' statements  of  operating  costs 
as  well  as  any  other  stopwatch  me- 
thod, as  they  usually  spell  loss  If  not 
disaster.  A  certain  amount  of  work 
done  per  day  with  a  crew  operating 
at  a  certain  oxpense  per  day  never 
means  that  the  division  of  that  daily 
cost  by  that  diily  output  is  the  unit 
cost  of  the  item  in  question.  There  are 
delays  and  other  things  which  so  af- 
fect this  price  that  It  may  be  over 
one-hundred  p'lr  cent  out  from  actual 
cost  when  all  things  are  taken  into 
consideration. 


•Report  of  Committee  on  Crfst  Esti- 
mating of  the  Northwestern  Associa- 
tion of  General  Contractors.  The 
Committee  Included  N.  F.  Helmers, 
Chairman,  J.  C.  Baxter  and  F.  J.  Her- 
lihy.  On  account  of  unavoidable  ab- 
sence, Mr.  Herlihy  was  unable  to  co- 
operate in  the  preparation  of  the  re- 
port. In  making  its  report,  however, 
the  Committee  called  special  attention 
to  an  analysis  of  rental  charges  for 
contractors'  outfit  prepared  by  Mr, 
Herlihy  and  published  in  the  Enei- 
neering  News-Record  of  January  15, 
1920,  a  part  of  which  Is  appended  as  a 
supplement     to     this    report. — Editor, 


MAKE  VIGOROUS  PROTEST  AGAINST 
ANY    PROPOSED    STOPP.\GE    OP 
HIGHTVAY   WORK 


The  New  York  Times  of  May  21  re- 
ported that  the  Association  of  Rail- 
way Executives  intends  to  urge  the 
Interstate  Commerce  Commission  to 
refuse  cars  and  transportation.  for 
road  building  materials.  The  reason 
for  this  pi'oposed  action  Is  given  as  to 
divert  labor  and  materials  to  railroad 
needs. 

For  the  past  two  or  three  years 
highway  programs  have  been  either 
suspended  or  seriously  curtailed.  Such 
discrimination  as  that  proposed  should 
not  now  be  tolerated,  particularly  be- 
cause of  serious  or  impending  food 
shortages  and  also  becauseof  the  relief 
which  highv/ay  transportation  has 
been  to  industry  in  handling  much 
traffic  which  the  railroads  could  not 
take.  Bad  as  the  railroad  situation 
is  at  the  present  time,  It  is  almost 
certain  to  be  worse  later  when  still 
greater  demands  will  be  madte  for 
cars  for  crop  movement.  If  highway 
construction  can  continue  without  un- 
due obstacles,  many  of  the  roads  now 
in  process  of  construction  will  be 
finished  in  time  to  afford  greater  relief 
to  the  railways,  and  to  meet  other  de- 
mands that  undoubtedly  will  be  made 
of   them. 

Under  these  conditions  it  would 
seem  more  necessary  than  ever  to  em- 
phasize the  imperative  need  of  con- 
tinuing essential  road  work  with  all 
vigor  instead  of  In  any  way  curtail- 
ing or   handicapping   it. 

Everyone  is  interested  in  seeing  our 
highway  programs  pushed  to  comple- 
tion. Emphatic  protest  should  be 
made  to  the  Railway  Executives  As- 
sociation, 61  Broadway,  New  York,  to 
the  Interstate  Commerce  Commission, 
Washington,  D.  C,  and  to  the  Presi- 
dent of  the  American  Railway  Assoc- 
iation, Washington,  D.  C,  against  any 
further  obstacles  to  highway  construc- 
tion. Our  readers  are  urged  to  co- 
operate. 


REMOVAL   OP   AUSTRALIAN   IMPORT 
RESTRICTIONS. 


The  Commissioner  of  the  Common- 
wealth of  Australia.  Mr.  Mark  Sheldon, 
New  York  City,  has  transmitted  on 
May  17,  1920,  the  information  that  the 
Australian  import  restrictions  against 
hops,  apples,  citrus  fruits,  sheep  dip, 
stranded  copper  wire,  calcium  carbide, 
ale,  spirits,  perfumed  spirits,  biscuits, 
confectionery,  eggs,  fur  apparel,  per- 
fumery, jewelry,  and  automobile  bod- 
ies, will  be  removed  on  May  19,  1920. 
(Some  of  these  restrictions  have  been 
in   effect   since   early   in   the   w^ar.) 

The  proclamation  of  November,  1919. 
prohibiting  the  importation  into  Au- 
stralia of  a  large  number  of  articles 
except  under  license  will  also  cease  to 
be  in  effect  on  the  same  dat«. 


1I 


BUILDINT.    AND    ENGINEERING    NEWS  Wednesday.       June       9.       19/0. 


Building. 


APARTMENT  HOUSES. 

Low  Bidder. 

APARTMENTS  Cost,   $42,456 

OAKLAND,  Alameda   Co..   Cal.      Bellvue 

Avenue. 
Three-story  frame  apartments. 
Owner — Mr.   Hill. 
Architect — Chas.  W.  McCall.  Central  Bk. 

Bldg.,  Oakland. 
Low  Bidder — Thos.     Cuthbertson,     1766 

12th  Ave.,  San  Francisco. 
The   bids  have   been   taken   under  ad- 
visement. 


Plans  Being  Figured.     Bids  Close  June 

11.  at   3  P.   M. 
ALTERATIONS  Cost.    $10,000 

SAN  FRANCISCO.     Guerrero  Streot 
Alter    two-story    frame    residence    into 

2    6-room      flats    (with      2    garages, 

social  hall  and  roof  garden.) 
Owner — Withheld. 
Architect— Arthur     G.     Scholz,     Phelan 

BIdg.,  San  Francisco. 
Figures   are   being   taken   for  a   gen- 
eral contract. 


Low  Bidder. 

APARTMENTS  &  GARAGES  Cost.  $ 

SAN  FRANCISCO.  Twenty-seventh 
Ave.   and  West   Clay. 

Two-story  frame  apartments  (4  4-room 
apts.  and  4  basement  garages). 

Owner — Mrs.  Willard  T.  Hunter. 

Architect — W.  E.  Milwain.  Albany  Blk., 
Oakland. 

Low  Bidder — E.  .7.  Montgomery.  1320 
Broadway,  San  Francisco,  at  ap- 
proximately $26,000. 


Plans       Being       Prepared.         Contract 

Awarded. 

ALTERATIONS  Cost.    $ 

MANTECA,  San  Joaquin  Co.,  Cal. 
Remodel   hospital    into  apartments. 
Owner — Dr.    Roscoe   N.    Gray.    Manteca, 

Cal.   "The   Sequoia  Apartments." 
Architect — Not   Given. 
Contractor — Howard   Ross,  Manteca. 

BANKS. 

Plans   Being  Prepared. 

BANK  &   STORE  BLDG.  Cost,   $ 

LOS  ANGELES.  Cal..  BE  Seventh  and 
Alvarado  Streets. 

One-story  and  basement  brick  bank 
and   store   building,   104x140. 

Owner — Home  &  Hibernian  Savings 
Bank. 

Architects — Walker  &  Elsen.  1403  Hi- 
bernian   BIdg.,   Los   Angeles. 

CHURCHES. 


Contract   .^warded 

MAUSOLEUM  Cost,   $9,000 

COLMA.     Salem  Cemetery. 


Granite     mausoleum     (marble     interior, 

art  glass,  etc.) 
Owner — J.   Gollober. 
Architect — M.  I.  Schwartz,  1202  Nevada 

Bank  BIdg.,  San  Francisco. 
Contractor — Raymond      Granite      Co.,    3 

Potrero  Ave.,  San  Francisco. 


Plans  to  be  Prepared. 

CHURCH,    ETC.  Cost,    $ 

SACRAMENTO,   Cal.      No.    620   N  Street. 

Fireproof  church   and  school   buildings. 

Owner — Greek  Community.  Geo.  J. 
Raymond,  Capitol  National  Bank 
BIdg..    Sacramento.    Attorney. 

Archil c-et — Not  Selected. 

FACTORIES  &  WAREHOUSES. 

SOUTH  SAN  FR.A.NCISCO.  San  Mateo 
Co.,  Cal.- — Construction  of  an  iron  and 
steel  manufacturing  plant,  costing 
$500,000.  will  be  started  in  this  city 
within  the  next  few  weeks,  according 
to  information  given  out  at  the  offices 
of  the  South  San  Francisco  Land  and 
Improvement  Company,  which  firm  has 
closed  a  deal  with  the  new  company 
for  twenty  acres  in  the  vicinity  of 
Walker  and  Swift  avenues.  Engineers 
have  completed  surveys  and  early  con- 
struction is  assured. 

The  name  of  the  company  has  not  yet 
been  made  public. 


Figures    Being    Taken    For    Brick    and 

Concrete  Work. 
BUILDING  Cost,    $40,000 

BERKELEY,   Alameda   Co.,   Cal.   Second 

and  Bristol  Streets. 
One-story   steel      frame,   concrete     and 

brick  building,   90x200. 
Owner — Pacific  Guano  &  Fertilizer  Co., 

Second  and  Bristol  Sts.,  Berkeley. 
Architect  and  Contractor — The     Austin 

Co.    (John    Harnish.   District    Mgr.). 

Pacific  BIdg..  San  Francisco. 


Completing  Plans.  Ready  for  Figures 
in  Ten  Days. 

FACTORY  Cost,    $100,000^  approxi- 

mately. 

SAN  FRANCISCO.  NE  Bryant  and 
Third  Strets. 

Three-story  brick  and  steel  candy 
Factory    building. 

Owner — H.  H.  Helbush,  40  Montgomery 
St.,  San   Francisco. 

Lessee — Angeles   Candy   Co. 

Architect — W.  L.  Schmolle,  40  Mont- 
gomery St.,   San  Francisco. 


Contract  Awarded. 

FACTORY  Cost,    $ 

MANTECA,    San    Joaquin    Co.,    Cal. 
One-story   brick    cheese   factory,    80x30.. 

and  one-story  frame  residence. 
Owner — C.  Campo,  Manteca,  Cal. 
Architect — Not  Given. 
Contractor — H.  J.  Ross.  Manteca,  Cal. 


C'ontract    Awarded. 

WAREHOUSE  Cost,   $12,500  ap- 

proximately. 
BURLINGAME,  San  Mateo  Co.,  Cal. 


One-story  concrete  and  tile  warehouse. 
Owner — M.   J.   Conway,   155   B  St.,   Bur- 

lingame. 
Architect — W.    H.    Toepke,    942    Market 

St.,  San  Francisco. 
Contractor — Barrett     &     Hilp,     Sharon 

Eldg.,    San    Francisco. 
NOTE: — This  contract  is  for  the  con- 
crete and   tile  work. 


SAN  FRANCISCO — ^The  Industrial 
Department  of  the  Chamber  of  Com- 
merce announces  that  an  option  has 
been  taken  by  Proctor  and  Gamble, 
soap  manufacturers  of  Cincinnati,  Ohio, 
on  30  acres  in  the  vicinity  of  San 
Francisco  on  which  it  is  planned  to 
erect  a  number  of  buildings  for  the 
manufacture  of  soap.  While  the  exact 
location  has  not  been  made  public  it  is 
said  to  be  in  the  vicinity  of  Richmond. 

No  further  information  regarding 
the  project  is  available  at  the  present 
time. 


Plans  Being  Figured. 

WAREHOUSE  Cost.    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  South 

First  Street  near  Grant. 
One-story      and    basement      reinforced 

concrete  warehouse,  67x137-6. 
Owner — Ellis   Levin,      640    S-First      St., 

San  Jose. 
Architect— W.    C.    Phillips,    163    N-13th 

St.,  San  Jose. 


SAN  FRANCISCO — Architect  Henry 
H.  Meyers.  Kohl  BIdg.,  has  awarded  a 
contract  for  excavating  a  lot  for  the 
Pope  Estate  on  Folsom  St.  between  2nd 
and  3rd  streets  to  Daniel  O'Day.  110 
Jessie  St,  No  building  will  be  erected 
at  this  time. 


OAKLANTJ,  Cal. — Engineer  J.  S. 
Bogart.  Mills  BIdg.,  San  Francisco,  has 
let  a  contract  to  Joe  Feeney,  573  47th 
St.,  Oakland  for  excavation  in  connec- 
tion with  the  construction  of  the  addi- 
tion to  the  Pacific  Coast  Shredded 
Wheat  Company's  plant  at  14th  and 
Poplar  Sts.,  Oakland. 


Contract   Awarded. 

WAREHOUSE  Cost,   $ 

FRESNO,  Fresno  Co.,  Cal.  South  Broad- 
way and  Los  Angeles  Streets. 

One-story    brick   warehouse.    150x250. 

Owner — R.  J.  Woodward. 

Architect  &  Contractor — R.  F.  J?elchlin 
Co..  Bank  of  Italy  BIdg..  Fresno. 


Contract   Awarded. 

WAREHOUSE,    ETC.  Cost,    $45,000 

OAKDALE.  Stanislaus  Co.,  Cal. 

Warehouse  and  sulphuring  plant,  70x 
160. 

Owner — Oakdale  Almond  Growers'  As- 
sociation.  Oakdale,   Cal. 

Architects- — Wieland,  Mazurette  &  Wie- 
land.  Swan  BIdg..  Modesto,  Cal. 

Contractor — Frank    Fowler, 


Plans   Ready   for   Figures. 
ADMINISTRATION  BUILDING. 
Cost,   $80,000. 


Wednesday,       June 


1920. 
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SAN  FRANCISCO.  SE  Bay  and  Powell 
Street,  97x160. 

Three-story  reinforced  concrete  admin- 
istration building:,  60x125,  sur- 
rounded with  lawns  and  flower.s. 

Owner — Simmons  Co.,  180  Bay  St.,  San 
Francisco. 

Architect — Edw.     T.   Foulkes,     Crocker 
Bldgr.,  San  Francisco. 
NOTE: — Figures   will   be  taken   for  a 

general  contract. 


GARAGES. 


Segreg-ated  Figures  to  be  Taken  Next 
Week. 

GARAGE  Cost,   $ 

SAN  FRANCISCO.  S  Stevenson  25  E 
New  Montgomery  Street. 

Five-story  and  basement  reinforced 
concrete  garage,  90x70. 

Owner — Selah   Chamberlain. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Francisco. 


Contract  Awarded. 

GARAGE  Cost,   $35,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Mar- 
ket and  Balback  Streets. 

Concrete   garage. 

Owner — John  Corrotto,  560  N-Fifth  St., 
San  Jose. 

Architect  and  Contractor — Wallace  & 
Bush,  Bank  of  San  Jose  Bldg.,  San 
Jose. 


GARAGE  Cost.    $10,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Weber  Ave.  Bet.  Aurora  and  Sacra- 
mento Sts. 

One-story   fireproof   garage,    100x50. 

Owner — Katten    Bros. 

Architect — Losekann  &  Clowdsley, 
Elks    Bldg.,    Stockton,    Cal. 


Completing  Plans. 

GARAGE,  ETC.  Cost.   $ 

LOS  ANGELES,  Cal.  Wilshire  Blvd. 
near  Catalina  St.  at  Ambassador 
Hotel  Site. 

Two-story  reinforced  concrete  garage, 
360x60,  with  servants'  quarters  on 
second  floor,  and  reinforced  con- 
crete  motion    picture    theatre. 

Owner — California   Hotel    Co. 

Architect — Myron  Hunt,  1107  Hibernian 
Bldg.,  Los  Angeles. 


Owners   Taking   Sub-Figures. 
GARAGE  Cost,    $100,000 

SAN  FRANCISCO.        W  Beale   137-6     N 

Mission    Street,    91-8x137-6. 
Three-story    and     basement     reinforced 

concrete  garage   (pile  foundation). 
Owner — McKillop    Bros.,     540    Cole    St., 

San  Francisco. 
Architect — Arthur      S.    Bugbee,    Sharon 

Bldg.,   San  Francisco. 
NOTE — The  height  has  been  changed 
from  one-story  to  three  stories. 


Segregated  Figures  to  be  Taken  Next 
Week. 

GARAGE  Cost,    $75,000 

SAN  FRANCISCO.  N  Sacramento  St., 
bet.  Taylor  and  Mason  Streets. 

Two-story  and  basement  reinforced 
concrete  public  garage. 

Owner — John  Proctor. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St..  San  Francisco. 


GOVERNMENT     WORK     AND 
SUPPLIES. 

PORTLAND,  Ore.^ — Bids  for  con- 
structing the  Mt.  Baker  National  For- 
est road  project  located  within  the 
Washington  National  Forest,  in  What- 
comb  county,  will  be  received  by  C.  H. 
Purcell,  district  engineer,  bureau  of 
public  roads,  at  204  Post  Building, 
Portl,-)n       until   June   15. 

The  length  of  the  project  to  be  con- 
structed or  improved  is  about  8  and 
one-half  miles,  and  the  principal  items 
of  work  are  as  follows: 
■  29.000  cu.  yds.  common  excavation; 
55,000  cu.  yds.  rock  excavation;  43 
acres  of'  clearing;  30  acres  of  grub- 
bing;  1    119-foot   span   bridge. 


WASHINGTON,  D.  C. — Up  to  June 
12th.  10:30  A.  M.,  bids  will  be  received 
by  the  General  Purchasing  Officer,  The 
Panama  Canal,  under  Circular  No.  1371 
for  furnishing  and  delivering  the  fol- 
lowing materials  at  Cristobal  .(Atlantic 
Port)    or  Balboa    (Pacific  Port): 

Electric  welding  outfit,  vacuum  ex- 
haust outfit,  steel,  electric  bells, 
marine  connecting  boxes,  copper  cable, 
conduit  cutting  tool,  fiber  conduit,  con- 
dulets,  cutouts,  electric  fans,  signal 
lanterns,  motor,  lighting  projectors, 
lead  sleeving,  transformers,  slate,  steel 
and  wood  office  furniture,  blackboards, 
clocks,  wood  and  steel  school  furniture, 
wood  typewriter  tables,  maps  and 
cases,  book  covers,  cargro  check  books, 
composition  books,  transfer  cases, 
carboard,  carbon  paper,  composition 
paper.  fish  paper,  Douglas  fir  or 
Southern  yellow  pine  lumber  S.nd  mill- 
work. 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  General  Purchasing 
Officer.  The  Panama  Canal,  up  to  10:30 
A.  M.,  June  18th,  for  furnishing  and 
delivering  under  Circular  No.  1372  the 
following  materials,  free  of  all  charges, 
at  Crostobal  (Atlantic  Port)  or  Balboa 
(Pacific   Port): 

Steel  or  iron  sheet,  tool  stoel,  pig 
iron,  antimony,  pig  lead,  phosphor  tin. 
boilers,  steel  rope,  iron  rope,  bronze 
rope,  steel  wire,  pipe  fittings,  ocka 
valves,  fire  brick,  silica  sand,  and  bi- 
tuminous   enamel. 


EENICIA.  Solano  Co..  Cal.— The  fol- 
lowing two  bids  were  received  on 
June  1st  by  Col.  E.  P.  O'Hern,  Com- 
manding Officer  at  the  Benicia  Arsenal, 
for  furnishing  material  and  labor  for 
the  erection  and  completion  of  a  Ser- 
vice Station  and  the  furnishing  and  in- 
stallation of  pumps,  tanks  and  auto- 
mobile scales,  at  Benicia  Arsenal, 
Benicia,   Cal.: 

Robert  Trost,  San  Francisco $3956 

O.  H.  Newson,  Benicia 4628 

Bids  were  taken  under  advisement. 


SEATTLE,  Wash. — Up  to  June  25tri. 
12  M.,  bids  will  be  received  by  the  U.  S. 
Engineeis  OfTice  for  dredging  at  Port 
Gamble.    Washington. 


PUGET  SOUND,  Wash.— The  follow- 
ing bid  was  received  by  the  public 
works  officer,  navy  yard,  Puget  Sound, 
Wash.,  May  24,  under  specification 
4144,  for  apartment  buildings  and 
septic  tank: 


Nicholas  Fleiness,  Seattle,  Wash., 
$18,650,    time    100    days. 

The  bid  has  been  forwarded  to 
Washington   for  approval. 


SAN  FRANCISCO— The  following 
bids  for  constructing  a  storehouse  at 
Decoto,  Alameda  County,  was  received 
by  the  District  Engineer,  Bureau  of 
Public  Roads,  U.  S.  Department  of  Ag- 
riculture, at  886  Mills  Bldg.,  San  Fran- 
cisco, on  June  1st  and  the  contract 
awarded  to  the  lowest  bidder,  C.  A. 
Bruce  &  Sons,  Pleasanton,  at  $7,916. 
Cavanaugh,  Zamballi  &  McLean.  $10,650 

Vukicevich  &  Bagge 8,864 

C.    Christensen    &   Son 8,312 

Alfred    N.    Vogt 9,878 

Hother  Glahn   8,188 

C.  A.  Bruce  &  Sons 7,916 

1st   report  May  22,   1920.         R 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  Washing- 
ton, D.  C.  for  furnishing  and  deliver- 
ing materials  under  the  following 
schedules,  the  date  for  opening  bids  is 
noted   at    end   of   each    paragraph: 

Schedule  6111,  for  eastern  and  west- 
ern yards,  jacks,  opening  of  June  18. 

Schedule  6157,  for  eastern  and  west- 
ern yards,  steel  reamers  and  arbors, 
opening  of  June  5. 

Schedule  6161,  for  eastern  and  west- 
ern yards,  1  template  paper,  opening 
of  June   11. 

Schedule  6166,  for  eastern  and  west- 
ern yards,  petroleum  spirits,  opening 
of  June   15. 

Schedule  6177,  for  eastern  and  west- 
ern yards,  white  and  red  lead,  opening 
of  June   15. 

Schedule  6178,  for  eastern  and  west- 
ern yards,  calcium  magnesium  chlor- 
ide, opening  of  June   11. 

.Schedule  6180.  for  eastern  and  west- 
ern yards,  miscellaneous  steel  wire 
nails,  opening   of  June  22. 

Schedule  6184,  for  Puget  Sound,  100 
water  closet  valves,  opening  of  June 
15. 

Schedule  6190,  for  Puget  Sound,  980 
feet  steel   tubing,  opening  of  .lune  18. 

Schedule  6205.  f.  o.  b.  works,  561,500 
pounds  steel  rivets,  opening  of  ,Tune  18. 

Schedule  6206.  f.  o.  b.  works,  medium 
steel  plates,  beams,  channels,  shapes, 
bars  and   rounds,  opening  of  June  18. 

Schedule  6208.  for  Mare  Island,  6,000 
feet  lighting  and  power  wire,  oipening 
of  June  15 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Buerau  of  Yards  and 
Docks,  Navy  Department.  Washington, 
D.  C.  up  to  June  16,  under  specification 
4179,  for  auxiliary  equipment  and  pip- 
ing for  air  coma^ressor.  Estimated 
cost,    $60,000. 

Following  is  a  list  of  prospective 
bidders   for  the   work: 

Power  Heating  &  Ventilating  Co.,  66 
Travcrs    street,   Boston,   Mass. 

General  Healing  &  Ventilating  Co.. 
198   Milwaukee  street.   Milwaukee,  Wis. 

John  W.  Danforth,  70  Ellicott  street, 
Buffalo,   N.   Y. 

Best  Co.,  Arrott  Building,  Pittsburgh, 
Pa. 

Austin  Engineering  Co..  121  West 
42d  street.  New  York  city. 

Charles  C.  Moore  &  Co.,  Sheldon 
Building,   San   Francisco,   Calif. 

Whitlock  Coil  Pipe  Co..  Hartford, 
Conn. 

General  Electric  Co.,  Schenectady, 
N.   Y. 
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■Wednesday,      June      9, 


IMO. 


Buffalo  Steam  Pump  Co.,  490  Broad- 
way.  Ne%v  York  city. 

Westinghouse  Electric  and  Mfg.  Co., 
Hibbs    Building:.    Washington.    D.    C. 


WASHINGTON.  D.  C— Plans  t.)r  the 
following  improvements  have  been 
completed  by  the  Bureau  of  Yards  and 
Docks.  Navy  Department,  Washington. 
D.  C.  and  a  call  for  bids  will  be  issued 
in  the  near  future  for  each  projeci 
separately. 

Specification  4199,  for  furnishing  and 
installing  cold  storage  insulation  in 
the  industrial  building  and  in  the  six 
barracks  building,  marine  barracks, 
naval  base.   San  Diego,  Calif. 

Specification  4185,  Kuahua,  T.  H.. 
high-pressure  air  line;  estimated  $10,- 
000. 

Specification  41B7,  San  Diego,  quar- 
ter-master's storehouse:  estimated 
$150,000. 

The  American  Fence  Co..  96  Church 
St..  New  York  City  is  a  prospective 
bidder  for  work  under  Specification 
No.  4197  at  Mare  Island  Navy  Yard. 
consisting  of  fence  and  gate  construc- 
tion,  estimate  cost   of  which    is   $16,000. 


WASHINGTON,  D.  C— Up  to  June 
23rd  bids  will  be  received  by  the  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment. Washington,  D.  C.  ,  un- 
der specification  4194,  for  laundry 
equipment  at  the  Marine  Corps  base, 
San  Diego,  Calif.  Estimated  cost,  $17,- 
000. 

Prospective  bidders  for  this  work 
follow: 

Poland  Laundry  Machine  Co.,  37 
Kemble    street,    Boston,   Mass. 

American  Laundry  Machinery  Co., 
134   W.   37th  street.  New   York  city. 

SAN  FhANCISCO— Bids  will  be  re- 
ceived by  the  Zone  Supply  Officer,  Fort 
Mason,  up  to  June  14th  for  furnishing 
and  delivering  under  Circular  No. 
20332  forty-eight  square  axle  nuts,  24 
left.    24    right. 

HALLS  &  SOCIETY  BUILDINGS 


St,   $60,000 
300    Block 


Contract  Awarded. 

LABOR  TEMPLE  ( 

VALLEJO,    Solano   Co  .   Cal. 
of  Virgina  Street. 

Three-story  fireproof  labor  temple. 

Owner — Vallejo   Trades   &  Labor  Coun- 
cil, Vallejo,   Cal. 

Designer  &     Contractor — Geo  .   Cassidy, 
Vallejo.   Cal. 
NOTE: — Construction   will   be  started 

when   structures   now  on   the  site   have 

been  removed. 


Plans  to  be  Prepared. 

LODGE   HALL  Cost,    $75,000 

BAKERSFIELD,    Kern    Co.,    Cal.       17th 

and  I  Streets. 
Fireproof   lodge    hall. 
Owner — B.   P.   O.   E.,   Bakersfield   Lodge, 

No.    266. 
Architect — Not  Given. 


Plans   to   be   Prepared.      Site   Selected. 

CLUB  HOUSE  Cost,  $10,000 

SANTA  ROSA,  Sonoma  f'o.,  Cal. 

Club   house   building. 

Owner — Santa    Rosa    Golf    and    Country 

Club,  Santa  Rosa. 
Architect — Not   Yet   Selected. 


Plans  Being  Prepared. 
CLUB   HOUSE 
LOS   ANGELES,    Cal. 
Speedway. 


Cost. 
Pico   Blvd. 


Frame  club  house.     207x240   (600     steel 

lockers). 
Owner — California  Hotel  Co. 
Architect — Myron  Hunt,  1107  Hibeini.in 

Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

ADDITION  Cost,   $ 

SALINAS,   Monterey  Co..   Cal. 
Two-story  reinforced  concrete  addition 

to    lodge    building. 
Owner — Elks  Lodge   of  .Salinas. 
Architect — Ralph   Wyckoff,    328 '/^    Main 

St.,  Salinas. 


Contract  Awarded. 

LODGE  AND  STORE  ROOMS 

Cost.    $25,000. 
ROESBURG,  Oregon. 
Three-story    fireproof    lodge    and    store 

rooms. 
Ow  ner — Roseburg  Lodge  of  I.  O.  O.  F. 
Architect — Not   Given. 
Contractor — John  E.  Runyon.  Roseburg 

Oregon. 


HOSPITALS. 


GLENDALE.  Los  Angeles  Co.,  Cal.— 
The  Glendale  Sanitarium,  which  owns 
an  entire  block  on  Broadway  between 
Isabel  and  Jackson  Sts.,  Glendale,  ex- 
pects to  break  ground  in  a  week  or 
ten  days  for  the  first  unit  of  a  modern 
$400,000  group  of  hospital  buildings. 
Plans  for  this  unit,  which  will  be  an 
operating  and  clinic  building,  are  be- 
ing completed  by  L.  M.  Hodge  who  has 
a  drafting  room  in  the  present  building 
on  the  site;  it  will  be  a  1-story  U-shaped 
structure,  146x116  ft.,  probably  rein- 
forced concrete  frame  with  hollow  tile 
filler  walls;  it  has  not  been  decided 
whether  to  handle  the  work  by  con- 
tract or  day  work.  Olmsted  &  Gillelen, 
Hollingsworth  Bldg..  Los  Angeles  are 
preparin.g  plans  for  a  septic  tank  sewer 
system,  and  Geo.  B.  Larimer.  Baker- 
Detwiler  Bldg.,  is  preparing  plans  for 
a  central  heating  plant.  The  plan  con- 
templates a  group  of  10  buildings  in- 
cluding administration  and  service 
building,  hospital  and  dormitory,  men 
and  women's  hydrotherapy  building 
and  guests'  building.  Construction  will 
be  spread  over  a  two-year  building 
period.  C.  B.  Kimlin,  manager  of  the 
sanitarium,  is  in  charge  of  the  con- 
struction program. 
Plans  Being  Prepared. 


HOSPITAL  Cost,  $350,000 

PASADENA,  Los  Angeles  Co..  Cal.  Fre- 
mont and   Congress  Streets. 
Class   "A"   reinforced  concrete   hospital 

building. 
Owner — Pasadena   Hospital   Association 
Architect — Myron  Hunt,  1107  Hibernian 
Bldg.,    Los   Angeles. 


Plans  Being  Completed. 

HOSPITAL  Cost,   $200,000  .Struc- 

ture  complete. 

BEND,  Oregon. 

First  unit  of  three-story  brick  and 
stone  hospital.  38x90. 

Owner — Sisters    of    St.    Joseph,    Bend. 

Architect — Lee   Thomas.   Bend.   Ore. 


HOTELS, 


Contract  Awarded. 
HOTEL 

SEATTLE,    Wash. 
Street,?, 


Cost,    $140,000 
King    and    Manard 


Three-story  masonry  hotel  and  (9) 
stores,  97x120,  100  rooms. 

Owner — Not  Given. 

Architect — Thompson  &  Thompson,  Mu- 
tual  Life   Bldg.,    Seattle. 

Contractor — Kelgren  &  Hoard  Co.,  Pan- 
tages  Bldg..   Seattle. 


Plans   being    prepared. 

HOTEL  Cost,    $350,000 

CORVALLIS,  Oregon. 

Four-story     reinforced     concrete     hotel 

75x100.     110   guest   rooms. 
Owner — Corporation   now  being  formed 

headed   by   C.    O.    Lauritzen,    Sect'y. 

of  Commercial  Club,  Corvallis,  Ore. 
.Xrchitect^ — Edmund   Bergholtz.,    Spauld- 

ing   Bldg.,   Portland,   Ore. 


Contract  Awarded. 

ALTERATIONS  Cost.  $15,000  ap- 

proximately. 

SAN  FRANCISCO.     Ellis  St.   near  Fill- 
more   Street. 

Alter   saloon    into   lobby,    entrance   and 
rooms  for  hotel. 

Owner — Withheld. 

Architect — Arthur     G.     Scholz,     Phelan 
Bldg.,  San  Francisco. 

Contractor — Schultz      Constr.      Co.,      46 
Kearny  St.,   San  Francisco. 
NOTE: — Work    includes    fire    escapes, 

exterior  plaster,  Oregon  pine  trim.  etc. 

POWER  PLANTS, 

BERKELEY,  Alameda  Co.,  Cal. — Bids 
will  be  received  by  Nellie  L.  Crowl, 
Secretary  of  the  Berkeley  Board  of  Ed- 
ucation, 2133  Allston  Way,  Berkeley, 
up  to  4  P.  M.,  June  29th,  for  furnishing 
and  installing  complete  deep-well 
pumping  head,  motor,  belt  for  trans- 
mission, necessary  foundations,  all  pipe 
connections,  and  all  necessary  electric 
power  connections  for  well  at  each  of 
the  following  schools  in  the  Berkeley 
School  District:  Thousand  Oaks  School, 
situated  at  the  corner  of  Taeoma  and 
Colusa  Avenues;  Luther  Burbank 
School,  situated  on  the  south  side  of 
University  Avenue  between  Bonar  and 
Curtis  Streets,  and  the  Frances  Willard 
School,  situated  on  the  east  side  of 
Telegraph  Avenue,  between  Ward  and 
Stuart  Streets. 

Certified  check  for  10%  payable  to 
Board  of  Education  required.  Specifi- 
cations may  be  had  from  the  office  of 
the   Secretary. 


PUBLIC  BUILDINGS. 


Bids    close    June 
ADDITIONS 


Plans    being    figured 

15th,   10   A.   M. 
-■VLTERATIONS         AND 

Cost,  $ . 

SACRAMENTO.  Calif.      1510   Third  St. 
.^Iterations   and   additions   to    the  E.   B. 
Crocker     residence     and     annexing 
same  to   present   Crocker   Art  Gal- 
lery. 
Owner — City  of  Sacramento. 
Architect — F.   H.   Schardin.  911   "O"  St., 
Sacramento,    Calif. 
Plans  may  be  seen  at  the  office  of  the 
City    Clerk    at    Sacramento.      Certified 
check    10%   payable    to    City    Clerk    re- 
quired. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
The  contract  for  furnishing  and  in- 
stalling fireproof  steel  safes  and  cab- 
inets in  the  offices  of  the  Auditor,  As- 
sessor and  Superintendent  of  Streets, 
has  been  awarded  by  the  City  Council 
to  W.  S.  Kendall  Co.,  at  $2,496. 


Wednesday,      June      9, 


1920, 


BUILDING  AND  ENGINEERING  NEWS 


RED  BLUFF,  Cal. — Bids  were  open- 
ed on  June  1st  by  the  Supervisors  of 
Tehama  County  for  the  construction 
of  a  two-story  concrete  and  interlock- 
ing tile  Court  House  from  plans  pre- 
pared by  Architect  Geo.  C.  Sellon  & 
Co.,   Mitau   Bldg.,  Sacramento. 

Bids  were  taken  on  three  proposi- 
tions as  follows:  A  general  contract; 
general  contract,  except  the  mechan- 
ical equipment  and  segregated  con- 
tracts on  all  parts  of  the  work. 

All  bids  were  rejected  except  the  bid 
of  The  Mathews'  Construction  Co., 
Forum  Bldg.,  Sacramento  for  the  gen- 
eral contract  at  5204,664  which  will  be 
held  for  ten  days.  Following  is  a  com- 
plete list  of  the  bids. 
General  Contract  (Building  Complete) 
Mathews'  Constr.  Co.,  Sacto.  .  .$204,664 
General  Contract  Except  Mechanical 
Equipment 

McLeran  &  Peterson,  S.  F $194,316 

Clinton  Constr.   Co.,  S.  F $198,000 

Masonry    and    Carpentry    Worlc 

Clinton    Constr.    Co..    S.    F $106,000 

H.     Holland 94,000 

Plastering 

H.     Holland $36,000 

Mechanical    Eqaipment 

Latourrette-Fical    Co.,    Sacto $28,990 

Fainting  and  Glazing 

I.  R.  Kissell,  S.  F $9,953 

Painting    Only 

D.   Zelinsky  &   Son $3,750 

Strnctnra]    and    Ornamental    Iron 

Louis   Cohn    $19,719 

Marble   and  Tile  'W^ork 

Sacramento  Marble  and  Tile  Co.. $14,100 

Roofing 

Cannon    &    Co..    Sacto $3,700 

Allied     Industries,     Inc 3,340 

W.  H.  Johns-Manville  Co.,  S.  F...    3.388 


Plans  Being  Prepared. 

CITY  HALL  Co.st.   $ 

SAN  MARINO,  Cal. 

Two-story    brick    and    hollow    tile    City 

Hall,  36x68  with  2  one-story  wings, 

20x85. 
Owner — City  of  San  Marino. 
Architect — W.   A.   O.   Munsell,   414   Stim- 

son  Bldg.,  Los  Angeles. 

RESIDENCES. 

Plans  Being  Figured. 

RESIDENCE  Cost,    $15,000 

STOCKTON,   San  Joaquin  Co.,  Cal. 
Two-story  frame   and   stucco   residence 

(9  rooms). 
Owner — Mr.   C.   A.   Bachelder.   President 

Holt    Bros.    Co.,    914-24    Polsom    St., 

San   Francisco. 
Architect — W.  C.  Milwain,  Albany  Blk.. 

Oakland. 
Plans   Complete. 

RESIDENCE  Cost,    $ 

LOS   ANGELES,   CAL.      Los   Feliz   Road 

ner  Vei'mont  Avenue. 
Two-story   brick      residence.    12      rooms 

and  4  bathrooms,  billiard  room,  etc. 
Owner — Mrs.  C.  E.  Wiswale. 
Architect — J.      c.   Austin,    1125     Baker- 

Detwiler  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

RESIDENCE  Cost.    $ 

SAN   FRANCISCO.  Claremont    Court 

View. 

Two-story      frame      and    plaster      resi- 
dence and  garage   (about  9  rooms). 

Owner — Harry     Bercovich,      501      Mont- 
gomery St.,   San  Francisco. 
Architect — Alfred    Henry    Jacobs,    110 
Sutter  St.,   San   Francisco. 


NOTE: — Construction  will  not  be 
started  until  prices  in  materials  come 
down. 


Preliminary  Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

SAN  FRANCISCO.     St.   Francis  Wood. 
Frame  residence. 
Owner — Dr.    Robbins. 

Architect — Wm.      H.   Crim,  425      Kearny 
St..  San  Francisco. 


Cost,   $- 


Cal, 


To  be  done  by  Day's  work. 

DWELLINGS 

Twenty  frame  dwellings. 

Owner — Associated   Oil    Co.,   Avon, 

Architect — Owners. 

As  housing  accommodations  are  not 
adequate  in  Martinez,  it  has  been 
found  necessary  for  the  oil  concern  to 
construct  dwellings  for  their  employees 
on  the  property. 


Contract  Awarded. 

SAN  FR>^NCISCO.     St.  Francis  Blvd. 

Two-Story  frame  and  plaster  residence 
(9  rooms  and  3  bathrooms,  sepa- 
rate garage). 

Owner — Dr.  Wallace  Smith,  Stanford 
Court  Apartments. 

Architect — H.  H.  Gutterson,  278  Post 
St.,  San  Francisco. 

Contractor — John  Morton,  180  Jessie 
St.,   San   Francisco. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — The  Parker  Brick  &  Tile  Co. 
has  the  general  contract  to  erect  three 
hollow  tile  residences  on  a  tract  in 
Montecito  for  W.  S.  Spaulding  of  Bos- 
ton. These  are  the  first  of  12  similar 
houses  to  be  erected  in  the  tract  at  a 
cost  of  $320,000.  They  will  each  be 
two  stories  with  tile  walls,  plastered 
exteriors  and  tile  roofs,  and  will  con- 
tain eleven  living  and  sleeping  rooms 
and  four  bathrooms.  Winsor  Soule, 
1206  state  St..  Santa  Barbara  is  the  ar- 
chitect. Ralph  T.  Stevens  is  the  land- 
scape architect.  Youmans  &  Webber 
will  do  the  decorating.  painting, 
draping  and  furnishing.  Robert  Hyde 
is  manager  for  Mr.  Spaulding. 


Contract  to  be  Awarded  Shortly. 
RESIDENCE  Cost. 

PIEDMONT,    Alameda    Co.,    Cal. 

mont  Acres. 
Two-story    frame       and     plaster 

dence   and   garage. 
Owner — Frank  H.  Buck. 
Architect — W.   H.    Crim 

St.,  San  Francisco. 
NOTE:— Slight       revi 
made   on    the   plans   which   will   be   re 
figured    by    the    lowest    bidders,    and    i 
contract  awarded  in  a  few  days. 


35.000 
Pied- 


425  Kearny 
are      being 


Working    drawings    being    prepared. 
RESIDE.MCE  AND  GARAGE 

Cost,   $25,000   to   $30,000. 
Two-story  frame  and   plaster    residence 

and  garage  (12  rooms). 
Owner — Dr.  I.  W.  Robbins. 
Architect — W.  H.  Crim,  Jr.,   425  Kearny 

St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 

RESIDENCE  Cost.    $ 

PIEDMONT.  Alameda  Co.,  Cal. 

Two-story  and  basement  frame  and 
plaster  residence. 

Owner — Withheld. 

Architects — Sidney  B.  and  Noble  New- 
som,  Nevada  Bank  Bldg.,  Sati  Fran- 
cisco, "" 


Plans   Complete. 

RESIDENCES  Cost,    $20,000    each 

SAN  FRANCISCO.      Sea  Cliff. 

Two  two-story  frame  and  plaseer  resi- 
dences and  garage  ("9  rooms  and 
sleeping   porch    each). 

Owners— L.  H.  and  P.  H.  Silbenman.  565 
17th   Ave.,   San   Francisco. 

Architect— W.  H.  Crim  Jr.,  425  Kearny 
St.,  San  Francisco. 


Commissioned  to  Prepare  Plans 

COTTAGES,   ETC.  Cost     $ 

PORTLAND,      Ore.    East   side    of'     Wil- 
lamette River,   opposite  Oswego. 
Between   25   and   30  separate   buildings. 

cottages,  etc. 
Owner— Wemme  Endowment  Fund, 
held  by  Portland  Christian  Science 
Churches,  H.  D.  Killham,  Secretary 
and  O.  M,  Hubbell.  President. 
Architects— Sutton  &  Whitney,  Lewis 
Bldg.,    Portland,    Ore. 


SCHOOLS. 


Plans  Being  Figured.     Bids  Close  June 
15,   5   P.   M. 

HEATING  PLANT  Cost    $ 

ANTIOCH,  Contra  Costa  Co..  Cal.' 
Installation   and   completion   of  a   heat- 
ing plant  in   the  Antioch  Grammar 
School. 
Owner— Antioch    Grammar   School    Dis- 
trict.    M.   D.   Field,  Clerk.  Antioch. 
Architect— W.    H.    Weeks,    75    Post    St.. 
San  Francisco. 
Certified   check      of   5%     payable      to 
Clerk  of  District   required.     Deposit  of 
$20   for  plans  and  specifications   which 
may  be  had  from  oflice  of  architect. 


Plans    being    figured. 

18. 
REMODELING,     ETC 
BAKERSFIELD,    Kern    Co.,    Calif.,    Los 

Hills  School  District. 
Remodeling    school    Building,    erection 

of    5-room     teacherage    and    water 

tank. 

Mr.  Gender,  Clerk. 
Owner — Lost      Hills      School 
Architect — Eugene   K.    Martin. 

field     California. 


Bids   close   June 
Cost,     $ 


District. 
Bakers- 


All  bids  rejected. 

HIGH   SCHOOL  Cost,    $150,000 

MARTINEZ.      Contra    Costa   Co.,    Cal. 

Two-story    reinforced     brick     or     rein- 
forced concrete  high  school. 

Owner — Alhambra    Union    High    School 
District. 

Architect — A.    A.    Cantin,    68    Post    St.. 
San   Francisco. 
NOTE — All    bids    have    been    rejected 

as  being   too   high,   and   it  was  decided 

to     wait      indefinitely     before     calling 

again  for  bids. 

No   acceptable   bid  has  been  received 

for   the  purchase  of   the  bonds. 


Cost,    $27,565 


Contract    Awarded. 

SCHOOL 

CALWA,  Fresno  Co..  Cal. 

School   and   outbuildings. 

Owner — Calwa    School    District.      B.    H. 

Bon,  Clerk  of  Board,  Calwa,  Cal. 
Architects — Swartz       &      Ryland.       624 

Rowell  Bldg.,  Fresno. 
Contractor — W.  J.  Ochs.  Coalinga.  Cal. 

The    on!y    other    bidder    was    Bos    & 
O'Brien  of  San  Francisco  at  $27,970. 


TERRA  BELLA,  Tulare  Co..  Cal.— An 
election  to  vote  bonds  of  $14,000  to 
erect    and    eqiiipt    a    new    school    fiuilfl- 


8 

ing-  will  be  lielJ  in  the  Saucelito  School 
Pistrict  June  :;8th.  This  will  be  the 
third  election,  others  having  carried, 
l»ut  owing  to  errors  in  the  proceedings 
were   held   illegal. 


BUILDING  AND  ENGINEERING  NEWS 


Wednesday.       June      9,      1920. 


Cost,    $12,000 


Plans  Being  Prepared. 
GYMNASIUM 
MONMOUTH,    Oregon. 
Frame   gymnasium,   50x100. 
Owner — Monmouth  School  District. 
Architect — Chas,    H.    Burgraff,    Albany. 
Oregon. 


Cost,   $23,500 


Plans  Being  Prepared. 
SCHOOL 
AURORA.    Oregon. 

Brick,   concrete  or  tile  school,  74x90. 
Owner — Aurora   High    School   District. 
Architect — Chas.    H.    Burgraff,    Albany, 
Oregon. 


SEATTLE,  Wash. — The  following  sub- 
contracts have  been  awarded  for  the 
Highland  Park  School  to  be  erected  by 
the  Seattle  School  District: 

Heating  and  ventilating  to  Univer- 
sity Plumbing  &  Heating  Co.  of  Seat- 
tle,  ?32,565. 

Plumbing  to  King  Plumbing  &  Heat- 
ing  Co.,    of   Seattle,    at    ?15,725. 

Electrical  work  to  J.  J.  Agutter  & 
Co.,  Seattle.  $3,460. 

Plans  were  prepared  by  F.  A.  Nara- 
more.  City  Architect  of  Seattle. 


OAKLAND,  Cal.— Up  to  June  14th,  3 
P.  M.,  bids  will  be  received  by  Lloyd 
D.  Barzee.  Secretary  of  the  Oakland 
High  School  District.  Room  1104  City 
Hall,  for  furnishing  and  delivering 
certain  lumber  supplies  for  the  period 
commencing  July  1.  1920,  and  ending 
June   30,   1921. 


ANAHEIM,  Orange  Co.,  Cal.— A.  L. 
Gribling.  Anaheim,  submitted  the  low- 
est bid  at  $147,951  for  all  work  com- 
plete for  the  erection  of  new  buildings 
at  the  Anaheim  high  school  in  ac- 
cordance with  plans  prepared  by  Ar- 
chitects Jeffery  &  Schaefer,  1106  Ker- 
ckhoff  Bldg.  The  other  bids  received 
were:  Edwards,  Wildey  &  Dixon, 
$170,000  and  K.  R.  Bradley  Construction 
Co..  $182,000.  The  bids  were  taken 
under  advisement  until  Saturday  night. 
The  buildings  will  include  a  large  one 
story  hollow  tile  auditorium,  80x140, 
and  a  one-story  frame  and  hollow  tile 
veneer  gymnasium  and  cafeteria  build- 
ing,  50x70. 


HOLLISTER.  San  Benito  Co.,  Cal. — 
Bonds  of  $110,000  have  been  voted  for 
a  new   grammar  school  building. 


WILLOWS,  Glenn  Co.,  Cal.— No  bids 
were  received  by  the  Supervisors  for 
the  purchase  of  the  $18,000  bond  issue 
of  the  Jacinto  School  District.  Pro- 
ceeds of  the  sale  were  to  finance  con- 
struction of  a  new  school  building. 
The  bonds  carry  6%  interest. 


Cost,   $13,065 


Contract  Awarded. 

SCHOOL 

TRAVER,   Kern   Co.,  Cal. 

One-Btory   2  classroom     and     assembly 

hall  frame  and  plaster  >":hooI. 
Owner — Traver   School   DistrJct. 
Architect — J.      M.      Saffell.    Bakersfleld, 

Oal. 
Contractor — S.   C.   Simmons,  Kingsburg, 

Cal. 
Other    bidders      were:        Knobles      & 
Toothacre,  Visalla,  $15,900;  Barkelow  & 


Gould,  Tulare,"  $15,S50;  G.  A,  Graham, 
Kingsburg,  $16.fi20;  T.  L.  Cummins, 
Bakersfleld.  $14,700;  Mr.  Walker,  Cor- 
coran,  $13,910. 


Bids  Close  June 
Cost.    $50,000 


Plans  Being  Figured. 

16,  1920. 
SCHOOL    BUILDINGS 
DINUBA,  Tulare  Co.,  Cal. 
Erection  of  school  buildings. 
Owner — Dinuba    School   District.      A.    T. 

White.    Clerk,    Dinuba,    Cal. 
Architects — Glass       &       Butner,       Cory 

Bldg.,  Fresno,  Cal. 
Plans  may   be   had   from   the   odice   of 
the  architects. 


Cost.    $45,000 
eles    Co.,    Los 


hollow     tile 


ion, 


Plans    being   figured.     Bids    close    June 

12,  1920,  2  P.   M. 
HIGH    SCHOOL 
MOORPARK.       Los     An 

Angeles. 
One-story    and    baseme 

high   school. 
Owner — Moorpark       Memorial 

High    School    District. 
Architect — Mott     Marston,     535     I.     W. 

Hellman  Bldg..  Los  Angeles. 
Bids  will  be  taken  separately  for  the 
different  parts  of  the  work  as  follows: 
(1)  general  work;  (2)  plumbing;  (3) 
electrical  work;  (4)  heating  and  ven- 
tilating;   (5)    program    clock. 


BAKERSFIELD,  Kern  Co..  Cal. — 
Local  banks  have  offered  to  purchase 
$50,000  of  the  $300,000  school  bonds  re- 
cently voted.  The  offer  has  been 
taken  under  advisement  by  the  County 
Supervisors. 


Bids  Close  June 
Cost,  $ 


Plans  Being  Figured 
18,    2   P.  M. 

SCHOOL 

KEYES,  Stanislaus  Co.,  Cal. 

Furnishing  and  delivering  lumber  and 
other  materials  for  1-room  school 
building. 

Owner — Keyes  Grammar  School  Dis- 
trict, Chas.  Austin,  Clerk,  Keyes, 
Calif. 

Architect — Not  Given. 


ANAHEIM,  Orange  Co.,  Cal.— A.  L. 
Gribling.  Anaheim,  has  been  awarded 
the  contract  at  $147,951  for  all  work 
complete  for  the  erection  of  new 
buildings  at  Anaheim  high  school,  in 
accordance  with  plans  prepared  by 
Architects  Jeffery  &  Schaefer,  1106 
Kerckhoff  Bldg.,  The  buildings  will  in- 
clude a  large  auditorium  and  a  gym- 
nasium and  cafeteria  building.  The 
auditorium  will  be  of  hollow  tile  and 
steel  conaftructioii,  one-story.  80x140 
feet,  with  a  balcony. 

The  gymnasium  will  be  50x75  feet, 
and  cafeteria  50x70  feet.  Frame  con- 
struction, hollow  tile  veneer,  plastered 
exterior. 


BERKELEY,  Cal.— The  Berkeley 
Board  of  Education  awarded  the  fol- 
lowing contracts  at  a  special  meeting 
on  June  3rd  for  the  construction  of 
the  Lincoln  and  Garfiled  Schools: 

Plans  for  the  Lincoln  School  were 
prepared  by  Architect  W.  H.  RatclifE, 
Jr.,  and  tor  the  Garfield  School  by  Wm. 
Hays. 

Lincoln    School 

lOxcavatln;^. 

K.  E.  Parkor  Co.,  .San  Francisco.  $11,100 

Concrete  Work, 

K.    E.    Parker   Co $20,200 

Briek   Work, 
Mealy  &   Collins,  S.  P $52,770 


Structural   Iron    W^ork. 

Golden  Gate  Iron  Works  at  $10,485. 
NOTE — This  company  asked  to  with- 
draw their  bid.  If  the  withdrawal  is 
accepted  the  contract  will  be  awarded 
lo  the  next  lowest  bidder,  who  is  the 
Jensen  Iron   Works  at   $11,594. 

Lathing    and    Plaxterlng. 

Geo.   Dixon,  Oakland $11,576 

KoofliiK:    and    Sheet    Metal    Work. 

Ileidt   Cornice  Works,   S.    F $4,249 

Plumbing. 

Scott  &  Co.,  Oakland $9,988 

Blcctrieai   Work. 

Spencer     Electric     Co $6,500 

PaintluK. 

R.    Zelinsky,   San   Francisco $4,565 

Shades. 
Paul    Swedberg    Co.,    Berkeley. .  $644.20 

Heating. 
Scott    Co.,    Oakland $.7,697 


Garflrld    School. 
Bxcavating    and    Grading. 

J.   H.   Green $3,930 

Concrete  Work. 

Barrett  &  Hilp,  San  Francisco. .  $26,823 

MasonrT'. 

H.    Beckwith    

Structural     Iron     Work. 

Schrader  Iron   Works,  S.   F $2,125 

Carpentry    Work. 

Connor    &    Connor,    Berkeley $74,022 

Heating. 

Carl    T.    Doell $10,699 

Lathing  and  I'lastering. 

Geo.    Dixon.   Oakland $16,500 

Ornamental    Iron    Work. 
Pacific  Coast  Iron  &  Wire  Co.,  San 

Francisco     $984 

Ellectrical    W^ork. 
Not  decided. 

Plumbing. 

F.  W.  Snook  Co.,  San  Francisco .  .$8,992 

Painting. 

Burden    &    Burkhouse $4,300 

Shades. 

D.  N.  &  E.  Walter  &  Co.,  S.  F $1,007 

Lockers. 

Berger  Mfg.   Co.,  San  Francisco. $10,166 

Linoleum. 

Not   to   be  installed  at  this  time. 

Sheet  Metal  W^ork. 

Walter   Mork    $3,227 

Roofing. 
H.  Brown  Roofing  Co $4,562 


VACAVILLE,  Solano  Co..  Cal.— An 
election  will  be  held  in  the  Allendale 
School  District  June  22nd  to  decide  the 
<lucstion  of  issuing  and  selling  bonds 
of  $3,200  for  erecting  a  school  and  fur- 
nishing same. 

FAIRHAVEN,  San  Benito  Co.,  Cal.— 
Bonds  of  $10,000  have  been  voted  in 
the  Fairhaven  School  District  to 
finance  the  erection  of  a  new  school 
building. 


TERRA  BUENA,  Sutter  Co.,  Cal.— At 
a  recent  meeting  of  the  School  Trus- 
tees it  was  decided  that  a  school  build- 
to  cost  $24,000  should  be  built.  The 
school  will  also  be  used  as  a  com- 
munity center. 

Funds  to  finance  construction  will 
be   raised   through  a  bond  election. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Steps  ere  being  taken  to  call  an  elec- 
tion to  vote  bonds  with  which  to 
finance  construction  of  a  new  grammar 
school   building. 
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Nevr  and  re-nevred  screw  '•«fi"g 
•nd  (tandard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
(or  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  praTant 
corrosion.  Extensively  used  by 
orckardists  and  farmers,  water. 
works,  mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  aa 
much  as  on  standard  pipe. 

Fitting*  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  u*  save 
you  money. 

PACIFIC  PIPE  CO. 

281  Howird  St.  >«■  Friwisee 


■cises  1 


Plans  being  figured. 

SCHOOL  Coat,    $ 

OCE.\N    PARK,    Los    Angeles    Co.,    Los 

Angeles. 
Two-story    and    basement    brick    Paro- 

cliial  school. 
Owner — Roman      Catholic      Archbishop 

(Rev.        Hennessy,        director        of 

school). 
Architect — A.    C.    Martin.    432    Higglns 

Bldg.,  Los  Angeles. 


Bids  Close  June 


Plans  Being  Pigur 
12th,   8   P.   M. 

ALTERATIONS  Cost,  $ 

ROSS,   Marin   Co.,   Cal. 
Alterations     and   additions      for   school 
building.         Separate    bids      wanted 
(or   heating   system. 
Owner — Ross      School      District.      Thos. 

O'Connell,  Clerk,  Ross. 
Architect — C.      A.    Meussdorffer,      Hum- 
boldt Bank   Bldg.,   San   FrancLsco. 
Plans  may  be  seen  at  the  office  o(  the 
architect.      Certified   check    of   5%   pay- 
able to  Clerk  of  District   required. 

Plans  Being  Prepared. 

GYMNASIUM  Cost,    $20.00^ 

CARSON  CITY,   Nevada. 

Gymnasium  building  tor  high  school. 

Owner — Carson  City  High  School  Mis- 
trict. 

Architect — P.  J.  DeLongchamps.  Ga- 
zette Bldg.,  Reno,  Nevada. 


Plans  Being  Pigured.     Bids  Close  June 
12th,  2  P.  M. 

SCHOOL  Cost, 

EDGEWOOD,  Siskiyou  Co.,  Cal. 

One-story   brick    school. 

Owner— Edgewood    School    District.      E. 

H.    Caldwell,    Clerk,    Edgewood. 
Architect — Not    Given. 

Plans  may  be  seen  at  the  office  of 
the  County  Superintendent  of  Schools 
at  Yreka,  Cal. 


SANTA  CRUZ,  Santa  Cruz  Co., 
nia. 

Addition  to  Laurel  Primary  School  and 
erection  of  manual  training  build- 
ing. 

Owner — City  of  Santa  Cruz,  J.  W.  Lin- 
scott,  Secretary  Board  of  Educa- 
tion,   Santa   Cruz,    California. 

Architect — Collins  &  Byrne,  New  The- 
atre Bldg..  Santa  Cruz. 


Cost,  $- 


Bids   Opened. 

SCHOOL 

PARADISE,  Butte  Co.,  Cal. 

One-story  and  basement   4-room   school 

building. 
Owner — Paradise    School    District. 
Architect — A.  J.  Bryan,  Chico,  Cal. 

L.   Van   Vlack,    Chico $26,168 

C.  B.   Johnson,   Chico 27,518 

The  bid  of  Van  Vlack  was  $11,168 
above  the  estimated  cost  of  construc- 
tion. The  bids  were  taken  under  ad- 
visement. 


Completing  Plans. 

HIGH    SCHOOL.  Cost,    $45,000 

DBNAIR,  Stanislaus  Co.,  Cal. 
One-story      brick      and     concrete      high 

school. 
Owner — Denair  High  School  District. 
Architects — Davis,      Heller      &      Pearce, 

Belding  Bldg.,  Stockton. 
Plans  will  be  completed  next  week. 


STORES  AND  OFFICES. 

Contract    Awarded. 

OFFICE  AND  FLAT  BUILDING. 
Cost,    $13,310. 

RICHMOND,  Contra  Costa  Co.,  Cal.  N 
Macdonald  Ave.  bet.  10th  and  11th 
Streets. 

Two-story   office   and   flat   building. 

Owner — Dr.  Margarete  Deininger- 
Keaer,  919  Macdonald  Ave.,  Rich- 
mond. 

Architect — Not   Given. 

Contractor — John  C.  Thornton,  Union 
Labor  Hal!.   Richmond. 


Cost,    $12,000 
Cal.  200  Block  of 


Plans    Complete. 
STORES,   ETC. 
VALLEJO,  Solano  Co, 

Georgia  Street. 
Three-story    frame    stores    and    lodgii 

house,    25x130. 
Owner — Joseph   Clavo,  Vallejo,  Cal. 
Architects— Perry   &   Clark,    1209   Sutt 

St.,   Vallejo,   Cal. 


Figures    to    be   Taken   Shortly. 
STORE  BLDG.  Cost,  $25,000 

CHOWCHILLA,   Madera   Co.,   Cal. 
One-story    concrete      and      brick      store 

building. 
Owner — C.   H.   Hendrick. 
Architect — Smith    O'Brien,    742    Market 

St.,  San  Francisco. 

Plans   Being   Prepared. 
MARKET    BLDG.  Cost.    $55,000 

SAN  FRANCI.SCO.   Down   Town  District 
One-story  and  basement  Class  "C"  mar- 
ket Building. 
Owner — Withheld. 

Architect — Smith    O'Brien.    742    Market 
St.,  San  Francisco. 


Plans  being  figured. 
BUILDING  AND  ADDITION 
Cost,    $ . 


Figures  Being  Taken   From    A  Selected 
List   of   Contractors. 

STORE  AND  LOFT  BUILDING. 
Cost.   $300,000  approximately. 

SAN  FRANCISCO.     NE  First  and   Mis- 
sion Streets. 


Five-story     and      basement     reinforced 

concrete  wholesale  building. 
Owner— C.   C.   Moore     &     Co.,     Sheldon 

Bldg.,  San  Francisco. 
Architect — Frederick      H.      Meyer,      742 
Market  St.,   San   Francisco. 
The    occupants    of    the    building    will 
be   Clayberg  BroS.,   Lazare-Klein   Com- 
pany and  Bauer  Brothers. 


Bids  Close  June 


Plans  Being  Pigured. 

15th,  3  P.  M. 
STORES  AND  OFFICES       Cost,  $30,000 
WILLOWS,  Glenn  Co.,  Cal. 
Two-story     and     basement     reinforced 

concrete      and    frame      stores      and 

offices. 
Owner — Withheld. 
Architect — Otto  A.  Delchmann,  Willows 

Calif. 


Plans  Being  Pigured. 

ALTERATIONS  Cost.   $4,000 

SAN   FRANCISCO.      Grant   Avenue   and 

Manila  Street. 
Extensive  alterations  to   restaurant. 
Owner— Blue      Bird      Tea      Room,      318 

Stockton  St.,  San  Francisco. 
Architect— Prank       S.       Holland,       Call 

Bldg.,  San  Francisco. 


Contract 


Plans        being        prepared. 

Awarded. 

BUILDING  Cost,    $1,000,000 

FRESNO,  Fresno  Co.,  California.     Mari- 
posa and  J  Sts. 
Twelve  or  fifteen-story  Class  "A"  office 

and    bank    building    (80x100). 
Owner— The    Fidelity    Trust    and    Sav- 
ings Bank,  Wylie  M.  Giffen,   Presi- 
dent. 
Architect — R.    P.    Pelchlin    (member   of 
firm    R.    P.    Pelchlin    Co.),    Bank    of 
Italy    Bldg.,    Fresno,    Cal. 
Contractor — Trewhitt-Shields,       Rowell 
Bldg.,   Fresno,   Cal. 
According    to    an    announcement,    the 
bank    will    build    "when    materials    and 
conditions  Justify."     It  is  expected  that 
this   period  will   be   reached   in  time  to 
begin   building   within   the   year,   which 
will  be  about  as  soon  as  the  plans  and 
preliminaries   for   such   a   building   can 
be   completed. 


Preliminary   Plans    Being   Prepared. 

TELEPHONE    EXCHANGE        Cost,    $— 

MODESTO,   Stanislaus  Co.,   Cal. 

Three-story  Class  "A"  telephone  ex- 
change building. 

Owner — Pacific  Tel.  &  Tel  Co. 

Engineer— E.  V.  Cobby,  333  Grant  Ave., 
San   Francisco. 


Preliminary   Plans   Being   Prepared. 

TELEPHONE  EXCHANGE     Cost,  $ 

RICHMOND,  Contra  Costa  Co..  Cal.  NW 
Macdonald   Ave.    and   'ilst   St. 

Three-story  reinforced  concrete  or 
steel  and  reinforced  concrete  tele- 
phone  exchange   building. 

Owner — Pacific  Tel  &  Tel,  Co. 

Engineer— E.  V.  Cobby,  333  Grant  Ave.. 
San  Prancisco. 

THEATRES. 

.Sub-Figures  Being  Taken. 

THEATRE  Coat,     $ 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Macdonald   Avenue. 

Class  "A"  motion  picture  theatre. 

Owner — Turner  &  Dahnken,  San  Fran- 
cisco. 

Architect— A.    W.   Cornelius,   Merchants 

National   Ek.   Bldg.,   San   Francisco. 

NOTE: — The  foundation  is  being  laid. 
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V\  udiit-btiay,       Jui 


VJ'M. 


Day'.s  Work. 


Cost,  *- 


To  be  Done 

THEATRE 

PHOENIX.   Arliona. 

Class  "A"  theatre.  56x125.  1000  seals. 

Owner — Richards  &  Nace. 

Architect — Wm.  Curlett  &  Son,  518  Mer- 
chants National     Bank  Bldg..     San 
Francisco. 
Bids   are    now      being      received      for 

various  materials  and   subcontracts. 


Contract   Awarded. 

THEATRE.    ETC.  Cost,    $ 

SALINAS.   Monterey  Co.,  Cal. 

Reinforced  concrete  theatre,  store  and 
offices. 

Owner — Brown   Bros.,   Salinas. 

Lessee — Turner  &  Dahnken.  San  Fran- 
cisco. 

Architect — A.  W.  Cornelius,  Merchants 
National   Bk.   Bldg.,   San  Francisco. 

Contractor — B.  H.  Douglas,  King:  City. 
NOTE: — Work    has    been    started. 


Bids  Opened  and  Taken   Under  Advise- 
ment. 
ALTERATIONS  Cost,  $50,000 

SOUTH  BERKELEY.  Alameda  Co.,  Cal. 

Adeline   Street    (Lorin   Theatre). 
Extensive   alterations   and  additions   to 
brick   and   concrete   motion   picture 
theatre. 
Owner — Beach     &     Krahn     Amusement 

Company. 
Architect — Jas.   W.   Plachek,  2014   Shat- 
tuck  Ave..  Berkeley. 
C.    D.    Vezey,    1531    Alcatraz    avenue, 
Oakland,   submitted   the   lowest  bid   for 
the  general  construction  at  $38,736.  The 
bids  received  were  as  follows: 
General  Cohtrnct. 

C.  D.  Vezey,  Oakland J38,736 

H.  C.  McCullough.  Berkeley 39,750 

Walter  Sorensen,  Berkeley 41,538 

C.  Texdahl,  Berkeley 43,500 

Electric  Work. 

B.  C.  White,  Berkeley $1,385 

Berkeley  Electric  Co.,  Berkeley..   1,395 

Capital  Electric  Co.,  Berkeley 1,500 

Bradshaw  Electric  Co..  Berkeley..    1,650 
Ueatlng. 

J.  J.  Collins,  Berkeley $2,390 

W.  K.  Nottingham,  Berkeley 2,666 

Scott  Co.,  Oakland 3,542 


Plans    being    prepared. 

BUILDING  Cost,    $ 

LOS  ANGELES.      Main    St.   near   6th   St. 

Ten-Story  Class  "A"  theatre  and  mer- 
cantile   building. 

Owner — Gore    Bros.,    et   al. 

Architect — A.  B.  Rosenthal.  Douglas 
Bldg.,  Los  Angeles. 


Plans    being   prepared. 

BUILDING  Cost,    $500,000 

LOS      ANGELES.        Hollywood,      Blvd. 

near   Cahuenga   Ave.,   Los   Angeles. 
Class     "A"     theatre,     office     aad     store 

building. 
Owner — Gore  Bros.,  et  al. 
Architect — A.     B.     Roaenthal,     Douglas 

Bldg.,    Los  Angeles. 


FRESNO    PROPERTY    INCREASES 
TWELVE    PER    CENT. 


FRESNO.  Cal. — The  assessed  valua- 
tion of  all  property  In  Fresno  county 
this  year  will  amount  to  $130,000,000, 
according  to  forecasts  made  by  County 
Assessor  G.  P.  Cummlngs.  An  increase 
of  $16,000,000  or  12  per  cent  over  last 
year's  assessed  valuation,  is  indicated 
:n  this  figure. 


Engineering. 


BRIDGES,    DAMS    &    HARBOR 
WORK. 

SAN  DIEGO,  San  Diego  Co..  Cal. — 
I'ouncil  has  appropriated  $37,000  for  a 
wooden  bulkhead  at  the  foot  of  Market 
.street  and  has  asked  for  bids  for  the 
work. 


CARSON  CITY.  Nevada — Bishop  & 
Griscom,  Thoma  Bigelow  Bldg..  Reno, 
at  $9,025  has  been  awarded  the  con- 
tract for  the  construction  of  an  arch 
bridge  over  Evans  Creek,  4  miles  south 
of  Reno,  by  the  Nevada  State  Highway 
Commission,  C.  C.  Cottrell,  Chief  Engi- 
neer.    Other  bidders  were: 

J.  L.  Hoffman.  Gardnerville.  Nevada. 
$10,240  and  Jas,  J.  Burke  &  Co,.  Salt 
Lake    City.    Utah,    $14,485. 


FRESNO,  Fresno  Co,,  Cal, — .lap,  E, 
Mitchell.  Fresno,  has  been  awarded  a 
contract  by  the  County  Supervisors 
for  repairing  the  Reedley  and  Hanke 
bridges  at  $4,400  and  $2,050  respective- 
ly, Chris  r.  Jensen  is  County  Engi- 
neer. 


WILLOWS,  Glenn  Co.,  Cal. — County 
Surveyor  Knock  has  been  Instructed 
to  prepare  plans  for  a  concrete  bridge 
in  Road  District  No.  4  on  the  Barce- 
loux   road   near   th«   State   highway. 


awarded  the  contract  at  $16,040  for 
constructing  a  reinforced  concrete 
bridge.  170  feet  long,  consisting  of 
four  40-ft.  spans,  deck  girder  type  with 
concrete  pile  foundations  across  Pan- 
tano  wash,  7  miles  east  of  Tucson, 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
F.  E.  Quail,  County  Engineer,  is  pre- 
paring plans  for  three  modern  con- 
crete bridges  to  be  erected  in  San 
Ju.i(iuin  County.  Construction  is  esti- 
mated  between   $75,000  and   $100,000. 

Two  of  the  structures  will  be  over 
the  diverting  canal,  and  the  other  will 
be  located  north  of  Lockford. 

The  improvements  planned  this  year 
include  the  Copperopolis  road  and  the 
lower  Sacramento  road  bridges.  The 
Copperopolis  bridge  will  give  a  20-foot 
driveway  with  no  sidewalks  along  the 
sides.  It  will  be  between  250  and  260 
feet  long  and  will  be  constructed  in 
40-foot  spans. 

The  Calaveras  bridge  on  the  lower 
Sacramento  road  will  have  a  20-foot 
driveway,  and  will  have  sidewalks  on 
either  side.  This  bridge  will  also  be 
from  250  to  260  feet  long. 

The  new  bridge  near  Lockeford  will 
be  about  180  feet  long  and  of  the  arch 
type. 


SACRAMENTO.  Cal.— The  California 
Highway  Commission  has  agreed  with 
the  County  of  Mendocino  to  construct 
three  State  highway  bridges  across 
l^ong  Valley  Creek  and  one  State  high- 
way bridge  across  Outlet  Creek,  in 
Mendocino  County,  the  County  of  Men- 
docino to  reimburse  the  Commission  to 
the  amount  of  $20,000  to  cover  the  cost 
thereof. 


REDONDO  BEACH.  Los  Angeles  Co.. 
Cal, — No  bids  were  received  by  the 
Trustees  for  repairing  the  reinforced 
concrete   municipal   pier   in    accordance 


«vttli  the  advertisement.  Wm.  Led- 
Dctter  of  Los  Angeles,  offered  to  do  the 
work  at  cost  plus  10%  in  accordance 
ivitli  plans  and  specifications  by  En- 
gineers Leeds  &  Barnard.  Central  Bldg,, 
TjOS  Angeles,  (".  L,  Roberts.  1457  Ocean 
Front.  Santa  Monica,  offered  to  repair 
the  pier  on  modified  plans  asking  a 
flat  fee  of  $3000  for  his  services.  Both 
Ijropositions  were  referred  to  the  en- 
gineers. 


YUBA  CITY.  Sutter  Co,,  Cal,— The 
Sutter  County  Supervisors  have  ap- 
proved plans  for  a  concrete  bridge  over 
Wadsworth  Slough,  submitted  by  the 
reclamation  board.  The  bridge  and 
several  others  to  be  built  are  on  the 
same  type  as  those  erected  on  state 
highway   routes. 


FLORENCE,  Ariz.— Until  2  P.  M., 
June  28,  bids  will  be  received  by  State 
Engineer  Thomas  Maddock  at  the  ofice 
of  the  Pinal  County  highway  commis- 
sion, Florence,  Ariz.,  for  constructing 
a  reinforced  concrete  bridge  crossing 
Queen  creek  on  the  Florence-Superior 
highway,  federal  aid  project  No.  23, 
The  bridge  will  be  144  ft,  long  with 
4  spans  of  36  ft.  each.  Certified  check 
for  5%  required.  Plans  and  specifica- 
tions may  be  obtained  from  the  State 
Engineer  at  Phoenix  on  payment  of  $5. 


TUCSON.  Ariz,— Until  2  P,  M.,  July  3. 
bids'  will  be  received  by  State  Engi- 
neer Thomas  Maddock  at  the  office  of 
the  Supervisors  of  Pima  County.  Tuc- 
son, for  constructing  a  reinforced  con- 
crete bridge  60  ft.  long  across  Mescal 
Wash  on  the  Benson-Vail  highway, 
federal  aid  project  No.  18.  Certified 
check  for  5%  required.  Plans  and 
specifications  may  be  obtained  from 
the  State  Engineer  at  Phoenix  on  pay- 
ment  of   $5. 

IRRIGATION  PROJECTS. 

TERRA  BELLA,  Tulare  Co..  Cal. — 
Bids  will  be  received  by  E.  R.  Clemons, 
Secretary  of  the  Terra  Bella  Irrigation 
District,  up  to  July  6th,  11  A.  M.,  for 
furnishing  and  delivering  20,000  feet  of 
6-inch  pipe  and  22,000  feet  of  8-inch 
pipe.  Pipe  may  be  either  riveted  steel 
or  wood. 

Specifications  on  file  at  office  of  Sec- 
retary at  Terra  B611a. 


ROSEVILLE.  ■  Placer  Co..  Cal. — Ste- 
phen Kieffer,  engineer  for  the  North 
Pork  Ditch  Co.,  addressed  the  Farm 
Bureau  representatives  of  this  section 
and  advised  the  formation  of  an  irri- 
gation district  for  the  purpose  of  util- 
izing water   from   the   company's   ditch. 

The  formation  of  a  second  district, 
for  the  inclusion  of  lands  that  cannot 
be  served  from  the  ditch,  also  was 
recommended.  The  location  of  reser- 
voir sites  on  the  American  River.  Kief- 
fer said,  would  provide  water  for  this 
second    unit. 

A  committee,  of  which  J.  A.  Herring 
is  the  chairman,  has  been  named  to  in- 
vestigate the  feasibility  of  using  the 
North  Fork  Ditch  water  and  to  take 
preliminary  steps  toward  the  forma- 
tion of  the  proposed  irrigation  district. 


MARTSVILLE.  Tuba  Co.,  Cal.— The 
Directors  of  the  Cordua  Irrigation  Dis- 
trict have  rejected  bids  submitted  for 
the   $192,000   block   of   bonds   to   finance 
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construction  work  in  the  district  all 
being  below  par.  Warren  Steele, 
Marysville,   is  Secretary  of  the  District. 

MACHINERY. 

TULARE.  Tulare  Co.,  Cal. — Until  7 
P.  il..  June  11,  bids  will  be  received  by 
City  Clerk  F.  M.  Eldridge  for  furnish- 
ing and  installing  1000  water  meters 
in  accordance  with  specifications  on 
file  in  the  office  of  the  city  engineer. 
Certified   check    for    10%  required. 

SEWERS,     STREET    WORK, 

ROADS  AND  WATER 

SYSTEMS. 

SAN  FRANCISCO— The  Board  of 
Public  Works  has  passed  resolutions  of 
expediency  providing  for  the  improve- 
ment of  Marston  avenue  between  Edna 
and  Balboa  Park,  estimated  cost  $5,200 
and  for  the  construction  of  sidewalks 
(where  not  already)  in  Russia  avenue 
bet-ween  Mission  and  Moscow,  estimat- 
ed cost    $4,250. 

The  Board  has  accepted  the  offer  of 
the  Pacific  Pipe  Company  to  furnish 
and  deliver  for  use  on  the  Hetch 
Hetchy  project  6000  feet  of  8-inch 
riveted  pipe  No.  16  gauge  at  $65  per 
100  feet,  f.  o.  b.  San  Francisco. 

The  contract  for  the  grading,  sewer- 
ing and  paving  of  Porter  street  from 
Crescent  avenue  southerly  has  been  let 
to  C.   B.   Eaton   at  $8,568.80. 

For  the  construction  of  a  sewer  in 
De  Long  street  between  Liebig  and  Or- 
izaba avenue  has  been  awarded  by  the 
Board  to  W.  J.  Tobin  at  $3,008.75. 

The  Supervisors  have  been  requested 
to  authorize  the  construction  of  the 
Laguna  Honda  Boulevard  from  the 
north  line  of  Plaza  to  the  east  side  of 
Woodside  and  Merced  avenues,  the 
estimated  cost   of  which    is   $29,400. 


THE  DALLES.  Ore.— At  $27,605.35  the 
contract  for  the  improvement  of  Bluff 
street  was  awarded  by  the  City  Coun- 
cil to  the  United  Contracting  Co..  of 
Portland.  The  bid  was  $221.30  below 
the    engineer's    estinate. 


STOCKTO>\  San  Joaquin  Co..  Cal. — 
Up  to  June  22nd.  10:30  A.  M..  bids  will 
be  received  by  A.  L.  Banks,  City  Clerk, 
for  improving  North  street,  from  Cali- 
fornia street,  west  to  a  line  across 
North  street,  joining  the  northwest 
corner  of  Lot  1.  Blk  92,  East  of  Center 
St.  with  the  southwest  corner  of  Lot  6. 
Block  4,  of  Sperry's  Addition  ,  by 
grading,  constructing  concrete  curbs, 
gutters  and  sidewalks  and  paving  with 
a  2V&-inch  gravel  base  and  an  as- 
phaltic  wearing  surface  4\ii  inches 
thick.  Estimated  cost  $38,368.65.  Work 
will  be  done  under  Improvement  Act  of 
1911.  Certified  check  for  10%  payable 
to  City,  required.  W.  B.  Hogan  is  City 
Engineer. 


WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
— An  estimate  is  being  made  by  tlie 
Southern  Pacific  of  the  cost  of  tearing 
up  the  uper  layer  of  Walker  street 
from  the  bridge  to  Third  street  and 
adding  two  or  more  inches  of  gravel 
and    oil. 

City  Engineer  Kitchen  reports  that 
petitions  are  being  circulated  for  the 
improvement  of  Lincoln  street  between 
Lake  avenue  and  Third  street. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
City  Clerk  S.  A.  Evans  has  l)een  in- 
structed to  call  new  bids  for  the  con- 
struction of  a  6-inch  sewer  in  a  portion 
of  the  Laurel  street  extension. 


ALAMEDA.  Alameda  Co..  Cal.— Up  to 
June  15th.  bids  will  be  received  by  W. 
E.  Varcoe.  City  Clerk,  for  improving 
Ciist  street,  from  Broadway  to  Regent 
by  grading,  paving  with'  6-inch  oil  ma- 
cadam, concrete  curbs,  gutters,  side- 
walks and  2  corrugated  culverts  with 
concrete      gutter      bridges.  Certified 

check  for  10%  payable  to  City  required. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— June  29th  is  the  date  set  to  vote 
bonds  of  $30,000  with  which  to  pur- 
chase the  distributing  system  of  the 
Placerville  Water  Works.  Should  the 
issue  carry  the  Trustees  plan  improve- 
ments  co.sting   $10,000. 


TUCSON,  Ariz— Post,  Martin  & 
Peters,  were  awarded  the  contract  for 
constructing  1.8  miles  gravel  surfaced 
road  known  as  south  branch  of  Tan- 
'lue  Verde  road  at  45c  cu,  yd.  for  ex- 
cavating. $1  cu.  yd.  for  removing  loose 
rock,  $2  cu.  yd.  for  rock,  $1.25  cu.  yd. 
for  gravel  surfacing,  $20  cu.  yd.  for 
Class  A  concrete  and  $18  for  Class  B 
concrete. 


OAKLAND.  Cal.— The  City  Council. 
L.  W.  Cummings.  City  Clerk.  has 
passed  resolution  of  intention  No. 
20291  for  improving  Holoway  street, 
between  55th  and  57th  avenues,  with 
concrete  curbs,  gutters  and  sidewalks: 
paving  with  oil  macadam;  construct- 
ing corrugated  iron  and  concrete  cul- 
verts; 8-inch  vitrified  sewer,  lampholes, 
etc. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Petitions  are  being  circulated  asking 
the  Supervisors  to  straighten  and  im- 
prove the  French  Camp  road. 


SAN  FRANCISCO — The  Union  Ma- 
chine Company,  at  $170,000  submitted 
the  only  bid  to  the  Board  of  Public 
Works  for  furnishing  and  delivering 
slide  gates.  33  inches  by  42  inches,  for 
use  on  the  Hetch  Hetchy  project  under 
Contract  No.  67.  The  company  agrees 
to  pay  the  foreman  on  the  Job  $16  per 
day.  Bids  were  opened  for  street  and 
sewer  improvements  as  follows: 
Sewer  in  Condc-n  Street  Between  Wilde 
and  Ankney   Streets  and   Crosslng;M. 

T.    Gallagher    $3,177.90 

D.    O.    Church 3.787.90 

State    Improvement   Co.    ...    3.987.20 

Iiuiirovement    North    one-Half    of    Slout 

Boukvurd     Bt-lwcen    Fortieth     Ave. 

anil  Great  Highi^-ay. 

Fay    Improvement    Co $23,377.40 

Frank    McHugh     25.458.60 

Raisch    Improvement    Co..    26,235.30 
State    Improvement    Co....    25.235.46 

C.  B.    Eaton 24,417.64 

Sewet      in      BruMMel.s      Street      Bet^veen 

Dwii^ht      and      OInislead. 

D.  O.    Church $3,488.40 

State    Improvement    Co 3.847.00 

Sevi-er  in  llnrkneHH  St.  Bet.  Covrden  and 
I'oInt    400    Feet    Westerly. 

T.     Gallagher $1,618.00 

D.    O.    Church 1.902.50 

State    Improvement   Co 2.591.90 

Se-.ver  In    3I«.   Vernon   Ave.   Bet.   Howth 

and   I.oulNhnrg;  Streets. 

Raisch    Improvement    Co. ..  $1,268.25 

State   Improvement   Co 893.25 


No  bids  were  received  for  the  im- 
l)rovement  of  Moscow  street  between 
Russia  and  Persia  avenues,  involving 
150  lineal  feet  of  concrete  curbs  and 
3.000  square  feet  of  asphalt  pavement. 

FAIRFIELD,  Solano  Co.,  Cal.— The 
County  Supervisors  have  voted  to  pur- 
chase $200,000  worth  of  State  Highway 
bonds  to  secure  the  construction  of  the 
lateral  connecting  from  Rio  Vista  to 
Fairfield. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Up  to  June  22nd,  10:30  A.  M.,  bids  will 
be  received  by  A.  L.  Banks.  City  Clerk, 
for  the  construction  of  a  system  of 
lateral  sewers  with  Y  branches,  house 
connections  and  manholes.  etc..  in 
South  street,  from  west  line  of  Center 
to  the  west  line  of  Lincoln  street. 
Certified  check  for  10%  payable  to  City 
required.      W.   B.   Hogan    is   City   Bngi- 


OAKLAND.  Cal. — The  City  Council. 
li.  W.  Cummings.  City  Clerk,  has 
awarded  a  contract  to  A.  H.  Kopperud 
to  improve  Paxton  avenue  from  35th 
avenue,  westerly  by  grading,  construct- 
ing concrete  curbs  and  gutters  and 
paving  with   oil   macadam. 

Bates  &  Borland  were  awarded  the 
contract  for  similar  improvements  in 
.Star  avenue  from  Marion  avenue  to 
Suter  street. 


FRESNO,  Fresno  Co..  Cal. — Bids  for 
the  construction  of  1300  feet  of  sewer 
to  connect  the  city  park  with  the  North 
Fresno  addition  sewer  system  have 
been  ordered  called  for  by  the  Park 
Commissioners.  Chas.  Dillon  is  City 
Clerk. 


SEATTLE.  Wash.— Jahn  &  Bressi. 
New  York  Block.  Seattle,  at  $239,561.30 
were  awarded  the  contract  for  paving 
Tenth  avenue  in  Local  Improvement 
Districts   No.    3284    and    3285. 


LODI.  San  Joaquin  Co.,  Cal. — The 
City  Trustees,  H.  S.  Clark,  City  Clerk, 
have  passed  resolution  of  intention  No. 
28  for  the  improvement  of  Elm  street, 
from  Hutching  street  to  its  WMt  ter- 
minal by  grading,  constructing  con- 
crete curbs  and  gutters.  2»«-inch  con- 
crete base  and  H^-lnch  Warrenite 
wearing  surface.  Work  will  be  done 
under  the  Improvement  Act  of  1911  and 
Bond  Act  of  1915. 


SAN  FRANCISCO— City  Engineer  M. 
M.  O'Shaughnessy  has  completed  plans 
for  the  improvement  of  the  west  one- 
half  of  the  Great  Highway  between 
Balboa  and  Cabrillo  streets.  The  esti- 
mated cost  of  construction  is  placed 
at  $12,000,  the  work  to  be  financed  from 
the  County  Road  Funds. 

The  Board  of  Public  Works  has  ap- 
proved specifications  and  passed  resolu- 
tions of  expediency  for  the  improve- 
ment of  the  following  streets: 

Sewer,  Revere  avenue  between  Silver 
and    Rankin,    estimated    cost.    $2,200. 

Banks  street  between  Cortland  and 
Eugenia,   estimated    cost.    $5,000. 

Sewer.  Griffith  street  between  Inger- 
son  and  Fitzgerald,  estimated  cost,  $3.- 
310. 

.Sidewalks  Pacific  avenue  west  of 
Polk  street,  estimated  cost,  $90. 

Sidewalks  in  18th  avenue  between 
Cabrillo  and  Balboa  streets,  estimated 
cost,  $270. 
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STOCKTON.  San  Joaquin  Co..  Cal.— 
W.  J.  Tobin  of  Oakland  has  been 
awarded  a  contract  by  the  City  Council, 
A.  L.  Banks,  City  Clerk,  for  the  con- 
struction of  a  sanitary  sewer  in  Sonera 
street  between  Lincoln  and  Harrison  at 
»1, 113.60.  The  estimate  of  City  Engi- 
neer W.  B.  Hogran  was  $1,152. 


YUBA  CITY.  Sutter  Co.,  Cal.— D.  C. 
Howard.  Capitol  National  Bank  Bldg., 
Sacramento,  submitted  the  only  bid  to 
the  County  Supervisors  for  the  county 
highway  unit.  Live  Oak-Penningrton 
Road  between  Live  Oak  and  Sheep 
Camp,  5^4  miles  in  length,  at  $43,990 
and  he  was  awarded  the  contract.  The 
road  will  be  paved  with  an  asphalt 
macadam  15  ft.  wide  and  4  inches 
thick,  involving  2,700  cu.  yds.  of  em- 
bankment ($1.50  per  cu.  yd.),  7,300  tons 
crushed  rock  base  course  ($2.50  per 
ton),  48,200  sq.  yds.  wearing  sitrface 
($.45  per  sq.  yd.).  The  engineer's  esti- 
mate was  $8,000  per  mile. 

The  contract  for  furnishing  the  7,300 
tons  of  rock  for  the  above  unit  was 
awarded  to  the  Coast  Rock  and  Gravel, 
Co.,  Call  Bldg.,  San  Francisco,  at  $1.60 
per  ton  or  $11,680. 


SONOMA.  Sonoma  Co..  Cal.— The  $67,- 
000  bond  election  for  street  paving  and 
sewer  extension  improvements  carried 
and  plans  for  the  work  are  being  rush- 
ed to  completion  by  Engineers  Howe 
and  Peters,  24  California  street,  San 
Francisco. 


SUSANVILLE,  Lassen  Co..  Cal.— The 
$60,000  bond  issue  held  in  the  Lassen 
Boulevard  District  carried.  Proceeds 
of  the  sale  of  the  bonds  will  finance 
construction  of  the  proposed  road  con- 
necting with  the  State  Highway  lateral 
at  Susanville  and  extending  to  the 
Nevada  State  line  at  a  point  east  of 
Constantia.    Washoe    County,    Nev. 

A  State  appropriation  of  $60,000  was 
secured  by  Assemblyman  Mathews  on 
the  promise  that  Lassen  County  would 
raise  a  like  sum. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Johin  Cumraings,  1200  Washington 
Bldg.,  Los  Angeles,  was  awarded  the 
contract  at  $44,649.50  for  construct- 
ing vitrified  pipe  sewers  in  Hill  street 
and  18  other  streets,  including  cast 
iron  pipe  sewer  in  private  right-of- 
way  and  Atlantic  street,  brick  man- 
holes and  flushtanks,  reinforced  con- 
crete flush  tank,  concrete  pumping 
station,  electric  motors,  centrifugal 
pumps,  etc.     A.  de  Ruiz,  City  Engineer. 


STOCKTON,  San  Joaquin  Co,,  Cal. — 
Up  to  June  11th,  10:30  A.  M.  bids  will 
be  received  by  A.  L  Banks,  City  Clerk, 
for  constructing  a  sanitary  sewer  with 
manhole  in  California  St.  from  a  point 
40  feet  south  of  Alpine  St.  north  to 
530  feet.  W.  B.  Hogan  is  City  Engi- 
neer. 

Certified  check  10%  payable  to  City 
Clerk  required. 


HOLBROOK,  Ariz. — An  election  will 
be  held  to  vote  on  issuing  $100,000 
bonds  for  a  municipal  water  system. 
There  Is  no  existing  plant,  all  water 
being  obtained  from  individual  wells. 
A  city  water  supply  will  be  developed 
from  welle.  There  will  be  a  distribut- 
ing system  and  pumping  plant.  Olm- 
sted   &    Gillelen,    Hollingsworth    Bldg.. 

Los  Angeles,  are  the  engineers. 


NEVADA  CITY,  Nevada  Co.,  Cal.— 
Plans  are  being  formulated  by  the  City 
Trustees  for  repairing  the  streets  lead- 
ing from  tile  business  section  to  the 
paved  State  Highway  to  Grass  Valley. 

The  Trustees  figure  on  scarifying  the 
streets,  treating  them  to  mixed  oil  and 
fine  rock,  grading  and  rolling  them. 


OAKLAND,  Cal. — The  City  Council 
has  referrea  a  petition  asking  the  im- 
l)rovement  of  Ellen  street  from  45th 
to  47th  avenues,  to  the  Street  Depart- 
ment for  report.  L.  W.  Cummings  is 
City   Clerk. 


POMONA,  Los  Angeles  Co.,  Cal. — Ex- 
tensions of  the  city  sewer  system  are 
contemplated  if  negotiations  for  the 
sale  of  the  city  sewage  farm  now  under 
way    are    consummated.  Only    about 

one-third  of  the  city  has  sewers  and  as 
soon  as  e.xtensions  are  made  the  work 
will  be  done  under  the  Vrooman  act, 
sewer  districts  being  formed.  C.  E. 
Bayley  is  City  Manager. 


HOLBROOK,  Ariz. — An  election  will 
be  held  to  vote  on  isuing  $35,000  bonds 
for  a  city  sewer  system.  The  main 
lines  will  be  10  to  17  in.,  and  the  lat- 
erals 6  to  8  in.  Olmsted  &  Gillelen, 
Hollingsworth  Bldg.,  Los  Angeles,  are 
the  engineers. 


BERKELEY.  Alameda  Co.,  Cal.— The 
City  Council,  A.  G.  Briggs,  City  Clerk, 
has  awarded  a  contract  to  T.  E.  Clinch 
for  the  construction  of  a  six-inch 
sewer  in  San  Pablo  avenue,  from  Har- 
rison street  for  a  distance  410  feet 
northerly  and  in  Tenth  street,  from 
Harrison  street  for  a  distance  350  feet 
northerly. 


SACRAMENTO,  Cal.— T.  M.  Burns 
has  been  awarded  a  contract  by  the 
City  Council  for  improving  K  street, 
from  2nd  to  10th  streets  with  concrete 
curbs  and  gutters. 


VISALIA,  Tulare  Co.,  Cal.— As  pre- 
viously reported,  the  contract  for  the 
improvement  of  streets  in  this  city  was 
awarded  to  the  Federal  Construction 
Co..  of  San  Francisco,  at  $224,955.19. 
Other  bidders  were: 

J.    S.    Caldwell.    Visalia,    $256,963.44. 

Clark  &  Henery  Constr.  Co.,  Stock- 
ton,  $263,068.87. 

Hugh  Crummey,  San  Francisco,  $292  - 
594.48. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— The  EI  Dorado  Water  Company  of 
Placervilie  has  applied  to  the  State 
Railroad  Commission  for  authority  to 
issue  $20,240  of  bonds  to  reimbuse  Its 
treasury  and  to  secure  funds  to  finance 
plant    improvements. 

Among  the  improvements  contem- 
plated are  raising  the  Blekley  Reser- 
voir, purchase  of  another  reservoir 
site  and  the  relocating  of  two  miles  of 
its  main   canal. 


NAPA,  Napa  Co.,  Cal.— The  City 
Council,  H.  IL  Thompson,  City  Clerk 
has  passed  resolution  of  Intention  No. 
4.S4  to  improve  the  west  side  of  Soscol 
Ave.,  from  the  south  city  limits  to  the 
south  right-of-way  of  the  S.  P.  Co.,  and 
Jefferson  St.,  from  the  south  city  limits 
to  the  south  line  of  Pine  St.,  by  grad- 
ing and  paving  with  5-inches  of  con- 
crete,   24    and   25   feet   in   width. 

The  work  will  be  done  under  the  Im- 
provement  Act  of  1911, 


STREET    IVORK    PLANNED 

SOUTH  PASADENA,  Los  Angeles, 
Co.,  Cal. — Resolutions  of  intention  have 
lieen  adopted  by  the  city  council  for 
improving  Spruce  street  from  Fair 
Oaks  to  Fremont  Avenue;  Diamond 
Avenue  from  Mission  street  to  Mont- 
erey road,  and  Oak  street  from  Dia- 
mond  Avenue   ot   Fair   Oaks   Avenue. 


LOS  ANGELES,  Cal.— Until  10  a.  m. 
June  14,  bids  will  be  received  by  the 
lioard  of  public  works  for  improving 
Bonnie  Brae  St.,  between  Sixth  and 
Orange  Sts.,  by  grading  and  paving 
with  Warrenite-bithulithic  and  con- 
structing cement  curbs  and  gutters; 
work  to  be  done  under  Imp.  Act  of  1911. 


SAN  DIEGO,  San  Diego,  Co.,  Cal.— 
John  Engebretsen,  McNeece  Bldg., 
,San  Diego,  was  awarded  the  contract 
at  $76,347  for  paving  Tide  street  with 
5-in.  concrete  base  and  asphaltum 
wearing    surface. 


EUREKA,  Humboldt  Co.,  Cal. — The 
contract  for  grading  and  surfacing  ap- 
proximately two  miles  of  the  Areata 
road  between  Eureka  and  Freshwater 
has  been  let  by  the  Supervisors  to  the 
Englehart  Paving  &  Construction  Co., 
of  Eureka,  at  iM,  cents  per  sq,  ft.  for 
grading  and  surfacing;  54  cents  for 
gravel  filling  required  and  $1.10  a  yard 
for  any  necessary  excavation.  This 
was     the  only  bid  received. 


BAKERSFIELD,  Kern  Co.,  Cal. — Up 
to  June  21st.  5  P.  M.  bids  will  be  re- 
ceived by  V.  Van  Riper.  City  Clerk,  for 
the  construction  of  a  six-inch  vitrified, 
salt-glazed  sewer  pipe  in  the  alley  first 
south  of  Fourteenth  from  a  ipoint 
139.25  feet  west  of  O  street,  thence 
west  95  feet;  also  a  six-inch  sewer  In" 
the  alley  first  south  of  Fourteenth 
street  from  a  point  53.75  west  of  O 
street,  thence  east  288  feet;  also  a  six- 
inch  sewer  in  the  alley  first  south  of 
Thirteenth  street  from  a  point  28.75 
feet  east  of  O  street,  thence  west  263 
feet;  also  a  six-inch  sewer  in  the  alley 
first  south  of  Thirteenth  street,  from 
a  point  63.75  feet  west  of  O  street, 
thence  east  for  a  distance  of  634  feet 
including  the  construction  of  lamp- 
holes  and  Y*s  for  house  connections. 
The  work  will  be  done  under  the  Im- 
provement   Act    of    1911. 

Bids  will  be  received  on  June  14th 
by  City  Clerk  Van  Riper  for  the  im- 
provement of  Fremont  St.,  from  Sonora 
to  Miller  by  grading,  tamping  and  sur- 
facing with  an  oil  and  crushed  rock 
screening  wearing  surface.  Work  will 
be  done  under  the  Improvement  Act  of 
1911. 


TUCSON.  Ariz.— The  West  Coast 
Construction  Co.,  of  Tucson,  was 
awarded  the  contract  for  constructing 
1425  ft.  of  8-in.  vitrified  pipe  sewer 
with  manholes  and  flush  tanks  in  16th 
and  other  streets  at  $3.08  lin.  ft.  for 
sewer,  $18.60  lin  ft.  for  manholes,  and 
$25.50    lin.    ft.    for    flushtanks. 


SAN  LiIEGO,  San  Diego  Co.,  Cal. — 
Resolutions  of  intention  for  street 
work  under  Vrooman  Act  have  been 
adopted    by   city   council    as    follows: 

Bancroft  and  Grape  Sts.,  to  be  grad- 
ed and  paved  with  bithulithic,  cement 
curb  and  sidewalk,  planting  trees  and 
laying   water  pipes. 

Sunset  Blvd.  and. Ft.  Stockton  Drive, 

to  be  pavefl  TVith  concrete  base  ■with 
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oil  and  rock  screenings  surface: 
cement  curbs,  laying  water  mains  and 
sewers. 


EAGLE  ROCK  CITY,  Los  Angeles 
Co..  Cal. — Until  S  p.  m.  June  7,  bids 
will  be  received  by  City  Clerk  Benj. 
D.  Martsolf  for  grading  and  construc- 
ting cement  curb  and  gutters  on  Mari- 
posa Ave.,  between  its  east  terminus 
and  Central  Avenue. 

Certified  check  for  10  per  cent  re- 
quired. 


PHOENIX,  Ariz. — ^At  a  mass  meeting 
of  representatives  of  civic  bodies  it 
was  decided  to  ask  the  supervisors 
of  Maricopa  County  to  submit  another 
bond  issue  of  $4,500,000  for  the  county 
highway  system.  This  amount  would 
provide  for  the  entire  278  miles  of 
road  to  be  paved  with  6-in.  concrete 
and  eliminate  narrow  roadways.  The 
original  bond  issue  of  .^1, 000, 000  accord- 
ing to  the  commission  will  pave  all 
roads  with  4-in.  concrete,  9,  16  and 
18  ft.  wide.  A  heavier  pavement  is 
now    demanded    by    traffic    conditions. 


SACRAMENTO,  Cal.— The  City  Com- 
missioners have  awarded  a  contract  to 
the  McGillivray  Construction  Co.,  of 
Sacramento,  for  the  improvement  of 
Santa  Barbara  Court  from  J  to  L 
streets,  by  grading;  constructing  con- 
crete curbs:  gutters  and  sidewalks:  4 
cast  iron  gutter  drains  with  6-inch 
elbows  attached,  connecting  with  6-in. 
ironstone  sewer  pipe.  1  concrete  man- 
hole and  paving  with  5%  inch  asphalt 
concrete. 

The  same  firm  also  received  the  con- 
tract to  improve  the  alley  between  L 
and  M  streets:  5th  and  6lh  streets,  by 
grading:  constructing  concrete  catch- 
basin  with  cast  iron  curb  and  cover: 
connecting  same  to  manhole  with  6-in. 
ironstone  sewer  pipe  and  paving  with 
SVz  inch  asphaltic  concrete. 

M.    J.    Desmond    is    City   Clerk. 


YUBA  CITY,  Sutter  Co.,  Cal. — Up  to 
June  12th,  10  A.  M.  bids  will'  be  re- 
ceived by  Albert  B.  Brown,  County 
Clerk,  for  Yuba  City-Nicolaus  unit  of 
the  county  highway  system  between 
Oswald  and  O'Banion  Corners  Road, 
Sutter  County  Highway  System,  about 
three  miles  in  length,  to  be  paved  15 
feet  wide  with  Portland  Cement  Con- 
crete or  Asphaltic  Concrete. 

Work  involves:  7.000  cu.  yds.  Excava- 
tion, without  classification:  3,350  cu. 
yds.  "Class  A"  Concrete  Pavement  (Al- 
ternative "A");  15  cu.  yds.  "Class  A" 
Concrete  (Culverts):  200  lin.  ft.  12-inch 
Corrugated  Metal  Pipe:  26  lin.  ft.  18- 
inch  Corrugated  Metal  Pipe:  30  lin.  ft. 
36-inch  Corrugated  Metal  Pipe:  26,800 
sq.  yd.  Asphaltic  Concrete  and  Warren- 
ite  Wearing  Surface   (Alternative  "B"). 

The  County  will  furnish.  Concrete 
Aggregate,  Portland  Cement,  Reinforc- 
ing Steel  and  Corrugated  Metal  Pipe: 
on  the  same  date  bids  will  be  consider- 
ed for  furnishing  the  following  mate- 
rials in  connection  with  the  above 
work:  5,000  tons  Crushed  Rock:  2.500 
tons  Sand;  5.700  barrels  Portland  Ce- 
ment;   44.000    pounds    Reinforcing  Steel. 

Bids  are  also  wanted  tor  the  Nico- 
laus-Feather  Itiver  unit,  about  two  and 
one-half  miles  in  length,  to  be  ipaved 
with  Asphaltic  Macadam.  15  feet  wide 
and  4   inches  thick. 

Work  involvo.<;:  3,500  cu.  yds.  Excava- 
tion without  classiftcation:  20  cu.  yds. 
'Tbu's    .\"    Porfland    Cement    Concrete 


(Culverts);  260  'in.  ft.  12-inch  Corru- 
gated Metal  r--:  2::  :in.  ft.  24-inch 
Corrugated  Metnl  Pi;-  ;  24  lin.  ft.  36- 
inch  Corrugate!  M.tal  Pipe;  3200  tons 
Crushed  Rock  l.:-..e  Course;  21.400  sq. 
yds.  Asphaltic  ".  '.  ;'.-ing  Surface. 

The  County  '•■  11  furnish  Concrete 
Aggregate,  Portleui^l  Cement,  Reinforc- 
ing Steel,  Corrugated  Metal  Pipe  and 
Crushed  Rock  for  Base  Course. 

Separate  bids  are  wanted  for  furnish- 
ing 3.200  tons  of  crushed  rock  to  be 
used   in   the  aliove  stretch. 

RAILROADS. 

UKIAH,  Mendocino  Co..  Cal. — Pre- 
liminary steps  for  the  construction  of 
a  railroad  into  Anderson  Valley  were 
taken  last  week  when  eight  deeds  for 
railroad  rights-of-way  were  filed  in  the 
oHice  of  Hale  Prather,  County  Clerk. 

The  deeds  for  the  right-of-way  date 
back  to  March  and  April,  1D18,  and 
each  contain  a  clause  that  "actual 
work  to  commence  on  said  railroad 
within   seven   years." 

All  are  filed  in  the  name  of  "The  Val- 
ley   Company." 

The  original  plan,  according  to  re- 
ports, was  for  a  railroad  from  Healds- 
burg  through  Anderson  valley  to 
Wendling.  whire  it  would  connect  with 
the  branch  line  of  the  Northwestern 
Pacific  operating  between  Wendling 
and  Albion. 

Chas.  M.  Mannon  of'Ukiah  is  At- 
torney  for   the   company. 


STATE    HIGHWAY   BRIDGE   AT   ORO- 
VILiLE    PLANNED. 


OROVILLE,  Butte  Co.,  Cal.— Bids  for 
the  construction  of  an  all  steel  bridge 
across  the  Feather  River  at  Oroville. 
completing  the  Oroville-Richvale  lat- 
eral of  the  state  highway  to  cost  ap- 
proximately $400,000  will  soon  be  call- 
ed for  b.v  the  state  highway  commis- 
sion, according  to  reports  current  here. 

The  structure  will  consist  of  four 
spans,  set  on  four  concrete  piers.  The 
county  will  pay  half  the  cost,  and  the 
other  half  will  be  furnished  by  the 
government  under  the  federal  aid 
plan.  * 


Official    Proposals. 


NOTICE   TO   CONTRACTORS. 


SEALED  PR(3POSALS,  indor.scd 
"Proposals,  for  Concrete  Paving  and 
Asphalt  Paving.  Mare  Island.  Califor- 
nia. Specification  No.  4209,"  will  be  re- 
ceived at  the  Navy  Yard.  Maie  Island. 
California  until  11  oVIocfe  A.  M.,  .innc 
J«,  lliao,  and  then  and  there  publicly 
opened,  for  concrete  paving  on  Rail- 
road Avenue,  from  Eighth  Street  to 
Building  229.  on  Seventh  Street  from 
Railroad  Avenue  to  Califor-nia  Avonue. 
from  the  intersection  of  Seventh  .Street 
and  California  Avenue  to  Bu'lding  215. 
and  Between  Building  215  and  Building 
71.  in  all  appro.ximately  4500  s  iu:ire 
yards.  Also  for  laying  a  1%  inch  as- 
phalt wearing  surface  on  the  caus*^- 
"way  connecting  Mare  Islai'd  with  the 
City  of  Valle.io.  This  work  will  in- 
clude the  necessary  grad:;;^.  the  re- 
moving of  old  paving,  the  changing  of 
lailroad  track  construction  where 
tracks  cross  the  proposed  paving,  and 
the  installing  of  curbs  where  called  for. 
Drawing  and  specification  No.  4209 
may  be  obtained  upon  application  !'• 
ihe  CpmmEindant  pf  th9  Navy  Yard  in 


Mare  Island,  Calif.  Deposit  of  a  check 
or  postal  money  order  for  $10  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Dock.s  is  rerjuired  as  security  for 
the  safe  return  of  the  drawing  and 
specifications  within  five  days  after 
the  award  of  contract.  C.  W.  PARKS. 
Chief  of  the  Bureau  of  Yards  and 
Docks. 

May  29,   1920. 


NOTICE  TO   CONTii.VCTORS. 


Pursuant  to  an  order  of  the  Board  of 
Education  of  the  City  of  Fresno  School 
District.  Fresno,  California,  duly  made 
and  entered  in  its  minutes  on  the  2Sth 
day  of  May,  1920,  notice  is  hereby  given 
that  said  boart^  will  receive  up  to  12 
o'clock  A.  M.  o£  June  1  Itli,  l»aO,  sealed 
liroposals  for  the  following  construc- 
tion,  to-wit: 

Specification  "B"  Brick  and  Terra 
Cotta. 

For    the   Edison    School   Building. 

Plans  and  specifications  on  file  with 
the  secreta.r.v  of  said  board.  Copies  of 
same,  together  with  form  for  submit- 
ting bid  and  instructions  to  bidders 
may  be  obtained  at  the  office  of  Trew- 
hitt-Shields  Company,  435  Rowell  Bldg., 
Fresno,  the  authorized  agent  of  the 
said   board. 

A  certified  check  equal  to  10'  per  cent 
of  total  amount  of  bid  submitTed  must 
accompany  the  proposal. 

The  board  reserves  the  right  to  re- 
ject any  or  all  bids. 

By  order  of  the  Board  of  Education. 
J.    R.    FONTAINE,    Secretary. 

BID.S    WANTED    FOR    ROAD    WORK. 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  for  construct- 
ing approximately  1%  miles  of  con- 
crete road  thru  Fort  Rosecrans  and 
Naval  Reservation  will  be  received  and 
publicly  opened  at  IT  A.  ill.,  June  '21, 
IDVO,  at  ofiice  of  Constructing  Quarter- 
master, Fort  Rosecrans.  Information 
at  above  address. 
(34985)  Eng 


NOTICE   TO    CONTR.VCTORS. 


SEALED  PROPOSALS  for  dismant- 
ling 5  steel  hangars  at  P.oam  Field  and 
transporting  to  and  erecting  same  at 
Rockwell  Field.  San  Diego,  will  be  re- 
ceived and  publicly  opened  at  11  A.  M.. 
June  ai,  1920,  at  office  of  Constructing 
Quartermaster,  Fort  Rosecrans,  San 
Diego.      Information    at   above    address. 


NOTICE   TO   CONTR-'VCTORS. 

SI»KCIFICATION  NO.  «(>»  COVERING 
CONCiiKTlO  I'.VVl.\G  .\NO  ASPH.\l.T 
I'AVIN<;,  NA^'Y  VAIJB,  MARE 
1S£,.\ND,  CAI/. 

Attention  is  invited  to  the  fact  that 
pioposals  will  be  opened  on  the  work 
mentioned  above  .5ii:!e  10,  1!»20. 

Specifications  may  be  obtained  on 
application  to  the  Commandant,  Navy 
Yard.  Mare  Island.  (California.  by 
placing  a  deposit  of  $10.00  as  security 
for  the  sate  return  of  same  within 
five  days  after  award  of  contract. 

The  work  consists  of  approximately 
4  500  square  yards  of  5"  concrete  pav- 
ing, together  with  certain  curbs  and 
railroad  crossings,  and  approximately 
6400  square  yards  of  asphaltic  wearing 
surface  en  the  causewav  connecting 
the  Navy  Yard  with  the  City  of  Vallejo. 
THOS.  J.  SH.4.CK. 
Lieutenant,  r.  E.  C.  (I.  S.  Navy. 
By   direction   of   Public   Works   Officer. 


June   2.   1920. 
NOTICE    TO    CONTR.'CTORS 


Office  Constructing  Quartermaster. 
Fort  Mason,  Calif..  June  1,  1920.  Sealed 
proposals  in  triplicate  for  constructing 
a  Concrete  Approach  at  Fort  Baker 
Wharf,  Fort  Baker,  Calif.,  will  be  re- 
ceived at  this  ofiice  uatil  11  A.  HI.,  .lune 
10,  1U20,  and  then  opened.  Plans.  Sr>in- 
ifications   and   information    upon   appli- 

IRA  L.  FRENDBNALL, 
itutenant  Colonel,  Q.  M.  Corps. 
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BUILDING  AND  ENGINEERING  NEWS 


Wednesday,      June      9, 


DIDS    WANTED    FOR    CONSTRUCTION 

OF    OFFICERS'    ftlTARTEHS,    SAN 

FRAACISCO. 


\OTICE    TO    CONTRACTORS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
n.  C,  May  17,  1920 — SEALED  PRO- 
POSALS will  be  opened  in  this  office 
at  3  P.  M.,  June  28.  l»ao,  for  furnishing 
the  labor  required  in  the  construction 
complete  (including  heating,  plumb- 
ing, electric  conduits,  and  wiring), 
with  materials  that  will  be  furnished 
by  the  Government,  of  officers'  quar- 
ters, for  the  United  States  Marine  Hos- 
pital at  San  Francisco,  Calif.  Draw- 
ings and  specifications  may  be  obtain- 
ed from  the  Supervising  Superintend- 
ent of  Construction,  room  403.  Post 
Office  and  Court  House,  San  Francisco, 
Calif.,  or  at  this  office,  in  the  discre- 
tiontion  of  the  Supervising  Architect. 
Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 

BIDS      WANTED      FOR      FIRNISHING 

M.*.TERIAbS   FOR   CONSTRUCTION 

OF    OFFICERS'    ftl'.VRTERS, 

S.4N    FR-ANCISCO. 


NOTICE    TO    CO.NTR.\CTORS. 


TREASURY  DEFARTMEXT,  Super- 
vising Architect's  Office.  ^Vashington. 
D.  C.  May  17,  1920— SEALED  PRO- 
POSALS will  be  opened  in  this  office 
at  3  P.  M.,  June  28,  1920,  for  furnishing 
materials  for  the  construction  of  offi- 
cers' quarters,  for  the  United  States 
Marine  Hospital,  San  Francisco,  Cali- 
fornia, including  materials  for  con- 
crete, sheet  metal  work,  ceramic  tile, 
lumber,  mill  work,  painting,  hardware, 
plumbing,  heating,  electric  work,  etc., 
in  accordance  with  drawings,  speciflca- 
lions  and  bills  of  quantities  attached 
thereto,  copies  of  which  may  be  ob- 
tained from  the  Supervising  Superin- 
tendent of  Construction,  room  403  Post 
Office  and  Court  House.  San  Francisco. 
Calif.,  or  at  this  office,  in  the  discretion 
of    the    Supervising   Architect. 

Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


BIDS  WANTED  FOR  GOVERNMENT 
GARAGE 


NOTICE      TO      CONTR.\CTORS. 
Dravring    and    Speclflcation    No.    4191, 
rovcrins     Laundry     Equipment,     Navnl 
Bane,     Marine     Barracks,     San      Dieiro, 
Calif. 

Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  in  the  near 
future    on    the    work    mentioned   above. 

The  drawing  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington.  D.  C.  to  the 
Commandant.  Twelfth  Naval  District. 
417  Sheldon  Building.  San  Francisco, 
Cal.,  or  to  the  Public  Works  Officer, 
U.  S.  X.,  Timken  Building.  San  Diego, 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award   of  the   contract. 

The  laundry  equipment  will  consist 
of  motor-driven  washers,  extractors, 
and  tumblers,  dry  room,  electrically 
operated  irons  and  shapers.  and 
other  accessories  pertaining  to  a  mod- 
ern and  efficient  laundry.  The  CJo'vern- 
ment  will  furnish  some  of  this  equip- 
ment, which  will  be  installed  by  the 
contractor.  Connections  are  to  be 
made  to  electric,  steam,  return,  waste, 
and  water  services  at  various  points. 

The   estimated   cost    is    $17,000. 

R.   L.    M.A.RTIN 
Lieutenant  Commander  (CEC).  U.  S.  N., 

By  direction  of  Public  Works  Officer. 
U.VITED    STATES   NAVY    YARD.    Mare 
Island.   California. 


NOTICE      TO      CONTH.ICTORS. 

DranlnK  and  Sprclnrutlnn  No.  4102, 
••overinir  Bnl^ery  Equipment,  Naval 
Hnxe,  Marine  BnrraeIcK,  San  Dieica, 
Calif. 

Attention  is  invited  to  the  fact 
that  proposals  will  be  opened  in  the 
near  future  on  the  work  mentioned 
above. 

The  drawing  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington,  D.  C,  to  the 
Commandant,  Twelfth  Naval  District. 
417  Sheldon  Building,  San  Francisco. 
Calif.,  or  to  the  Public  Works  Officer. 
U.  .S.  N..  Timken  Building.  San  Diego. 
Calif.,  by  placing  a  deposit  of  ten  dol- 


lars ($10.00)  as  security  for  their  safe 
return  within  five  days  after  the 
award  of  the  contract. 

The  bakery  equipment  will  consist 
of  electric  ovens,  motor  driven  dough 
and  cake  mixers,  dough  moulder, 
proofer,  divider,  rounder,  and  other 
accessories  necessary  to  equip  a  mod- 
ern and  efficient  bakery.  Connections 
are  to  be  made  to  electric,  steam,  re- 
turn, waste,  and  water  services  at 
various   points. 

The   estimated   cost    is   $17,000. 

R.  L.  MARTIN. 
Lieutenant   Commander  (CEC).   U.   S.   N. 

By  direction   of  Public  Works  Officer. 
UNITED    STATES    NAVY    YARD,    Mare 
Island,  California. 
R 
NOTICE    TO    CONTR.ACTORS. 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason.  San  Fran- 
cisco, Calif..  May  10,  1920.  Sealed  pro- 
posals in  triplicate  for  constructing 
appro.xlmAtely  Forty-Two  (42)  build- 
ings (including  plumbing,  heating  and 
lighting)  consisting  of  Quarters.  Bar- 
racks. Hangars.  .Shops,  etc.,  also  Con- 
crete Ramps,  etc.,  at  Crissy  Field.  Pre- 
sidio of  San  Francisco.  Calif.,  will  be 
received  here  until  2  P.  M..  June  14, 
1920,  and  then  opened.  Plans,  specifi- 
cations, etc..  can  be  seen  at  this  office 
about  May  10.  1920.  Further  informa- 
tion on  application.  A  deposit  of 
$20.00  will  be  required  to  insure  re- 
turn of  plans,  etc. 

IRA    L.    FREDENDALL. 
Lieutenant   Colonel.    Q.    M.    Corps. 


BIDS     WANTED       FOR     AIR       PIPING 
SYSTEM. 


NOTICE  TO   CONTRACTORS, 


SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Air  System,  Kuahua.  T.  H.. 
Specification  No.  4185,"  will  be  received 
at  the  Bureau  of  Yards  and  Docks, 
Navy  Department.  Washington.  D.  C. 
until  2  o'elorii  P.  M.,  June  10,  1920,  and 
at  the  Public  Works  Office.  Navv  Yard. 
Mare  Island,  Calif.,  until  11  o'clocic  A. 
M.  of  the  same  day,  and  then  and  there 
publicly  opened,  for  furnishing  and  in- 
stalling a  high-pressure  air  piping 
system  at  the  Naval  Ammunition  Depot. 
(Kuahua).  Pearl  Harbor.  T.  H.  Draw- 
ings and  Specification  No.  4185  may  be 
obtained  on  application  to  the  Bureau, 
or  to  the  Commandant.  Navv  Yard. 
Mare  Island.  Calif.  Deposit  of  a  check 
or  postal  money  order  for  $10  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  is  required  as  5!"r'irity  for 
the  safe  return  of  the  drawings  and 
specification.  C.  W.  PARKS,  Chief  of 
Bureau.      May   22.   1920. 


WH.VT    THRIFT    DID. 


SAN  FRANCISCO— Pupils  in  less 
than  300  California  grammar  schools 
have  saved  nearly  $85,000  in  the  last 
1D3  school  days,  according  to  Philip  J. 
Lawler  of  the  school  savings  depart- 
ment of  the  Bank  of  Italy.  The  exact 
figure  was  $84,380.99.  The  number  of 
individual  purchasers  was  199,641,  of 
which  64,826  were  for  thrift  stamps  and 
134,815  for  penny  stamps.  This  is  an 
average  of   1000  purchasers  per  day. 

Lawler's  report  shows  the  sales  of 
thrift  and  war  savings  stamps  amount- 
ed to  $46,873.17  while  the  total  sales  of 
school  penny  stamps  were  $37,507.82. 
The  school  penny  stamps  are  exchang- 
ed for  thrift  stamps  and  war  savings 
stamps. 


I  RGB        Hl'lLDING        MATERI.VLS 
PREFERENCE. 

WASHINGTON.  D.  C— Preferential 
movement  for  building  materials  by 
the  railroads  was  urged  on  the  inter- 
state commerce  commission  by  Senator 
Calder  in  a  letter  to  Commissioner 
Aitchison. 

"The  need  for  construction  and 
housing  has  been  accumulating  tor 
several   years."   wrote   Calder. 


CONCESSIONS     OFFERED    BUILDERS 
OF    HOMES. 


RIO  UE  JANEIRO — The  municipal 
authorities  have  offered  unusually  faT- 
orable  concessions  to  builders  In  an 
effort  to  overcome  the  shortage  ot 
dwellings  which  is  called  the  most 
serious  the  city  ever  has  faced.  One 
construction  company  has  offered  to 
build  thousands  of  wooden  houses  of  a 
type   heretofore   unknown   here. 


CHE.*I'  CONSTRUCTION  TO   REUEIVE 
PORTLAND     HOUSING    PROBLEM. 

PORTLAND,  Ore. — As  the  result  of 
the  agreement  by  the  city  commission- 
ers on  proposed  changes  to  the  build- 
ing code  permitting  the  erection  of 
cheap  houses,  a  large  number  of  low 
priced  houses  are  expected  to  be  start- 
ed in  the  near  future.  It  is  also  ex- 
pected that  the  change  will  create  a 
demand  for  unimproved  property  in  the 
outlying    districts    as    building    sites. 


MATHEWS'      CONTRACT   WITH      SAC- 
RAMENTO   SCHOOL      BOARD    AP- 
PROVED. 

SACRAMENTO,  Cal.— The  City  Board 
of  Education  has  approved  the  con- 
tract with  Edgar  A.  Mathews  as  archi- 
tect for  the  new  high  school.  The  con- 
tract was  approved  by  the  District  At- 
torney and  members  of  the  board  in- 
dividually. It  provides  that  Mathews 
shall  do  all  architectural  services,  act 
as  general  contractor  and  supervisor 
for  the  board  and  to  receive  4%  per 
cent   of   the   construction  cost. 


S       PAVING  TWO 

THOROUGHFARES. 


G.\LT.  Sacramento  Co.,  Cal. — The 
work  of  paving  more  streets  is  under 
way   here. 

The  county  is  laying  pavement  on  C 
street  from  the  Lincoln  Highway  to 
Fourth  street.  The  block  between 
Fourth  and  Fifth  streets  in  the  busi- 
ness district  is  being  paved  by  the 
property  owners. 


PLUMBERS   WANT  *12  DAY 


CLEVELAND,  Ohio,  June  1. — Be- 
tween 500  and  600  plumbers  struck  to- 
day, following  refusal  of  employers  to 
grant  demands  for  $12  for  an  eight- 
hour  day  and  furnish  all  tools.  The 
old  contract,  which  expired  to-day. 
called  for  $1  an  hour.  Under  this 
agrrement  the  workers  furnished  most 
of   the  small   tools. 


MODESTO      REALTY      MEN      SEEK 
BUILDING     REGULATIONS 

MODESTO,  Cal. — At  a  meeting  of  the 
Modesto  Realtj'  board  it  was  decided 
to  request  the  city  council  to  pass 
legislation  providing  for  better  build- 
ing regulations.  The  plan  as  outlined 
would  divide  houses  into  classes  and 
permits  would  be  issued  for  certain 
class  houses,  according  to  the  type  and 
quality  of  construction.  The  object  is 
to  protect  buyers  and  guarantee  the 
quality   of   their   purchase. 

The  matter  of  an  extension  of  the 
zoning  idea  to  assure  more  uniform 
construction  of  business  buildings  out- 
side of  the  present  fire  limits  was  also 
discussed. 


Wednesday 


AND  ENGINEERING 


BUILDING  CONTRACTS 


San  Franclsoo  County 

148» 

Zipp 

Owner 

850 

1490 

Straup 

Olsen 

850 

1491 

Zucker 

Moore 

500 

1492 

Bertheau 

Moore 

800 

1493 

Tobin 

Tobin 

500 

1494 

Nat'I   Carbon 

Pennell 

1800 

1495 

Shumate 

Merchant 

500 

1496 

De  Martini 

Owner 

3000 

1497 

Balfour 

Western 

6392 

1498 

McKenny 

Wilson 

7150 

1499 

Looney 

Hansbrough 

900 

1500 

Magini 

Britt 

900 

1501 

Woebcke 

Munster 

900 

1502 

Art    Rattan 

Owner 

625 

1503 

See   To 

Mulcahy 

33497 

1504 

Beardsley 

Duncan 

45721 

1505 

Johnson 

Owner 

13000 

1506 

Scott 

Smith 

500 

1507 

Nelson 

Owner 

39000 

1508 

Keys 

Stiefel 

3000 

1509 

Meyer 

Stronack 

1500 

1510 

Murray 

Rednall 

500 

1511 

Marsciano 

Martinelli 

6950 

1512 

First  Nafl. 

Amer  Mbl 

75374 

1513 

Mosias 

Steinauer 

2900 

1514 

Appleton 

Sommer 

19200 

1515 

English 

Grace 

2000 

1516 

Chubbuck 

Wagner 

500 

1517 

Benninger 

Owner 

500 

1518 

Steinman 

Steinauer 

900 

1519 

Perego 

Kincanon 

20000 

1520 

McKillop 

Owner 

75000 

1521 

Patigan 

Dutton 

500 

1522 

Cal    School 

Parker 

30000 

1523 

Pierron 

De    Martini 

17500 

1524 

Gunzburger 

Olson 

11500 

1525 

Maguire 

Matthies 

1110 

1526 

Black 

Matthies 

1028 

1527 

Moore 

Wagner 

250000 

1528 

Wood 

Thorup 

5000 

1529 

Thorup 

Owner 

5000 

1530 

StrothofC 

Swanson 

1900 

1531 

Tiscornia 

Owner 

4000 

1532 

Baker 

Purdy 

1000 

1534 

Appleton 

Sommer 

1919S 

1535 

Cal.    School 

Parker 

467611 

PERMiTS 

ALTERATIONS 

(1489)  NW  BRYANT  AND  NIXE- 
teenth.  General  alterations  and 
minir  additions   to    residence. 

Owner — J.  V.  Zipp,  942  Vermont  St.. 
San  Francisco. 

Architect — None. 

Day's  work.  COST.   $850 


ALTERATIONS 

(1490)      NO.    691    CHENERT   ST.      Raise 

and  make  alterations  for  store. 
Owner — August  Straup.  Premises. 
Architect — None. 

Contractor — Olaf   Olsen.    2771    San    Jose 
Ave..  San  Francisco. 

COST,    $850 


ALTERATIONS 
(1491)NO.    1640    FULTON 
struct   steps  and   cenien 
rage  floor. 
Owner — G.    Zucker,       115    Julian      Ave.. 

San   Francisco. 
Architect — None. 

Contractor — J.  K.  Moore,  218   19th  Ave., 
San   Francisco. 

COST,  $500- 


ALTERATIONS 

(1492)      NO.   2416  GOUGH  ST.   Alter  for 
basement     garage;     cement     flooring, 
etc. 
Owner — M.   A.   Bertheau,  Premises. 
Architect — None. 

Contractor — J.     K.       Moore.       218     19th 
Ave..  San  Francisco. 

COST.   $800 


(lerpin   three-story  concrete  calcining 
plant. 
Owner — National    Carbon    Co.,    8th    and 

Brannan  Sts.,   San   Francisco. 
Engineer — Maurice  Couchot,    110   Sutter 

St..    San    Francisco. 
Contractor — Fennell      &    Chisholm.    180 
Jessie  St.,  San  Francisco. 

COST.  $1800 

GARAGE 

(1495)  SE  BUSH  AND  DIVISADERO 
Erect  private  garage;  concrete  foun- 
dation and  floor,   etc. 

Owner — Dr.    Thos.    E.       Shumate,       1901 

Scott  St.,  San   Francisco. 
Architect — ^None. 
Contractor — C.    T.    Merchant.    180   Jessie 

St.,  San  Francisco. 

COST,  $500 

FRAME  -DWELLING 

(1496)  E  CHURCH  150  S  30th.  Two- 
story   and   basement   frame   dwelling. 

Owner — Frank  De  Martini,  274  29th  St., 

San   Francisco. 
Architect — None. 
Day's  work.  COST.  $3000 

RECORDEC 

STORAGE   TANKS 

(1497)  COMG.  306-2  S  ISLAIS  and  640 
E  Third  S  lOOxE  50.  All  work  for 
three   vegetable  oil  storage  tanks. 

Owner — Balfour  Guthrie  &  Co.,  350  Cal- 
ifornia St.,   San  Francisco. 
Engineer — C.   A.   Watts,      24     California 

St.,  San  Francisco. 
Contractor — Western   Pipe   &    Steel   Co., 

444   Market  St.,  San  Francisco. 
Filed  June   1,  '20.     Dated  May  22,  '20. 
5  days  after  all  material  for  tanks 

on  ground,  507ci  of  contract 

5  days  after  completion 25% 

Usual     35     days 25% 

TOTAL  COST,  $6392 
Bond,  $6392.  Sureties.  National  Surety 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications  filed. 

DWELLING  AND  GARAGE 

(1498)  LOT  10  BLK  3134  Westwood 
Park.  All  work  for  one-story  and 
basement  frame  dwelling  and  garage 

Owner — M.  E.  McKenny. 

Architect — Chas.  P.  Strothoff,  2276   15th 

St.,    San    Francisco. 
Contractor — Oscar  W^ilson    and   Andrew 
Benson,   1783  Waller  St.,  San  Fran- 
Filed   June    1,   '20.      Dated  May   7,   '20. 

Frame  up   and  enclosed $1787.50 

Brown    coated     1787.50 

Completed    and    accepted 1787.50 

Usual    35    days 1787.50 

TOTAL  COST.  $7150 
Bond.  $3575.  Sureties,  Chas.  Monson 
and  Edwin  T.  Peterson.  Limit,  forfeit, 
none.     Plans  and   specifications   filed. 


GARAGE 

(1493)      NO.    2208      LARKIN      ST.      One- 
story  frame  private  garage. 
Owner — Margaret     Tobin,      1282     Green 

St.,   San    Francisco. 
Architect — None. 
Day's  Work.  Cost,   $500 


I'ERMITS 

ROOB^ 

(1499)      NO.    857    ASHBURY    ST.        New 

tar  and  gravel   roof. 
Owner — Catherine    Looney.    Premises. 
Architect — None. 

Contractor — G.    Hansbrough.   380     Bush 
St..  San  Francisco. 

COST.  $900 


ALTERATIONS 

(1500)      NO.   119  JACKSON  ST.     Altera- 
tions for  storage  room;  concrete  floor. 
Owner — A.   Magini,   Premises. 
Architect — None. 

Contractor — O.   W.   Britt.   1115  Scott  St.. 
San   Francisco. 

COST.    $900 


ALTERATIONS 

(1501)      NE  LARKIN  AND  O'FARRELL 

Alter  for  stores. 
Owner — John  Woebcke.      2688   Bush   St.. 

San   Francisco. 
Architect — None. 

Contractor — Munster  &  Bornholdt.   1530 
Broderick  St.,  San  Francisco. 

COST,  $900 


Owner — Art  Rattan  Works,  Premises. 
Architect — E.    A.    Garin.    1849    Page    St., 

San  Francisco. 
Day's    work.  COST.    $625 

RECORDED 

ALTERATIONS 

(1503)  W  GRANT  AVE  68-9  S  Clay  S 
22-9.\W  110.  All  work  for  alterations 
and  additions  to  three-story  and 
basement  brick  building.  No.  747 
(yrant  avenue. 

Ow-ner — See  To  Tuck  Yow  and  Sam 
Hee  (also  known  as  Hee  Sam).  667 
Jackson    St..   San    Francisco. 

Architect — J.  Eugene  Freeman.  Kohl 
Bldg..  San  Francisco. 

Contractor — Thomas  F.  Mulcahy,  180 
Jessie  St.,  San  Francisco. 

Filed  June  2.   '20.      Dated  June   2,   '20. 
Brick    walls    ready      tor      ceiling 
joists,    old    lath    and    plaster    re- 
moved     $2,000.00 

Asphalt    roof     on  and     partitions 
set  on  2nd,  3rd  and  4th  floors   2500.00 
Brown  coated  on  2nd,  3rd  and  4th 
floors  and  roughing  in  of  electric 

and   plumbing 7000.00 

Standing  finish  on  2nd  and  3rd 
stories    and      iron    work      or    fire 

escapes    done     3000.00 

Marble  work  and  tile  floors  done 
on  4th  floor  and  90%  of  galvaniz- 
ed  iron  done 5000.00 

Completed  and  accepted 3609.25 

Usual  35  days 8369.75 

TOTAL  COST,   $33,479.00 

Bond,     $16,740.       Surety.     American     In- 
demnity Co.      Limit.   110   days.      Forfeit. 

none.      Plans   and    specifications   filed. 
NOTE: — Permit      reported      April    24. 

1920.  No.   1070. 

APARTMENTS 

(1504)  N  BUSH  112-6  W  Jones  W  25x 
N  100.  All  work  except  elevator  for 
four-story  and  basement  Class  "C" 
apartment  house. 

Owner — E.   W.   Beardsley.   835   Hyde   St.. 

San   Francisco. 
Architect. — Chas.    E.   J.    Rogers.      Phelan 

Bldg..  San  Francisco. 
Contractor— W.  C.  Duncan  &  Co.,  Shar- 
on Bldg..  San  Francisco. 
Filed  June  2.   '20.      Dated  May  25,  '20. 
Concrete   frame  completed  .  .$11,430.25 

Interior   brown   coated 11.430.25 

Completed   and   accepted....    11.430.25 

Usual   35   days 11.430.25 

TOTAL  COST.  $45,721.00 
Bond.  $22,860.50.  Sureties.  E.  B.  Hussey 
and  R.  Zelinsky.  Limit.  90  days  after 
May  31st.  Forfeit.  $20.  Plans  and 
specifications  filed. 

PERMITS. 
FRAME   FLATS 

(1505)  NE  CLEMENT  AND  TWENTY- 
second  Ave.  Two-story  and  base- 
ment  frame    (4)    fiats. 

Owner — Chas.  A.  Johnson,  47-A  Landers 

St.,   San   Francisco. 
Architect — None. 
Day's   work.  COST.  $13,000 


win- 


ALTERATIONS 

(1506)      NO.     378     EIGHTH    AVE 

move    present    and    install    new 

dows  and   plaster  front. 
Owner — Mrs.   Emma  J.    Scott,   Premises, 
Architect — None. 
Contractor — William     Smith 
St..  San   Francisco. 


CALCINING  PLANT 

(1494)      W  KATE  275  N  Brannan.     Un- 


GALLERY 

(1502)      NO.  475  SUTTER.  Erect  gallery 
in  store. 


,     11     Pearl 
COST,    $500 


FRAME  FLATS  ,    ,^„ 

(1507)  E  FUNSTON  AVE  125  and  162 
N  Anza.  Two  two-story  and  base- 
ment frame  (4  in  each)  flats. 

Owner — Emil   Nelson.     41      Delmar     St.. 

San   Francisco, 
Architect — None. 
Day's  work.  COST,  $19,500  each 

ADDITION  .  ,  ,. 

(1508)  NO.  1331  GREENWICH.  Addi- 
tion of  one-story  (frame)  to  dwell- 
ing, roofing,  etc. 

Owner — Dr.   Elizabeth   Keys,  Premises. 

Architect — None. 

Contractor— John      V.   Stiefel,   184      23rd 

Ave.,  San  Francisco.  

COST.    $3000 


i(; 


i-LlljlMiN*.   AiNl.»   Ki\(,.,,KHK.IN(j    inI'.W.S 


ALTERATIONS 

(1509)  NO.  32  PRKSIDIO  TERRACE. 
Remove  plaster  partitions,  build 
mantel,  install  doors,  etc.,  I'or  resi- 
dence. 

Owner — G.  Meyer,  Premises. 

Architect — None. 

Contractor — Geo.    Stronack,    11    Brede- 
man  St.,  San  Francisco. 

COST,    JLIUU 

ALTERATIONS 

(1010)  NO.  2700  SCOTT.  Ilemove  par- 
tition; construct  closet;  change  slid- 
ing door  panels;  painting-,  etc.,  for 
dwelling. 

Owner — Mrs.   Hamilton  Murray,  Pieni. 

Architect — None. 

Contractor — \V.    w.    Eednall,    2500    Fil- 
bert St.,  San  Francisco. 

COST,    $500 

iiiicoitur.D 

CONCRETE    BUILDIXC. 

(1511)  s  BROADWAY  i;'.T-i>  AV  San- 
some  W  20.\S  57-C.  All  work  except 
plumbing  for  one-story  and  basement 
concrete    building. 

Owner — Mary  Marsicano,  7S1  Green  St., 

San   Francisco. 
Architect — Paul        De        Martini    ,    2123 

I'owell  St.,   San  Francisco. 
Contractor — Julius        Martinelli,        1427 

Mason    St.,    San    Francisco. 
Filed  June  3,  '20.     Dated  June  2,  '20. 
Joists  and  concrete  poured  to  1st 

floor     $1730 

Rafters    in    and    concrete    poured 

to    fire    walls 1730 

Completed  and   accepted 1740 

Usual   35  days 1750 

TOTAL  COST,  $G950 
Bond,  $3500.  Sureties,  Pelade  Car- 
mignani  and  G.  B.  Olccse.  Limit,  65 
days  after  June  7.  Forfeit,  $5.  Plans 
and  specifications  filed. 

MARBLE  WORK 

(1512)  W  MONTGOMBliV  75  N  Post 
W  ICO.^cN  100.  Marble  work  for  two 
and  three-story  and  basement  Class 
"A"  building  as  addition  to  present 
building. 

Owner — The   First   National     Bank     of 
San   Francisco,  NW  Montgomery  & 
Post   SI.S.,   San   Francisco. 
Architect — C.      E.    Gottschalk,       Phelan 

Bldg..  San  Francisco. 
Contractor — American  Marble  &  Mosaic 

Co.,   25   Columbus   Square,   S.    F. 
Filed  June  3,  '20.     Dated  May  28,  '20. 
Semi-monthly    payments  .  of .  .  .  .      75% 

Usual     35     days 25  J{, 

TOTAL  COST,   $75,374  ' 
Bond,    none.      Limit,    60    davs.      Forfeit, 
none.      Plans   and   specifications   filed. 

PKI4MITS. 

ALTERATIONS 

(1513)  NO.  315  HUGO  ST.  Raise  and 
alter    dwelling. 

Owner — Mr.    Mosais,    C47    Central    Ave., 

San   Francisco. 
Architect — None. 
Contractor — S.    Steinauer,    3926-A    Sac- 

i-amento  St.,  San  Francisco. 

COST,    $2900 

FRAME   SCHOOL 

(1514)  S  WASHINGTON  GO  AV'  Maple. 
One-story   frame   private  school. 

Owner — A.    Applelon,    1st    National    Bk. 

P.ldg.,  San  Francisco. 
Architect — W.  C.  Hays,  1st  National  Bk. 

Bldg.,  San  Francisco. 
Contractor — I.    M.    Sommer,    401    Hal  boa 

Bldg.,  San  Francisco. 

COST,  IplO.^OO 

ALTERATIONS 

(1515)  NO.  714  MARKET.  Re-arrange 
present   <iuarters  for  restaurant. 

Owner — English      Investment      Co.,    135 

Sutler  St.,   San   Francisco. 
Architect — None. 
Contractor — Grace     &     Bernieri,    Claus 

Spreckels   Bldg.,   San   Francisco. 

COST,  $2000 

REPAIR   SHOP 

(151G)      SW    NINTH   AVE  &   CLEMENT 

Enlarge   rejjair  shop. 
Owner — A.   S.   ("hubbuck,    121    19th   Ave, 

San   Francisco. 
Architect — None. 

Contractor — Geo.     Wagner,      Bush      and 
Kearny  St.,  San  Francisco. 

COST,   $500 

ISREr'T  STAIRS 

(1517)      NO.  505-7-9  FIFTH  AVE.  Erect 

stairs  for  dais. 
Owner — C.   J.    Eenninger,    436    4th    Ave 

San   Francisco. 
Architect — None, 
Day's   work.  COST,    $500 


REPAIRS 

(1518)      SVV    SUTTER      AND      LAGUNA 

Sts.     Repair  fire  damage  to  flats. 
Owner — Mrs.      Steinman,       15      Presidio 

Terrace,   San   Francisco. 
Arch'.ttct — None. 

Contractor — S.     Steinauer,     392,6-A    Sac- 
ramento St.,  San  Francisco. 

COST,    $900 


i.'ONCRETE    STORE 

1 1519)      SW  O'FARRELL     AND,    POLK 
SlK.      One-story  and      basement      con- 
crete store. 
Dwner — Grace  Perego,      109      Montgom- 
ery St.,  San   Francisco. 
Vrchitect — None. 

•ontractor — J.  G.  Kincanon,  619  Larkin 
St..   San    Francisco. 

COST,  $20,000 


GARAGE 

(1520)      W     BEALE   137-6      N     Mission. 
Three-story         reinforced         conpi-ete 
private   garage. 
Owner — Daniel    McKillop,    540    Cole    St., 

San    Francisco. 
Architect — Arthur  S.  Bugbee,  320  Shar- 
on   Bldg.,    San    Francisco. 
Day's    work.  COST,    $75,000 


ALTERATIONS 

(1521)      NO.    898    FRANCISCO    ST.      In- 
stall   bay   window  in   residence. 
Owner — Haig    Patigan,    Premises. 
Ai'chitect — None. 

v'ontraclor — L.     J.     Dutton,     904     O'Far- 
rL-ll   St.,   San    Francisco. 

COST.    $500 


WAREHOUSE 

(1522)  NW  SAN  BRUNO  AVE  AND 
Sixteenth.  Two-story  concrete  ware- 
house. 

Owner — California  School  of  Mechan- 
ical Arts,  16th  and  San  Bruno  Ave.. 
San   Francisco. 

Architect — VVm.  C.  Hays,  First  Nat'l. 
Bank  Bldg.,  San  Francisco. 

Contractor — K.  E.  Parker  Co.,  Clunie 
Bldg.,  San  Francisco. 

COST,  $30,000 

RECORDED. 

FRAME  FLATS 

(1523)  W  FR.4NKLIN  90  S  Green  S  30 
W  110-4.  All  work  tor  two-storv 
frame  flats. 

Owner — E.    J.    Pierron,    1796    Union    St., 

San  Francisco. 
Architect — Fabre   &   Thayer,    110   Sutter 

St.,   San   Francisco. 
Contractor — Paul    DeMartini,    2689    Oc- 

tavia  St.,  San  Francisco. 
Filed  May  27,  '20.     Dated  May  25,  '20. 

Rough    frame    up $3275 

Ready  for  brown  coat 3275 

White  coated    3275 

Completed   and   accepted 3275 

Usual   35   days 4400 

TOTAL  COST,  $17,500 
Bond,  $8750.  Sureties,  G.  B.  Cordano 
and  A  Pedrini.  Limit,  100  days.  For- 
feit, $10.  Plans  and  specifications  filed. 
NOTE: — Permit  reported  May  28. 
1920,  Xo.   1442. 

FRAME  FLATS 

(1524)  E  FIFTEENTH  AVE  175  S 
California  25x127-6.  All  work  for 
two-story  frame  building   (flats). 

Owner — B.    M.    Gunzburger   and    Rosalie 
Stich,   1933  Ellis  St„  San  Francisco. 
Architect — None. 
Contractor — Andrew    Olson.      289      Pell 

St..  San  Francisco. 
Filed  June   4,   '20.      Dated  June   2,   '20. 
Frame   up   and   roof  sheathed ...  $2200 

Brown     coated     2200 

Plaster    completed    and    windows 

in    2100 

Completed   and   accepted 2125 

Usual    35    days 2875 

TOTAL  COST,  $11,500 
Bond,  $5750.  Sureties,  Jno.  E.  Beck 
and  A.  H.  Meyer.  Limit,  100  days. 
Forfeit,  none.  Plans  and  speciflcations 
filed. 

NOTE: — Permit    applied    for    today. 

MOVE    RESIDENCE 

(1525)  SE  SAN  JOSE  AVE  272.26  NE 
Lawrence  Ave;  No.  2809  San  Jose 
Ave.  AH  work  for  moving,  foui\da- 
tions,  underpinning  steps,  etc.,  for  a 
one-story  frame  residence. 

(])vvner — Wm.   H.  and  Marie  F.  Maguire, 

Premises. 
Architect — Lewis   M.   Gardner.   942   Pine 

St.,  San  Francisco. 
Contractor^Henry      C.      Matthies,      180 

Jessie  St.,  San  Francisco. 
Filed  June  4,  '20.     Dated  May  24,   '20. 
Building  moved,  underpinned  and 

encloseii     $555 


(Completed  and   accepted 555 

„       ,    ,^„  TOTAL  COST,  $1110 

Bond,  $555.  Surety,  Wni.  A.  Rainey  and 
D.  J.  Sullivan.  Limit,  40  days.  Forfeit, 
none.      J'lans   and    specifications   filed. 

MOVE  ItESIDENCE 

(1526)  SE  SAN  JOSE  AVE  163.07  NE 
Farragut  Ave;  No.  2773  San  Jose  Ave. 

Owner — May  Ora  Black,  Premises. 

Architect — None. 

<;ontractor — Henry      C.      Matthies,      180 

Jessie  St.,  San  Francisco. 
Piled    June    4,    '20.      Dated    Apr.    29,    '20 
Building  moved,   underpinning  in 

and    enclosed    $514 

Comi>leted    and    accepted 514 

TOTAL  COST,  $1028 
Bond,  $ol4.  Sureties,  VVm.  A.  Rainey 
and  D.  J.  Sullivan.  Limit,  40  days 
Forfeit,  none.  Plans  and  specifications 
filed. 

LOFTS 

(1527)  NE  FIRST  AND  MISSION  STS. 
Five-story  and  basement  Class  "B" 
Lofts. 

Owner — C.  C.  Moore,  Sheldon  Bldg.,  San 
Francisco. 

Architect — Frederick  H.  Meyer  &  Al- 
bion R.  Johnson.  Bankers  Invest- 
ment  Bldg..   San    Francisco. 

(.'ontractor — Geo.  Wagner,  251  Kearny 
St.,   San    Francisco. 

COST,    $250,000 

RESIDENCE 

(1528)  E  TWENTV-FIRST  AVE.  250  S 
Balboa.  One-story  and  basement 
frame    residence. 

Owner— S.    A,    Wood,    53    Presidio    Ave.. 

San  Francisco. 
Designer — J.    H.    Thorup.   674   24th   Ave., 

San  Francisco. 
Contractor — J.      H.      Thorup,      674      24th 

Ave.,    San    Francisco. 

COST,    $5,000 

(1529)  'e  twenty-first  AVE.  225  S 
Balboa.  One-story  and  basement 
frame   residence. 

Owner — J.     H.     Thorup,    674    24th    Ave., 

San  Francisco. 
Architect  , — Owner, 
Day's    work,  COST,    $5,000 

ALTERATIONS 

(1530)  NO.  2276  FIFTEENTH  ST  Al- 
terations  and   changes   for   two  '  flats. 

Owner — John  Strothoff,  2276  15th  St., 
San    Francisco. 

Architect — Chas.  F.  Strothott,  2276  15th 
St.,  San  Francisco. 

Contractor — Ernest  Swanson,  311  Low- 
ell St.,   San  Francisco. 

COST,    $1,900 

RESIDENCE 

(1531)  E  MIRAMAR  175  N  HOLLO- 
way.  One-Story  and  basement  frame 
residence. 

Owner — D.   Tiscornia,   231   Delano   Ave., 

San  Francisco. 
-Architect — None. 
Day's    work.  COST,    $4,000 

NEW   BEAMS 

(1532)  NO.  915  BATTERY  ST.  New- 
beams   in  warehouse. 

Owner — Baker  and  Bowers,  Battery 
and   Green   Sts..   San   Francisco. 

Architect — Chas.  Phillips,  Pacific  Bldg., 
San    Francisco. 

Contractor — W.  O.  Purdy,  2045  Divisa- 
dero  St.,  San  Francisco. 

COST,    $1,000 

RECOiSUED 

FRAME   SCHOOL 

(1534)  S  WASHINGTON  60  W  Maple 
W  106-6  S  123-2%  E  46-1114  N  39-7% 
E  60  N  to  beg.  All  work  for  one- 
story   frame   school. 

Owner — A.  Appleton.  1st  National  Bank 
Bldg.,    San    Francisco. 

Architect — Wm.  C.  Hays,  1st  :\ational 
Bank    Bldg..    San    Francisco. 

Contractor — I.  M.  Sommer,  401  Balboa 
Bldg.,    San    Francisco. 

Filed  June   5,  '20.      Dated   .lane  2,  '20. 

Floor  joists   in 25% 

Plaster  on    25% 

Accepted     25% 

..Usual    35    days 25% 

TOTAL  COST,   $19,198 

Bond.    $19,198.      Sureties.    A.    Sommer   & 

H.    Roth.     Limit,   65  days.      Forfeit,   $15. 

Plans  and  specifications  filed. 

NOTE: — Permit       reported       .Mine     ;", 

1920,    No.    1514. 

CLASS   "B"   BUILDING 

(1535)  NW  SIXTBEIXTH  AND  S.\N 
Bruno  Ave  W  88xN  100.  All  -work  for 
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Owner — The    California    School    of    Jle- 

clianical   Arts,   Premises. 
Architect— Wm.     C.  Hays.  1st     National 

Bank    Bldg..    San    Francusco. 
Contractor— K.    E.    Parker    Co..    Clunic 

Bldg..    San    Francisco. 
Filed  June  5.  '20.     Dated  May  13,    20. 

Monthly    payments   of T!>% 

usual    33    days.^.^^^.j..^.^.^...^g-4. 

Bond.  $46,760.  Sureties.  Chas.  C.  Jlor- 
ton  and  Paul  B.  Fay.  Limit.  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed.  .     ,       T 

NOTE: — Permit       reported      June       o 
1920.    No.    1522. 

LBASR. 


FrjiJioiseo    County. 


June  5.  1920— N  MCALLISTER  bet 
Leavenworth  and  Hyde.  Edward 
Roklin  to  Consumers  Compressed 
Yeast  Co.     5  years.  $5825. 

June  4,  1920— NO.  801-807  GRANT  AV. 
and  802-806  Clay.  Chas  Hirsch  to 
S    T    Gee.     60   months.      $44,100. 

June  '3.  1920— SW  VALENCIA  AND 
21st  No.  1000  Valencia.  John  A 
Lennon  to  Ascanio  Tagnotti  and 
Carlo   Palidori.     60   months.      $50   per 

June"lfl920— NO.  245  CARL  ST.  bet 
Stanyan  and  Willard.  Mrs  B  C  Kent 
to  Mrs  L  D  Ponedel.  2  years.  $ii2.50 
per  month. 

June  2.  1920— S  EDDTi  bet.  Lea-yen- 
worth  and  Hvde  Streets;  No.  447  T'.ddy 
St  Acherman  Estate  Co  to  Mrs  r- 
C  Miller.     4  years.  $3S,600  ..„.., 

NOTICE      OF      N01N-BE.SPONSIBII.ITY. 

Snn    Francisco   Connty. 


,  4  1920— NW  FULTON  AND 
T'ierce  48  on  Fultonxl08-6.  Evelyn 
MoCormick   as   to    improvements   on 


COMPLETION  NOTICES 

San  Francisco  County 


lilENS  FILED. 


San  Francisco  County 


BUILDING   CONTPAC    3 


Alameda 

Coiir*y 

1248 

Scofield 

."  -  jlOW 

500 

1249 

Langun 

o— ner 

1250 

Gallagher 

.  -L.-ton 

1251 

Cal    Msn    Furn            ',  ./ner 

1252 

Wolf 

\.  ..j.-ims 

2575 

1253 

Harris 

Tufts 

400 

1254 

Polkers 

Dingwell 

1255 

Green 

1256 

Owner 

1257 

Penton 

Church 

3000 

1258 

Diggs 

Hewlett 

1259 

Bartlett 

.SpenOP 

1260 

Keane 

_    .■-l^l 

1261 

East    Bay    Wa 

er        Owner 

1262 

Egan 

Button 

3800 

1263 

Enos 

Owner 

1264 

Norris              Cal.    Builders 

1265 

Oakley 

1266 

Leithman 

Owner 

1267 

Christine 

Perrall 

1268 

Craig 

Wright 

800 

1269 

Tucker 

Frazee 

1817 

Eva     Estate 

Cameron 

25000 

1272 

Oijerstedt 

Owner 

700 

1273 

Parker 

1274 

Mccarty 

Owner 

4000 

1275 

Rabjohn 

MacGregor 

1276 

Owner 

1277 

Cames 

Okd.     Ref. 

Nelson 

Nelson 

1279 

Barrel    Syrup 

Moore 

4000 

1280 

Struma 

owner 

Cuthbertson 

1282 

Havencourt 

HoUenbeck 

Havencourt 

Hollenbeck 

1''84 

Havencourt 

HoUenbeck 

Hollenbeck 

1286 

Havencourt 

Hollenbeck 

14506 

Giacometti 

MacGregor 

5060 

Hill 

Cuthliertson 

1206 

Standard 

S.  F.  Bridge 

53100 

ALTERATIONS 

(1254)      NO.     907     FILBERT     ST..    Oak- 
land.    Alterations. 
Owner — Ludolph    Folkeis,   Premises. 
Architect — None. 

contractor — J.   H.   Dingwell.   2006   West 
St..  Oakland. 

COST.  $2590 


Mav  29,  1920— E  TWENTY-FIFTH 
Vve  165  N  Balboa  N  25  E  120  S  25 
W    120       A    E   Johnson    to   whom    it 

may    concern May    9.    1920 

May  29,  1920— N  MAGELLAN  AVE  c^i 
SW  Cor  Lot  10  E  40  N  parallel 
with  E  bdy  line  Lot  10  100  W  40 
S  100  Lot  10  W  6.67  Lot  9  Blk  ,. 
Forest   Hill.      Regina  Marshall   to   J 

Prout  May    li.    1920 

June  l'.  1920— LOT  21  BLK  2988, 
Claremont  Court  on  Ulloa  St.  Jason 
I      and  Hilda     M   Froitas      to   Lang 

Realtv   Co  May    17.    1020 

June  I."l920— W  GOUGH  30  S  Oak  S 
H0xS7-6.  Walter  S  Goldberg  to 
whom  it  may  concern.. May  25.  1920 
June  1,  1920— S  TURK  109  W  Van 
Ness  Ave  W  55xS  120.  Oscar  H 
Curtaz    to    whom    it   may   concern.. 

June   1.   1920 

.Uine"3,'i920— NO.  1215  PALOU  AVE. 
Giuseppina   Buffa   to   A   Sorbi...  ... 

March    5,    1920 

June's,  1920— NE  ORTEGA  AND 
Eighth  Ave  N  100  E  Sa-O'ii  m  or  1 
SE  100  m  or  1  W  29-2  m  or  1. 
Edwin   H  and  Isabel  M  Carleton   to 

H   P  Maas   and   R  J    McGahey 

May    26,    1920 

June'  '3,'  1920 — S  FULTON  87-6  W 
Gough  W  50xS  87-6.  John  F  Smith 
to  A  D  Collman May  21,  1920 


line  3.  1920— SW  SACRAMENTO  & 
nough  S  55xE  100.  W  P  Fuller  & 
1  -n  vs  Thos  A  Cavanaugh  and 
Lafavette  Investment  Co  and  M 
Stulsaft  Co    $1942 


SI'AIN    RUSHING    WORK    ON    POSTAl, 
BUII-DING 


fl^l8T'-N'J.°m7  E-TWENTY-SECOND 
St.,  Oakland.  Alterations  and  addi- 
tion. „ 

Owner — P.  E.  Scofield,  Premises. 

Architect — None.  „„,      ,„., 

Contractor— W.  S.  Bigelow,  821  13tli 
St..  Oakland.  ^^^^^   ^^^^^ 


ALTERATIONS 

(.125.3)      SE       FORTY-FIRST      ST.    AND 

Manila  Ave.,  Oakland.     Altei-ations. 
Owner — Jos.  G.  Green. 
Architect — None. 

Contractor — Jas.    H.    I'edgrift.    351    12th 
St.,  Oakland. 

COST.   $450 


MADRID. — The  Cabinet  is  making 
strong  efforts  to  complete  the  central 
postal  headquarters  in  Madrid  in 
preparation  for  the  arrival  of  the  for- 
eign delegations  for  the  coming  In- 
ternational Postal  Congress  in  October. 
The  building  has  been  fifteen  years 
under  construction  and  the  outlay  has 
been   $3,000,000. 


DWELLING 

(1256)      S  HOPKINS  550  W  Maple.  Oak- 
land.     One-story   5-room   dwelling. 
Ownei — Pearl    Handy.    1661    Hayes    St.. 

Oakland. 
Architect — None. 
Day's    work.  COST.    $3000 


ALTERATIONS 

(1257)      NOS.    4035-37   HOWE   ST..   Oak- 
land.     Alterations    and    additions    to 
dwelling. 
Ownei — Mrs.  Metta  M.  Fenton.  41st  and 

Howe    Sts.,    Oakland. 
Architect — None. 

Contractor — Albert   A.  Church.   839   5Slh 
St..    Oakland. 

COST.  $3000 

ALTERATIONS 

(1258)      NO.   1616   ENCJNAU  AVE..  Ala- 
meda.     Alterations. 
Owner — Henry    W.    Diggs,    Premises. 
Architect — None. 

conf.actor — J.    C.    Hewlett,    1320    Grove 
St.,   San   Francisco. 

COST.  $1200 


GARAGE  ^    , ,       , 

(1249)  NO.  36  HERMOSA.  Oakland. 
Garage. 

Owner — Clinton    Langun,    Premises. 
Architect — None.  „„„„    -,„„ 

Days  work.  COST,   $400 

GARAGE  ,^^      „ 

(1250)  NO.  1741  EUCLID  AVE.,  Ber- 
keley.    Garage. 

Owner — Bessie  Gallagher,  2707  Vir- 
ginia St.,   Berkeley. 

Architect — None. 

Contractor — Mathew  Morton,  2911  Ben- 
venue,  Berkeley.  «,„r„ 

COST,    $1350 

ADDITION 

(1251)  FOURTH  ST.  AND  BANCROFT 
Way.    Berkeley.      Addition. 

Owner — California  Mission  Furniture 
Co..    Premises. 

Architect — None.  .,^,.„ 

Day's  work.         COST,   $1500 

FRAME    GARAGE  ^^^     ,  ^^^ 

(1252)  SE  COR.  COLLEGE  AVE  AND 
Woolsev  St.  S  50xE  120,  Berkeley. 
All  work  for  frame  garage. 

Owner — Mrs.  Mary  Hays  Wolf,  Batavia, 

Java.  _    ^ 

Architect — Charles   F.   Masten   &  Lester 
W.  Hurd,  68  Post  St..  San  Francisco 
Contractor — Charles         C.         Williams. 

Syndicate  Bldg..  Oakland. 
Filed  June   1.  '20.     Dated  Apr.   14,    20. 
Frame   completed   and   accepted..       4 
Brown   coated  completed     and     ac- 
cepted             A 

Completed   and   accepted Vi 

Usual    35   days •■•»„, 3 

TOTAL  COST,  $257.t 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 

ALTERATIONS 

(1253)    NO.    336   ..\LC.\TRAZ  AVE..   Oal. - 

land.     Alterations. 
Owner — Mrs.  E.  J.  B.  Harris. 
Architect — None. 

Contractor — G.  K.  Tufts,  2746  Hillegass 
Ave.,  Berkeley. 

COST,   $400 

two-story    Class    "P."    reinforced    con 

Crete   building. 


ALTERATIONS 
(1259)      NO.    2063    SAN   ANTONIO   AVE., 

Alameda.      Alterations. 
Owner — Mrs.   Bartlett.   Premises. 
Architect — None. 

Contractor — A.      T.    Spence.   641      Taylor 
Ave..   Alameda. 

COST.  $680 


DWELLING 

(1260)  W  CALIFORNIA  367.66  S  Ban- 
croft Way,  Berkeley.  One-story  S- 
room  dwelling. 

Owner — D.  T.  Keane,  2918  Telegraph 
Ave.,   Berkeley. 

Architect — None. 

Day's    work.  COST,    $2500 


STATION 

(1261)      ROSE   ST.,   Berkeley 

station. 
Owner — East  Bay  Water  ('o 
Architect — None. 
Day's    work. 


Pumping 


COST.    $400 


SCHOOL  ,     ,,      ^ 

(1262)  E  DANA  ST.  150  N  Alcatraz. 
Oakland.  Two-story  addition  to 
school.  „     . , 

Owner — Rev.    John    Egan,    4  00    Alcatraz 
Ave..    Oakland. 

Architect — None.  

Contractor—  I.  W.  Button,  317  63rd  St., 

Oakland.  „„„„„ 

COST.   $3800 


\DDITION 

"(1263)      NO.     1838     E-SIXTEBNTH    ST., 

Oakland.      Addition. 
Owner — Antonio    Enos,   1834   E-16th   St., 

Oakland. 
Architect— None. 
Day's   work.  COST,    $400 

APARTMENTS  ^     ^  , 

(1264)      W    ELLITA    ST.    100     S    Grand 
Ave.,    Oakland.      Two-story    sixteen- 
room    apartments. 
Owner — J.   Norris. 
Architect — None.  „    .,  , 

Contractor— California  Builders  Co., 
1534   Franklin  St.,  Oakland. 

COST,    $13,500 

('l265)'  S  EXCEL'-'IOR  103  W  Alma 
Ave..  Oakland.  One-story  six-room 
dwelling.  „       ,.      ,      „,,,„ 

Owner — C.   A.   Arents.   Syndicate    Bldg.. 

Architect — None.  „     ,.    ,        ,  ,011 

Contractor— Oakley  &  Kolmoden,  1911 
65,h    Ave..    Oakland.         ^^^^_   ^^^^^ 


uTef "i^HAROLD  ST.  300  W  BOSTON 
Ave.,   Oakland.      One-story   two-roOm 

dwelling. 
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Ownt-r— J.   Leithman,   230S   Damuth   St., 

Oakland. 
Architect — None. 
Day's   work.  COST,   JIOOO 

ALTERATIONS 

<1267)      NO.    1734    SEVENTH    ST.,    Oak- 
land,    Alterations. 
Owner — A.  Christine,  1757  7th  St.,  Oak- 
land. 
.\rchitect — None. 

Contractor — E.    J.    Ferrall,    S58    Willow 
St.,  Oakland. 

COST,   $600 


ST., 


3er- 


Ber- 


REPAIRS 

(126S)      NO.      2432      MILYIA 

keley.     Fire  repairs. 
Owntr— Mrs.    Craig,    2434    Milvi 

keley. 
Architect — None. 

Contractor — C.    Wright.    2127    Kittridge 
St..    Berkeley. 

COST,    $800 


ADDITION 

(1269)      NO.    2627    VIRGINIA    ST.,    Ber- 
keley.    Addition  to  dormitory. 

Owner . 

Architect — None. 

Contractor — H.  C.  Kidder,  2075  Addison 
St.,   Berkeley. 

COST,    $2,250 


HEATING   PLANT 

(1270)      W     EUCLID    AYE.    bet.    Grand 
and    Van    Buren.    Oakland.       Heating 
plant    for   apartment   building. 
Owner — A.     J.     Tucker,     1st     Nat'l     Bk. 

Bldg..  Oakland. 
Architect — Schirmer      Bugbee      &      Co.. 

Thayer    Bldg..    Oakland. 
Contractor — L.    D.    Frazee,    699    36th   St., 

Oakland. 
Filed   June    1,  '20.      Dated  June  2.   '20. 
Roughed     in     and     oil     tank     in- 
stalled      $681 

Completed      682 

Usual   35   da vs 454 

TOTAL  COST,  $1.S17 
Bond.  none.  Limit,  none.  Forfeit, 
none.     Plans  and  specifications  filed. 


AITERATIONS     AND     REPAIRS 
(1271)      NO.     1007     BROADWAY,     Oak- 
land.      Alterations     and     flre     repairs 
to   theatre   and   stores. 
Owner — Eva   Estate,   406   Front  St.,  San 

Francisco. 
-Architect — None. 

C'  ntractor — H.   C.   Cameron.  5619  Dover 
St..    Oakland. 

COST,    $25,000 


nWELLIN 

G 

(1272)      BA-) 

VIEW 

AVE. 

Leona 

Heights, 

Oakland. 

1 

-story 

three- 

room    d\ 

ve 

ling. 

Owner — K 

.    Oi 

jerstedt 

Oakland. 

Architect- 

-\ 

one. 

Day's    woi 

k. 

COST 

.    $700 

DWELLING 

(1273)      W       FAIRFAX      AVE      200       N 
Ygnacio.    Oakland.      Two-story   nine- 
room   dwelling. 
Owner — J.    Rogie.    4001    AVoodruff    Ave.. 

Oakland. 
.-\rchilect — None. 

Contractor — Joseph    Parker,    944    E-14th 
St.,    Oakland. 

COST.    $7,300 


<•  MiAGE 

(1274)  NW  COR. 
and  High  St., 
brick    garage. 

Owner — F.    E.    McCarty,    3206    High    St.. 

Oakland. 
.\rchitect — None. 
Day's    work.  COST.    $4,000 

DWELLING 

(1275)  S  HUBERT  ROAD  365  E 
Grosvenor  Place.  Oakland.  One- 
story    five-room    dwelling. 

Owner — Lloyd    E.    Rabjohn.    Oakland. 
Arcliitect — None. 

Contractor — C.    M.    MacGregor.   470   13th 
St..  Oakland. 

COST.    $5,000 

DWELLING 

(1276)  W  SIXTY-FIRST  AVE  80  N 
.Xvcnal  Ave..  Oakland.  One-story 
five-room    dwelling. 

Owner — Wm.      S.      Kepple.      2468      60th 

Ave..   Oakland. 
.^  rchitect — None. 
Da>'s    work.  COST.    $3,200 


ICE  OHEST 
(1277)      NO.     5831     SAN 
Oakland.      Ice    chesf. 


Owner — H.   Cames  &  Co..   Premises. 
Architect — None. 

Contractor — Oakland    Refrigerator    Co., 
2766   Grove   St..   Oakland. 

COST.    $1,000 


GARAGE.    ETC. 

(1278)     NO.    1947  BLAKE  ST..  Berkeley. 

Garage   and   alterations. 
Owner — H.    P.   Nelson.   Premises. 
Architect — None. 
Day's   work.  COST.    $1200 


FACTORY 

(1279)      E    HIGH    ST.    AT    S.    P.    R.    R. 

Track.    Oakland.      One-story    factorv. 

Owner — T.    L.    Barrel    Syrup    Co..     1421 

46th   Ave.,   Oakland 
Architect — None. 

Contractor— P.    A.    C.    Jloore.    1421    46th 
Ave..    Oakland. 

COST.    $4,000 


ADDITION 
(1280)      NO. 
-4ddition. 
Owner — John     Struma, 
Architect — None. 
Day's    work. 


KENNEDY.    Oakland. 
Premises. 

COST.    $457 


ALTERATIONS 

(1281)      NO.    1537    JACKSON    ST..    Oak- 
land.    Alterations. 
Owner — Dr.   M.   M     Enos.   Premises. 
Architect — None. 

Contractor — Thos.    S.    Cuthbertson.    1766 
12th    Ave..    San    Francisco. 

COST,    $600 


DWELLING 

(1282)      E    HAVENSCOURT    BL'VD.    527 
N     E-14th    St.,     Oakland.       One-story 
five-room    dwelling. 
Owner — Havenscourt    Co. 
Architect — Reed      &      Corlett.      Oakland 

Bank   of   Savings    Bldg.,  Oakland. 
Contractor — G.   B.    Hollenbeck,   966   26th 
St.,   Oakland. 

COST,    $3,850 


DWELLINGS 

(1283)      E  SIXTY-SEVENTH  AVE.   160- 
200  N  Arthur  St..  Oakland.     Two  one- 
story    five-room    dwellings. 
Owner — Havenscourt    Co. 
Architect — Reed      &      Corlett.      Oakland 

Bank   of   Savings    Bldg..   Oakland. 
Contractor — G.   B.    Hollenbeck.   966    26th 
St..   Oakland. 

COST.    $3,609    and    $3,644 


five- 


DWELLING 

(1284)      E    SIXTY-SIXTH    AVE.    1 
Fairview.     Oakland.      One-story 
room   dwelling. 
Owner — Havenscourt    Co. 
Architect — Reed      &    Corlett.      Oakland 

Bank   of   Savings   Bldg..   Oakland. 
Contractor — G.   B.   Hollenbeck.   966    26th 
St..   Oakland. 

CCOST,   $3,609 


DWELLINGS 

(1285)      E    SIXTY-SIXTH  AVE.    220-260 
X    Arthur,    Oakland       Two    one-story 
five-room    dwellings. 
Owner — Havenscourt   Co. 
Architect — Reed      &      Corlett.      Oakland 

Bank   of   Savings    Bldg..   Oakland. 
Contractor — G.    B.    Hollenbeck.   966   26th 
St..    Oakland. 

COST.    $3,64  4    each 


PABLO     AVE;., 


DWELLI.NGS 

(1286)  E-SIXTV-SIXTH  AVE.  211-2.-.1 
526-566  N  Flora.  Oakland.  Four  one- 
story  five-room   dwellings. 

Owner — Havenscourt   Co. 

Architect — Reed      &      Corlett.      Oakland 

Bank   of   Savings    Bldg..   Oakland, 
("ontractor — G.   B.    Hollenbeck.   966   26th 

St..   Oakland. 

COST.     $3,609;     $3.644;$3.644 :     $3,609 

ALTERATIONS 

(1287)  BROADWAY.  Ye  Liberty  The- 
atre. Oakland.  Painting.  tinting, 
papering,  scaffold,  stenciling,  etc..  tor 
theatre. 

Owner — J.    J      MacArthur.    Hippodrome 

Theatre.   Oakland. 
Architect — Hamilton     Murdock.     Syndi- 

rntr   BhlB.,   Oakland. 
Contractor — W.   J.    Giacometti.    449    49th 

St  .    Oakland. 
Filed   June   5.   '20.      Dated   June   3.  '20. 

End    of    first    week $1,300 

End    of    second    week 1.300 

End   if    fourth    week 1.300 

Balance  at  rale  of  $100  per  week. 

TOTAL    COST,    $5,200 
Bond.  none.     Limit  30  days.     Forfeit, 
none.      I'lans   and    specifications   filed. 


•OiWHWHKHKKKHKHKHKHKHKKHWKK 
WANTED   TO   BUY 
HniMting:    Rngrineii,    Cuncrete 
MIxerM,  Crnnen — Driielliicfi 
Or  nny  Conntmetiun  Kqnlp- 
ment 
Kai  IP.MK.VT  COR.  OF  .VMKRICA     J 
Lomber     I-Jxchangre     Ituildins,         J 
Chiragro.    IlIinotM  j 

tHKH«H>l«KH>«H><H3UO<HKH«KKHK 


SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont, 

Gen.  Oscar  F.  Long.  Hazel  Lane. 
U'.  M.  Alexander.  Union  and  King. 
V.-.  C.  Dallas.  92  Sea  View. 

Berkeley. 
C.  A.  Smith.  Claremont  Court. 
A.  Mereen.  Ciaremont  Court. 

Redwood  City. 
C.  U.  Diamond.  Portola  Road. 

Burlinframe. 
E.  A.  Christenson.  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METTAL    PRODUCTS     COMPANY     OP 
CALIFORNIA 

Agents  for 

The  Periputit  Company 

of  New  York. 

Sheldon     BIdK.  4«1     Market    Street. 

Telephone   Dr.ustas    1539. 

PEIOn'TIT  SOFT  WATER. 

MII.LIO.NS     ST.VTK     MOXEY. 


SACRAMENTO — California  banks  to- 
day hold  $13,106,790  of  state  deposits, 
which  is  drawing  interest  averaging 
3.45    per   cent,      despite    the   fact      that 

2  per  cent  only  is  being  paid  for 
municipal  and  county  monies,  said 
State  Treasurer  Friend  W.  Richard- 
son.     Eight   million    dollars   is   drawing 

3  per  cent.  $1,500,000  from  3.6  per  cent 
to  4  per  cent  and  less  than  $500,005  is 
on  deposit  at   3  per  cent. 


Wednesday.      June 
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DWELLING   AND    GARAGE 

(128S)  S  HUBERT  ROAD  365  E  Gros- 
venor  Place  being:  Lot  7,  Blk.  8,  Map 
Lakeshore  Highlands.  Oakland.  Onu 
siory  five-room  dwelling  and  garage 

Owner — E.  and  Lois  Rabjohn,  7111  Clia- 
bot    Road,    Oakland. 

Architci'i — None. 

Ccniraclci — C.    M.   MacGregor,    470    13th 
St..    Oikland. 

Filed  June  5,  '20.     Dated  June  26.  '20. 

Frame    up    '4 

lirown    coated ^ 

Completed   and   accepted Vi 

Ltual  35    days 14 

TOTAL  COST,  $5.06ii 

Cond,   $2,500.     Sureties,  G.  A.  Scott   a.nd 

J.  F.   Smith.     Limit,   120  days.     Forfeit, 

none.      Plans    and    specifications    tiled. 


APARTMENTS 

(12S9)      LOT   S,  BLK.    22,   Map  Lakea;de 
Tract,    Adams    Point    Property,    Oak- 
land.    Three-story  frame  apartments. 
Owner — H.  G.  Hill,  First  National  Bank 

Bldg.,  Oakland. 
Architects — Chas.   W.   McCall  and  W.   J 
Wythe,    Central   Bank      Bldg.,    Oak- 
land. 
Contractor — Thomas      A.      Cuthbei  tson, 

1766   12th  Ave.,  San  Francisco. 
Filed  June   4.   '20.      Dated   June   4,   '20. 
Second   floor   joists   in   place ...  .$5,000 

Frame    completed    5,000 

Ready    for    lath .i,000 

Plastered     5.00') 

Ready    for    paint J-.OOO 

Completed   and   accepted 6840 

Usual   35  days ; 10616 

TOTAL  COST,  fl2.456 
Bond,  $21,500  Sureties,  J.  H.  UcCa.)- 
lum  and  E.  O.  Benner.  Limit  110  days. 
Forfeit,  $25.  Plans  and  specifications 
filed. 


WHARF 

(l^au)      S  OAKLAND  ESTUARY   600  W 

Webster  Street  bridge,  Alameda.     Al: 

vvoik    tor    v.narf. 
Owner — Standard  Coal  Co. 
Engineer — W.   E.   Dodge.   36   Eucalyjjius 

Road,   Oakland. 
Contractor — S.    F.    Bridge      i^o  ,    .Nevada 

Bank  Bldg..  San   Fi-.incisf.i. 
Filed  June  5,  '20.     Dated  Apr.  23,  '20. 

1st    week   of  each   month 90% 

:•.«   days   after 10% 

TOTAL  COST.  $53,100 
Bond,  $30,000.  Sureties,  Anson  S.  Blake 
and  H.  Krusi.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


COMPLETION   NOTICES 
Alameda  Comity 

June  1,  1920 — LOT  29  San  Antonio 
Court,  San  Leandro.  H  Elmer  John- 
son   to    whom    it    may   concern 

May    28.    1920 

June  2,  1920 — S  UNIVERSITY  AVE., 
bet.  Curtis  and  Bonar.  Berkeley. 
Board  of  Education  of  the  City  of 
Berkeley  to  Scott  Co May  18,   1920 

June  2,  1920— S  OREGON  ST..  bet. 
ilrant  St  and  McGee  .4ve.  Berkeley, 
r.oard  of  Education  of  the  City  of 
Berkeley  to  Scott  Co.... May  18.  1920 

June  2.  1920— E  TELEGRAPH  AVE., 
bet  Stuart  and  Ward,  Bkly.  Board 
of  Education  of  the  City  of  Ber- 
keley  to   C   D   Vezev....May    18.    Ifl20 

June  2,  1920— OAKLAND  TERMINAL 
Plant,  Oakland.  Southern  Pacific 
'"o  to  American  District  Telegraph 
.  'o May    28.    1920 

June  2.  1920 — LOT  106  Sbdvns  29  and 
:!ii  Map  Resbdvn  Peralta  Park, 
I'.erkeley.  W  N  Bowver  to  Al  Hen- 
drickson June  1.  1920 

June  2.  1920 — LOT  3  BLK  28  Amended 
.Map  Fairmont  Park,  .\lbany.  Joseph 
.\  Stuart  to  whom  it  may  concern 
Mav    15,    1920 

•111  no  2.  1D20 — E  TELEGRAPH  .WE. 
Let.  Ward  and  Stuart  Sts.,  Bkly. 
Hoard  of  Education  of  the  Cily  of 
Herkelev  to  J  E  O'Mara.Mav  26.   1920 

June  2,  1920- S  OREGON  ST.,  bet 
'Irani  and  McGee,  Bkly.  Board  of 
lOducation  of  the  City  of  Berkeley 
t.i  C  Chrislensen  &  Son. Mav  26.   1920 

.liMi..  2.  1920— R  CLAREMONT  AVE.. 
ii,  I  Webster  and  llussell.  Berkeley. 
I'.uard   of  Education    of   the   City   of 

i'.-rkeley   to  W  K   Notiiiigham 

Mav    18.    1920 

ln„,.  4.  1920 — LOTS  10  AND  11  BLK. 
134  Kcllersberger  Map  of  Oakland, 
I  lakland.  Tribune  Publishing  Co. 
1(1    J;inies   H.    Peilgrif  t .  .  .  May    28,    1920 


LIENS  nr.rsD. 
Alameda  County 

May  28.  1920 — SE  i'^'UTEENTH  & 
Clay  E  50.08  S  70.1:1  JO  16.27  S  29.97 
W  66.35  N  100.  O.  ..  R  B  Stuart. 
$248.25:  W  O  Ver'..,.,s.  $146.75  vs 
B  E  Blake  and  K<  ;; ,    .    ft  Chase 

June  1.  1920— SE  FOURTEENTH  & 
Clay  E  50.08  S  70.03  E  16.27  th  right 
angels  29.97  W  66.35  N  100.  Okd. 
W  P  Fuller  &  Co  vs  Kohler  & 
Chase  and   P  E   Blake $47.98 

June  1.  1920 — S  CEMETERY  AVE. 
at  NW  Cor.  Mrs.  Richters  Place 
NW  23.60  Ch.  :.  :  0  .'  '  CII.  SW 
3.25  Ch.  SE  3.80  Ch.  NE.  35  links 
SE.  4.10  Ch.  SE.  3.10  Ch.  SE  3.40 
Ch.  NE  13.21  Ch.  NW  3.70  Ch.  NE 
7.40  Ch.  NE  4.66  Ch.,  Eden  Tp. 
Sunset  Lumber  Co.  vs.  M.  S. 
Rodgers     $547.18 

June  2,  1920 — JjOT  14  BLK.  1  Map 
The  Highlands,  Berkeley.  Sunset 
Lumber    Co.    vs.    Albert    and    Dora 

Manzie    and    A.    A.    Merrifleld 

$294.24 


NOTICE      OF      NON-RESPONSIBILITY. 


Alameda    County. 


June  4,  1290 — LOTS  1  and  2,  BLK.  4, 
Map  Meek  Estate  Orchards.  Hay- 
ward.  H.  W.  Meek  Estate.  Inc. 
as  to  improvements  on  leased  prop- 
erty. 

June  4,  1920- S  JAYNB  AVE.  150 
from  E  Line  Perkins  St.  S  130  E 
50.  Oakland.  H.  C.  Morris  Co.  as  to 
improvements    on    leased    property. 


OAKLAND    BUILDING    PERMITS    FOR 
THE     MONTH     OF     M.VY,     lOaO. 


Classification  No.     Permits       Costs 

of   Bldgs. 

1-story     dwellings             50  $160,422 

114-story    dwellings           4  21,187 

2-story     dwellings                8  58,850 

2-story     flats                           2  21,900 

2-story    apartments            3  45,000 

1-story     schools                    6  8,220 

3-story    mold    loft    bldg  1  30,000 

1-story     warehotises          2  2,900 

1-story    barracks                  1  2,000 

1-story    stores                        1  6,700 

1-story    boiler   slrop            1  2,000 

1-story    brick    garage       1  8,350 
1-story     brick     boiler 

house                               1  6,000 

1-story    tile    dwelling       1  4,500 
1-story     concrete     auto 

sales    bldg.                      1  12,500 
3-story      concrete      auto 


sales    bldg. 

100,000 

2-story     concrete 
big. 

store 

236,000 

1-story     concrete 
and    offices 

store 

9,000 

2-story      concrete 
chine    shop 

1-story      concrete 
tion    bldg. 

ma- 
sta- 

14.000 
18,000 

1-story       concrete 
rages 

ga- 

3,280 

1-story       concrete 

church     bldg.                  1 
Root    sign                                 1 
Electric    signs                      5 

23,205 
3,500 
1,560 

1-story       steel       service 

station                               1 
Foundation                              1 

4.500 
2,000 

1-story    garages    a 

sheds 
Additions 
Alterations 

nd 

119 
43 

77 

341 
IMARY 

264 

31,550 
25,756 
94,799 

Totals 

Sit  SI 
New    construction 

$957,679 
$862,880 

.Mterations      and 
pairs 

re- 

77 

94.799 

ARCHITECT'S    CERTIFIC.VTE. 


AInniril:)    <    ■: 


June  1,  1920 — Charles  P.  Masten  has 
filed  his  Certificate  of  Architecture 
for  Alameda  County. 


BlILDING    CONTRACTS. 


Sant:i  Clara  County. 

GARAGE 

IC  S.\NTA  CLARA  ST.  near  Nine- 
teenth. San  Jose.  Corrugated  iron 
garage. 

Owner — Davis  &   Castner,   San   Jose. 

.\rchitect — None. 

Day's  work.  Cost.   $2,000 


HOUSE 

NIXETEE.VTH      AND      EMPIRE.      San 

Jose.      Two-room  house. 
Owner — Joe    Bargline,    San   Jose. 
Architect — None. 
Day's   work.  COST,   $400 


GARAGE 

MARKET    AND      BALBACH    STS..    San 

Jo.se.     Concrete  garage. 
Owner — Jno.   Carrotto,   560   N-Fifth    St., 

San  Jose. 
Architect — Wallace   &   Bush. 
Contractor — Wallace    &    Bush,    Bank    of 
San  Jose  Bldg.,  San  Jose. 

COST,    $35,000 


COTTAGE 

LOCUST  St.  near  Park,  San  Jose.     Five 

room  cottage. 
Owner — r\   Maurer.   370  W-San  Fernan- 
do St..   San  Jose. 
A  rchitect — None. 
Day's  work.  COST.  $3500 


COMPLETION    NOTICES. 


.Santa    Clara    County. 

Recorded  Accepted 

June    3,    1920— SAN    JOSE.    Cal.      Sal- 

sina  Canning   Co.    to   J.   H.   Miller.. 

May    27.    1920 

June     3,     1920 — 138     RANDOL    AVE., 

San  Jose.     H.  R.  Sherman  to  whom 

it   may  concern June   3,   1920 

June   3.    1920— SANTA   CLARA.      V.  A. 

Scheller   to   Morrison   Bros 

May    26.    1920 

June  2,  1920 — San  Jose,  Cal.  Wil- 
liam  H.   O'Neil June   1,   1920 

May    29,     1920 — EVERGREEN    PARK 

(near)    Alountain    View,    Cal.      T.    J. 

Phillips   to  whom  it  may  concern.. 

May    29,    1920 


BUILDING 

Fresno 


CONTRACTS. 


tity. 


DWELLING    AND    GARAGE 

LOTS     31.      32,     BLK.      22     ARLINGTON 

Heights.     Fresno.       Frame     dwelling 

and    garage. 
Owner — D.    M.    Benton. 
Architect — None. 
Day's    work.  COST.    $3,500 


REPAIRS 

NO.    651    F   ST..    Fresno.      Repairs. 

Owner — Kamikawa     Bros.,      1540     Kern 

St..    Fresno. 
.Vrchitect — None. 
Contractor— Carl      Vogt,      S49      B      St.. 

Fresno. 

COST,    $2,500 


GARAGE 

LOTS  20,   21.   22.  BLK.  1  Griffith  2d  Ad- 
dition,   Fresno.      Garage. 
Owner — W.    R.    Holmes,    117    Coast    St.. 

Fresno. 
Architect — None. 
Contractor — F.    C.    Wilson. 

COST.     $1,500 

ADDITION 

NO.    1579    WISHOX    AVE.,    Fresno.      Ad- 
dition. 
Owner — Mrs.    Phil    Scott.     1579    Wishon 

.\vc..  Fresno. 
Architect- — None. 
Contractor — H.    H.    Putnam. 

COST,    $4,000 

DWELLING    AND    GARAGE 

LOTS  2.  3.  BLK.  2,  Palm  Hghts..  Fresno. 

Frame  dwelling  and  garage. 
Owner— .-v.     E.     Erickson,     1034     N    St., 

Fresno. 
.\rchitcct — None. 

Contractor — T.     I-I.     Nelson,     3041     Iowa 
.St.,  Fresno. 

COST.   $5000 
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DWELLING  AND  GARAGE 

LOT  22.  Lucerne  Tract,  Fresno.     Frame 

dwelling   and    garage. 
Owner — Julius    Hovanitz,   Fresno. 
Architect — Noni. 
Day's  work.  COST.  |4,50O 

DWELLING    AND    GARAGE 

LOT    17    ELK    30,      Alta   Vista.      Fresno. 

Frame  dwelling  and  garage. 
Owner — L.   Nielson,  Fresno. 
.\rchitect — None. 
Day's  work.  COST,   $4700 

GARAGE 

LOT   4    BLK    1.    Beleview,    Fresno.      Ga- 
rage. 
Owner — Mr.s.     F.    J.     Dow.     1010    Butler 

St..   Fresno. 
.Vrchitect — None. 

Contractor — G.  C.  Cannon.  Butler  and 
S-8th  Sts..   Fresno. 

COST,   $7500 

GARAGE 

LOTS   23,    24    AND    25    BLK    76,    Fresno. 

Garage. 
Owner — L.    Cleinman,   Fresno. 
Arc'nitect — None. 
Day's  work.  COST,  $16,000 

COMPLBTIOIV    NOTICES. 

Fresno  County, 

Recorded  Accepted 

May    29.    1920— LOT    11.    12.    BLK.    EL, 

Capitan     Addition,     Fresno.       S.     L. 

Polito  to  whom  it  mav  concern.... 

May   28,   1920 

May    29,     1920 — LOTS    6,     7,    BLK,     2, 

Matteawan  Addition,  Fresno.     Wm. 

Lambert    to    whom    it    may    con-.. 

cern Mav   27,    1920 

June   1,   1920 — LOT   11,  BLK.  30  ALTA 

Vista    Tract.    Fresno.       Edward    R. 

Copland  to  whom  it  may  concern.. 

June  1,  1920 

♦ 

Bl'ILDIXG   COXTR.\CTS. 

.Sacramento    County." 

r,AR.\GE 

NO.     1520     K     ST..     Sacramento.       One- 
story    brick   and   concrete    garage. 
Owner — E.  C.  Anthony   Co.   Inc.,   1228  K 

St.,    Sacramento. 
Architect — Ben  G.  McDougall.  381  Bush 

St.,    San    Francisco. 
Contractor,  W.  C.  Duncan  &  Co.,  Sharon 

Eldg.,  San  Francisco. 

COST,    $33,000 

nriLDING- 

ror.T  LOT  7,  B.  C.  18th  and  19th. 
Sacramento.  Four-stor.v  reinforced 
concrete  almond  shelling  building. 
Owner — California  Almond  Growers 
Exchange  ,  1S09  C  St.,  Sacramento. 
-Architect — Geo.  C.  Sellon.  1005  Sth  St., 
Sacramento. 
Contractor — Healy  Tibbots   Constr.  Co., 

9    Main    St..    San    Francisco. 
Filed  June   2,   '20,      Dated  June   1,   "20. 

COST,    $92,000 

FOUNDATION 

NO.  620  "F"  ST..  Sacramento.     Concrete 

foundation. 
Owner — California      Packing      Co..      613 

"G"    St..    Sacramento. 
.\rchitect — None. 

Contractor — McGillivrary  Constr.  Co.. 
Capitol  Nat'l  Bk.  Bldg..  Sacra- 
mento. 

COST.    $11,000 

BUILDING 

LOT    1    and    W    40    ft.    Lot    2    S.    T.    7th 
and  8th  Sts..  Sacramento.     Two-story 
brick    building. 
Owner — Franciscan   Sisters.    2518  K  St., 

.Sacramento. 
Architect — None. 

Contractor — Louis  G.    Barton   &   Carroll 
O.    Dudley,   3921    J   St..    Sacramento. 
Filed  May  29.  20.     Dated,  May  26'  '20. 

COST,    $40,000 

♦ 

Bl'ILDI.VG   CONTRACTS. 


San  Joaquin  County. 

FRAME    DWELLING 

.SOUTH  STANISLAUS  ST.  in  Kidd's  Ad- 
dition,   Stockton.       Frame    dwellings. 
Owner — Ramsey-Emerson     Co.,     Record 

Bldg..   Stockton. 
Architect — None. 
Day's   work.  COST.    $2500 


St.. 


Stockton.      Two-story    reinforced 
concrete  and   brick  oflice   building. 
Owner — San    Joaquin     Investment    Co. 
Architect — Davis.      Heller      &      Pearce, 

Belding    Bldg..    Stockton. 
Cjontractoo- — Davis.     Heller     &     Pearce, 
Belding  Bldg..  Stockton. 

COST.    $45,000 


FRAME    DWELLING 

JACKSON      AND      AMERICAN         STS., 

Stockton.      Frame   dw^elling. 
O^vner — Mrs.    E.    E.    Kitchen.   Stockton. 
Architect — None. 
Day's    work. 


FRAME  RESIDENCE 
NO.   115  A  ST..  Fair  Oaks. 

dence. 
Owner — C.      Weatherwax. 

Stockton. 
Architect — None. 
Day's   work. 


COST,    $2500 

Frame  resi- 
15     .\       St., 


COST.    $1975 
Stockton. 


FRAME  RESIDENCE 

LOT     6   BLK     2.  Moss  Villa. 

Frame  residence. 
Owner — M.    F.    Smith,    841    N-Center   St.. 

Stockton. 
Architect — None. 
Day's    work.  COST.    $2600 


FRAME  RESIDENCE 

SOUTH   CALIFORNIA      ST..      bet.    First 

and  Second  Streets.  Stockton.     Frame 

residence. 
Owner — Roger   Brandon.    1128    S-Stanis- 

laus  St..  Stockton. 
Architect — None. 
Day's  work.  COST.  $4000 


RESIDENCE 

NO.     115     A    St.,     Fair    Oaks,     Stockton, 

Frame   residence. 
Owner — S.      Weatherwax,      115     A.      St., 

Stockton. 
Architect — None. 
Day's   work.  COST,   $1,975 


HEVIliW     OF     F.VR      EASTERN 
MERCI-*!.    PRESS. 


[Compiled  from  clippings  made  by  the 
Far  Eastern  Division.  Bureau  of 
Foreign  and  Domestic  Commerce.] 
Amcrienn  Shipping  to  Kobe  Increasing?. 
The  Japan  Advertiser  comments  upon 
the  steady  increase  since  the  war  in 
the  number  of  American  merchant  ships 
arriving  at  Kobe.  This  number  has 
recently  outstripped  that  of  any  other 
foreign  country.  The  March  shipping 
returns  for  Kobe  indicate  that  29 
British  ships  were  next  in  number  to 
the  33  American,  while  French  and 
Dutch  followed  with  3  each,  and  one  or 
two  ships  entered  the  harbor  from  Rus- 
sia. China,  and  Denmark.  British  ton- 
nage, however,  amounting  to  192,213 
tons,  was  slightly  larger  than  the 
American,  which  amounted  to  190.386 
tons.  An  increase  in  the  movements 
of  Japanese  coasting  ships  is  also  evi- 
denced by  the  March  returns.  1.214  of 
the  total  number  of  1.287  ships  being 
Japanese  and  73  foreign,  and  increase 
of  93  in  the  former  and  a  slight  de- 
crease in  the  latter,  compared  with  the 
month  of  February. 

Keen  Competition  la  India. 
AVith  the  United  Sta'.es  and  Japan 
each  maintaining  advantageous  busi- 
ness in  India  and  British  manufacturers 
endeavoring  to  regain  their  pre-war 
position  in  this  market,  competition  i!< 
keen  for  the  trade  of  that  country,  ac- 
cording to  the  Trans-Pacific.  Textiles 
and  machinery  mainly  from  England, 
cotton  hosiery,  silk  piece  goods,  and 
glassware  chiefly  from  Japan,  and  elec- 
tric machinery  and  automobiles  almost 
entirely  from  the  United  States,  supply 
India's  demands  in  these  lines  at  pres- 
ent. The  importation  of  paper  from 
the  United  States  during  the  last  year 
greatly  increased,  and  American  manu- 
facturers successfully  furnished  the 
Indian  market  with  supplies  of  hard- 
ware,  bolts  and   nuts,   nails,   rivets,  and 


machinery    and    mill    furnishings    gen- 
erally. 

Tcn-Vrar    Plan    (or      IraproTement      nf 
Tokyo   Harl>or. 

The  plan  at  present  being  formulated 
by  a  committee  of  various  civic  bodies, 
especially  appointed  to  investigate  the 
possibilities  of  making  Tokyo  one  •f 
the  leading  seaports  of  the  world,  are 
announced  in  the  World  Salesman  as 
comprising  a  ten-year  project  at  an 
estimated  cost  of  $175,000,000.  A  large 
area  is  proposed,  extending  from  the 
breakwater  to  land,  including  wharves, 
godowns,  etc.  One-half  of  this  area 
will  be  under  water.  Sufficient  equip- 
ment in  the  way  of  docks  and  freight 
facilities  will  be  erected  to  handle 
cargo  amounting  to  25,000.000  tons.  A 
complete  report  of  the  investigating 
committee  is  to  be  shortly  submitted 
to  the  Tokyo  Municipal  Assembly  for 
approval,  with  the  hope  that  permission 
for  beginning  the  work  of  erection  in 
the  spring  of  1921  may  be  granted. 

Supplementary     Review     Available. 

In  addition  to  the  foregoing,  items  of 
commercial  interest  concerning,  under 
Japan,  the  expansion  of  Koke's  tele- 
phone system,  the  size  of  Kobe,  the 
amalgamation  of  electric  wire  com- 
panies, the  increasing  demand  for 
small  ships,  and  the  inauguration  ol  a 
Korean  newspaper;  under  China,  pro- 
jected improvements  in  Taku  Harbor, 
the  development  of  Mongolia  by  Sino- 
Japanese  concern,  the  opening  of  a  Sino- 
French  university  in  Shanghai,  and  the 
invention  of  a  new  green  dye;  under 
the  Dutch  East  Indies,  the  new^  harbo'r 
for  Samarang.  and  the  deep-sea  fishing 
industry:  and  under  Burma,  the  de- 
velopment of  Bruma  mines,  may  be  ob- 
tained by  requesting  file  No.   FE-146. 


HIGH        SPEED       STEEL       WTrHOUT 
Tl'NGSTEN 

A  new  high  speea  steel  of  British 
origin  is  without  tungsten  in  Its  com- 
position and  advantages  of  both  a 
practical  and  economical  nature  are 
claimed.  It  is  cobalt-molybdenum 
steel,  the  cobalt  apparently  acting  as 
a  stabilizer  and  as  correcting  certain 
disadvantages  said  to  exist  in  molyb- 
denum-tungsten steels.  The  new  steel 
is  claimed  to  possess  the  highest  point 
of  efficiency  ever  obtained.  The  hard- 
ening temperature  required  is  only  in 
the  neighborhood  of  2.600  degrees 
Fahrenheit.  The  steel  is  also  reported 
to  machine  exceptionally  soft  and  eas- 
ily. The  specific  gravity  of  como  steel 
is  reported  to  be  equal  to  that  of  the 
old  carbon  tool  steel,  and  so  10  per 
cent  less  than  that  of  the  tungsten 
high-speed  steels.  As  a  result  It  is 
estimated  that  a  given  w^eight  of  como 
steel  will  produce  10  per  cent  more 
tools  than  the  same  weight  of  regular 
high-speed  steel. 


I.OS        ANGELES        TO        HAVE        SKY> 
SCRAPER   G.4R.4GB 

LOS  ANGELES,  Cal.— A  "skyscraper 
garage"    is   the   latest   at    Los   Angeles. 

An  eight-story  building,  with  ele- 
vator service  capable  of  handling  and 
storing  more  than  1000  automobiles, 
and  to  be  devoted  exclusively  to  mo- 
tor service  purposes.  is  being  con- 
structed   here. 

The   investment  in   this  enterprise.   It 
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(The  figures  cited  refer  to  reserved  in- 
formation or  trade  lists,  which  may 
be  obtained  from  the  Latin  American 
Division,  Bureau  of  Foreign  and  Do- 
mestic Commerce,  or  any  of  the  dis- 
trict  or  co-operative   offices.] 

Marking  Shipments  for  Export  to 
Mexico, 


Vice  Consul  Willys  A.  Myers,  at 
Vera  Cruz,  wishes  to  bring  to  the  at- 
tention of  exporters  tliat  more  care  in 
marking  cases  for  foreign  shipment  in 
the  language  of  the  country  to  which 
the  goods  are  being  shipped  would 
greatly  facilitate  their  safe  arrival  at 
their  final  destination.  He  explains 
that  very  often  the  badly  damaged 
condition  in  which  goods  arrive  is  due 
to  the  fact  that  the  freight  handlers 
can  not  read  the  directions,  and  sug- 
gests that  exporters  and  forwarding 
agents  have  stencils  of  directions  made 
in  the  languages  of  the  countries  to 
which  they  make  shipments.  A  list  of 
shipping  terms  and  their  Spanish 
equivalents  may  be  obtained  by  re- 
ferring to  file  N'o.  4333. 

Acquisition  of  Tin  Mines   in  Bolivia   by 
American    Interests, 

American  interests  recently  acquired 
the  rights  to  three  Bolivian  tin  mines 
— Caracoles,  Huanchaca  de  Inquisivi, 
and  Pacuni — located  in  the  Department 
of  La  Paz,  at  a  distance  of  about  65 
miles  from  the  Eucalyptus  station  of 
the  Bolivia  Railway  between  Oruro 
and  La  Paz.  The  total  area  of  these 
properties,  which  lie  at  an  altitude  of 
about  17,000  feet  above  sea  level,  is 
about  4,000  hectares,  and  deposits  are 
known  to  run  from  10  to  15  per  cent 
tin.  Already  a  center  of  operations 
has  been  established  at  Eucalyptus, 
where  26  American  engineers  are  at 
work  doing  the  preliminary  construc- 
tion and  installment  work  both  at  the 
mines  and  on  the  road  between  the 
railroad  and  the  properties.  Trade 
Commissioner  Schurz  reports  that  a 
road  suitable  for  auto  trucks  is  to  be 
built  by  the  company  and  a  hydro- 
electric plant  for  supplying  the  mines 
with  power  is  to  be  installed. 
Sanitary  Improvements   in  Paita,  Peru. 

After  an  effort  to  render  the  city  of 
Paita  rat-proof,  a  resolution  has  been 
approved  by  the  President  to  destroy 
every  house  in  the  city  except  six.  An 
epidemic  of  bubonic  plague  has  occa- 
sioned the  radical  move,  and  work  will 
proceed  forwith.  As  yet,  Paita  has 
achieved  no  great  size — there  are 
about  1,000  houses  built  of  bamboo  and 
driftwood — but  it  is  certain  to  be  an 
important  port,  states  Trade  Commis- 
sioner Jackson,  and  will  be  all  the 
more  so  if  it  is  freed  from  the  bubonle 
plague  and  yellow  fever.  All  dwell- 
ings destroyed  will  be  rebuilt  at  the 
expense  of  the  Government  and  will  bo 
rented  or  sold  to  former  occupants  if 
they  wish  them,  while  owners  of 
houses  destroyed  will  be  reimbursed 
by  values  as  assessed  by  the  Oovern- 
ment. 

Need    for    Telephone    Extensions    in 
Jamaica. 

Consul  Charles  L.  Latham  reports 
that  the  Governor  of  Jamaica  recent- 
ly requested  the  legislative  council  to 
vote  an  appropriation  for  the  purpose 
of  obtaining  an  expert  to  investigate 
the  possibilities  of  extending  the  tele- 
phone system  of  the  city  of  Kingston 
to  cover  the  entire  island.  The  pres- 
ent   system,    which    embraces    approxi- 


mately 600  phones  equipped  with 
American  apparatus  and  400  miles  of 
double  wire,  does  not  afford  communi- 
cation with  points  outside  of  the  city's 
immediate  vicinity.  The  legislative 
council,  however,  failed  to  make  the 
appropriation  although  it  recognized 
the  desirability  of  the  extension.  It  is 
therefore  believed  that  there  is  a  good 
opening  for  an  American  telephone  and 
engineering  firm  which  would  be  will- 
ing to  send  an  expert  prepared  to  in- 
vestigate conditions  for  no  other 
recompense  than  the  opportunity  of 
bidding  for  the  installation  contract. 
Communications  might  be  addressed  to 
the  Governor  of  Jamaica  or  to  the  Di- 
rector of  Public  Works  of  Kingston, 
Jamaica. 
Medical      College      to      be      Erected      at 

Shanghai. 

Plans  are  being  worked  out  for  the 
erection  of  the  Shanghai  Medical  Col- 
lege, one  of  the  two  projects  of  the 
Rockefeller  Foundation  in  China,  re- 
ports Consul  General  Edwin  S.  Cun- 
ningham. It  is  said  that  this  institu- 
tion will  follow  the  lines  of  the  Peking- 
Union  Medical  College,  which  consists 
of  a  group  of  laboratories,  hospital 
wards,  service  buildings,  and  staff 
residences,  and  embody  all  the  features 
of  a  modern  medical  center. 
A  Suggestion  to  .advertisers  in  China. 

It  has  been  suggested  that  the  value 
of  advertising  catalogs  sent  to  Chma, 
especially  of  those  sent  to  other  than 
the  principal  cities,  will  be  greatly  in- 
creased if  American  firms  will  indicate 
in  such  catalogs  the  names  of  their 
representatives  or  agents  in  the  prin- 
cipal distributing  centers  of  China,  in 
Hongkong,  and  in  Manila,  as  it  has 
been  noted  that  whenever  consular 
files  are  consulted  by  Chinese  jobbers 
desiring  American  goods,  the  inquiry  is 
invariably  made  as  to  the  nearest 
source  of  supply. 
Railroad  Developmc-At  in  ^duthwestem 

China. 

That  the  oft-projected  development 
of  the  railway  facilities  in  southwest- 
ern China  is  again  under  active  consid- 
eration is  reported  by  Consul  M.  F. 
Perkins,  Changsha.  February  press  re- 
ports indicate  that  the  southern  gov- 
ernment at  Canton  is  anxious  to  pro- 
ceed as  soon  as  possible  vs^ith  a  com- 
prehensive scheme  for  the  unification 
of  the  southern  Provinces  with  trunk 
lines  of  railway,  and  branch  roads, 
either  railways  or  highways.  Such  an 
undertaking  will,  of  course,  be  the 
work  of  many  years,  even  under  the 
most  favorable  circumstances,  but  any 
initial  steps  will  have  important  in- 
fluence  on    the   future  developments. 


BETTER    DESIGNS    FOR  BRITISH 
POTTERY. 


NEW  HEATING  APPARATUS 


Using  his  privilege  of  making  a 
eomplaint,  the  prisoner  asked  to 
speak  to  the  governor  of  the  jail. 

"This  cell's  too  cold,  sor,"  he  said. 
"If  it  isn't  heated  up  abit  it's  freez- 
ing  to   death   Oi'll  be  intoirely." 

By  the  governor's  orders  a  ther- 
mometer was  placed  in  the  cell.  This 
was  left  for  an  hour;  then  the  gov- 
ernor and  the  head  warden  went  again 
lo  the  cell  to  look  at  the  instrument. 

No  sooner  had  they  entered  than 
the  Irishman  exclaimed  in  reSlieved 
tones: 

"Bedad,  sor,  an'  d'ye  know  my  cell's 
a  lot  warmer  since  that  thing's  been 
here?  Lave  it,  sor,  it's  hayting  up 
the  place  foine!" 


[The  London  Times  Trade  Supplement.] 
The  British  Pottery  Manufacturers' 
Federation  recently  devoted  a  special 
meeting  to  the  subject  of  industrial  art 
— a  distinct  and.  perhaps,  unprecedent- 
ed acknowledgment  on  the  part  of 
manufacturers  of  the  importance  of  de- 
sign to  their  industry.  With  the  de- 
mand for  wares  so  strong  and  continu- 
ous as  it  is,  and  with  buyers  not  too 
critical,  so  long  as  they  can  secure 
goods,  manufacturers  might  almost  be 
pardoned  a  neglect  of  the  art  side  of 
the  industry.  As  a  matter  of  fact, 
however,  plenty  of  new  designs  and 
better  designs  than  have  been  seen  tor 
decades  are  being  produced,  for  manu- 
facturers are  realizing  that  it  costs 
little  or  no  more — in  fact,  sometimes 
less — to  make  a  thing  beautiful  in- 
stead of  ugly;  that  it  is  the  shape  and 
decoration  that  first  attract  the  in- 
tending ipurcliaser,  and  that  good  de- 
sign in  combination  with  admitted 
technical  perfection  is  calculated  to 
justify  the  high  prices  that  are  inevi- 
table with  the  present  cost  of  produc- 
tion. 

The  Manufacturers'  Federation  heard 
addresses  on  the  aims  of  the  British 
Institute  of  Industrial  Art  and  referred 
to  its  arts  and  designs  committee  the 
question  of  participating  in  the  forth- 
coming or  future  exhibitions  of  the  in- 
stitute. The  British  Institute,  except 
that  Its  operations  apply  to  all  craft 
industries,  is,  in  fact,  following  the  ex- 
cellent example  of  the  Ceramic  Art 
Society,  whose  two  adjudicated  exhibi- 
tions have  undoubtedly  had  an  improv- 
ing influence  on  pottery  design.  The 
example  of  the  Ceramic  Art  Society  has 
also  been  followed  in  Sweden,  where 
competitions  have  been  organized  and 
the  makers  of  the  wares  accepted  per- 
mitted to  stamp  their  goods  with  a 
statement  that  they  have  been  so  ac- 
cepted, thus  giving  them  a  hall  mark 
of  good  design. 

The  Manufacturers'  Federation  also 
gave  consideration  to  the  reorganiza- 
tion of  the  Potteries  Art  School,  which 
is  now  bein  carried  out  by  the  new  art 
director,  who.  with  the  cooperation  of 
the  employers,  is  determined  to  make 
more  intimate  the  relations  between 
the    factories   and   schools. 


SOAP    FACTORY    TO    LOCATE    HERE. 


A  plant  to  cover  about  thirty  acres, 
and  to  employ  500  hands  at  the  begin- 
ning and  subequently  1,000,  has  been 
secured  tor  the  San  Francisco  bay  dis- 
trict as  the  outcome  of  a  survey  of  Pa- 
cific Qbast  territory  by  representa- 
tives of  Proctor  &  Gamble,  big  soap 
manufacturers,    of    Cincinnati,    Ohio. 

According  to  the  Industrial  Depart- 
ment of  the  Chamber  of  Commerce, 
representatives  of  the  company  an- 
nounced before  leaving  the  city  that 
they  had  taken  an  option  on  the  bay 
site.  The  exact  location  was  not  made 
public,  although  it  is  said  to  be  in  the 
vicinity  of  Richmond. 

Favorable  consideration  was  given 
to  the  San  Francisco  peninsula,  par- 
ticularly on  account  of  the  available 
labor  supply  an#  the  admirable  facili- 
ties for  transportation  and  distribution, 
but  the  high  property  values  as  well  as 
the  difficulty  in  finding  such  a  large 
tract,    were   found    to   be    prohibitive. 
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The  eight  hour  day  is  not  only  more 
efficient  than  the  10  hour  day  in  in- 
dustrial plants,  but  is  more  economical 

This  is  the  conclusion  reached  by 
experts  of  the  United  States  Public 
Health  Service  iu'ter  a  careful  detail- 
ed study  of  conditions  and  production 
in  standard  factories  of  both  classes, 
which   has  been   under   way  since   1917. 

The  plants  surveyed  were  selected 
after  a  great  deal  of  care.  Each  is  a 
modern  factory.  employing  such  a 
large  number  of  workers  as  to  make 
any  conclusions  reached  apply  to  in- 
dustry in  general.  The  other  consid- 
eration was  that  the  machinery,  manu- 
factured product  and  processes  in  the 
10  hour  plant  should  be  sufficiently 
similiar  to  the  eight  hour  plant  to 
make  a  fair  comparision. 

The  advantages  are  all  in  favor  of 
eight  hour  days,  or  shifts,  as  compared 
with  the  in  hour  day,  and  relate  to 
maintenance  of  output,  to  lost  time 
and    to   industrial   accidents. 

Here  are  the  main  conclusions  sum- 
marized: 

Maintenance  of  output:  The  out- 
standing feature  of  the  eight  hour  day 
is  steady  maintenance  of  output.  The 
outstanding  feature  of  the  10  hour 
system   is   tlie   decline  of  output. 

Lost  Time:  Under  the  eight  hour  sys- 
tem work  with  almost  full  power  be- 
gins and  ends  approximately  on  sche- 
dule, and  lost  time  is  reduced  to  a 
minimum.  Under  the  10  hour  system 
work  ceases  regularly  before  the  end 
of   the  spell  and  lost   time   is  frequent. 

Stereotyped  Output:  Under  the  10 
hour  system  the  laborers  seem  to  ar- 
tifically  restrict  their  effrrts  and  to 
keep  pace  with  the  less  efficient  work- 
ers.. Under  the  eight  hour  day  the 
output  varies  more  nearly  according 
to  the  individual  capacity  of  the  la- 
borer. That  is.  each  is  more  likely  to 
do  his  utmost,  rather  than  an  "average 
day's  work,"  regulated  by  a  low  stand- 
ard. 

Industrial  Accidents:  This  phase  of 
the  study  is  of  particular  interest. 
Ordinarily  accidents  may  be  expected 
to  vary  directly  with  speed  of  produc- 
tion, owing  to  increased  exposure  to 
risk.  But  when  fatigue  is  taken  into 
consideration  there  is  a  marked  modi- 
fication of  this  rule.  When  there  is  a 
.-eduction  of  output  due  to  fatigue 
'here  is  a  rise  in  the  number  of  acci- 
dents: that  is,  in  the  last  hours  of  the 
10  or  12  hour  day,  in  s/pite  of  em- 
ployees slowing  up  in  work,  more  acci- 
dents occur.  If  for  any  reason  pro- 
duction is  speeded  up  in  the  last 
hours,  when  the  laborers  are  fatigued, 
the  rise  in  the  number  of  accidents 
rises  so  rapidly  as  to  leave  no  room  to 
doubt  that  the  higher  accident  risk  ac- 
companies the  decline  in  working 
capacity  of  the  employee. 

These  conclusions  are  based  on  so 
careful  a  study  by  officers  of  the  U.  S. 
Public  Health  Service  and  on  so  large 
a  number  of  employees  that  they  may 
undoubtedly  be  applied  by  industrial 
engineers    generally. 

The  full  report  is  contained  in  Pub- 
lie  Health  Bulletin  Xo.  106.  wTiich  is 
the  first  of  a  series  to  be  published  6y 
the  U.  S.  Public  Health  Service  on  the 
problems  of  industrial  working  capa- 
city. In  the  two  hundred  pages  mak- 
ing up  the  present  report  is  presented 
a  wealth  of  information  which  no  In- 
dustrial engineer  can  afford  to  neglect. 


Certainly  if  American  industry  is  to 
maintain  its  present  leadership  it  will 
only  be  as  the  result  of  the  applica- 
tion   nf   sound   physiological   principles. 


THE  POSTAL   SERVICE 


The  postal  service  of  the  country  has 
never  been  as  inefficiently  performed 
as  it  is  now,  since  the  activities  of  the 
war  demoralized  the  handling  of  the 
mail.  In  that  period  of  stress  and 
turmoil  there  was,  of  course,  reason 
why  there  should  be  interruption  and 
delay.  People  forgave  and  overlooked 
the  annoyances  that  frequently  meant 
much  in  the  way  of  interference  with, 
and  loss  in  business.  The  expansion 
of  the  military-naval  force,  the  dis- 
patch of  thousands  of  trooips  abroad, 
the  maintenance  of  an  Army  of  two 
million  men  in  France,  and  the  mani- 
fold increase  in  the  industrial  situa- 
tion naturally  made  enormous  demands 
upon  the  postal  service,  but  even  then 
it  was  worse  than  it  need  to  have 
been  had  there  been  efficient  manage- 
ment in  the  Post  Office  Department. 
But  now  there  is  no  reason  for  the 
existing  paralysis  of  the  system.  It 
is  utterly  indefensible  and  a  reproach 
and    a   disgrace    to    the   administration. 

We  are  informed  by  the  National 
Publishers'  Association,  through  one  of 
its  periodical  bulletins,  of  this  state  of 
affairs  in   the  postal   service: 

Complaints  cover,  not  only  great  de- 
lay in  second-class  delivery,  but  gross 
neglect  and  failure  to  deliver  third- 
class  matter.  It  was  reported  that  a 
short  time  :jgo  the  Xew  York  post 
office  had  on  hand  80,000  bags  of  un- 
delivered mail,  which  had  to  be  plac- 
ed in  a  wareliouse  until  it  could  be 
forwarded.  Warehouses  were  said  to 
be  maintained  in  numerous  western 
terminals,  such  as  Omaha,  Kansas  City. 
St.  Louis,  Chicago,  etc.,  for  the  storage 
of  third-class  mail.  Delivery  of  local 
third-class  mail  was  reiported  22  days 
late.  In  one  case,  where  1,600,000 
pieces  of  third  class  were  mailed  for 
delivery  throughout  the  country  be- 
ginning February  17,  only  25  per  cent 
were  reported  delivered  over  two 
months  later. 

The  complaints  received  from  sub- 
scribers to  weekly  newspapers  and 
monthly  magazines  continue  to  pour  in, 
alleging  late  delivery  and  non-delivery 
rf  those  periodicals.  Sometimes  and  in- 
deed frequently,  according  to  com- 
munications received  at  this  office,  the 
U.  S.  Government  Advertiser,  mailed 
from  Washington  on  Wednesday  night, 
is  not  delivered  to  a  subscriber  who 
has  a  definite  street  and  number  ad- 
dress in  New  York  city  until  the  fol- 
lowing Friday  or  every  Saturday  and 
early  in  the  next  week,  with  deliveries 
at  other  points,  especially  in  the  middle 
west,  practically  hopeless.  A  similar 
deplorable  and  disgraceful  situation 
prevails  in  other  directions.  In  the 
meantime,  newspapers  and  magazine 
publishers  are  subjected  to  an  enor- 
mous charge  for  the  shipment  of  second 
class  mail  matter,  the  regulation  in 
this  particular  being  complicated  by  a 
system  of  zones  of  delivery  and  a  sepa- 
ration of  advertising  from  reading 
matter  under  two  different  rates  for 
each  zone.  All  of  this  not  only  in- 
creases expense  of  publications  pro- 
digiously, but  it  adds  to  the  difficul- 
ties of  routine  office  work  in  order  to 
satisfy  the  governmental  demand  for 
records   and   reports.      With  the     extra 


rate  of  postage  fastened  upon  publica- 
tions, in  some  instances  resulting  In 
extinction,  the  Post  office  Depart- 
ment under  Mr.  Burleson  has  rendered 
a  service  that  is  a  scandal  in  its  ef- 
ficiency and  incompetence.  It  almost 
partakes  of  the  nature  of  obtaining 
money  under  false  pretenses.  It  cer- 
tainly exacts  the  payment  from  publi- 
shers for  something  that  is  not  fur- 
nished.— U.    S.    Government   Advertised. 


ROOFING    M.%TERIALS    USED    ON" 
SrM.\TR.\    E.4ST   CO.*ST. 


(Consul      A.      E.     Carleton.     Medan, 
Sumatra,    Mar.    9,    1920.] 

The  modern  style  private  house  in 
Medan  is  constructed  of  cement,  which 
material  is  fast  replacing  wood  for 
building,  although  the  latter  is  un- 
doubtedly better  suited  for  the  tropics 
than  cement.  It  is  claimed  that  wood- 
en houses  are  only  serviceable  for  10 
or  12  years,  and  moreover  the  greatly 
increased  cost  of  these  wooden  struc- 
tures has  forced  the  construction  of 
cement    buildings. 

Formerly  both  tile  and  stap  roofing 
were  most  generally  used,  but  with  the 
advent  of  cement  houses,  stone  and 
wooden  shingles  have  been  adopted. 
Patent  roofings  are  practically  un- 
known in  the  Sumatra  East  Coast,  the 
reason  being  that  the  torrential  rains 
and  the  great  heat  militate  against 
their  employment.  There  are  very  few 
flat  roofs  in  Medan.  the  roofs  as  a  gen- 
eral rule  having  a  decided  pitch,  be- 
cause of  the  great  rains  and  because 
such  roofs  are  said  to  be  much  cooler. 
Stone  shingles  are  becoming  very 
popular,  as  they  are  easy  to  place  in 
position,  the  shingles  being  interlock- 
ing and,  therefore,  requiring  no  ce- 
ment. They  are.  besides,  made  in  such 
a  way  that  the  air  has  free  play,  but 
no  water  may  enter. 

The  wood  shingle,  or  sirap,  a  British 
Indian  product,  is  also  popular,  es- 
pecially at  Brastagi,  where  the  winds 
probably  would  not  admit  of  the  free 
use  of  stone  shingles.  The  wooden 
shingles  are  first  soaked  in  a  prepara- 
tion in  order  to  make  them  water 
tight.  On  the  estate  stap  roofing  is 
used  extensively,  as  it  is  considered 
very  serviceable,  and  likewise  cheap. 
On  garages.  small  manufacturing 
plants,  etc.,  corrugated  iron  or  tar 
paper  is  used,  but  only  in  a  temporary 
way. 


GREAT    BRIDGE    READY 
TWENTY   YEARS. 


CHICAGO — Ten  thousand  tons  of 
steel.  Chicago's  new  boulevard  link 
bridge,  settled  into  place  recently  with 
a  whirring  of  gears  and  for  the  ninth 
time  in  117  years  northern  and  south- 
ern Cliicago  w'ere  connected  by  a  di- 
rect lake  front  route. 

The  new  bridge,  a  double  deck  bas- 
cule, or  "jack  knife"  type,  is  a  triumph 
of  engineering  skill.  When  the  draw 
is  opened  for  passing  ships  the  two 
immense  "leaves"  tower  150  feet  into 
the  air.  A  broad  boulevard  viaduct 
leads  to  the  upper  level,  reserved  for 
pleasure  vehicles  only,  while  trucks 
and  drays  rumble  over  the  lower  pas- 
sageway. The  bridge  cost  $16,000,000 
and  more  than  20  years  was  spent  in 
its   planning   and   construction. 


Wednesday,       June 


BUILDING  AND  ENGINEERING  NEWS 


23 


LATIN      AMERICAN     TRADE      NOTES. 


[Pile  numbers  cited  refer  to  reserved 
information  or  trade  lists,  which  may 
be  obtained  from  the  Latin  American 
Division,  Bureau  of  Foreign  and 
Domestic  Commerce,  or  any  of  the 
district   or   cooperative   offices. J 

Proposed  Instuilatlon   of   Liglit   and 
Power  Plant  in  Colombia. 

A  franchise  for  the  operation  of  a 
light  and  power  plant  within  the  Santa 
Marta  municipal  district  in  Colombia 
has  been  obtained  by  an  American  who 
expects  to  be  ready  to  furnish  light  and 
power  to  consumers  within  a  year. 
The  only  central  power  station  at  pres- 
ent in  operation  in  the  Santa  Marta 
consular  district  is  organized  under  the 
laws  of  Colombia,  although  the  capital 
subscribed  as  well  as  the  present  man- 
agement is  American. 

Publiention  Dealius'  witli  Construction 
Work,     in     River     Plate     Countries 

Available. 
Dealers  in  construction  materials 
may  be  interested  in  a  weekly  [publica- 
tion, "El  Constructor,"  devoted  to  con- 
struction work  in  the  River  Plate 
countries,  which  is  to  be  transmitted 
regularly  by  the  Commercial  Attache 
Office  in  Buenos  Aires.  Each  issue 
gives  an  especially  useful  table  of  cur- 
rent prices,  not  only  of  the  usual  con- 
struction materials  such  as  cement, 
tiles,  sand,  lumber,  etc..  but  also  of  the 
various  types  of  imported  roofing  ma- 
terials, glass,  iron,  and  steel.  Other 
information  available  includes  lists  of 
contracts  for  public  works,  bids  to  be 
opened,  importations  of  construction 
material,  etc.  Interested  persons  may 
consult  this  publication  (printed  in 
Spanish)  in  the  Latin-American  divi- 
sion of  the  Bureau  of  Foreign  and 
Domestic  Commerce. 

Vae  of  Argentine  Mali  for  Uistributing 
American  Goods. 
The  advisability  of  establishing-  local 
distributing  warehouses  by  those  com- 
panies seeking  to  secure  business  in 
Argentina  is  commented  U(pon  by  Com- 
mercial Attache  Klein  in  a  recent  com- 
munication. Complaints  of  mail  de- 
lays, of  fees  and  stamps  connected 
with  the  clearing  of  packages  through 
the  customs,  and  of  the  pilfering  of 
articles  are  repeatedly  heard.  In  order 
to  overcome  these  difficulties,  goods 
might  be  received  in  quantities  by 
freight  from  the  United  States  and  dis- 
tributed to  clients  through  the  Argen- 
tine mail.  Dr.  Klein  adds  the  informa- 
tion that  the  Argentine  Post  Office  De- 
partment has  recently  made  arrange- 
ments for  a  domestic  parcel-post  sys- 
tem for  packages  up  to  20  kilos  (44 
pounds)  to  cover  all  of  the  3,n00  post 
offices  in  the  country,  with  possibly 
later  extensions  to  Chile.  Uruguay,  and 
Paraguay.  The  department  is  only 
awaiting  the  arrival  of  scales  from  the 
United  States  to  put  this  parcel  system 
into   operation. 

Neiv  Commercial  Activities  in  Bolivia. 
An  English  company  known  as  the 
Madelra-Mamore  Trading  Co.  (Ltd.) 
has  been  organized  to  do  business  in 
Bolivia.  Agencies  are  to  he  establish- 
ed at  Trinidad,  Santa  Cruz  de  la  Seirra. 
and  Riberalta  in  Bolivia;  and  Porto 
Velho.  JIanaos,  and  Para,  Brazil,  the 
managers  and  clerks  for  these  agencies 
having  been  expected  from  England  in 
April.  Stores  will  be  opened  at  Trini- 
dad, Santa  Cruz  de  la  Seirra,  and  Rib- 
eralta. where  large  stocks  of  merchan- 
dise and  machinery  suitable  to  the  re- 
gion will  be  disposed   of  either  whole- 


sale or  retail.  The  announced  inten- 
tion is  to  accelerate  deliveries  and, 
through  elimination  of  third  parties,  to 
reduce  the  cost  to  the  buyer.  In  addi- 
tion to  the  agencies  mentioned,  the 
company  now  controls  two  stern-wheel 
steamers   and    have    two    more    building 

in  England,  all  of  which  will  be  used  to 
distribute  freight  on  the  different 
rivers.  Each  of  the  boats  will  also 
carry  a  full  line  of  merchandise  and  be 
equipped  with  an  agent  to  dispose  of 
the  cargo  either  for  cash  or  for  loeal 
products. 


PAR  EASTERN  TRADE  NOTES. 


[Prepared  in  the  Far  Division,  Bureaa 
of  Foreign  and  Domestic  Commerce, 
to  which  refer  for  fuller  pa^rticulars. 
The  District  and  Cooperative  Offices 
have  reserved  information  where  ref- 
erence number  is  given.] 

.4merican  Preight  Cars  for  Chinese 
Railn-ay. 

The  recent  signing  of  a  contract  for 
the  purchase  from  an  American  firm  of 
20  standard  American  freight  cars  for 
use  in  transporting  coal  from  the 
Pinghsiang  collieries  to  Wuchang  on 
the  Yanst  River  marks  a  return  by  the 
Chuchow-Pinghsiang  Railway  to  the 
use  of  American  equipment.  Although 
the  road  was  built  of  American  mate- 
rials and  originally  operated  with 
American  equipment,  subsequent  pur- 
chases were  primarily  from  German 
sources,  as  the  directing  engineer  of 
the  road  and  the  technical  staff  of  the 
mine  were  nearly  all  of  that  national- 
ity. 

Proposed    Opening  of   Tslnlngchow. 
China,  to  Foreign  Trade. 

The  desirability  of  opening  to  for- 
eign trade  the  city  of  Tsining  has  been 
set  fortli  in  a  petition  sponsored  by 
prominent  citizens  of  Shantung  Pro- 
vince. This  city  occupied  an  important 
position  on  the  Grand  Canal  until  the 
overflowing  of  the  Yellow  River  silted 
up  the  canal.  Being  the  center  of  a 
fertile  region,  it  still  is  visited  by  for- 
eign traders  seeking  native  products 
for  export.  It  has  connections  by  rail 
through  Yengchow  and  by  water  with 
commercial  centers  to  the  north  and 
south,  and  it  is  believed  that  if  the 
plan  for  the  restoration  of  the  Grand 
Canal  is  carried  out  and  the  proposed 
foreign  settlement  established,  it 
would  again  become  an  important 
trade   center. 

Trpde   Promotion  in  China. 

Mr.  Yeh  Kung-cho,  former  vice 
minister  of  communications,  has  re- 
cently been  appointed  by  the  President 
of  China  as  high  industrial  commis- 
sioner to  further  the  economic  develop- 
ment of  China,  reports  Acting  Commer- 
cial Attache  C.  C.  Batchelder.  He  has 
already  accomplished  a  survey  of 
Chinese  products  suitable  for  export, 
and  has  advised  the  Tientsin  Chinese 
Chamber  of  Commerce  in  regard  to  the 
best  methods  of  collecting  and  preipar- 
Ing  Chinese  products  for  export.  To 
make  it  easier  for  foreigners  to  trade 
directly  with  Chinese  merchants  and 
to  buy  in  cargo  lots  without  employ- 
ing compradores  and  numerous  native 
agents,  he  strongly  urges  care  in  main- 
taining high  standards  of  quality  and 
the  avoidance  of  adulteration  or  the 
use  of  misleading  descriptions  and 
trade-marks.  The  commissioner  start- 
ed the  latter  part  of  March  on  an  ex- 
tensive   trip   through    Manchuria   along 


the  line  of  the  Eastern  Chinese  Rail- 
way for  the  purpose  of  encouraging 
trade  between  Manchuria  and  Siberia, 
especially  the  trade  in  beans  and  bean 
oil. 

Market  for  Drick-Maktiig;  Machinery. 
The  present  shortage  in  l3airen  of 
suitable  buildings  for  commercial  of- 
fices Is  accentuated  by  the  insufficiency 
of  bricks  and  the  consequent  high 
prices,  which  were,  in  March,  about  50 
per  cent  higher  than  the  previous  July, 
Of  the  50,000,000  bricks  produced  an» 
nually  in  Darien  some  30.000,000  are 
machine  made  and  20.000.000  made  by 
hand.  In  an  attempt  to  meet  a  portion 
of  the  local  demand,  which  is  estimat- 
ed at  200.000.000  a  year,  one  contractor 
has  recently  purchased  brick-making 
machinery  to  the  value  of  $230,000. 
having  a  capacity  of  2,000  bricks  per 
hour. 

American      Chamber     of     Commerce      In 

Hankow. 

An  American  chamber  of  commerce, 
comprising  all  the  20  or  more  Ameri- 
can business  interests  in  Hankow,  was 
formed  on  March  17,  1920,  for  the  pur- 
pose of  promoting  American  trade  by 
establishing  closer  relations  between 
the  American  concerns  and  tlie  foreign 
firms,  reports  Acting  Commercial  At- 
tache. C.  C.  Batchelder.  It  will  also 
cooperate  with  the  other  chambers  of 
commerce  in  Hankow  and  other  cities, 
as  every  recognized  center  of  trade 
throughout  the  district  has  a  Chinese 
chamber  of  commerce,  among  them  be- 
ing the  Hankow  Chamber  of  Com- 
merce, the  Wuchang  Chamber  of  Com- 
merce, and  the  General  Chamber  of 
Commerce  for  Hankow,  Hanyang,  and 
■Wuchang,  which  are  very  influential 
organizations.  A  French  chamlier  of 
commerce  has  recently  been  establish- 
ed in  Hankow  and  there  is  already  a 
British  chamber  of  commerce  in  which 
other  nationalities  are  allowed  to  join 
as  nonvoting  associate   members. 


HIGHWAY  WORK  IN  OTHER  STATES 
HALTED 


California  is  not  the  only  state  in 
which  changed  conditions  are  playing 
havoc  with  plans  for  state  highway 
construction.  The  state  highway  com- 
mission of  New  York,  in  a  letter  to 
Governor  Smith,  has  announced  the 
entile  suspension  of  all  new  construc- 
tion until  such  time  as  conditions 
again   become   normal   or  near  normal. 

The  conditions  which  have  forced  this 
commission  to  defer  new  construction 
are   briefly  as  follows: 

1.  Shortage  and  high  cost  of  labor. 

2.  Shortage  of  railway  cars  and  un- 
certainty of  transportation. 

3.  Lack    of    competition    in    bidding. 

4.  Seemingly  unjustifiable  advance  in 
cost  of  materials. 

5.  Commercial  quarries  restricting 
output  and  In  some  instances  closing 
down. 

6.  Necessity  of  assuring,  by  utiliz- 
ing labor  which  would  otherwise  be  di- 
verted to  New  York,  the  completion  of 
the  maintenance  program  which  be- 
cause of  the  present  condition  of  our 
highways  is  an  economical  necessity 
and  more  essential  than  new  construc- 
tion. 
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SEATTLE      MUUKS    BOAKU      ADOPTS 
Xl-:\V    CONTRACT   FOH.M 

SEATTLE.  Wn. — A  new  form  of 
contract  to  be  used  hereafter  by  the 
Board  of  Public  Works  on  city  con- 
struction V.  ork,  was  adopted  by  that 
body  at  a  recent  meeting.  The  form 
was  proposed  by  James  H.  Blackwell, 
superintendent  of  buildings  on  April 
23  and  later  approved  as  to  its  legal- 
ity by  the  corporation  counsel.  Here- 
after bidders  will  be  required  to  bid 
on  both  the  new  form  and  on  the  old 
lymp  .sum  form  of  contract  and  in  the 
event  of  their  declining  to  do  so  their 
bids  will  be  thrown  out.  Bidders  will 
also  be  required  to  specify  the  time  for 
doing  the  work  in  each  form  of  bid  and 
the  advertisement  tar  bids  will  be  drawn 
.so  as  to  explain  clearly  the  method  upon 
which  they  will  be  required  to  bid.  The 
first  or  new  form  upon  which  bids  must 
be   submitted   will   be   as   follows: 

1.  The  estimated  actual  cost  of  the 
work  to  the  contractors. 

2.  The  fee  for  the  contractor's  ser- 
vices in   performing  the   work. 

3.  The  premium  of  thirty  per  cent 
on  the  savings,  that  is,  the  amount,  if 
any.  that  the  work  costs  less  than  the 
estimated   cost. 

4.  The  forfeit  or  deduction  of  thirty 
per  cent  if  tlie  work  costs  more  than 
the  estimated  amouat  of  the  contract, 
the  forfeit  in  no  event  to  exceed  seven- 
ty per  cent  of  the   fee  for  services. 

This  thirty  per  cent  in  both  instances 
is  to  be  upon  the  difference  between 
the  actual  cost  and  the  estimated  cost, 
which  can  only  be  determined  after  the 
work  is  completed  and  the  exact  cost  is 
known. 

The  specification  is  to  state  that  the 
sum  or  fee  for  services  must  not  be  less 
than  six  per  cent  or  more  than  fifteen 
per  cent  of  the  estimated  cost. 

The  addition  or  sum  of  No.  1.  (the 
estimated  cost)  and  No.  2,  (the  fee  tor 
services)  will  represent  the  cost  to  the 
owner  subject  to  No.  3.  the  premium 
for  saving  and  to  No.  4,  the  forfeit  for 
excess. 

It  was  thoroughly  discussed  at  the 
meeting  of  the  committee  that  the  bid- 
ders might  notb'.d  honestly  on  the  fig- 
ures they  made  themselves  on  the  esti- 
mated cost  and  the  compensation  or  fee 
they  desired,  hut  for  selfish  purposes 
might  put  in  some  other  figures  than 
their  honest  figures  for  these  items,  on 
which  account  a  method  to  determine 
the  lowest  bid  was  adopted  as  follows: 

Take  the  average  of  all  the  lowest 
estimated  costs  as  the  average  actual 
cost.  To  this  will  be  added  the  fe<*  for 
services  cf  esch  individual  bii  and 
thirty  per  cent  of  the  difference  if  the 
average  bid  is  lower  than  the  bids 
submitted  and  deduct  thirty  per  cent 
if  the  average  bid  is  higher  than  the 
actual  bid  submitted  in  each  case.  This 
is  called  a  system  of  evaluation  and  to 
he  used  simply  to  determine  who,  in 
the  judgment  of  the  board,  is  the 
lowest  bidder.  The  contract  will  be  let 
upon  the  bid  as  submitted  by  the  bid- 
ders  in   each   case  on   items   1   and   2. 

The  specification  is  to  he  drawn  care- 
fully so  as  to  state  just  what  items 
of  expense  for  the  work  are  to  be  in- 
cluded in  item  1.  the  actual  cost,  and 
just  what  items  of  expense  or  fees  con- 
nected with  the  workers  to  be  included 
in  item  2.  the  fee  for  services.  The 
alternative  bid  will  be  upon  the  old 
lump  sum  basis  tor  all  work  shown  in 
plans   and   called   for  in   the  specifica- 


tions and  a  time  for  the  completion  of 
said  work  must  be  started.  The  bonds 
or  certified  check  yccompanying  the 
bid  will  be  called  for  in  the  general 
conditions  or  specification  and  will 
apply  to  both  forms  of  bid. 


FAR     E.\STERIV     TRADE     NOTES. 


[Prepared  in  the  Far  Eastern  Division, 
Bureau  of  Foreign  and  Domestic 
Commerce,  to  which  refer  for  fuller 
particulars.  The  District  and  Co- 
operative Offices  have  reserved  in- 
formation where  reference  number  is 
given.] 


BIffctric    Monorail    Tramway    Proponed 
for   Tokyo. 

With  a  view  to  relieving  the  conges- 
tion of  traveling  in  Tokyo  and  as  an 
auxiliary  to  the  municipal  electric-car 
service,  it  is  reported,  several  business 
men  of  the  capital  have  approached  the 
Government  for  permission  to  build  a 
nonorail  electric  tramway  over  the 
rivers  and  canals  in  Tokyo.  The 
scheme  proposes  to  introduce  cars 
capable  of  accommodating  50  persons 
and  running  at  an  average  speed  of 
about  25  miles  per  hour.  The  estimat- 
ed cost  of  such  a  line  is  $8)5,000  per 
mile  and  the  proposed  capital  of  the 
company   is  $7,500,000. 

Dairen   and   Nasasaki   «o   Be  Connected 
by  Cable. 

Another  means  of  direct  communica- 
tion between  Manchuria  and  Japan  is 
being  provided  for  in  the  laying  of  a 
new  cable  lietween  Dairen  and  Na- 
gasaki. The  purchase  of  materials, 
laying  of  the  cable,  and  other  work  in 
connection  thereto  will  be  conducted 
by  the  Imperial  Japanese  Department 
of  Communications,  which  will  also 
bear  all  expenses  for  repairs  and  up- 
keep, but  all  expenses  for  the  laying 
thereof  is  to  be  borne  by  the  South 
Manchurian  Railway  Co..  with  the  pro- 
vision that  the  Japanese  Government 
shall  pay  the  railway  company  7  per 
cent  per  annum  on  the  amount  so  ex- 
pended for  as  long  a  period  as  the  Gov- 
ernment shall  continue  to  use  the  cable. 
The  cost  of  the  undertaking  is  esti- 
mated at  $1,350,000.  The  project  is  ex- 
pected to  b  ecompleted  in  March.  1921. 
the  materials  having  been  already  or- 
dered from  England  for  delivery  by 
November,    1920. 


CHICAGO     BRICKLAYERS     TAXI 
THEIR  WORK 


a   crowded   street  car?" 

Oh  why,  indeed!  The  bankers  and 
bosses  may  be  satisfied  with  street 
cars,  but — Hey,  taxi!" 


A    NEW    STORY. 


TO 


Charles  Caldwell  Dobie,  whose  short 
stories  are  regarded  among  the  best  in 
American  literaturs,  has  written  a 
novel  on  a  new  phase  of  San  Francisco 
life.  New  in  the  sense  of  not  having 
been  discovered  before  for  literary  use. 
The  San  Francisco  of  "The  Blood  Red 
Dawn,"  just  oft  Harpers  press,  shows 
the  Greek  folk  life  in  the  western 
metropolis.  It  is  a  novel  that  will 
come  close  to  Californians  for  its  in- 
terpretation of  the  City  of  Seven  Hills 
and  for  its  revelation  of  a  writer  who 
learned  his  subject  by  living  close  to 
its  heart. 

It  is  a  story  of  a  girl  told  in  the  ac- 
counting of  her  reactions.  A  character 
development  in  which  the  analyzing  is 
done  by  the  reader,  a  narrative  that 
uncovers  a  soul  without  one  word  of 
dissection  or  one  paragraph  of  moraliz- 
ing. It  is  when  Claire  Robson  becomes 
a  piano  player  in  a  Greek  cafe  that  she 
thinks  she  has  closed  all  doors  behind 
her.  Here  she  learns  that  all  is  not 
wicked  that  is  so  labeled  and  in  this 
Greek  community  there  are  the  quaint 
ways  and  customs  of  old  Europe. 

Professional  Bohemians  discover  Do- 
bie's  heroine  in  her  corner  of  Greece. 
They  crowd  the  Greek  folk  dancers 
off  the  floor.  Old  friends  find  Claire 
Robson  coldly  proud  and  determinedly 
liard  She  is  one  w3io  clings  to  a  place 
where  there  is  at  least  no  pretence  of 
virtue  rather  than  surrender  to  the  ap- 
peal of  a  world  that  cast  her  out.  It  is 
a  situation  in  which  she  rather  receive 
money  thrown  at  her  feet  by  those  old 
friends  "out  on  a  time."  than  accept  of 
their  charity  and  in  it  Dobie  has  pre- 
served a  realism  as  convincing  as  it  is 
tragic.  This  newest  mystery  story  of 
San  Francisco.  "The  Blood  Red  Dawn." 
will  win  a  place  in  the  heart  of  the 
Nation  for  both  the  author  and  the 
city. 


ARCHITEC^IRAL    ENGINEER 
NA.MED      FOR      OAKL.%^NT} 
BUILDING  DEPARTMENT. 


(By  Universal  Service) 

CHICAGO.  June  3. — A  taxi  drew 
up  before  a  building  in  the  process 
of  construction,  the  driver  leaped  out 
.md  opened  the  door  and  out  stepped 
— no.  not  the  boss  of  bosses — but  two 
of  the  bricklayers. 

One  of  them  pulled  a  big  roll  of  bills 
from  his  overalls  pocket,  paid  the 
driver  and  then  the  two  "W'ent  in  to 
start   the   day's   work. 

A  strange  sight?  Not  any  more.  For 
it  is  being  done  by  nearly  all  of  the 
bricklayers,  plumbers  and  other  work- 
men of  any  class  at  all.  who  are  work- 
ing on  a  new  hotel  being  constructed 
here. 

Titey  say  they  taxi  to  worj^  because 
the  car  service  is  "so  beastly"  and  of 
the  fact  that  they  get  more  than 
enough  money  to  do  it  with.  One  of  the 
brickklayers.  Conrad  Holsmacher,  puts 
it  this  way: 

"I  get  from  $60  to  $80  a  week  and 
it  costs  about  six  bits  to  ride  over  in  a 
taxi,  so  why  should  I  take  chances  on 


OAKLAND,  Cal. — R.  J.  Burks,  a  dep- 
uty building  inspector  in  the  munici- 
pal building  department  for  the  past 
six  years,  has  been  appointed  to  the 
position  of  architectural  engineer  in 
the  department  to  fill  the  position  re- 
cently vacated  by  the  resignation  of 
Frank  Barry.  An  ordinance  recon- 
structing the  status  of  the  position 
was  passed  to  print  by  the  city  council 
as  a  preliminary  to  the  appointment  of 
Burks. 


HOISTING      AND      PORTABLE      ENGI- 
NEERS  TO   GET   ■WAGE   RAISE. 


The  Hoisting  and  Portable  Engineers' 
Union  No.  59.  has  notified  the  Board  of 
Public  Works,  through  its  Secretary. 
J.  J.  Hattrup.  that  commencing  Sep- 
tember 1st  wages  will  be  raised  to  $10 
for  an  eight-hour  day. 


How  to  dispose  of  $1,200,000  of  the 
$4,500,000  5  per  cent  Dos  Angeles  har- 
bor bonds  without  increasing  the  in- 
terest rate,  is  a  problem  now  receiv- 
ing the  attention  of  city  officials.  The 
money  is  needed  to  provide  urgent  im 
provcments   In  harbor  faoilltlea 
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U.  S.  Chamber  of  Commerce 
Fails  To  Endorse  Govt. 
Public  Works  Department 


■WASHINGTON,  June  10.— A  pro- 
posal that  the  Chamber  ot  Commerce 
of  the  United  States  advocates  the  es- 
tablishment of  a  government  Depart- 
ment of  Public  Works  tailed  to  carry 
in  a  referendum  of  the  Chamber's  mem- 
bership, the  result  of  which  was  an- 
nounced today.  The  votes  on  the  thrfie 
propositions    submitted    were: 

Shall  a  Department  of  Public  Works 
be  established  by  the  national  govern- 
ment? In  favor,  S26;  against,  549;  ne- 
cessary  to   carry,   917. 

Shall  a  Department  of  Public  Works 
be  established  by  a  suitable  modifica- 
tion of  the  existing  Department  ot  In- 
terior, excluding  therefrom  the  non- 
related  bureaus  and  offices  by  change 
of  name  from  the  Department  of  In- 
terior to  the  Department  of  Public 
Works?     In     favor.     675;     against,     679. 

Shall  a  Department  ot  Public  Works 
be  established  by  creation  of  an  en- 
tirely new  department?  In  favor,  282; 
against,    992. 

Out  of  the  1250  member  organiza- 
tions entitled  to  vote  upon  the  propo- 
sitions, 477  took  advantage  of  the  op- 
portunity to  record  their  vote  regard- 
ing a  Department  ot  Public  Works. 
The  returns  disclose  an  especially 
strong  sentiment  against  the  creation 
of  an  entirely  new  and  independent  de- 
partment, the  vote  being  about  four 
to    one    against   it. 

The  referendum  was  taken  at  the 
instance  of  the  Engineering  Council, 
an  organization  member  ot  the  Na- 
tional Chamber.  The  proposal  sub- 
mitted by  the  Engineering  Council 
was  reduced  to  three  main  propositions 
by  a  committee  ot  eleven  of  which 
Charles  Nagel,  torm.;rly  secretary  of 
Commerce  and  Labor,  was  Chairman. 
The  other  members  were:  Samuel  B. 
Botstord,  Buffalo,  J.  Parke  Channing, 
New  York  City,  L.  S.  Gillette,  Min- 
neapolis, Ira  N.  HoUis.  Worchester, 
Mass.,  Frederick  Newell.  Urbana,  Il- 
linois, William  C.  Redfield,  formerly 
Secretary  of  Commerce,  New  York  City, 
F.  A.  Seiberling,  Akron,  Ohio,  F.  Har- 
per Silbey.  Rochester,  New  York,  M. 
C.  Tuttle,  Boston,  Mass.,  W.  F.  Wil- 
loughby,    Washington.    D.    C. 


CENTRAL  BODY  OF  BUILDERS 
EXCHANGE  ORGANIZED 

Large        and        I<:ntbu.sinN(io        Meeting. 
Election  of  Oincers. 


Delegates  from  47  associations  and 
crafts  engaged  as  contractors  in  the 
building  business,  also  representativis 
from  the  architects,  bankers  and  real 
estate  firms  held  an  open  meeting  yes- 
terday at  the  headquarters  ot  the 
Builders'  Exchange,  and  formally  or- 
ganized tlie  Central  Body  ot  the  Build- 
ers' Exchange  by  electing  .1.  D.  Mc- 
Gilvray,  President;  Chas.  Gomper'cz, 
"Vice-President;   P.   J.  Lynch,   Secretary. 

The  following  working  rules  sub- 
milted  by  a  special  committee  consist- 
ing of  Henry  Jacks  .Chairman,  Chas.  W. 
Gompertz,     Geo.     Chambers,     Chas.     E. 


Reinhart,  H.  P.  Fessenden  and  C.  S. 
Tripler,  as  secretary,  were  unanimously 
adopted. 

First:  Name.  It  is  recommended 
that  the  body  be  known  as  The  Central 
Body    ot    The    Builders'    Exchange. 

Second:  Principal  place  of  busine.ss 
shall  be  in  the  City  and  County  of  San 
Francisco. 

Third:  The  meeting  place  shall  be 
the  Builders'  Exchange. 

Fourth:  Representation  in  the  Cen- 
tral Body  shall  be  confined  to  one  dele- 
gate and  one  alternate  from  each  af- 
filiated trade  association,  such  associa- 
tion to  consist  of  not  less  than  three 
individuals,  firms  or  corporations  en- 
gaged in  the  building  or  building  ma- 
terial business  in  the  City  and  County 
of  San  Fiancisco,  and  one  delegate  at 
large  from  unorganized  crafts  similarly 
engaged,  provided  that  all  members  of 
unorganized  crafts  to  be  so  represent- 
ed must  first  be  members  of  The  Build- 
ers'  Exchange. 

Fifth:  The  ob,iccts  of  the  Central 
Body  shall  be  primarily  those  set  forth 
in  proposition  four  under  which  the 
body  proposes  to  organize,  that  is:  A 
central  body  to  be  formed  by  delegates 
from  the  various  crafts  with  head- 
quarters in  the  Builders'  Exchange. 
This  body  to  lake  up  all  matters  ap- 
pertaining to  wages,  agreements  and 
all  vital  affairs  in  connection  with  the 
building   industry. 

A  board  of  eleven  directors  for  the 
Builders'  Exchange  shall  be  elected  as 
pieviously,  which  board  shall  act  as  an 
executive  committee  for  the  central 
body,  and  further,  no  give  its  thought 
to  and  aid  in  the  solution  ot  such  other 
problems  affecting  the  welfare  of  the 
entire  building  industry,  a.s  may  be 
brought  to  its  attention  by  the  Build- 
ers' Exchange  through  the  Board  ot 
Directors   of  said    exchange. 

Sixth:  The  business  of  the  Central 
Body  shall  be  conducted  by  the  entire 
membership,  the  president  of  the 
Builders'  Exchange  sitting  with  them 
as  a  representative  Pix  Officio.  Two- 
thirds  of  the  representatives  shall  con- 
stitute a  qorum  for  the  transaction  of 
business,  the  recommendations  of  the 
Central  Body  to  be  made  operative 
through  its  executive  committee  pro- 
vided   for   in   proposition   four. 

Seventh:  Date  of  annual  and  month- 
ly meetings  to  be  set  at  the  first  regu- 
lar  meeting   of   the   Central    Body. 

Eighth:  At  the  annual  meeting  of 
the  Central  Body  it  shall  elect  from 
among  its  members  a  President  and 
Vice-President  and  the  Executive  Com- 
mittee shall  appoint  a  Secretary.  The 
presiuent  shall  appoint  a  Joiiit  Con- 
ference Committee. 

As  all  members  of  the  Central  Body 
are  representatives  of  members  of  the 
Builders'  Exchange,  no  fees  or  dues  are 
provided  tor  other  than  those  reciuired 
by  the  constitution  and  by-laws  of  the 
Builders'  Exchange.  .As  the  Central 
B°|y^  is  acting  in  certain  matters  for 
and  by  authority  ot  the  Builders'  Ex- 
change, it  is  anticipated  that  the  Ex- 
ecutive Committee  will  provide  all 
necessary  machinery  for  the  conduct  of 
the   business  ot  the   Central    Body. 

Addresses  were  made  by  Henry  Jacks, 
?}^^^i,^-  Gompertz,  Alexander  Mennie, 
Mr.  Morehead  ot  Oakland,  C  K  Pear- 
son. V.  Stowe,  S.  Schnaittacher.  Wm. 
Mooser,  Wm.  George,  W.  H.  Healy.  etc 
An  encouraging  letter  from  Fresno 
Association,  telling  of  their  successes 
was   read. 

Meeting  adjourned  to  meet  on  Tues- 
day, June  15th  at  180  Jessie  St.,  at  1:30 
o'clock  P.  M. 


BUILDERS'  DAY 


Builders'  Day,  Saturday,  July  3,  at 
Big  Basin  will  be  followed  that  even- 
ing by  the  second  annual  festival  of 
the  Sempervlrens  Forest  Play  Assoc- 
iation, to  be  staged  in  the  natural 
amphitheatre  in  the  big  state  park  of 
14.000  acres. 

None  but  California  talent,  from  be- 
ginning to  end,  are  concerned  with  the 
presentation  of  the  .allegorical  play. 
Don  E.  Richards,  son  of  Appellate 
Judge,  John  E.  Richards,  wrote  the 
play,  and  Howard  H.  Hansen,  dean 
of  the  Pacific  Conservatory  of  Music, 
wrote  the  music.  The  big  cast  of 
principals,  the  choruses  and  the  or- 
chestra will  be  made  up  mainly  of 
San    Francisco    and    San    Jose    people. 

Anita  Peters  Wright's  dancing  girls 
will  have  an  important  part  in  the 
play.  They  will  appear  as  wood  sprites 
forest  elves   and   fairies. 

The  Sempervlrens  Club  sponsored 
the  first  Big  Basin  forest  play  in  Sep- 
tember of  last  year,  at  which  time  it 
also  fcllowed  the  annual  Builders'  Day, 
which  was  originated  by  Clarence  F. 
Pratt.  The  play  is  produced  as  a 
means  of  calling  national  and  interna- 
tional attention  to  the  scenic  wonders 
ot  the  great  California  park  of  red- 
woods, and  to  foster  the  "save  the  red- 
woods" movement  generally.  Albert 
P.  Hill,  the  San  Jose  artist,  is  presi- 
dent of  the  club,  which  has  among  its 
patrons.  United  States  Senator  James 
D.  Phelan  and  Congressman  Hugh  S. 
Hcrsman. 

Clarence  F.  Pratt  announces  that 
Builders'  Day  this  year  will  be  the 
biggest  thing  yet.  Great  .plans  are  un- 
der way  tor  a  three-day  holiday,  which 
will  start  Saturday  morning,  July  3, 
and  close  Monday  evening,  July  5th. 
There'll  be  a  great  list  of  athletic 
and  sports  events,  for  which  a  long 
list  of  unusually  valuable  prizes  will 
be  provided. 

Other  local  builders  particularly  ac- 
tive in  the  preparations  for  the  holi- 
day are  John  D.  McGilvary,  William  S. 
Scott,  Supervisor  Ralph  McLeran, 
John  P.  Horgan,  George  R.  Gay,  H.  J. 
Brunnier,  R.  V.  Cleghorn.  Jack  Ben- 
der, Al  White,  AI  Pape,  Percy  J.  Wal- 
ker, Frank  Mordecai,  Charles  Munson, 
Charles  Holloway,  A.  Durbrow,  Emil 
Hogberg  and  W.  J.  Feary. 


WATERWAYS  OFF  BAY 

FACE  VITAL  PROBLEM 


Problems  heretofore  unknown  to 
waterways  opening  off  the  bay  are 
growing  acute  as  the  salt  water  pene- 
trates farther  inland,  according  to 
statements  in  an  address  by  A.  A. 
Brown,  before  the  San  Francisco  Asso- 
ciation of  Members  of  the  American 
Society  of  Civil  Engineers,  at  57  Post 
street.  T.  H.  Means,  consulting  engi- 
neer, also  commented  on  this  phase  of 
encroachment.   . 

It  was  declared  that  piling  at  the 
American  Hawaiian  Sugar  Refining 
Company  plant  at  Crockett,  driven  in 
1881,  and  for  thirty  years  immune  from 
teredo  attack,  now  is  a  target  for  at- 
tack of  the  marine  borers.  The  same 
condition  obtains  in  other  localities. 
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An  analysis  of  income  tax  returns 
shows  that  contracting  is  the  most 
hazardous  industry  in  the  Icou'ntry. 
They  show  that  the  amount  of  loss 
for  every  dollar  of  profit  made  by 
construction  corporations  is  eight 
times  as  great  as  it  is  in  manufac- 
turing, agriculture,  or  personal  service 
corporations;  five  times  a  great  as  in 
transportation  and  public  utility  corpo- 
rations; over  three  times  as  great  as  in 
mining  and  quarrying;  and  nearly 
twice  as  great  as  in  banking. 

The  reasons  for  this  condition  are 
due  to  the  unusual  number  of  doubt- 
ful elements  in  construction  with 
which  a  contractor  must  work.  It  is 
unnecessary  to  enumerate  them.  They 
are  all  too  familiar.  It  is  sufficient 
that  the  more  such  uncertainties  can 
be  eliminated,  the  lower  will  be  the 
costs  of  construction  to  the  owner, 
the  more  satisfactory  will  be  the  re- 
lations of  the  architect,  the  engineer, 
and  the  contractor,  and  the  more  will 
contracts  he  awarded  on  a  basis  ot 
skill.  integrity  and  responsibility. 
Never  was  this  more  true  or  action  on 
it  more  needed  than  at  the  present 
time. 

From  the  very  nature  of  construc- 
tion many  of  these  uncertainities  can 
either  be  assumed  by  the  contractor  or 
the  owner.  Some  which  are  now  as- 
sumed by  the  contractor  ought  by 
right  to  be  assumed  by  the  owner. 
Other  uncertainities  may  be  eliminat- 
ed entirely  to  the  advantage  of  both 
parties.  The  improvement  of  present 
<:o(ntra<at  proviaions  is  one  of  -the 
simplest  solutions  for   this   problem. 

With  these  thoughts  in  mind  the 
Committee  on  Contracts  of  the  Assoc- 
iated General  Contractors  of  America 
during  the  past  year  has  made  a  study 
of  113  different  forms  ot  contracts  ot 
various  types.  The  committee  are 
nut  prepared  at  this  time  to  submit  a 
complete  form  of  contract  embodying 
every  provision  which  should  be  in- 
cluded in  a  good  contract.  They  have, 
liowever,  approved  the  following  pro- 
visions which  they  recommended  be 
included  in  every  contract  made  by 
members  of  the  Associated  General 
Contractor  of  America.  Additional 
provisions  will  be  submi,tted  from 
time   to   time. 

The  suggestions  of  members  and 
others  interested   are    cordially   invited. 


Bids    should    be    submitted    with    the 
provision      that     they     must     be     acted 
upon    witliin     a    reasonable    time. 
2,   Preieht    Rate   Chnn^es 

Bids  should  be  submitted  on  the 
basis  of  existing  freigiit  rates,  witli 
the  provision  that  in  case  a  change  in 
rates  should  occur  between  the  time 
bids  are  received  and  the  date  fixed 
for  the  completion  of  the  contract, 
the  contract  price  should  be  increased 
or    decreased    accordingly. 

3.   Wage   Scale   Changes 

Bids  should  be  stated  and  be  sub- 
mitted on  existing  wage  rates,  with 
the  provision  that  the  contract  price, 
shall  be  increased  or  decreased  in  ac- 
cordance with  any  cliange  in  such 
rates  tiefore  the  date  fixed  for  the 
completion    of    the    contract. 

4.     Material     Price     Changes 

Bids  should  be  submitted  on  the 
basis  of  existing  prices  for  materials 
f.  o.  b.  the  producers'  plant  or  dis- 
tributor's yard,  with  the  provision 
that  the  contract  price  shall  be  in- 
creased or  decreased  in  accordance 
with  any  change  in  such  price  that 
takes  place  within  the  time  allowed 
the  contractor  to  purchase  and  fabri- 
cate  his    materials. 

5.  Monthly  Estimates 
Monthly     estimates     should       include 

materials  delivered  and  suitably  stor- 
ed as  well  as  materials  incorporated 
in   the   work. 

6.  Partial  Payments 
Certificates    should    be    prepared    and 

delivered    to     the     contractor     between 


the  first  and  tenth  day  of  each  month, 
showing  the  proportionate  part  of  the 
contract  price  earned  during  the  pre- 
ceeding  month.  '/hese  certificates 
should  be  paid  by  the  owner  by  the 
tenth  day  of  the  month.  Interest  on 
deferred  payments  should  be  paid  the 
contractor  at  the  prevailing  rate. 
7.  Contractor's  Right  to  .Stoy  Work 
Under  the  following  conditions  the 
contractor  should  have  the  right  to 
stop  work  or  terminate  the  contract 
upon  three  days'  written  notice  to 
the  owner  and  the  architect,  and  re- 
cover from  the  owner  payment  for  all 
work  executed  and  any  loss  sustained 
upon  any  plant  or  material  and  rea- 
sonable   profit    and    damages: 

(a)  If  the  work  should  be  stopped' 
under  an  order  of  any  court,  or  other 
public  authority,  for  a  period  of  three 
months,  through  no  act  or  fault  of 
the  contractor  or  any  one  employed 
by    him; 

(b)  If  the  architect  or  engineer 
should  fail  to  issue  the  monthly  certi- 
ficate for  payment  in  accordance  with 
the    terms   of   contract; 

(c)  If  the  owner  should  fail  to  pay 
the  contractor,  within  seven  days  of  its 
maturity  and  presentation,  any  sum 
certified  by  the  architect  or  engineer 
or   awarded    by    arbitration. 

(d)  If  the  owner  does  not  permit 
the  contractor  to  proceed  with  con- 
struction within  a  reasonable  time 
after    signing    the    contract. 

8.  Retained    Percentage 
The    retained    percentage    should    be 
based  on  100  per  cent  of  the  work  per- 
formed    and     should     never    exceed     10 
per    cent.      When    the    amount    retained 
reaches    a    total    sum.    which    shall    be 
mutually    agreed    upon     by    the    owner 
and    the    contractor,    no    furtlier    reduc- 
tion   from    payments    should    be    made. 
».     Surety    Bond 
Where    a    surety     bond     is     given,     it 
should    be    reduced   at    agreed    intervals 
so    as    to    cover     thereafter    only    that 
portion    of    work    then    uncompleted. 
10,    Penalty    Clauses 
Wherever     any    provision    is     incor- 
porated   in    the    contract    for   a    penalty 
against     the    contractor     (including     li- 
quid.ated    damages),    there    should    also 
be     inserted    a    provision    for    a    bonus 
of    like    amount. 

11.  Acts  o£  God  or  Public  Enemy 
The    contractor    should    not    be    held 
liable     for     results     arising     from     the 
acts  of  God  or  a  puljlic  enemy. 
12.   Time   Alloired   for      Completion     of 
Work 
The  time  allowed  for  the  completion 
of  the  work  should  Ije  based  on  '"wea- 
ther working  days"  instead  of  on  elap- 
sed   time,    and,    if   necessary,    allowance 
should  be  made  for  time  spent  in  per- 
forming   unproductive    work    made    ne- 
cessary    by     floods    or    otlier    naturaB 
causes    beyond    the   control   of   the    con- 
tractor. 

13.  Inspeotion 
W^here  practicable,  materials  should 
be  inspected  at  the  source  so  that 
costly  delay  may  not  result  from  the 
rejection,  at  the  site  of  the  work,  of 
materials  furnished  in  good  faith  by 
the    contractor. 

14.  Force  Account  "Work 
Payment  for  force  accojunt  w'orK 
should  be  made  on  the  basis  of  the 
total  actual  costs  of  the  work,  includ- 
ing the  actual  labor  and  material  costs, 
rental  on  equipment,  liability  insurance, 
etc.,  plus  a  reasonable  percentage  to 
cover  overhead  and  profit  total  to  be 
not    less   than    15   per   cent. 

15.  Change  in  (Quantities 
In  case  the  actual  quantities  ot  any 
item  in  a  unit  price  contract  are  less 
than  the  estimated  quantities  by  more 
than  a  certain  fixed  per  cent,  the  unit 
p»ice  paid  the  contractor  for  that 
item  should  be  increased  by  an  amount 
to  be  agreed  upon.  Similarly,  a  de- 
crease in  the  unit  prices  should  be 
made  in  case  the  quantities  are  in- 
creased over  the  estimate  by  more 
than   a   certain   fixed   per   cent. 
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Keprint     Prom       General       Contractors 
Bulletin 
10.     Arbitration 

In  no  case  should  the  engineer  or 
architect  be  made  the  final  judge  as 
to  the  interpretation  of  the  drawines 
and  specifications  or  the  performance 
of  the  contract.  All  decisions  and 
interpretations  should  be  subject  to 
prompt  arbitration  at  the  choice  of 
either  party   to   the   dispute 

Kespectfully    submitted 

Committee   on    Contracts 

J.  W.  Cowper,  Chairman,  John  W 
Cowper    Co.,    Buffalo  • 

Arthur  Bent,  Bent  Brothers.  Los 
-Angeles. 

M.  L.  Cunningham,  Municipal  Imp 
Co.^,    Oklahoma    City,    Avery    Brundage! 

V.  T.  Goggin,  Fred  T.  Ley  and  Co.. 
Inc..    Springfield,   Mass. 

L.  S.  Cakes.  Winston  Brothers  Co. 
Minneapolis. 

n*^,-,-^^-    Rollins.    Holbrook,    Cabot   and 
Rollins,    Corp.,    N.    Y.    City. 

E.  Stanley  Holland,  Bates  and  Rog- 
ers Const.    Co.,   Chicago. 


PROTEST  IRRIGATION 
PROJECT  IN 

YELLOWSTONE 

WASHINGTON.  D.  C— Protest  against 
irrigation  projects  in  the  Falls  River 
Basin.  Yellowstone  Park,  to  relieve 
drought  conditions  in  Idaho  and  Wyo- 
ming was  made  before  the  House  Rules 
Committee  by  officers  of  various  na- 
tional organizations  on  the  g-round 
that  it  would  mean  the  opening  of  all 
national  parks  to  commercial  exploita- 
tion. Organizations  protesting  includ- 
ed the  American  Society  of  Landscape 
Artists,  the  National  Audubon  Society. 
the  American  Museum  of  Natural  His- 
tory, the  National  Parks  Association 
and    the   Campfire   Club   of  America. 

READJUSTMET   OF 

MINING  INDUSTRY 


DEX^'ER.  Colorado,  June  10 — Re- 
adjustment of  the  mining  industry  to 
post-war  conditions,  encouragement  ot 
a  return  of  self-confidence  among  min- 
ing men.  discussion  of  the  labor  situa- 
tion in  all  industries,  consideration  of 
national  and  state  mining  and  employ- 
ers' liability  laws,  are  a  few  of  the 
objects  of  a  great  national  convention 
called  by  the  American  Mining  Con- 
gress in  this  city  November  15-19  next. 

Consideration  of  a  taxation  program 
affecting  the  wasting  industries  of  the 
Nation  will  be  the  subject  under  dis- 
cussion in  a  National  Wasting  Indus- 
tries Tax  Conference.  All  national  and 
state  industrial  bodies  will  be  invited 
to  participate  in  a  three-day  confer- 
ence on  Industrial  Relations  and  pro- 
ducers, financiers  and  manufacturers 
will  be  called  together  to  discuss  the 
problem  of  the  gold  and  silver  miners. 
Stabilization  of  Industry  and  lowering 
of  living  costs  through  the  national 
adoption  of  a  truce  between  labor  and 
capital  to  allow  speeding  up  of  pro- 
duction will  be  discussed  by  employers, 
labor    leaders   and   government   officials. 

NEW   TIRE   FACTORY 


LOS  ANGELES.  —  Consummation  of 
plans  for  the  erection  in  Los  Angeles 
of  a  big  automobile  tire  factory,  with 
a  capacity  of  2500  casings  a  day  at  the 
start,  was  announced  by  F.  C.  Millhoff, 
general  sales  manager  of  the  Miller 
Rubber  company  of  Akron,  O.,  who  is 
now  in  the  city  in  connection  with  the 
Ijig  project.  Millhoff  is  accompanied 
by  W.  E.  Campbell,  advertising  man- 
ager of   the    rubber  corporation. 
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STATUS  OF  STATE 

HIGHWAY  WORK 


roller    of    Highway    Coiniiiliistoii      With 

Regard    to    Federal    Fundn 

Explained 


SACRAMENTO.       Cal..  (Special.)  — 

The  California  Highway  Commission 
will  welcome  a  Judicial  determination 
of  the  right  of  the  State  Department 
of  Engineering  to  use  Federal  Funds 
for  the  purpose  of  paying  discounts 
on  highway  bonds  that  otherwise  are 
unsaleable. 

Prior  to  the  adoption  of  this  method 
of  meeting  the  emergency  caused  by 
the  inability  to  sell  4%  per  cent  high- 
%viay  bonds  at  par,  the  legality  of  the 
method  was  Confirmed  by  Attorney 
General  Webb  and  by  the  fiscal  agents 
of  the  State.  It  is  the  belief  of  the 
Commission  that  the  method  con- 
forms not  only  to  the  letter  of  the 
law    but    to    its   spirit. 

It  must  be  remembered  that  the  Fed- 
eral money  constitutes  a  reimburse- 
ment rather  than  a  construction  fund. 
The  United  States  Government  in  effect 
says  to  the  States  that  if  they  will 
construct  roads  to  meet  Federal  re- 
ciuirements  as  to  specifications  that 
the  United  States  Government  will  re- 
pay the  State  up  to  half  of  the  cost 
of  such  roads  within  the  amounts  al- 
lotted to  the  various  States.  The  law 
does  not  require  nor  particularly  con- 
template that  this  money  shall  be  used 
for  further  construction.  Under  nor- 
mal conditions.  California  very  wisely 
has  used  these  moneys  to  augment 
highway  construction  funds,  but  faced 
with  the  necessity  of  using  these  funds 
to  make  highway  bonds  salable  or 
stopping  road  work  entirely,  it  is  the 
opinion  of  the  Commission  that  the 
use  of  the  funds  which  are  intended  to 
promote  and  encourage  highway  con- 
struction is  legitimate  in  every  resi>ect. 

That  the  State  Legislature  consider- 
ed this  as  a  reimbursement  fund  is 
also  evident  from  the  fact  that  the 
only  provision  for  its  use  made  by  the 
Legislature  is  that  it  shall  be  allotted 
to  any  fund  designed  by  the  State 
Department  of  Engineering.  The  Com- 
mission feels  that  the  purpose  of  the 
act  is  being  fulfilled  Ijy  using  such 
funds  as  are  necessary  to  make  up  dis- 
counts on   sales   of   highway  bonds. 

All  the  proceedings  in  connection 
with  the  use  of  these  funds  are  a 
matter  of  public  record  and  the  trans- 
fers have  been  made  by  duly  authoriz- 
ed votes  which  are  upon  the  minutes 
of  the  State  Department  of  Engineer- 
ing. The  court  will  have  no  difficulty 
therefore  of  ascertaining  the  full  facts 
in  connection  therewith.  In  this  con- 
nection it  is  worthy  of  note  that  the 
Committee  of  Twenty  One  which  con- 
ducted the  Forty  Million  Dollar  Bond 
Issue  Campaign  at  a  meeting  held  iq 
San  Francisco  last  Friday  not  only  en- 
dorsed this  method  of  financing  the 
sale  of  highway  bonds  but  called  upon 
the  State  Department  of  Engineering 
to  sell  further  bonds  making  up  the 
discount  out  of  Federal  Funds  to  the 
end  that  none  of  the  Federal  money 
allotted  to  California  should  be  lost 
through  inability  to  match  the  Fed- 
eral appropriations. 

The  purpose  of  the  present  actign 
is  undoubtedly  simply  to  harass  the 
Commission  and  it  is  but  another 
phase  of  the  guerrilla  warfare  that 
the  former  Secretary  of  the  Commis- 
sion has  conducted  both  within  and 
without  the  Highway  Department 
since  the  refusal  of  the  Commission  to 
increase  his  salary. 

The  regrettable  feature  is  that  the 
action  is  holding  up  payrolls  and  that 
the  real  sufferers  are  employees  of  the 
Commission,  contractors  and  others 
who  are  entitled  to  payment  now  for 
services  rendered  the  SSate. 

If  the  court  should  decide  by  any 
chance  that  the  use  of  Federal  funds 
for  paying  discounts  is  illegal,  it  will 
mean  practically  an  entire  cessation  of 
all   highway   work. 

In  view  of  the  wide  discussion  as  to 
the  advisability  of  further  highway 
construction,  the  Commission  deems  it 
wise  at  this  time  to  issue  a  statement 
to  the  public  as  to  what  its  policy  has 
been  in  the  past  and  is  at  the  present 
time. 

Months  ago,  facing  constantly  in- 
creasing costs  and  a  difficult  fiinan- 
cial    problem,    the    Commission    reached 


the  conclusion  that  a  radical  curtail- 
ment of  its  program  for  lft20  was  ne- 
cessary. As  a  result,  there  is  now 
under  way  less  than  half  of  the  work 
originally  contemplated  by  the  Cora- 
mission. 

The  policy  of  the  Commission  has 
been  to  avoid  the  depletion  of  highway 
funds  without  compensating  mileage. 
At  the  same  time  it  has  desired  to 
avoid  scrapping  an  organizg.tion  that 
it  has  taken  ten  years  to  build.  It 
has  further  desired  to  construct  such 
sections  of  the  higlvw'ay  as  may  be 
considered  of  jjaramouiit  importance. 
A  very  conservative  program  of  con- 
struction has  been  carried  out. 

Nor  does  the  Commission  feel  that 
it  can  approve  the  suggestion  that  has 
been  publicly  made  that  all  highway 
work  stop  until  such  a  time  as  the 
Forty  Million  Dollar  Bond  Issue  will 
do  all  the  work  that  it  was  originally 
intended  to  do.  The  full  meaning  of 
this  suggestion  should  be  realized  by 
the  public.  It  may  mean  the  cessa- 
tion of  all  highway  construction  for 
an   indefinite   period. 

The  Highway  Commission  believes 
that  such  a  plan  would  involve  a  loss 
in  road  service  to  the  State  far  greater 
than  any  saving  in  road  costs,  and  that 
it  would  add  years  of  disappointment 
for  counties  that  already  have  waited 
many  years  for  roads  promised  under 
the   190D   bond  act. 

The  Commission  feels  that  if  rea- 
sonable bids  can  be  secured,  present 
building  Gosts  considered,  conserva- 
tive construction  program  includijig 
the  most  important  sections  should  be 
undertaken. 

At  the  present  time,  the  Commis- 
sion feels  that  the  contracts  now 
undep  way  should  be  carried  to  com- 
pletion aiid  that  no  attempt  should 
be  made  to  avoid  the  oliligations  in- 
curred by  the  State  with  contractor.s. 
Certain  sections  of  work  that  are 
now  under  way  by  day  labor  should 
also  l:»e  completed  as  a  disorganiza- 
tion of  the  forces  now  employed  on 
these  sections  and  the  stoppage  of  the 
work  would  be  more  costly  than  to 
carry    it    to    completion. 

The  Commission  is  reducing  its  or- 
ganization to  meet  the  reduced  pro- 
gram. 

Out  of  thirty-two  surveying  crews 
on  location  work  all  but  nine  have 
been    ordered    discontinued. 

The  only  new  contracts  that  have 
been  undertaken  within  the  past  few 
months  or  that  will  be  undertaken  are 
those  which  the  counties  have  asked 
to  finance  by  purchasing  highway 
bonds  at  par.  These  are  comparative- 
ly few  in  numljer  and  all  belong  to 
that  class  of  highway  which  properly 
can  be  considered  of  paramount  im- 
portance 

It  is  thi  hope  of  the  Commission,  if 
funds  are  available,  to  maintain  a 
sutficient  engineering  force  to  com- 
plete the  preliminary  work  on  projects 
scattered  over  the  State  in  order  that 
a  large  volume  of  public  work  may  be 
immediately  available  for  contract  if 
such  work  is  needed  to  offset  a  period 
of  industrial  depression  and  unemploy- 
ment. It  is  also  the  purpose  of  the 
Commission  to  devote  much  attention 
to  maintenance  not  only  to  protect  ex- 
isting investments  of  the  .State  in  its 
roads,  but  to  make  certain  that  the 
road  system  of  the  State  will  be  in  a 
position  to  take  care  of  any  excess  vol- 
ume of  traffic  that  disturbed  and  dis- 
organized railroad  conditions  may 
threw  upon   it. 

With  conditions  as  uncertain  as  tliey 
are  it  is  impossible  to  man  a 
policy  other  than  for  the  immediate 
present.  But  the  Highway  Commis- 
sion feels  that  the  attention  of  the 
People  of  California  should  be  called 
to  the  fact  that  a  situation  may  easily 
arise  where  conditions  surrounding 
highway  construction  may  be  much 
more  favorable  than  they  are  now.  but 
which  the  State  will  be  prevented 
from  taking  advantage  of  by  its  in- 
ability   to    sell    bonds. 

It  must  be  remembered  that  no  mat- 
ter how  cheaply  roads  may  be  built, 
money  must  be  available  or  no  con- 
struction can  go  forward.  Such  a  sit- 
uation confronted  the  People  of  Cali- 
fornia from  1912  to  1915.  The  cost  of 
building  was  low  but  bonds  were  un- 
salable. This  situation  was  met  by 
the  s^le  of  bonds  to  the  counties,  the 
counties  reselling  them  at  heavy  dis- 
counts. The  Commission  feels  that 
prudence  requires  that  a  recurrence  of 
such  a  situation  as  that  of  191-t  be  pre- 


vented The  suggestion  hag  been  made 
by  Governor  Stephens  that  a  feasible 
method  of  doing  this  is  to  increase  the 
rates  on  highway  bonds  to  a  point 
where  their  sale  will  be  assured.  This 
question  may  be  presented  to  the  vot- 
ers of  California  for  their  approval  or 
disapproval  at  the  November  election. 
The  Highway  Commission  believes 
that  it  will  be  good  business  for  the 
State  to  increase  the  rate  of  interest 
on  the  highway  bonds  to  assure  a 
larger  construction  program  in  the 
event  that  building  costs  decrease  to  a 
point  that  it  would  be  advisable  to 
undertake    such    a    larger   program. 

TH^  YAMPI  SOUND  IRON 
DEPOSITS  OF  AUSTRALIA 

(Times  Trade  Supplement.) 
Frt'm  time  to  time  there  have  been 
stories  current  of  enormous  areas  of 
iron  at  Yampi  Sound,  in  northwestern 
Australia.  Recently  the  State  Gov- 
ei'nment  dispatched  expert  mining  en- 
gineers to  examine  them,  and  an  ex- 
hausti\  e  report  has  just  been  supplied 
liy  Mr.  Montgomery,  who  estimates  the 
amount  of  iron  ore  available — that  is, 
in  sight  above  sea  level — at  97,000,000 
tons.  The  larger  quantities  are  on 
Koolan  Island,  where  the  lode  rises 
6u0  feet  above  the  w<iter  line;  the  lode 
is  over  100  feet  wide,  and  is  traced 
for  nearly  4  miles,  but  really  extends 
right  through  the  island.  On  Cocka- 
too Island  the  height  is  300  feet,  the 
lode  being  IfO  feet  wide,  and  running 
trom    end   to   end   of   the   island. 

The  quality  of  the  ore  is  exceptional, 
assays  show  that  the  percentage  of 
pure  metallic  iron  runs  from  60.91  to 
68.99.  There  is  only  1  per  cent  of 
silica  present  and  very  little  sulphur. 
These  analyses  compare  favorably  with 
the  best-known  iron  deposits  in  the 
world.  Newfoundland  (Bell  Island)  ore 
is  51.80  per  cent  metallic  iron,  with 
9.50  per  cent  silica.  The  French  ores 
run  to  57.28  per  cent,  the  Cumberland 
(England),  to  48.80.  the  Spanish  (Bil- 
bao) to  50.84,  and  the  Algerian  to  a 
mean    of   about    50. 

Yampi  Sound  is  described  as  a  splen- 
did harbor  and  can  be  worked  inde- 
pendently of  the  tides.  The  ore  could 
be  quarried,  as  Mr.  Montgomery  points 
out,  and  run  down  chutes  by  gravita- 
tion into  the  ships  hold,  as  there  is 
deep  water  right  up  to  the  base  of  the 
deposits.  The  working  of  the  iron  de- 
posits would  undoubtedly  lead  to  the 
development  of  the  mineral  resources 
of  the  adjacent  country,  such  os  cop- 
per, tin  and  gold.  Besides,  Yampi 
Sound  will  become  the  base  for'  the 
opening  up  of  the  17,000.000  acres  of 
fine  pastoral  lands  in  West  Kimberly, 
now  unoccupied  and  only  waiting  for 
the  establishment  of  a  port.  It  is  cer- 
tain that  capital  will  be  available  for 
operating  tlie  iron  deposits  and  the 
rest    will    follow. 


THE  BARNYARD 

CONCRETE  FLOOR 

A  little  pig  one  summer  day  was 
wonderiiig  in  a  wistful  way  just  why 
he  had  to  be  so  thin:  his  bones  stuck 
nearly  through  his  skin.  He  tried  his 
best  to  gain  a  pound:  he  roamed  the 
hoglot  'round  and  'round  rooting  about 
through  mud  ami  slime  an  ear  of  corn 
to  try  and  find.  But  all  his  efforts 
proved  in  vain,  the  mud  grew  deeper 
with  each  rain.  Now  .lohn.  as  I  forgot 
to  say,  has  owned  this  pig  since  late  in 
May,  "and  thrown  him  lots  of  corn  and 
such  but  still  he  wouldn't  "put  on 
much."  John  had  a  son — let's  call  him 
Ted.  who  saw  the  way  the  pig  was 
fed:  with  corn  being  wasted  'neath  his 
feet  he  couldn't  get  enough  to  eat.  Said 
Ted  to  Pa,  "Here's  what  we  need,  a 
concrete  floor  on  which  to  feed."  "I 
guess  you're  right,"  '  his  Pa  replied, 
"that's  something  that  we've  never 
tried."  They  drained  away  the  old 
eyesore — replaced  it  with  a  concrete 
floor,  and  when  the  pig  found  things 
so  neat  he  started  in  to  eat  and  eat. 
He  fattened  here,  he  fattened  there: 
he  soon  grew  larger  everywhere:  his 
tail  assumed  a  curleyeue.  his  eyes 
were  bright  the  summer  through.  And 
when  at  last  came  the  autumn  days. 
Ted  said  "We'll  see  how  much  he 
weighs."  and  when  two  hundred 
pounds  he  tipped  away  to  market  he 
was  shipped.  "Now  Pa.  "  said  Ted. 
"floors  of  concrete  for  feeding  hogs 
just  can't  be  beat. — Portland  Cement 
magazine.    ■ 
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16,      1920. 


Building. 


APARTMENT  HOUSES. 


APARTMENTS  Cost.     ■1.4.';, 000 

OAKLAND.    Alameda    Co..    Cal. 

Four-story  frame  and  plaster  apart- 
ments   (12    2   and   4-room   apts.) 

Owner — Withheld. 

Architect — E.  G.  Bang's.  502  1st  Nat  I. 
Bank  Bldg.,  San  Francisco. 


Architect— Jas.     T.     Narbett,     906     Mac- 
donald  Ave.,   Richmond. 
Carl    Overaa,    731    Bissell,    Richmond, 
has  the  contract  for  the  concrete  work 
at  $14,880. 
Fluiiibing  awarded  to  Spiersch  Bros.,  25 

Park  Place,  Richmond. 
Heating  to  John  I.  Collins,   Richmond. 


APARTMENTS  Cost,    $32,500 

SAN     FRANCISCO.       SW  Leavenworth 

and   Vallejo   Streets. 
Three-story    and    basement    frame    {i^t 

apartments.  ^,  „   » 

Owner — Michael  Dempniak,  355  Octavia 

St.,    San    Francisco. 

Contract   Awarded. 

APARTMENTS  Cost,    $42,456 

OAKLAND.   Alameda  Co.,   Cal.      Bellvue 

Avenue. 
Three-story  frame  apartments. 
Owner— Mr.    H.    G.    Hill,    First    National 

Bank    Bldg..    Oakland. 
Architect— Chas.     W.     McCall,     Central 

Bank  Bldg.,  Oakland. 
Contractor — Tnos.       Cuthljertson,       1766 

12th    Avf...    San    Francisco. 


Plans   Complete.  

APAltTMENTS  Cost,    ?400.000 

l^OS    ANGELES.    Cal.      E    Benton    Blvd. 

near   Seventh    St. 
Seven-story    and     basement    Class      A 
reinforced         concrete        apartment 
house    (36   apts.      of    2    to    6      rooms 

Owner— Franklin  Harper,  610  S-West- 
lake  Ave.,  Los  Angeles.  . 

Architect — E.  J.  Borgmeyer,  114  Stim- 
son  Bldg.,  Los  Angeles. 

Segregated    Figures    Being    Taken. 
APARTMENTS  Cost.    $125,000 

SAN   FRANCISCO.   SE  Bush  and  Taylor 

Streets  ^  ^    ^ 

Six-story     Class   "A"  apartment   house, 

87-6x137-6       (49    2,    3    and      4-room 

Owner— A.  Penziner,  745  Baker  St.,  San 
Francisco.  ,      x-,       tt 

Architects — A.  Penziner  and  E.  H. 
Denke,    1317    Hyde    St.,    San    Pran- 

NOTE— Figure.s  are  being  taken  for 
all  parts  of  the  work  except  carpentry 
which    will  be  done  by  day.s  labor. 


BANKS. 


..000 


Plans  Being  Prepared. 

BANK    BLDG.  Cost,    $2 

TOMALES,  Marin  Co.,  Cal. 

One-story       reinforced    concrete       bank 

building. 
Owner — Bank    of   Tomale.s. 
Architect — J.    W.    Dolliver,    110      Sutter 

St.,  San  Francisco. 


Contract   Awarded. 

BANK   BLDG.  Cost,    $ 

TAFT,    Kern   Co.,   Cal. 

Bank  building. 

Owner — The  Citizen  State  Bank  of  Los 

Angeles. 
Architects — Thos.   B.   Wiseman   &   Chas. 

H.    Biggar,    Morgan    Bldg.,    Bakers- 

fleld,   Cal. 
Contractor — Haas-Strover  Co. 


CHURCHES. 

Preliminary  Plans  Being  Prepared. 
CHURCH  Cost,    $40,000 

CLOVIS,  Fresno  Co.,  Cal. 
Church  building. 

Owner — Danish  Church  ot  Clovis. 
Architects — Swartz     &   Ryland,   Rowell 
Bldg.,  Fresno. 


Plans  Being   Prepared. 

CHURCH.   ETC.  Cost.   $30,000 

TRACY,    San      Joaquin      Co.,    Cal.        W 

Seventh   Street. 
Fireproof  church  and  parsonage. 
Owner — Methodist  Episcopal  Church  of 

Tracy. 
Architect — W.   J.  Wythe,  Central  Bank 

Bldg.,  Oakland. 


Plans  Being  Figured. 

CHURCH  Cost,   $40,000 

STOCKTON,       San    Joaquin      Co.,       Cal. 
Lindsay    and    American    Streets. 

Brick   Church    (500  seats). 

Owner — Zion   Lutheran      Church      (Rev. 
Geo.   C.   Jacobsen,   Pastor). 

Architects — Ward    &    Blohme,    454    Cali- 
fornia St.,   San   Francisco. 
NOTE: — Figures   will   be   taken   for  a 

general   contract. 


=     FACTORIES  &  WAREHOUSES. 


Plans  Being  Prepared.  ,,rA,in 

BANK  Cost,    $15,000 

SEI.,AH.    Washington. 
One-story  brick   and   terra  cotta  bank. 
Owner— Selah    State    Bank.  . 

Architect — W.    W.    De    Veaux,    Yakima, 

Washington. 
BANK  AND  OFFICE  BLDG. 

Cost.    $40,000. 
MELROSE.    Alameda    Co.,   Cal. 
Two-story     reinforced     concrete     bank 

and    office   building. 
Owner— Bank  of  Italy. 
Architect — Edw.     T.   Foulkes,     Crocker 

Bldg.,  San  Francisco. 

Plumbing  &  Heating  Contract  Awarded 
BANK    BLDG.  Cost.    $70,000 

RICHMOND,      Contra     Costa   Co.,     Cal. 

Ninth  Street  and  Macdonald  Ave. 
One-story      reinforced      concrete      and 

terra  cotta  bank  building. 
Owner— Mechanics  Bank.  8th  and  Mac- 
donald Ave.,  Richmond. 


WAREHOUSE  Cost,     $50,000 

GRANDVIEW,    Washington. 
Two-story    and    basement   concrete   and 

hollow     tile    fruit    warehouse    and 

cold    storage    rooms. 
Owner — Perham   Fruit  Co. 
Architect— W.    W.    De    Veaux,    Yakima. 

Washington. 


Contract   Awarded. 

MILK  PLANT  Cost.   $12,260 

MODESTO.   Stanislaus  Co..   Cal. 

One-story  reinforced  concrete  powder- 
ed  milk  plant. 

Owner — Milk  Producers'  of  Central 
Californoa,    510    9th    St.,    Modesto. 

Architect — W.  J.  Wright,  Bank  of  Italy 
Bldg.,   Stockton. 

Contractor — Totten  &  Trewhitt,  44  S- 
San  Joaquin  St..  Stockton. 


l,(iS  .W'inol.l'IS.  C.i  I.— Winsl.i-  Con- 
st:-\l.-li..ii  ('..,,  L'41  Wli.ilc.-ial.'  '|-,rninial 
P.IiIk..  S.v,-nth  SI.,  ami  (Viilial  Avi-,. 
Los  Angeles,  are  preparing  plans  and 
will  erect  a  new  unit  of  the  wholesale 
terminal  warehouse  buildings  at  Sev- 
enth street  and  Central  avenue.  It  will 
be  a  seven-story  structure,  100x550  ft. 
Reinforced  concrete  construction,  flat 
slab  system,  steel  sash,  elevators, 
sprinkling  system,  steel  rolling  doors, 
etc.  Actual  construction  will  be  started 
shortly. 

FRESNO,  Fresno  Co.,  Cal.— Clark 
Morris  ot  Seattle,  representing  a  $3,- 
000,000  rubber  proposition  is  seeking 
the  indorsement  of  the  Chamber  of 
Commerce  tor  the  building  of  a  tire 
factory  in  Fresno  in  the  event  of  $100.- 
000  stock  being  locally  contributed. 
The  matter  was  referred  to  the  in- 
dustrial  committee   ot   the   chamber. 


Contract   Awarded. 

WHARF  Cost,   $53,100 

ALAMEDA,    Cal.      S    Oakland    Estuary 

600  W   Webster  St.,  Bridge. 
Wharf. 

Owner — Standard  Coal   Co. 
Engineer — W.   E.  Dodge,  36  Eucalyptus 

Road,  Oakland. 
Contractor — S.    F.    Bridge    Co.,    Nevada 

Bank  Bldg.,   San   Francisco. 


Plans  to   be  Prepared.     Site  Purchased. 

PACKING    PLANT  Cost,    $50,000 

NAPA,  Napa  Co.,  Cal.  Jackson  and 
Tajome  Streets.  < 

Number  of  reinforced  concrete  build- 
ings  for  fruit  packing  plant. 

Owner — Growers'  Packing  &  Ware- 
housing   Association,     Napa,     Cal. 

Architect — Not   Given. 


Contract  Awarded. 

FACTORY    ELDGS.  Cost.    $ 

RICHMOND,  Contra  Costa  Co.,  Cal. 
15th  and   Nevin  Streets. 

Five  one-story  frame  factory  build- 
ings (shiplap  siding). 

Owner — Pacific  Porcelain  Ware  Co.,  67 
New  Montgomery  St.,  San  Fran- 
cisco. 

Designer    &    (Contractor — The    Founda- 
tion     Co.,    Holbrook      Bldg.,      San 
Francisco. 
NOTE: — Figures    will    be    taken    for 

roofing   shortly. 


Plans  Being  Prepared. 

ADDITION  Cost,    $20,000 

SACRAMENTO,   Cal.      19th    and   B   Sts. 

One-story  interlocking  tile  addition  to 
four-story  reinforced  concrete  milk 
plant. 

Owner — Northern  California  Milk  Pro- 
ducers  Association. 

Architect — E.  C.  Hemmings,  Ochsner 
Bldg.,  Sacramento. 


fac- 


Low  Bidder. 

FACTORY  Cost,    I 

OAKLAND,  Alameda  Co.,  Cal.      20t 

near   San    Pablo   Avenue. 
Three-story     reinforced     concrete 

tory  building. 
Owner — California  Peanut   Co. 
Architects — Reed      &   Corlett.      Oakland 

Bank   of   Savings   Bldg..   Oakland. 
Low    Bidder — Nelson      &    Forsyth,      351 

12th    St.,    Oakland. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
The  Proctor  &  Gamble  Co..  Soap  Manu- 
facturers of  Cincinnati,  Ohio,  has  pur- 
chased a  site  in  Richmond  for  a  plant 
and  shipping  terminal  on  which  the  ex- 
penditure during  the  next  two  years 
will  be  between  $2,000,000  and  $3,000,- 
000.  The  site  was  selected  by  A.  E.  An- 
der.son.  Manager  of  the  Company. 

The    new    plant    will    start    with    500 
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Hands,  and  1000  will  be  employed  in 
two  yea:rs,  according  to  plans.  The 
company  itself  will  spend  about  $250.- 
000  at  its  site  in  harbor  development, 
including  filling  and   bulkheading. 

The  selection  of  a  San  Francisco  bay 
site  by  this  concern  was  announced 
by  the  San  Francisco  Chamber  of  Com- 
merce  a   few   weeks   ago. 


Sub-Figures  Being  Taken. 

SHOP  Cost,    $30,000 

SAN  FRANCISCO.  SE  Folsom  and 
Juniper    Streets. 

One-story  steel,  concrete  and  brick 
shop. 

Owner— Kleiber  &  Co.,  Inc..  1480  Fol- 
som St.,  San  Francisco. 

Engineer — R.  tuni  Suden,  1480  Folsom 
St..  San  Francisco. 

PETALUMA,  Sonoma  Co.,  Cal. — The 
Petaluma  Co-operative  Creamery  Co.. 
is  planning  to  purchase  additional  land 
on  which  it  is  to  erect  additions  to  the 
present  plant. 

Figures  to  be  Taken  Next  Week. 

TANK  SHOP  Cost.   $50,000 

SOUTH  SAN  FRANCISCO.  (Bay  Shore 
Yards). 

One-story  frame  and  corrugated  iron 
tank   shop. 

Owner — Southern    Pacific    Company. 

Architect — Engineering  Department. 
Mr.  Christie  in  charge),  S.  P.  Bldg., 
65  Market  St..  San  Francisco. 


TURLOCK  ,  Stanislaus  Co.,  Cal. — 
Efforts  are  being  made  uy  the  Board  of 
Trade  to  secure  for  this  city  a  modern 
ice  plant.  The  Board  of  Trade  of 
which  J.  V.  Baker  is  President,  is  co- 
operating with  D.  Mahaffy  of  the  Tur- 
lock  Merchants  &  Growers.  Inc..  and  D. 
F.  Lane  of  the  Westfall-Lane  Com- 
pany in  having  such  a  plant  erected. 


June  11,   1920. 
Plans  Being  Prepared. 

WAREHOUSE  Cost,    $60,000 

OAKLAND.    Alameda      Co.,      Cal.      First 

and   Market    Streets. 
One-story  frame  and  asbestos  protected 

warehouse.     110x200. 
Owner — Howard   &   Co. 
Architects— Reed     &   Corlett.     Oakland 

Bank  of  Savings  Bldg.,  Oakland. 


To  be  Done  by  Day's  Work. 

CANNERY  Cost.    $10,000 

MONTEREY.    Monterey    Co.,    Cal. 

Two-story  frame  fish  cannery  (con- 
crete fioors). 

Owner — The  California  Fish  Canning 
Co..   Santa  Cruz,   Cal. 

Architect — Owner. 


MODESTO.  Stanislaus  Co..  Cal. — The 
erection  of  a  $35,000  cold  storage  plant 
in  this  city  is  planned  by  the  Stanislaus 
County  Farm  Bureau  of  which  George 
H.  Sawyer  is  President.  The  construc- 
tion details  are  being  handled  by  Di- 
rector U.  S.  Darrah. 


FIREHOUSES  AND  JAILS. 

Plans  Being  Prepared. 

ENGINE    HOUSE  Cost,    $40,000 

SACRAMENTO,  Cal.  Second  Street 
Bet.    K    and    L   Streets. 

Fireproof  fire   ensinc   house. 

Owner — City  of  Sacramento.  M.  J. 
Desmond,  City  Clerk. 

Architect— Frank  C.  Miller.  City  Engi- 
neer,  City    Hall.    Sacramento. 


Revised  Plans  Being  Prepared. 

ENGINE  HOUSE  Cost.   $15,000 

FRESNO.  Fresno  Co.,  Cal. 

Fire    engine    house. 

Owner — City    of    Fresno,    Chos.    Dillon, 

City   Clerk. 
Architects — Swartz     &     Ryland,  Rowell 

Bldg.,    Fresno. 
(32808)      1st  report  Jan  16:  5th  Apr.   21, 


GARAGES. 


Cost.    $38,000 
NW  Hyde  and  Rus- 


GARAGE 

SAN  FRANCISCO. 

sell  Streets. 
Three-story    and    basement    Class    "B" 

garage. 
Owner — Micheletti    Estate. 
Lessee — Ruben    Hoyle. 
.Supervising    Architect — August    G. 

Headman,  Call  Bldg.,  San  Francisco 
Contractor — American      Concrete       Co., 

Humboldt  Bk.  Bldg.,  San  Francisco 


Cost,    $30,000 
Cal.         South 


Plans   Being  Figured 
GARAGE,   ETC. 
FRESNO,      Fresno      ( 

Broadway. 
One-story  concrete  and  tile  garage  and 

auto  sales  rooms. 
Owner — Devaux  Motor  Car  Co. 
Architects — Swartz     ,&     Ryland,  Rowell 

Bldg.,    Fresno. 


Contract  Awarded. 
GAR-..GE,     ETC. 
FRESNO.      Fresno      Co., 

Broadway. 
One-story    and      mezzanine      reinforced 

concrete  and  hollow  tile  auto  sales 

room  and  garage. 
Owner — D.   W.   De  Vaux  Motor  Car  Co., 

Fresno,  Cal. 
Architeots — Coates   &      Traver,      Rowell 

Bldg.,   Fresno. 
Contractor — A.     Allen,     259     Blackstone 

St..  Fresno. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department.  Washing- 
ton, D.  C,  for  furnishing  and  deliver- 
ing materials  under  the  following 
schedules,  the  date  of  opening  bids  is 
noted   at   end   of   each   paragraph. 

Schedule  6228,  for  Mare  Island,  a 
miscellaneous  quantity  of  resistence 
wire  opening  of  June  22. 

Schedule  6235,  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  abrasive  wheels,  opening  of 
June   25th. 

Schedule  6239.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  coke,  opening  of  June  22nd. 

Schedule  6242.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  calcium  carbide,  opening 
of  June  25th. 

Schedule  6247.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  rubber  gaskets,  opening 
of  June   25th. 

Schedule  6266,  for  Mare  Island,  a 
miscellaneous  quantity  of  sand,  stone 
and    gravel,    opening   of    June    25th. 

Schedule  6279.  for  Mare  Island,  1  es- 
calator,  opening  of  June   29th. 

Schedule  6284,  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  padlocks,  opening  of  June 
25th. 

Schedule  6294,  for  Puget  Sound,  a 
miscellaneous  quantity  of  tiles,  opening 
of  June  29th. 

electric     insulators,     opening     of     June 
25th. 

Schedule  6301.  f.  o  .b.,  a  miscel- 
laneous quantity  of  furniture,  opening 
of    June    25th. 

Schedule  6302.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  carpets  and  rugs,  opening 
of  June   25th. 

Schedule  6311,  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  cutting  compound  and  oils, 
opening   of  June   25th. 

Schedule  6326,  f.  o.  b..  4  motor-driven 
compressors,  opening  June   15th. 

Schedule  6329.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  magnesia  pipe  covering, 
magnesia  blocks,  asbestos  fibre  felt- 
ing, millboard.  paper.  plaster  and 
packing  and  magnesia  plastic  cement, 
opening    of    June    29th. 

Schedule  6330,  for  various  eastern 
.  and  western  yards,  a  miscellaneous 
quantity  of  cotton  and  rubber  insulat- 
ing tape,  opening  of  June  25th. 

Schedule  6331.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  spark  plugs,  opening  of 
June   25th. 

Schedule  6333.  for  Mare  Island.  45.- 
000  lbs.  steel,  opening  of  June  29th. 

Schedule  6339.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  motor  generator  sets  and 
spares,    opening   of   June    29th. 

Schedule  6343.  for  various  eastern 
and  western  yards,  a  miscellaneous 
quantity  of  dry  cells,  opening  of  June 
25th. 

Schedule  6353.  f.  o.  b..  40,000  igni- 
tion   fuses,    opening    of    June    18th. 

Schedule  6354,  for  Mare  Island,  1,700 
pounds  brass  tubing,  opening  of  June 
18th. 


PUGET  SOUND,  Wash.— The  follow- 
ing bids  were  received  at  the  Puget 
Sound  Navy  Yard  May  28,  specification 
4186,  for  steel  storage  building: 

Item  1.  complete:  2,  add  for  plaster- 
ing outside  of  hollow  tile  walls:  3,  de- 
duction per  bay  omitted;  4,  complete, 
with  modifications;  5,  deduct  from  item 
1   for  omission  of  entire   east   wall. 

W.  T.  Butler,  item  1,  $79,900.  210  days 
2,  $1,010,  15  days;  3,  $4,990;  4,  $84,900, 
180  days;  5,  $1,500. 

A.  W.  Quist  Co..  item  1,  $89,839,  150 
days. 

Puget  Sound  Bridge  &  Dredging  Co., 
item   1.  $90,000.   300  days. 

The  bids  have  been  referred  to 
Washington    for    approval. 

SAN  FRANCISCO— Up  to  June  18th, 
10  A.  M.,  bids  will  be  received  by  the 
Zone  Supply  Officer,  Fort  Mason,  under 
Proposal  No.  20341  for  furnishing  and 
delivering  wire  rope,  1400  lbs.  twine, 
15,000  ft.  pothead  wire.  2,000  porcelain 
cleatj,  2,039  bronze  uuttons  for  service 
caps,  and  500  steam-tight  globes. 


HALLS  &  SOCIETY  BUILDINGS 


THEATRE    &   LODGE   BLDG. 

Cost,    $70,000. 
STOCKTON,    San    Joaquin    Co.,    Cal.    S- 

Hunter   Street      bet.      Market     and 

Main    Streets. 
Three-story    Class    "C"    motion    picture 

theatre   and    lodge   building. 
Owner — I.   O.   O.   F. 
Architect — Ralph    P.    Morrell.    I.    O.    O. 

F.  Bldg  .  Stockton. 
NOTE: — Figures  are  being  taken  for 
a  general  contract,   except  heating  and 
ventilating,   for  which   separate   figures 
are  being  taken. 

San     Francisco    contracfers     are     in- 
vited  to   bid. 


ALTERATIONS  Cost,   $ 

SAN    FRANCISCO.      Valencia    and    Mc- 
Coppin     Streets     (Knights     of     Py- 
thias Building). 
Alter  four-story   brick   and  steel  build- 
ing. 
Owner — Salvation    Army. 
Architect — Norman       R.       Coulter.        46 
Kearny  St.,  San  Francisco. 

Schultz    Constr.    Co $13,250 

W.    D.    Henderson 15.473 

Frazier    &    Frazier 19,484 

M.    V.    Vukicevich    (-ornfttlng 

painting)      12,990 

The  bid  of  the  Schultz  Constr.  Co., 
46  Kearny  St.,  has  been  taken  under 
advisement. 

ALTERATIONS  Cost.    $20,000 

OAKLAND,  Cal.  Twelfth  and  Harri- 
son Streets. 

Extensive  alterations  to  one-story  hall 
building  (plumbing,  wiring,  in- 
terior  finish,    etc.) 

Owner — Shriners'  Temple. 

Architect — Edward  T.  Foulkes,  Crocker 
Bldg.,  San   Francisco. 
Plans    will    be    ready    for    figures    in 

about  two  weeks. 


Contractors    Revising   Figures. 

ADDITION  Cost,    $ 

SAN  FRANCISCO.     N  Post  Street  W  of 

Mason  Street. 
Four-story   Class 

building. 
Owner — Olympic 

Francisco. 
Architect — John    Baur,    251    Kearny    St., 

and  Lewis  P.  Hobart,  Crocker  Bldg 

San   Francisco. 
NOTE: — Figures     have     been     taken 
from  a  selected  list  of  contractors  and 
are  now  being  revised. 


"A"   addition   to  club 
Club,    Post    St.,.  San 


ALTERATIONS                            Cost,    $3,000 
BERKELEY.    Alameda    Co..    Cal.      Ban- 
croft Way  and  Shattuck  Ave. 
Alter  hall   into  lodge   room. 
Owner — Berkeley    Masonic    Tefnple    As- 
sociation.   

Architect — Jas.  W.  Plachek,  2014  Shat- 
tuck Ave.,  Berkeley. 
NOTE — Figures  are  being  taken  from 
the  following  contractors:  Walter 
Sorensen,  3219  Ellis  St.,  Berkeley,  and 
Harry  Smith,  803  Kirkham  St.,  Oak- 
land. 


Figures    to    be    Called    for    in    About   a 

LODGe'^BLDG.  Cost,  $75,000 

TURLOCK,  Stanislaus  Co.,  Cal. 
Two-story   brick   and   terra  cotta  lodge 

building. 
Ov^er — Turlock  Masonic  Temple  Assn. 
Architect — W.    H.    Weeks,    75    Post    St., 

San  Francisco. 
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Plans   to   be   Prepared. 

LODGE    HALL  Cost,    $30,000 

VALLEJO.  Solano  Co.,  Cal.     In  Business 

Section  o(  City. 
One-story  and  basement  fireproof  lodge 

hall. 
Owner — Sciots    Lodge    of   Vallejo,    Val- 

lejo,  Cal. 
Architect — Not    Given. 

NOTE: — Provision     will    be    made     in 
the   plans  for  an  additional  slory. 


HOSPITALS. 


Bids   Under   Advisement. 
HOSPITAL   AND   BOILER   HOUSE 

Cost,  i . 

PORTLAND,   Ore. 

Fireproof   hospital   and   boiler   house. 
Owner — County  of  Multnomah. 
Architects — Sutton     &  Whitney.     Lewis 
Bldgr..    Portland.    Oregon. 

FolTowing  bids  were  received: 

J.  M.  Dougan  Co..  Railway  Exchange 
Bldg.,  Portland,  $347,435  to  complete  in 
160  days. 

G.   F.  Atkinson,   $409,914,   280  days. 

Dinwiddle  Constr.  Co.,  $394,282,  28U 
days. 

Grant   Smith   Co.,    $418.,';06,    270   days. 

The  main  hospital  building  will  be 
U-shaped  with  the  main  section  213  ft. 
long,  varying  in  width  from  46  to  50 
teet.  The  two  wings  will  be  100  feet 
long  and  four  stories  high  while  the 
main  section  will  be  five  stories  high. 
The  boiler  house  will  be  equivalent  to 
a  three-story  structure  and  will  bo  46 
xlOO   ft.    in   dimensions. 


HOTELS. 


Contract  Awardea. 

STORES   AND    HOTEL  Cost,    $75,000 

PORTLAND.    Ore.      Broadway    and    An- 

keny   Streets. 
Three-story   brick   stores   and    hotel.    50 

xl50. 
Owner — G.  D.  Dunning. 
Architects — Houghtaling      &        L  ougan. 

Elks'  Club  Bldg..    PortlapJ 
Contractor — Oscar     Wyman.       Builders' 

Exchanlre.  Portland. 


HOTEL  BUNGALOWS         Cost,   $127,500 
LOS    ANGELES,    Cal.      Wilshire      Blvd. 

near  Catalina  Street. 
Four    one    and    two-story    frame    hotel 

bungalows. 
Owner — California    Hotel    Co. 
Architect — Myron  Hunt.  1107  Hiberniaa 

Bldg.,  Los  Angeles. 
Contractor — H.     P.     Moran.     368     Pacific 

Elec.  Bldg.,  Los  Angeles. 
The  contract  does  not  include  plur.il)- 
ing,  ice  boxes,  painting  and  decorating, 
papering,  shades,  electric  wiring  aii'l 
fixtures,  tile  roof,  mantels,  wrought 
iron,  marble  and  tile  work.  The  elec- 
tric wiring  has  been  awarded  to  H.  H, 
Walker,  Hibernian  Bldg.,  Los  Angeles, 
and  painting  to  D.  Zelinsky  &  Sons, 
of  San  Francisco. 


Plumbing    and 
warded. 
Cost,    $300,000 


building      (12 


Plans    Being    Figured. 
Heating  Contract  A 

HOTEL 

WINNEMUCCA.    Nevada 

Five-story    brick    hotel 

rooms.  90   bathrooms). 

Owner — Hotel   Hura^boldt  Co. 

Architect — F.    L.      DeLongchamps.      Ga- 
zette Bldg..  Reno.  Nevada. 
The    plumbing    and    heating    contract 

has  been  awarded  to  Wm.   Wagner,  7114 

S-Virginia  St..   Reno,  at   iiHAOfl. 

LIBRARIES. 

Contract  Awarded. 

ALTERATIONS  Cost,    $10,000   ap- 

proximately. 
SAN    FRANCISCO,    W    Valencia    145    S 

Army. 
Alter   two-story   brick    library   building 

Into      clinic       (interior      partitions, 

painting,  etc.). 
Owner — St.    Luke's    Hospital.    27th    and 

Valencia  Sts.,   San    Francisco. 
Architect — Lewis       P.        Hobart,        1122 

Crocker   Bldg.,   San    Francisco. 
f;pneral    oontraet    to    Geo.    Healing,    110 

Jessie   St..    San    Francisco. 
IMnmblne    to    .1.    E.    O'Mara,    445    Minna 

St..  San    Francisco. 


Owner — United  Railroads  of  San  Fran- 
cisco.  58  Sutler  St.,  San   Francisco. 

Architect — C.  B.  Farlow.  58  Sutter  St., 
San   Francisco. 

Contractor — Chadwick  &  Sykes.  Crock- 
er Bldg-.   San   Francisco. 


PUBLIC  BUILDINGS, 

i^AN  FRANCISCO — Jolui  Reid,  JiTT 
City  Architect,  estimates  the  rear- 
rangement of  the  freight  elevator  in 
the  Civic  Auditorium  for  passenger 
service  at  $693.  The  work  will  neces- 
sitate the  iiist.'JIation  of  new  grille 
car  on  platform,  adjusting  and  repair- 
in  main  floor  landings  at  basement, 
first,  second,  third  and  fourth  floors, 
installation   of  car  lighting,  'etc. 

The  estimate  was  iirepared  at  the  re- 
quest of  Edw.  Rainey,  Secretary  to  the 
Mayor. 


Contract  Awarded.     Excavation  Started 
NATATORIUM   BLDG.  Cost,   $15,000 

VISALIA,    Tulare      Co.,    Cal.        East    of 

Hyde  Park. 
Natatoriur:!    building,    landscajje    work, 

Ownei— R.  P.   Cross,  R.  E.   Hyde   et  al., 

Visalia.  Cal. 
Engineers  &     Contractors — Wallace     & 

Bush,  Bank  of  San  Jose  Bldg.,  San 

Jose. 


Plans  Being  Figured.     Bids  Close  June 

28th.    12   M. 

NATATORIUM    BLDG.  Cost,    $ 

BAKER,    Oregon. 

Two-story      reinforced      concrete      and 

brick   natatorium,   198x113. 
Owner — City    of   Baker.      J.    R.    Smurth- 

waite.   City  Clerk. 
Architect — M.    P.    White.    Baker.    Ore. 

The  swimming  tank  will  be  45x112  ft. 
in  size  with  the  second  floor  used  for  a 
balcony  and  a  section  60x100  ft.  to  be 
the  auditorium.  Provision  is  made  for 
125  locker  rooms  with  shower  and 
lounging   rooms. 

Separate  proposals  will  be  received 
for  tne  general  work,  heating,  ventilat- 
ing, plumbing  and  electrical  work.  One 
provision  of  the  contract  is  that  the 
city  will  purchase  the  nrick.  Alternate 
figures  will  also  be  received  for  metal 
windows. 


Bids  Under  Advisement. 
TEMPORARY    BLDG.  Cost,    $— 

VALLEJO,   Solano  Co..   Cal.      Marin   St. 
Temporary  building  for  City  Engineer's 

Office. 
Owner — City    of    Valle.io,    Alf.    E.    Edg- 

cumbe,   City  Clerk. 
Engineer — T.  D.   Kilkenny,  Vallejo,  Cal. 

Bids  received  follow: 

S.  H.  Averill.  $1,525;  Miller  &  Cassidy, 
$1,436;  J.  P.  Fuller.  $1,473.30. 

The  bids  were  considered  excessive 
by  the  City  Council,  and  it  was  decided 
to  postpone  action   for  a  few  days. 


Contract   Awarded. 

COURT  HOUSE  Cost.   $204,664 

RED  BLUFF,  Tehama  Co.,  Cal. 
Two-story     concrete     and     interlocking 

tile    Court    House. 
Owner — Tehama  County. 
Architects— Geo.  C.  Sellon  &  Co..  Mitau 

Bldg..   Sacramento. 
Contractor — The    MatKews    Constr.    Co.. 
Forum   Bldg.,  Sacramento. 


RESIDENCES. 


M  3,000 


RESIDENCE  ,  ,.,,     ^, 

SAN    FRANCISCO.      Sunset    District, 
rwo-story  frame  and  plaster  residence 

•   (6  rooms). 
Owner — Withheld. 

^''''''Tlnl''v"i;'i'^i  G  Bangs,  502  1st  Nat'l. 
Bank  Bldg.,  San  Francisco. 

O^KT^AMn^^A,  rT*"^''  *15,000  each 

OAKLAND,  Alameda  Co..  Cal  N  Ash- 
mount  Ave  75  W  Mandana  Blvd"  & 
gl^''dniore     Ave   575   W      Mandana 

Two   2-story    10-room    frame   dwellings 

Owner— Wickham  Havens. 

Architects — Hutchinson  &  Mills.  Svndi- 

cate  Bldg..  OaklaJid. 
Contractor — Edwin    C.    Graft       355    l'>th 

St.,  Oakland. 


POWER  PLANTS. 

SAN    FRA.N'CISCO.      S    Stiv  •  l:!i>. 

Second  Street. 
One-story    concrete    and      stoel 
house. 


Contract    Award. 

___^       RESIDENCE  Co'st     *!><!  KC': 

==       MAKYSVIULE,    Yuba   Co..   ^al  ''   *^®'"^ 

Two-stoi-y  frame  and   stucco   residence 

— — — —       Owner — Patrick    Guerin. 

]..-,    pj       Architect—Chester      Cole,      Waterland- 

Breslauer    Bldg.,    Chico,    Calif, 
p.jwer       Contractor— L.      E.      Kite,      Marysville, 


Other  bidder  were:  McDanlels  &  Bur- 
roughs, $29,000;  Jos.  A.  McCullough, 
$27,725;  J.  O.  Palm,  $27,350;  C.  W.  Mar- 
ders,    $27,500. 


RESIDENCES        Cost,  $5,000  and  $5,500 

each. 
SAN    MATEO.      San      Mateo     Co.,      Cal. 

Easton    Addition. 
Six    one-story    frame    residence    (5    and 

6  rooms  and  separate  garage  each) 
Owner — Withheld. 
Architect — Fabre  &   Thayer,   110   Sutter 

St.,   San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $40,000 

SAN  FRANCISCO.  N  Broadway  172-6 
E  Buchanan  Street. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Vernon  Skewes-Cox,  350 
California    St.,     San     Francisco, 

Architects — Bakewell  &  Brown,  251 
Kearny  St.,  San  Francisco. 

Contractor — Geo.  Wagner,  251  Kearny 
St.,  San  Francisco. 


Being  Done  By  Days  Labor. 
RESIDENCE  Cost,    $ — 

BURLINGAMB,    San   Mateo   Co.,   Cal. 
One-story    frame    residence    (6    rooms) 
Owner — Ernest  Norberg. 
Architect — Capt.      Ernest    Norbt 
Market  St.,  San  Francisco. 


7  42 


Sub-Figures    Being    Taken. 
RESIDENCE  Cost,    $300,000 

PEBBLE   BEACH,  Monterey  Co.,   Cal. 

40    Acres. 
Stone    and    plaster    residence,    garage, 

lodge,  swimming  pool,  landscaping, 

etc. 
Owner — James  Shewan,  New  York. 
Architect — Chas.   I.   Berg.  New   York. 
Contractor — W.   C.   Duncan   Co.,   Sharon 

Bldg.,   San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $12,750 

SAN  FRANCISCO.  Westwood  Drive 
near  Miramar  Avenue. 

Two-story  fr.ame  residence  and  garage 
(9  rooms  and  2  bathrooms). 

Owner — Harold    K.   Weidenfeld. 

Architect— Chas.  F.  Strothoff,  2276  15lh 
St.,  San  Francisco. 

Contractor — Nelson  Bros.,  1875  Ply- 
mouth Ave..  San  Francisco. 


Contract  Awarded. 

BUNGALOW  Cost,     $12,000 

YOLANDA.  Marin  Co.,  Cal.  Tamal   Park 

One-story  and  basement  frame  bunga- 
low and  garage(6  rooms  and  sleep- 
ing  porches). 

Owner — Mr.  Rutherford,  Petaluma,  Cal. 

Architect — Not   Given. 

Contractor — Kent-Roamer      Bldg.      Co., 
San  Anselmo,  Cal. 
NOTE: — Construction      will   start     in 

about  a  week. 


Contract   Awarded. 

RESIDENCE  Cost,   $7,500 

SAN     FRANCISCO.       Lake    Street,     bet. 

12th  and   13th  Avenues. 
One-story   and     basement     frame     and 

stticco     residence   and     garage      (6 

rooms). 
Owner — Miss  Edith   I.  Wilson. 
Architect — B.    G.    McDougall.    301    Alta 

Bldg.,  381  Bush  St.,  San  Francisco. 
Contractor — Branch      &      Coffer.      Mills 

Bldg.,  San  Francisco 


Contract  Awarded. 

BUNGALOWS  Cost,    $ 

SAN  ANSELMO.  Marin  Co..  Cal.  Haw- 
thorne   Hills. 

Fifteen  one-story  frame  bungalows 
(11    now    under   construction). 

Owner — Kent-Minto  Co.,  San  An- 
selmo,   Cal. 

Contractor — Kent-Roamer  Bldg.,  Co., 
San   Anselmo,   Cal. 


Plans   Being  Prepared. 
RESIDENCE  AND  GARAGE 

Cost.    $30,000. 
PIEDMONT,  Alameda  Co.,  Cal. 
Two-story   frame   and   stucco   residence 

and  garage  (tile  roof). 


Wednesday,      June      16,      1920. 
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Owner — Chas.    G.    Keeney.    38    Crocker 

Ave.,  Piedmont. 
Architects — Weeks       &       Day,       Phelan 
Bldg.,  San  Francisco. 

Plans  Being  Figured. 

DWELLINGS  Cost,    $ 

BOLINAS.  Marin  Co.,  Cal.     Bolinas  and 

Marsiiall. 
Si.\  frame  dwellings. 
Owner — Marconi   Wireless  Tel.   Co.,   433 

California   St.,   San   Francisco. 
Architect — Architectural         Dept.         of 

Owner. 
Three    buildings    will    be    erected    at 
Bolinas  and  3  at  Marshall,  also  known 
as  Marconi. 


Owner  Taking  Figures. 

RESIDENCE.    ETC.  Cost,    $7,500 

DIABLO,  Contra  Costa  Co.,  Cal.  Mt. 
Diablo  Park. 

Two-story  frame  residence  and  garage 
(9  rooms  and  3  bathrooms),  crush- 
ed  brick   roof. 

Owner— W.  A.  Hale,  1345  Arch  St., 
Berkeley. 

Architect — A.  A.  Cantin,  68  Post  St., 
San  Francisco. 


Owner  to  Take  Figures. 

RESIDENCE  Cost,    $ 

OAKLAND.    Alameda    Co.,    Cal.      Lenox 

and  Van  Buren  Streets. 
Two-story  frame  residence. 
Owner — D.  J.  Hanlon,  Care  Hanlon  Dry 

Dock  &  Ship  Bldg.,  Co..  Oakland. 
Architect — N.    W.    Sexton,    234    Pine    St., 

Oakland. 


Owner  Taking  Figures. 

RESIDENCE  Cost,    $20,000 

PIEDMONT,   Alameda   Co.,   Cal. 

Two-story  frame  residence  and  garage 
(9   rooms). 

Owner — Warren  Harold,  297  Lee  St., 
Oakland. 

Architects — Sidney  B.  and  Noble  New- 
son.  Nevada  Bank  Bldg.,  San  Fran- 
cisco. 


Plans   Complete. 

RESIDENCE  Cost,   $15,000 

SAN  JOSE,   Santa   Clara   Co.,   Cal. 
Two-story   frame   residence. 
Owner — Mrs.    J.    L.    Gould.    Mt.    Eden. 
Architect — Warren     Skillings,       Garden 
City  Bank  Bldg.,  San  Jose. 


Plans   Being  Figured. 

RESIDENCE  &  GARAGE     Cost,  $18,000 

SAN  JOSE,  Santa  Clara  Co..  Cal.  Mor- 
rison Ave.  and  The  Alameda. 

Two-story  frame  and  plaster  residence 
and    garage    (8    rooms). 

Owner — Warren  Pomeroy,  540  S-Ninth 
St.,  San  Jose. 

Architect — Chas.  S.  McKenzie,  Bank  of 
San  Jose  Bldg.,  San  Jose. 


Preliminary    Plans    Being    Prepared. 

RESIDENCE  Cost,    $ 

OAK  KNOLL,  Los  Angeles  Co.,  Cal. 

Two-story  and  basement  concrete  and 
hollow  tile  residence  (15  rooms, 
billiard  room  and  6  bathrooms). 

Owner — F.    W.    Leistikow. 

Architect — Carleton  M.  Winslow,  1134 
Van    Nuys   Bldg.,    Los    Angeles. 

To  be  Done  by  Dav's  Work. 
STORE    AND   OFFICE    BLDG.    Cost.    $— 
TAPT,  Kern  Co.,  Cal.     Fifth  and  North 
_      Streets. 

story    frame       and    plaster      store 


and  office  buildi 

offices). 
Owner — Sam    Orloft. 
Architects — Thos.       I 

Chas.      H.    Bigga 

Bakersfield.  Cal. 


stor 


and  13 


Wiseman       an 
Morgan    Bldg 


SCHOOLS, 


school  now  under  construction  from 
plans  prepared  by  Architects  Wyckoff 
&  Wwite  of  Salinas.  McLaren  & 
Peterson,  Sharon  Building,  San  Fran- 
cisco,  have   the   contract. 


SANTA  ROSA.  Sonnma  Co.,  Cal. — An 
election  will  be  held  in  the  Dunham 
School  District  June  28th.  to  decide  the 
question  of  issuing  bonds  of  $9,000  to 
making  alterations  and  additions  to 
the  present  school  building. 


SALINAS.  Monterey  Co..  Cal.— The 
$150,00  additional  bonds  to  finance  con- 
struction of  the  Salinas  Union  High 
School  building  have  been  sold.  The 
proceeds  of  the  sale  will  finance  con- 
struction of  a  portion  of  the   new  high 


LOS  ANGELES,  Cal.— The  K.  R. 
Bradley  Co.,  1925  E.  16th  St.,  has  been 
awarded  the  general  contract  at  $130,- 
0S6  for  the  erection  of  a  new  one  and 
two-story  brick  school  building  on 
East  7th  St.  school  site;  Allison  & 
Allison,  1405  Hibernian  Bldg.,  archi- 
tects. J.  Hokom,  4312  Moneta  Ave., 
was  awarded  the  contract  at  $12,953 
for  the  plumbing,  and  the  Thos.  Hav- 
erty  Co.,  8th  and  Maple  Ave.,  the  con- 
tract at   $12,585   for  the  heating  work. 


Preliminary    Plans    Being    Prepared. 

SCHOOL  Cost,     $24,000 

YUBA    CITY,    Sutter   Co.,    Calif. 

One-story  school  (3  classrooms,  as- 
sembly hall,  kitchen  and  store 
room. 

Owner — Tierra    Buena    School    District. 

Architect — Chester      Cole,      Waterland- 
Breslauer    Bldg.,    Chico,    Calif. 
NOTE — An    election   to   vote  bonds   to 

finance    construction    will    l)e    called    in 

the   immediate  future. 


YAKIMA,   Washington. 

Two-story  brick  and  concrete  additions 
to  Garfield  School    (4   rooms). 

Owner — City  of  Y'akima,  School  Dis- 
trict   No.    7. 

Architect — W.  W.  De  Veaux,  Yakima, 
Washington. 


PROSSER,    Washington. 

Two-story  brick  school  (4  rooms  and 
gymnasium). 

Owner — City  of  Prosser. 

Architects — W.  W.  De  Veaux  and 
Heath,  Gove  &  Bell.  Associated, 
Tacoma  and  Y'akima,  Wash. 


Cost,    $150,000 


SCHOOL 

Y'AKIMA,   Washington. 

Two-story  and  basement  brick  and 
terra  cotta  school  (14  rooms  and 
gymnasium.) 

Owner — City  of  Y'^akima,  School  Dis- 
trict No.  7. 

Architect — W.  W.  De  Veaux,  Y'akima, 
Washington. 

Contractor — Harry  Boyer  Co.,  Yakima, 
Washington. 


Contracts    Awarded. 

HEATING  SY3TEM.  ETC.       Cost,  $ 

MONTEREY.  Monterey  Co,  Cal. 

Heating  systems,  program  clocks,  and 
window  shades  for  two  two-story 
concrete  grammar  schools. 

Owner — Monterey  Grainniar  School 
District. 

Architects — Paul  V.  Tuttle  and  Arthur 
W.  Angel,  Associate,  565  Light- 
house Ave.,  Pacific  Grove.  Cal. 

Heating  Plant  for  both  buildinf^H  to  W. 
K.  Nottingham  &  Co.,  at  $4,555.55 
and  $2,633  respectively. 

Progrram  Cl«ck  System  to  Noggle 
Electric  Works  of  Monterey  at  $1,- 
589.75. 

Drapery  Shades  to  Ruckcr-Fuller  Desk 
Company. 

Contract  Awarded. 

SCHOOL   BLDG.S.  Cost,    $2li.0:!«.0S 

TRACY,  San  Joaquin  Co..  Cal. 

Two  one-story  brick  and  hollow  tile 
school    buildings. 

Owner — Tracy  Grammar  School  Dis- 
trict. 

Architect — W.  J.  Wright.  Bank  of  Italv 
Bldg.,  Stockton. 

Contractor — Totten  &  Trewhitt,  44  S- 
San  Joaquin  St.,  ,Stockton. 


ORLAND.  Glenn  Co.,  Cal. — No  bids 
were  received  by  the  County  Sujiervi.s- 
ors  for  the  purchase  of  the  $10,000 
bond  issue  of  the  Citrona  School  Dis- 
trict and  $22,000  issue  of  the  Orland 
Joint  Union  High  School  District.  Both 
issues  bear  6%  interest. 

W.  H.  Weeks.  75  Post  St..  San  Fran- 
cisco,  is   the   architect. 


Plans  Being  Figured.     Bids  Close  June 

17.   1920,  at   3:30   P.  M. 
ADDITION  Cost,    Jir.oOO 

OAKLAND,    Alameda   Co.,   Cal.      Market 

and  54th   Strect.s. 
Class   "C"  addition   to  school. 
Owner — City  of  Oakland. 
Architect — Construction  Dept.  of  Board 

of   Education      (C.   W.    Dickey      in 


Charge),   Everson   Bldg.,   Oakland. 

Plans  may  be  obtained  from  Mr. 
Dickey's  Office  on   a  deposit   of  $25.00. 

Bids  are  being  taken  for  a  general 
contract  including  plumbing,  heating 
and  electric  work  and  will  be  opened 
in  Mr.  Barzee's  OflS.-s. 


I'lans  Being  Figured.      Bids   Close  July 

16.  1920.  2  P.  M. 
HIGH    SCHOOL  Cost,    $225,000 

FULLERTON,   Orange  Co.,  Cal. 
Two-story      and      basement      reinforced 

concrete   high  school. 
Owner — FuUerton    Union    High    School 

District. 
Architect — Carlton     M.     Winslow,     1134 

Van  Nuys  Bldg.,  Los  .\ngeles. 
(1)  general  work  to  include  concrete, 
masonry,  carpentry,  metal  work,  roof- 
ing, tile  floors,  plastering.  painting, 
electric  wiring,  grading  and  excava- 
tion; (2)  heating  and  ventilating;  (3) 
plumbing. 


Plans  Being  Figured.  Bids  Close  .fune 
17.   1920,   at   3;30  P.  M. 

.ADDITION  Cost,   $22,000 

OAKLAND,  Alameda  Co.,  Cal.  Pied- 
mont and  Echo  Avenues  (Piedmont 
Avenue  School). 

Addition    to   school. 

Owner — City  of  Oakland. 

Architect — Construction   Den',  of  Board 
of    Education      (C.      W.    DicUcv      in 
Charge).  Everson  Bldg.,  Oakland. 
Plans    may    be      obtained      frt)m      Mr. 

Dickey's  Office   on   a   deposit   of  ?25.0o 
Bids    are    being    taken    for    a    geiter.'il 

contract    including      plumbing,    heating 

and    electric    work    and    will    be    opened 

in   Mr.   Barzee's  Office. 


REMODEL    SCHOOL  Cost,    $-  — ■ 

BAKERSFIELD.  Kern  Co.,  Cal. 
Remodeling   and    completion    of   old   as- 
sembly hall  in  school   building. 
Owner — Fruitvale   School    District.   Geo. 

A.   McLean,  Clerk. 
Architect — J.    M.    Saffell,    BaHer.^r.eld. 

Seijarate  bids  will  be  received  for  the 
septic  tank  and  ditch  from  same,  also 
for   sidewalk    in    front   of    building. 

Plans  may  be  had  from  the  office  of 
the  architect. 

VACAVILLE,  Solano  Co..  Cal.— 
Preparations  are  being  made  to  call  an 
election  to  decide  the  question  of  issu- 
ing and  selling  bonds  of  $35,000  to 
finance  construction  of  a  gymnasium 
for    the   high   school. 


CHICO.  Butte  Co..  Cal. — Two  bids 
were  received  by  the  Trustees  of  the 
Chico  Union  High  School  District  for 
furnishing  and  installing  hardware  in 
the  new  Chico  High   School  as  follows: 

.Sherrick  .Smith  Hardware  Co..  Sac- 
ramento. $5,218.75  and  Nicholas  Hard- 
ware Co.,  $8,000.  Contract  was  awarded 
to  the   low   bidder. 

Plans  were  prepared  by  Architects 
Woollett  &  Lamb,  Hagelstcin  Bldg., 
Sacramento. 


SANTA  CLARA,  Santa  Clara  Co., 
Cal. — The  Board  of  Education  has  com- 
missioned Architect  W.  H.  Weeks,  75 
Post  St.,  San  Francisco,  to  make  a 
study  of  the  present  school  buildings. 
The  Board  contemplates  a  bond  elec- 
tion to  finance  additional  improve- 
ments including  a  new  high  school, 
altering  the  present  one,  and  remodel- 
ing and  adding  to  the  grammar  school. 
It  is  estimated  such  improvements  will 
cost    $200,000. 


Plans    Being    Prepared. 

ADDITION  Cost.    $10,000 

SHAFTER,       Kern     Co.,       Cal.         Maple 

School     District,     bet.     Shaffer    and 

Wasco. 
Two-room    addition    to   school. 
Owner — Maple  School  District. 
Architects — Thos.       B.       Wiseman      and 

Chas.    H.      Biggar,    Morgan      Bldg., 

Bakersfield.    Cal. 
NOTE: — Bonds  have  been  voted. 


Plans  Being  Figured.  Bids  Close  June 
30.   1   P.  M. 

PAINTING   SCHOOL  Cost,   $ 

GOSHEN,   Tulare  Co.,   Cal. 

Painting  the  exterior  and  roof,  varn- 
ishing the  interior  woodwork  of 
two  rooms,  and  tinting  the  walla 
of  two  rooms  of  the  Goshen  Gram- 
mar  School    Building. 

Owner — Goshen  Grammar  School  Dis- 
trict.    A.   Ball.   Clerk,   Goshen,   Cal, 

Architect — Not  Given, 


FRESNO.  Fresno  Co.,  Cal,— The  con- 
tract for  reflooring:  the  James  Avenue 
Bridge  has  been  awarded  by  the  Coun- 
ty Supervisors  to  Jap.  E.  Mitchell,  of 
Fresno  at  $5,712.  D.  M,  Barnwell  is 
County  Clerk. 

Plans  to  be  Prepired. 
ADDITION  Cost 

PETALUMA,  Son  >ma   Co..  Cal       ' 
Additional    rooms    for    Washington    and 

Lincoln  Primary  Schools. 
Owner— City       of       Petaluma,        Lyman 

Green,  City  Clerk. 
Architect— Not   Yet   Selected. 


BUILDING   AND   ENGINEERING   NEWS  Wednesday,      June      16,      1920. 

heating  ana  ventilating  Lettlch  sub- 
mitted a  bid  of  $10,961  and  for  plumb- 
ins   $10,934. 

On   June   23rd   bids   will   also   be   con- 


$- 


Commissioned  to  Prepare  Piaiis 
SCHOOL,    ETC.  Cost,    $17,500 

RIO    BRAVO,    Kern    Co..    Cal.         '"'•""^ 
One-story     one-room     school,     assembly 

hall    and    kitchen. 
Owner — Rio   Bravo   School    District. 
Architects — Micheal        &       Hurlbutt 

Bakersfield,    Cal. 


VISALIA,  Tulare  Co.,  Cal.— No  bids 
were  received  by  the  County  Super- 
visors for  the  purchase  of  the  $10,000 
bond  issue  of  the  Cutler  School  Dis- 
tract. Proceeds  of  the  sale  were  to 
finance  construction  of  a  new  school 
building. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
The  $1,000  raised  through  popular  sub- 
scription for  a  municipal  swimming 
pool  has  been  returned  by  the  Martinez 
Playground  Commission.  It  is  now 
planned  to  call  an  election  to  vote 
bonds  of  $20,000  or  $25,000  to  finance 
construction  of  such  a  pool.  A.  S. 
Ormsby  's  Chairman  of  the  Commis- 
Bior 


SAN  PEDRO,  Los  Angeles  Co.,  Cal.— 
Frank  Hudson,  911  Higgins  Bldg.,  Los 
Angeles,  submitted  the  lowest  bid  at 
$9S.00O  for  the  erection  of  a  brick 
school  building  at  Pt.  Firmin  <San 
Pedro)  school  site,  plans  for  which 
were  prepared  by  Archts,  Hunt  & 
Burns,  701  Laughlin  Bldg..  Los  An- 
geles. E.  W.  Crowell,  744  San  Pedro 
St.,  Los  Angeles,  submitted  the  lowest 
bid  at  $6,657  on  the  plumbing,  and  the 
Thomas  Haverty  Co.,  8th  and  Maple 
Ave.,  Los  Angeles,  the  lowest  bid  at 
$6,500  on  the  heating.  All  bids  were 
referred  to  business  manager  of  the 
board   of   education. 


Post    St., 


Commissioned    to    Prepare   Plans. 

SCHOOL  Cost,     $125,000 

ELK    GROVE,    Sacramento    Co.,    Cal. 

Fireproof   high   school    building. 

Owner — Elk    Grove    High    School    Dis- 
trict. 

Architect— W.    H.    Weeks, 
San    Francisco. 
NOTE: — Plans  for  the  building  undr 

the  first   bond  issue,  which  failed,   wp- 

prepared    by    Architects    Geo.    C.    Sello 

&   Co.   of   Sacramento. 


Cost,    $ 

Pershing 


Cal. 


SCHOOL 

LEBEC,      Kern      C 
School  District 

One-story    adobe   school. 

Owner — Pershing    School    District. 

Architects — Thos.  B.  Wiseman  &  Chas. 
H.  Biggar,  Morgan  Bldg..  Bakers- 
field,   Cal. 

Contractor — J.  H.   Rogers,   Yancey,  Cal. 


Supt.  of  Constructi'bn — Davis,   Heller 
Pearce,    Belding    Bldg.,    Stockton. 
NOTE:— Segregated   figures      will      I 
taken. 


Completing  Plans.  Figures  to  be  Called 

For   in   Two   Weeks. 
SCHOOL  Cost.    $90,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Eight-room    brick    and    frame    addition 

to  Fair  Oaks  School   Building. 
Owner — City  of  Stockton. 
Architects — W.    J.    Wright    &    Satterlee. 

Bank  of  Italy  Bldg..   Stockton.   Cal. 
NOTE: — Segregated     figures     will     be 
taken.     All  work  will  he  under  the  su- 
pervision   of    Architects    Davis.    Heller. 

Pearce  Co.,  Stockton.  Cal. 

Completing  Plans.  Figures  to  be  Called 
For  in   Two   Weeks. 

SCHOOL  Cost.   $90,000 

STOCKTON.  San  Joaquin  Co.,  Cal 
Grant  School   Site. 

Eight-room  brick,  concrete  and  frame 
school   (Ist  unit  of  16-room  school). 

Owner — City  of  Stockton. 

Architect— Franklyn  E.  Warner.  Beld- 
ing Bldg.,  Stockton. 


HANFOUD,  Kings  Co.,  Cai. — The  fol- 
lowing bids  were  received  on  June 
lllh,  by  J.  A.  Crawshaw,  Clerk  of  the 
Hanford  School  District,  for  the  con- 
struction of  a  one-story  reinforced  con- 
crete and  brick  school  building.  All 
bids  were   taken   under  advisement. 

Plans  were  prepared  by  Designer  J. 
R.  Henderson  of  Tulare. 

The  bids  wore  taken  on  four  propo- 
sitions as  follows:  (1)  building  com- 
plete; (2)  building  complete,  except 
heating  and  plumbing;  (3)  heating;  (4) 
plumbing.  -..   V   / 

Building   Complete. 
Brown    &    Denham,    Hanford.  ..  .$78,775 

Larsen-Sampson  Co.,  S.  F '.    79  503 

11.   T.   Knerr,  Los  Angeles 84,973 

Anton    Johnson.    Kingsburg 86  000 

UuIIdliig      C'oiniilete,      Kxeept      Heating 
mid    Pllimblne. 

Barkelow    &    Gould,    Tulare $57,850 

Brown   &   Denham,   Hanford 69,211 

H.    T.    Knerr,    Los    Angeles 63,198 

Anton  Johnson.  Kingsburg 68.000 

Plumbing. 

Derry   &   Ford... $8,204.75 

1  lace    *i    Palmquist 6,995.00 

llorlock    &    Clow 6.407.00 

Heating. 

1  lace    &    Palmquist $12,564 

Hay    Engineering   Co.,    S.    F 10  447 

Horlock    &    Clow lo[574 

SUNNYVALE,  Santa  Clara  ;-o..  Cal.— 
The  following  bids  were  received  June 
9_th  oy  the  Trustees  of  the  Sunnyvale 
orammar  School  District  for  the  con- 
struction of  a  one-story  reinforced 
concrete  five-room  school  building  from 
plans  prepared  by  Architect  Ernest  L 
Norberg.  742  Market  Street.  San  Fran- 
cisco. Bids  for  the  general  contract 
were  taken  under  advisement  and  the 
contract,  will  in  all  probability,  be 
awarded  to  the  lowest  bidder.. The  bids 
for  the  plumbing  and  heating  were  re- 
.lected  and  new  ones  will  be  called  for 
shortly. 

x^      .     „    „    General    Contract. 
Beck  &  Stackle,  South  San  Fran- 

„  '^'?<=o      $39,080 

E.    J.    Bryan 39.587 

—  bpreen.    Sunnyvale 41651 

E.   E.    Etherton,   San   Francisco..    42^076 
John    Harkness,    Redwood   City..    44,8,^8 
Bos  &  O'Brien,   San   Francisco...    51,616 
^1     ■    .      PIunibinK  and   Heating. 
Christensen    &   Henderson $11252 

—  Osborn    12,572 

..^r'^,^^-^"^'  Tulare  Co.,  Cal.— Bonds  of 
*  125.000  have  been  voted  in  the  Lind- 
.■^ay  Higrh  School  District  to  finance 
construction  of  a  group  of  high  school 
buildings,  plans  for  which  are  being 
completed  by  Architect  Ernest  J 
Kunip,   Rowell  Bldg.,   Fresno. 


HANFORD,  Kings  Co..  Cal.— The  Su- 
pervi.sors  sold  the  $46,000  bond  issue  of 
the  (  orcoran  School  District,  proceeds 
of  the  sale  to  finance  construction  of  a 
new  school,  building  from  plans  by  Ar- 
"  .    ««    T,    jjenfro  of  I'orterville. 


chitect  M. 


M„"°J.'"STER.  San  Benito  Co.,  Cal  — 
I  lie  Supervisors  have  issued  calls  for 
bids  for  the  purchase  of  the  following 
school  bond  issues,  proceeds  of  the 
.sale,  in  each  case,  to  finance  construc- 
-     school   improvements: 

$110,000 

10.000 

ict 3,000 


Holli 
l-'airliaven    IJ 
Cottonwood 


I  lans  to  be  Finally  Approved  and  Bids 

Called  For  Next  Week. 
SCHOOL  Cost    $40  000 

BERKELEY,  Alameda  Co.,  Cal      Sacra- 

mento  and  Rose  Streets. 
One-story  frame  grammar  school. 
Owner — Berkeley    Board    of    Education 
Architect— H.      H.   Gutterson.   278      Post 

•St.,    San    Francisco. 
(34228)      1st  report  Apr.   1;  2nd  Apr.   29, 

Plans   Being   Prepared. 

ADDITION  Cost 

NORTH    SACRAMENTO.   Cal. 

One-story     2-room     addition     to 
(frame  and   stucco). 

Owner — North    Sacramento    School    Dis- 
trict. 

Architect— E.     C.     Hemmings.     Ochsner 
Bldg.,    Sacramento. 


School: 


allowing    units    of    the   Grant 


$18,000 
school 


SAN  FRANCISCO.— The  Board  of 
Public  Works  has  rescinded  its  action 
in  awarding  contracts  to  A.  Lettlch  for 
the  heating  and  ventilating  and  plumb- 
ing on  the  Grant  School  Building  and 
new  liids  have  been  ordered  received 
for  the  work  up  to  June  23rd.     For  the 


Kkclric  work,  Estimate  cost,  $11,000: 
uoud   fixed  at  $2,750. 

Brick  work,  Estimate  cost,  $16,000: 
bond    fixed   at    $4,000. 

Interior  and  exterior  plastering,  Es- 
timate cost.  $18,000;  bond  fixed  at  $4,- 
500. 

Hlaik  boards.  Estimate  cost,  $2,000: 
bond   fixed  at  $500. 

Marble  wiiik.  Estimate  cost,  $4,800: 
bond  fixed  at   $1,200. 

Roofing,  Estimate  cost,  $4,000;  bond 
fixed   at   $1,000. 

Hardware,    Estimate   cost,   $4,800;    bond 
fixed   at   $1,200. 

Glass,  Estimate  cost,  $3,400;  bond  fix- 
ed   at    $850. 

The  building  will  be  erected  in  the 
North  side  of  Pac.ific  St.,  between  Brod- 
erick  and  Baker. 

Plans  may  be  had  from  the  Bureau 
of  Architecture,  2nd  Floor,  City  Hall. 


Plans    Being  Figured. 

ADDITION 

RUTHERFORD,   Napa  Co., 

Addition    to    present    schoc 

Owner — Rutherford  School  District.     A. 

Brovelli,    Clerk,    Rutherford,    Cal. 
Architect — Not   Gi\en. 

Plans  may  be  had  from  the  Clerk  at 
Rutherford. 


Cost,   $- 
Cal. 
5I    building. 


LOS  ANGELES,  Cal.— Bonds  of  $9,- 
500,000  to  finance  construction  of  new 
schools  and  improving  standing  struc- 
tures carrier  at  a  recent  election.  Of 
the  total  the  Board  of  Education  plans 
to  spend  $6,000,000  for  new  elementary 
schools  and  $3,500,000  for  high  school 
buildings,  to  overcome  existing  crowd- 
ed conditions. 


SACRAMENTO,  Cal.— The  Board  of 
Supervisors  has  authorized  the  sale  of 
the  $144,000  elementary  school  bonds 
and  $648,000  high  school  bonds  of  the 
City  of  Sacramento,  over  the  counter 
owing  to  the  failure  to  receive  bids 
for  same.  Similar  action  was  taken 
with  regard  to  the  $110,000  issue  of 
the  Courtland  Union  High  School  Dis- 
trict. 


Plnas  Being  Prepared. 

MANUAL   TRAINING   BLDG..    ETC. 

Cost,   $10,000. 
HOLLISTER.       San    Benito      Co.,      Cal. 

■Monterey   Street. 
One-story    frame    manual    training   and 

domestic   science   building. 
Owner — HoUister  High   School   District. 
Architect— W.    H.    Weeks,    75    Post    St., 

San  B'rancisco. 

Pla 


ns  to  be  Finally  Approved  and  Bids 
Called   For  Next  Week. 

GYMNASIUM  Cost,    $185,000 

BERKELEY,  Alameda  Co..  Cal.  Block 
Bounded  by  Grove.  Milvia,  Ban- 
croft and  Channing  Way. 

Two-story  hollow  tile  and  reinforced 
concrete   gymnasium    building. 

Owner — City  of  Berkeley. 

Architect — Wm.  C.  Hays,  1st  National 
Bank  Bldg.,  San  Francisco. 


Bids  Close  July 
Cost,    $42,000 


Plans  Being  Figured 
1,    1920,   8   P.   M. 

SCHOOL 

ORLAND.  Glenn  Co.,  Cal 

Two-story      reinforced      concrete      and 
frame  grammar  _school   (5  rooms). 

Owner — Orland    Grammar    School    Dis- 
trict. 

Architect — Woollett     &     Lamb,     Physi- 
cians Bldg..  Sacramento. 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
Bids  are  being  received  bv  the  County 
Supervisors  for  the  purchase  of  the 
$18,500  bond  issue  of  the  Ripon  School 
District.  Proceeds  of  the  sale  will 
finance  construction  of  a  new  school 
building. 


STORES  AND  OFFICES. 


STORE  &  OFFICE  BLDG. 
TURLOCK,  Stanislaus  Co.. 
Two-story  brick  store  and 

ing. 
Owner — Chas.  Geer.   Turloc 
Architect — W.    H.    Weeks, 
San   Francisco. 
NOTE:— Figures  are 
a    general   contrfict, 


Cost,   $60,000 

Cal. 

office  build- 


being  taken   for 


Wednesday,      Juno      16.      1920. 


BUILDING  AND  ENGINEERING  NEWS 


STORK  &  LOFT  BLDG.         Cost,  |35,000 
SAN  FRANCISCO.     Eddy  St.  near  Jones 

Street. 
Two-story     Class     "C"     store     and     loft 

building'. 
Owner — Withheld. 
Architects — L.    M.      Upton    and      Milton 

Latham,    545    Montgomery    St.,    kun 

Francisco. 


Working    Drawings    Beingr    Prepared. 
THEATRE    AND    OFFICE    BIDG. 

Cost,    $1,500,000. 
LOS   ANGELES,    Cal.      SW   Seventh   and 

Broadway. 
Twelve-story    Class     "A"     theatre    and 

office  building-. 
Owner — Loew  Corporation. 
Architects — Weeks     &    Day    and     Reid 

Bros.,    Associated.    105    Montgomery 

St.,   San   Francisco. 


Plans  Being  Prepared. 

OFFICE   BUILDING  Cost.   $100,000 

SOUTH    SAN    FRANCISCO,    San    Mateo 

Ca.,   Cal. 
Two-story     and     basement     reinforced 

concrete   office  building. 
Owner — Pacific    Coast    Steel    Co. 
Architects — Weeks        &      Day,      Phelan 

Bldg,,    San    Francisco. 


Plans    Being    Prepared. 

OFFICE  BLDG.  Cost,   $ 

SAN    FRANCISCO.       Bush    Street    near 

Montgomery. 
One  and     four-story     Class     "A"   office 

building. 
Owner — California      Pacific      Insurance 

Company. 
Architect — Horace        G.        Simpson,    110 

Sutter  St.,  San  P'rancisco. 


SAN  FRANCISCO— The  Lindgren  Co., 
Monadnock  Bldg..  are  taking  estimates 
for  the  terra  cotta  work  in  connection 
with  the  construction  of  Don  Lee's 
auto  sales  building,  for  which  they  are 
the  contractors. 

It  will  be  erected  on  the  northeast 
corner  of  Van  Ness  avenue  and  O'Far- 
rell  street  and  will  be  seven  stories 
high  of  reinforced  concrete  construc- 
tion. Weeks  &  Day,  Phelan  Bldg.,  are 
the  architects. 

STORE    AND    LOFT    BUILDING 
Cost,    J275.000   approximately. 

SAN   FRANCISCO.      NE    First   and   Mis- 
sion Streets. 

Five-story      and    basement      reinforced 
concrete   wholesale   building. 

Owner — C.    C.      Moore      &   Co.,      Sheldon 
Bldg.,   San   Francisco. 

Architect — Frederick      H.      Meyer,      742 
Market  St.,  San  Francisco. 

Contractor — Geo.    Wagner,    251    Kearny 
St.,   San   Francisco. 
The    occupants    of    the    building    will 

be   Clayberg   Bros.,   Lazare-Klein   Com- 
pany and  Bauer  Brothers. 


STORE   AND   OFFICE    BLDG. 

Cost,  $10,000. 
SANTA   ROSA,    Sonoma    Co..    Cal. 
One-story      reinforced      concrete      store 

and  office  building. 
Owner — Pacific   Gas    &    Electric   Co. 
Architect — J.   W.   Dolliver,   Rm.    418   110, 

Sutter  St.,   San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $80,000 

LOS    ANGELES,    Cal.      Los    Feliz    Road 

and  Commonwealth  Ave. 
Hollow    tile    residence    flS    rooms). 
Owner — Maurice   Tourneur. 
Architects — P.      &    W.      S.    Davis      and 

Henry    E.    Withey,    3215    W-6th    St., 

Los    Angeles. 
Contractor — Garden    City    Co.,    3215    W- 

6th   St.,   Los   Angeles. 


Contract    Awarded. 

RESIDENCE  Cost,    $25,000 

LOS  ANGELES,  Cal.  No.  7301  Holly- 
wood Blvd. 

Two-story    brick   veneer   residence. 

Owner — Thos.  McNamara,  1807  High- 
land Ave.,  Los  Angeles. 

Architect  &  Contractor  — Milwaukee 
Bldg.  Co.,  315  Wright  &  Callender 
Bldg.,  Los  Angeles. 

Contract   Awarded. 

RESIDENCE  Cost,    $10,000 

GILROY,  Santa  Clara  Co.,  Cal. 

One-story  frame  residence. 

Owner — Joe  Felice. 

Architect — Chas.    S.   McKenzie,   Bank   of 

San  Jose  Bldg.,  San  Jose. 
Contractor — Louis         Scaglione,         1357 

Sherman  St.,  San  Jose. 


Contract  Awarded. 

LOFT  AND  OFFICE  BLDG     . 

Cost,    $80,000   appro.Kimately. 
SAN  FRANCISCO.     N  Post  Street  W  of 

Mason   Street. 
Pour-story  reinforced  concrete  loft  and 

office   building.  40.\137-6. 
Owner — Olympic  Club. 
Lessee — Johns-Manville       Co.,       Second 

and   Howard   Sts.,   San   Francisco. 
Architects — John     Baur    and    Lewis     P. 

Hobart     (Associated).    251     Kearny 

St.,  &  Crocker  Bldg.,  San  Francisco. 
Contractor — McLeran         &         Peterson, 

Hearst    Bldg.,    San    Francisco. 


Bids  Rejected. 

TEMPORARY  OFFICE  Cost,   $ 

VALLEJO,   Solano  Co.,   Cal.     Marin   St, 

Temporary  office  quarters  for  City  En- 
gineer. 

Owner — City    of    Vallejo,    Alf.    E.    Edg- 
cumbe,    City  Clerk. 

Engineer — T.   D.   Kilkenny,  Vallejo. 
The  low  bid  was  submitted  by  Miller 

&  Cassidy  of  Vallejo  at  $1,436  and  was 

rejected. 


Contract  Awarded. 

AUTO   SALES  BLDG.,  ETC. 

Cost,    $28,900. 
SAN   JOSE,    Santa    Clara    Co.,    Cal.      SW 

Si.xth  and  Santa  Clara  Streets. 
Two-sto.ry    brick    and    fiame   auto   sales 

and  garage  building. 
Owner — Campen    Bros. 
Architect — Chas.    S.   McKenzie,   Bank   of 

San  Jose   Bldg.,  San  .lose.  Cal. 
Contractor — J.      H.     Miller,   101     S-Six- 

teenth   St.,   San   Jose. 


Completing  Plans.      Segregated  Figures 

to   be  Taken   Shortly. 
ADDITION  Cost.   $300,000 

SAN    FRANCISCO.       NE    Mission       and 

New  Montgomery  Sts. 
Three-story     Class       "A"     addition       to 
present   two-story   building   for   of- 
fices, also  a  one-story  super-struc- 
ture roof. 
Owner — Aronson     Co..     Merchants'     E.x- 

change   Bldg.,   San   Francisco. 
Architect — Mel.      I.    Schwartz,      Nevada 

Bank  Bldg..  San  Francisco. 
Engineer — C.    H.    Snyder,      251      Kearny 

St.,    San   Francisco, 
Lessee — Associated    Oil   Co. 

The  building  when  completed  will  be 
practically  six  stories  high.  It  will 
have  a  steel  frame,  3-inch  hollow  tile 
interior  partitions,  marble  stairs,  and 
wainscot,  terrazzo  floors,  metal  window 
sash  with  wire  glass,  reinforced  con- 
crete roof,  bronze  elevator  doors,  8 
vaults,   mahogany   trim.   etc. 

The  sixth  floor  will  be  used  for  a 
girl's  rest  room,  sun  porch,  telephone 
and  telegraph  operator  rooms,  blue 
print  and   battery  deoartment. 

The  entire  front  of  the  present  build- 
ing will  be  altered  and  faced  with 
tapestry  pressed  brick. 

Entrance  and  lobby  will  be  on  New 
Montgomery  street  and  the  building 
will  be  known  as  "The  Associated  Oil 
Building." 


THEATRES. 

Plans    Being    Prepared. 
THEATRE    AND    LODGE    BLDG. 

Cost,    $75,000. 
GILROY.   Santa  Clara   Co..   Cal. 
Class    "A"    reinforced    concrete    motion 

picture   theatre  and  lodge   building. 
Owner — Masonic  Lodge  of  Gilrov. 
Architect — Reid   Bros,.   105   Montgomery 

St.,  San  Francisco. 
This    theatre    has    been    leased    to    A. 
C.   Blumenthal  and  his  associates  for  a 
period  of  twenty  years 


Bronco   Avenues. 
Three-story     brick     theatre     and     office 

building.    50x250. 
Owner — Lineberger,  Hite  &  Lineberger. 
Architects — Walker    &    Eisen.    1402    Hi- 
bernian  Bldg.,    Los   Angeles. 
Bids    for    the    erection    of    the    build- 
ing will   probably  be   taken   next   week. 


Plans   Being  Prepared. 

THEATRE  Cost,    $ 

EL  SEGUNDO,  Los  Angeles  Co.,  Cal. 

Two-story  brick  motion  pict'Cre  thea- 
tre,  50x150. 

Owner—  E.  L.  McMurry. 

Architect — E.  L.  Mayberry,  46?  Paciac 
Electric    Bldg.,    Los    Angeles. 


Contract    Awarded 

MOTION   PICTURE   BLDG.      Cost,   $ 

LOS   ANGELES.    Cal.      NE   Melrose    Ave 

and  Grover  .Street. 
Frame    motion    picture    building. 
Owner — Robertson-Cole      Studios,    Inc., 

of  Delaware. 
Architect    &    Contractor — The    Milwau- 
kee   Bldg.,    Co.,    317    Wright    &    Cal- 
lender  Bldg..    Los   Angeles. 
The  plant  will  consist  of  a  two-story 
administration   building,   8   dark   stages, 
dressing  room  building,  shop  and  stor- 
age    buildings,     film     buildings,     equip- 
ment  exchange,   outbuildings,   etc.   Con- 
struction  will    be   of  frame   and   plaster 
with  tile  and  composition  roofing,  staff, 
ornamentation,   steel   and   wood    frames, 
metal  and  wood   lath,   pine   trim,   power 
plant,    plumbing,   fire   lines. 


HISTORY  OF  EALY 

SAN  FRANCISCO 


The  California  Development  Board 
have  for  free  distribution  from  their 
office  in  the  Perry  building,  a  limited 
number  of  handsomely  bound  vol- 
umes of  the  early  history  of  San  Fran- 
cisco and  the  Bay  region.  These 
sketches  of  our  city's  earliest  days  are 
cleverly  woven  together  by  E,  J. 
Molera.  in  story  form  and  through  the 
sixty-eight  pages,  one  sits  charmed  by 
the  absorbing  chain  of  epoch-making 
events,  much  more  exciting  than  the 
ordinary  fiction. 

These  books  are  especially  designed 
for  the  visitor  to  San  Francisco,  who 
seeks  the  story  of  each  landmark  and 
the  history  of  California's  missions. 
No  books  will  be  mailed  unless  postage 
of  eight  cents  is  enclosed.  The  supply 
is  so  limited  that  application  should 
be  made  at  an  early  date. 


Plans  Being  Prepared. 
THEATRE    AND  OFFICE   BLDG. 

Cost.    $ 

LONG    BEACH,    Cal.         American 


^ 


SAVES  YOU  MONEY 

New^  and  re-newed  screw  caaing 
and  atandard  pipe  for  every  re- 
quirement; tested  and  g^atantesd 
for  ISO  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  prevent 
corrosion.  Elxtensively  used  bj 
orchardists  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two. 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howard  St,  Su  FrtKis*. 


£«' 
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BUILDING  AND  ENGINEERING  NEWS 


WcdncHday,      Ju^e      16, 


u^e 


Engineering. 


BRIDGES,    DAMS    &    HARBOR 
WORK. 


WILLOWS.  Glenn  Co.,  Cal. — Up  lo 
July  1st.  10  A.  M..  bids  will  be  received 
by  W.  H.  Sale.  Counly  CMerk.  for  con- 
structing a  reinforced  concrete  bridge, 
known  as  the  "Kasor"  bridge,  in  Road 
District  No.  5. 

Separate  bids  will  be  considered  on 
the  same  date  for  constructing  a  rein- 
forced concrete  bridge,  known  as  the 
"Havenor"  bridge  in  Uoad  District  No. 
1. 

Certified  check  for  10%  payable  to 
Chairman  of  Board  of  Supervisors  re- 
quired. Plans  on  file  at  oliice  of  the 
County  C'lerlt. 


EL  CENTRO.  Imperial  Co.,  Cal. — 
Geo.  R.  Daley,  San  Diego,  was  awarded 
the  contract  at  about  $50,000  for  paving 
Lenroy  St..  Winsley  Ave.,  North  Fifth 
and  Si.xlh  Sts..  his  unit  prices  being  35c 
sq.  ft.  for  asphalt  paving.  21c  sq.  ft. 
for  cement  sidewalk,  and  75c  lin.  ft.  for 
cement  curb. 


PHOENIX,  Ariz. — An  election  to  vote 
on  issuing  bonds  to  construct  the 
Horseshoe  and  Camp  Verde  dams  on 
the  Verde  river  will  be  held  in  the 
Paradise-Verde  Valley  Irrigation  Dis- 
trict soon. 


FLORENCE,  A-iz. — R.  C.  Sheedy 
Construction  Co.,  1493  E.  Forty-second 
St..  Los  Angeles,  Cal..  was  awarded 
the  contract  at  $27,558.88  for  construct- 
ing concrete  bridge,  culverts,  head- 
walls  and  retaining  walls  on  the  Ray- 
Kelvin  highway  in  Pinal  County;  bids 
opened  June  1.  1920;  W.  W.  Lane. 
County  Highway  Engineer.  Other 
bids  received  were:  E.  B.  Boyd.  San 
Diego,  Cal.,  $33,198.20;  English  & 
Pierce,  Yuma,  Ariz.,  $40,940.35;  Jack 
Davey,  Superior,  Ariz..  $45,914.65.  En- 
gineer's  estimate,   $28,839.28. 

Work  involves:  235.5  cu.  yds.  Class  A 
concrete;  44.6  cu.  yds.  Class  B  concrete; 
418.2  cu.  yds.  Class  C  concrete;  18,949 
lbs.  reinforcing  steel;  870  cu.  yds.  ce- 
ment rubule;  130  ft.  18-in.  metal  pipe; 
176  ft.  24-in.  metal  pipe;  60  ft.  30-in. 
metal  pipe;  180  ft.  36-in.  metal  pipe;  70 
ft.  48-in.  metal  pipe;  420  cu.  yds.  ex- 
cavation;   10,500    lbs.    steel    rails. 


MADERA,  Madera  Co..  Cal. — Chief 
Engineer  T.  H.  Means  of  the  Madera 
Irrigation  District  has  started  prelimi- 
nary work  for  the  proposed  Madera  Ir- 
rigation District  system.  A  represen- 
tative of  the  State  Water  Commission 
will    assist    Engineer    Means. 


MERCED,  Merced  Co.,  Cal.— Prelim- 
inary work  on  the  Plainsburg  Irriga- 
tion District  is  being  completed  by  En- 
gineers Olmsted  &  Gillelen  of  Los  An- 
geles and  a  report  will  be  submitted 
to  the  Directors  within  the  ne.xt  few 
months. 


EUREKA,  Humboldt  Co.,  Cal. — Up  to 
June  22nd,  10  A.  M.,  bids  will  be  re- 
ceived by  Fred  M.  Kay,  County  Clerk, 
for  repairing  the  steel  bridge  across 
the  Mattole  River  near  Petrolia,  in 
Road    District    No.    1. 

Plans  on  file  in  office  of  County 
Clerk. 


SAN  JOAQUIN.  Fresno  Co.,  Cal. — 
C.  H.  Laiblin  of  Manteca.  was  awarded 
the  contract  for  constructing  laterals 
for  the  James  Irrigation  District,  in- 
volving about  178,000  cu.  yds.  earth 
work,  at  cost  plus  2 '/4c  cu.  yd.  with 
guarantee  that  cost  will  not  exceed  32c 
cu.  yd.  Bids  received  for  this  work 
ranged  from  32c  to  46c  cu.  yd.,  all  be- 
iiHg  rejected.  All  bids  for  concrete 
work,  approximately  2000  cu.  yds.  in 
gates,    checks,    turnouts,    etc.,    ranging 


from  $36  to  $45  cu.  yd.,  were  rejected 
and  this  work  will  be  done  by  the  dis- 
trict by  force  account  under  the  super- 
vision of  H,  M.  Crooker,  San  Joaquin, 
resident  engineer.  AV,  M.  Hubbard, 
San  Joaquin,  will  be  superintendent  o£ 
construction.  The  district  will  spend 
about  $450,000  on  improvements  dur- 
ing the  present  year.  Quinton,  Code  & 
Hill  of  Los  Angeles,  are  the  consulting 
engineers. 

EUREKA,  Humboldt  Co.,  Cal,— City 
Engineer  Hannah  has  commenced  pre- 
liminary surveys  for  the  construction 
Elk  River  for  impounding  the  waters 
for  the  city  water  works.  The  new  dam 
will  be  constructed  just  below  the. pres- 
ent wooden  dam  and  will  be  completed 
this  summer,  according  to  the  city  en- 
gineer, 
of  a   reinforced   concrete     dam     across 

Approximately  1,700  feet  of  the 
wooden  slave  water  main  leading  from 
the  old  pumping  station  across  the  re- 
claimed land  toward  the  city  will  be 
reinforced  with  concrete  during  the 
summer. 

The  cost  of  the  work  will  be  paid 
out  of  the  revenues  from  the  water 
works. 


PORTLAND.  Ore. — Louis  C.  Kelsey. 
Consulting  Engineer  with  offices  iii 
Portland  and  also  at  Nampa,  Ida.,  has 
been  commissioned  to  prepare  plans 
for  numerous  municipal  projects  enum- 
erated as  follows: 

Surveys  have  been  completed  and 
plans  are  now  being  prepared  for  the 
water  system  to  be  built  for  the  City 
of  La  Grande,  Or.  The  cost  is  estimat- 
ed at  from  $500,000  to  $1,000,000  de- 
pending upon  the  source  of  suppb'. 

The  city  of  Burns,  Oregon,  has  em- 
ployed Kelsey  to  prepare  plans  and 
supervise  the  construction  uf  a  muni- 
cipal lighting  plant,  the  cost  of  which 
is    not    yet   announced. 

A  sewerage  system  will  also  be'con- 
structed  at  Burns,  plans  for  which  are 
now   being  prepared    by   Mr.   Kelsey. 

The  proposed  water  system  to  be 
built  at  Burns  is  also  to  be  built  from 
plans  to  be  prepared  by  Mr.  Kelsey. 
Further  details  of  this  work  arc  to  be 
given    later. 

The  city  of  Lewiston,  Idaho,  has  en- 
gaged Mr.  Kelsey  as  consulting  engi- 
neer in  the  construction  of  $200,000 
city  improvements  to  be  principally 
payment. 

Proposed  street  improvements  at 
Union.  Oregon,  estimated  to  cost  $35,- 
000  are  to  be  done  under  the  supervi- 
sion of  Mr.  Kelsey  and  a  sewer  system 
to  cost  $150,000  at  Jerome.  Idaho,  will 
also  be  constructed  under  his  direction. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — Up 
to  July  6th,  10  A.  M.  bids  will  be  re- 
ceived by  Henry  A.  Pflster.  County 
Clerk,  for  the  construction  of  a  four 
span  reinforced  concrete  bridge  on  the 
Congress  Spring«  road  in  Supervisor 
District  No.  5.  Plans  may  be  had  from 
the  office  of  the  County  Clerk. 


FRESNO,  Fresno  Co.,  Cal. — Up  to 
June  18th,  2  P.  M.  bids  will  be  received 
by  D.  M.  Barnwell,  County  Clerk,  for 
the  construction  of  bridges  on  Route 
No.  1,  Section  C  of  the  County  Highway 
System.  The  work  will  consist  of 
twenty-five  bridges  involving  the  fol- 
lowing estimated  quantities:  120  linear 
feet  of  24-inch  concrete  pipe;  27.72  cu. 
yds  of  concrete;  236,218  board  measure, 
Oregon  Pine  timbers;  16,550  linear  feet, 
Cedar  piling. 

Jap  E.  Mitchell  of  Fresno  submitted 
the  only  bid  to  the  Supervisors  under 
the  last  call  which  was  rejected.  The 
bid  was  $59,795.75. 

Plans  may  be  had  from  the  office  of 
County  Highway  Chris  P.  Jensen,  Cory 
Bldg.,   Fresno, 


PLACEUVILLE,  El  Dorado  Co,  Cal. 
— A  petition  is  being  circulated  for 
presentation  to  the  County  Supervisors 
asking  the  construction  of  a  bmlge 
across  Webber  Creek  on  the  Big  I'ut 
road. 


CLIFTON,     Ariz. — C.     B.     Ragaii 
awarded  the  contract  at  $4375   for 
slructing   a   reinforced   concrete   bi 
consisting    of    two    32-ft.    girder    .- 
across    Railroad    wash    on    the    <'l   : 
Franklin   highway,  the  slate  lo  f',j 
materials     estimated    to    cost     %'.y- 
Cotey  &  Black  submitted  a  bid  at 
and   Lee  Moor  Contracting  Co.  a    h, 
$8252,59    for    the    same    type    of    bi  i 
The  lowest  bid  received  February   ' 
steel   bridge  for  the  same  locati'ir 
$15,009.37.        Thomas     Maddock, 
Engineer. 


OROVILLE.  Butte  Co.,  Cal 
Engineer  S.  J.  Norris  has  bf 
structed  to  fix  grades  for  Bridgt- 
lo  permit  the  Western  Pacific  Ra 
to  complete  details  for  the  consti 
of  its  new  bridge  on  that  thoi 
fare. 


SAN  LUIS  OBISPO,  San  Luis  Oi.i.,i.o 
Co.,  Cal. — Bids  received  by  llie  C&uuiy 
Supervisors  for  the  construction  of  the 
San  Miguel  bridge  have  been  rejected. 
Warren  B.  Burch  is  County  Highway 
Engineer. 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co.,  Cal. — County  Highway  Engineer 
Warren  B.  Burch  has  been  instructed 
to  prepare  plans  and  specifications  for 
a  bridge  to  cross  the  Huer  Huero  Creek 
on  the  Paso  Robles-Estrella  road  near 
Dwight   Reynolds'   place. 


RED  BLUFF.  Tehama  Co..  Cal.— 
Beardwell  &  Zimmerman  of  Calistoga 
at  $236,200  were  awarded  the  contract 
by  the  County  Supervisors  for  the  con- 
struction of  the  Squaw  Hill  bridge  over 
the  Sacramento  river  between  Corning 
and  Vina.  The  estimate  of  Engineer 
John  M.  Leonard.  57  Post  street,  San 
Francisco,  was  $150,000;  his  estimates 
being  based  on  the  cost  of  materials 
at  the  time  of  completing  plans. 

The  only  other  bidder  was  the  Clinton 
Constr.  Co.,  140  Townsend  St.,  San 
Francisco,    at    $277,500. 

The  San  Francisco  Bridge  Co.,  in  a 
letter  to  the  Supervisors  sta'ied  they 
did  not  submit  a  bid  owing  to  the  fact 
that  they  estimated  construction  at 
approximately  $300,000  when  only 
$150,000  was  available.  W.  F.  Lunning 
is   County   Engineer. 


NEVADA  CITY,  Nevada  Co..  Cal.— 
The  Nevada  County  Supervisors  have 
approved  plans  prepared  by  the  State 
High"wav  Commission  for  a  concrete  . 
bridge  to  span  the  Middle  Yuba  River, 
on  the  highway  above  Freeman's 
Crossing,  and  have  authorized  the 
Commission  to  proceed  with  construe-  ■ 
tion. 

Tlie  Yuua  County  Supervisors,  who 
will  pay  $10,000  toward  construction 
of  the  structure,  approved  the  plans 
last  week. 


MADERA,     Madera     Co..     Cal. — Louis 
C.    Hill    of    Los    Angeles    a    member    of 
the   engineering  firm   of   Quinton.    Code 
and  Hill   of  that  city,   has  been  select- 
ed  bv   the   Directors   of  the   Madera   Ir- 
rigation   District    to    design    plans    for 
the    proposed    dam    and    in    addition,    to   '■ 
this    has    been    selected    as    consulting  j 
engineer    to    Chief    Engineer    Thos.    H.    , 
Means.      Preliminary      surveys        have  ' 
already    been    completed.  ^ 

Engineer  Means   maintains   offices   at  ^ 
58   Sutter   Street,   San   Francisco. 


COLUSA.  Colusa,  Co.,  Cal. — The  Co- 
lusa County  Supervisors  have  request- 
ed the  Sutter  Board  to  bear  half  of, 
the  expense  of  constructing  a  pier  in-  ^ 
to  t.ie  river  at  Grimes,  if  the  Grimes 
ferry  is  to  land.  The  pier  is  necessary 
due  to  the  low  water  in  the  Sacramen- 
to  river. 


SACRAMENTO.  Cal. — The  application 
of  District  No,  785.  in  Tolo  County,  to 
raise  and  widen  its  levee  along  the 
Sacramento  River,  has  been  set  for 
hearing  on  June  18th.  by  the  Slate 
Reclamation  Board,  .According  to  the 
estimate  of  Asa  G.  Proctor,  engineer 
of  the  district,  the  improvements  will 
cost  about  $20,000.  A  clam  shell  dredge 
will  be  employed  in   the  work. 


ednesday. 
'CKTON, 
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Stanislaus  Co.,  Cal. — 
Johnson  of  StaniKlaus 
V  has  conferred  with  tlie  San 
in  County  Supervisors  asking 
o-operation  in  Tinancing-  the  eon- 
ion  of  a  modern  concrete  bridge 
lie  Stanislaus  river  at  Riverbanlt. 
.ist  would  be  about  $50,000. 
nty  Engineer  P.  B.  Quail  was  in- 
c-d  to  work  with  the  Stanislaus 
>•  Engineer  to  secure  estimates 
e    work. 


\G  BEACH,  Los  Angeles  Co.,  Cal. 

(  City  Commission  contemplate 
tailing  an  election  to  vote  on  issuing 
?l.."i00.000  bonds  for  harmor  improve- 
ment.s!.  John  D.  Seerie,  Commissioner 
of  Public  Works.  favors  widening 
channel  No.  3  to  .500  ft.,  and  deepening 
that  channel  and  turning  basin  to  30 
ft.,  widening  the  turning  basin  and 
purchasing  1800  ft.  water  frontage  for 
municipal  warehouse  purposes. 


HARPER,  Orange  Co.,  Cal. — Until  4 
P.  M.,  June  29,  bids  will  be  received  by 
directors  of  the  Newport  Heights  Ir- 
rigation District  at  Harper,  Orange 
Co.,  for  furnishing  all  labor  and  ma- 
terial for  constructing  a  circular  re- 
inforced concrete  reser\^oir  on  16th 
St.,  between  Santa  Ana  and  Orange 
Ave.,  near  Harper.  Certified  check  for 
10%  required.  Plans  and  specifications 
may  be  obtained  from  J.  B.  Cleghorn, 
secretary.  Harper,  or  Paul  E.  Kressly. 
engineer,   city   hall,   Newport   Beach. 


i;i:RKEbEY,  Alameda  Co.,  Cal. — 
I'mni  plans  prepared  by  B.  F.  Cresson, 
Jr..  and  Chas.  W.  Staniford,  prominent 
New  York  Engineers,  the  California 
Investment  Company,  represented  by 
Rufus  P.  Jennings,  will  undertake  one 
of  the  most  important  harbor  develop- 
ments on  the  San  Francisco  bay.  Plans 
provide  for  a  system  of  channels  and 
Wharves,  of  ship  and  rail  terminals 
and  the  erection  of  suflicient  ware- 
housing to  balance  other  improve- 
ments. The  deal  was  handled  through 
Wickham   Havens,   Inc. 


YREKA,  Siskiyou  Co..  Cal. — At  the 
last  meeting  of  the  County  Supervisors 
a  resolution  was  adopted  authorizing 
the  state  to  construct  a  concrete  bridge 
of  60-foot  span  over  Willow  creek  and 
a  similar  bridge,  the  same  length,  over 
Parks  creek,  and  a  third  concrete 
bridge  over  Shasta  river,  this  to  have 
an  80-foot  span.  These  are  all  on  the 
highway  between  Weed  and  Gazelle. 
The  state  is  to  prepare  the  plans  and 
specifications  free  of  charge  and  the 
cost  of  construction  of  the  bridges  will 
be  borne  by  the  county. 

W.   J.   Nielon    is  County  Clerk. 


YREKA.  Siskiyou  Co.,  Cal. — The  pe- 
tition asking  for  the  formation  of  the 
Butte  Vallev  Irrigation  District  has 
been  accepted  by  the  County  Supervis- 
ors and  referred  to  the  State  Engineer 
for  approval.  W.  J.  Neilon  is  County 
Clerk. 


LIGHTING  SYSTEMS. 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— According  to  announcement  by  Thos. 
G.  DeCondres.  representative  of  Phillip 
L.  Bixbv.  $35,000  will  be  spent  install- 
ing an  ornamental  lighting  system 
■with  cement  posts  in  the  Los  Cerritos 
district. 


SAN  FRANCISCO — The  Mission  Street 
Merchants'  Association,  announce  that 
bids  will  be  called  for  shortly  for  the 
installation  of  an  electrolier  system  in 
Mission  street,  from  Twenty-sixth  to 
Army  street.  Gus  Laohman  is  president 
of    the    association. 


MACHINERY. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  County  Purchasing  Agent  has 
been  instructed  by  the  Supervisors  to 
secure  prices  for  two  %-ton  auto 
trucks  for  use  of  the  Highway  Main- 
tenance Department.  Eugene  D.  Gra- 
ham is  County  Clerk. 


MERCED.  Merced  Co.,  Cal. — City  En- 
g-ineer  C.  D.  Martin  has  been  instructed 
to  prepare  plans  and  specifieatiotis  for 
an  electrolier  lighting  system  through- 
out the  business  section  and  a  large 
part  of  the  residential  quarter. 

Streets  included  are:  Sixteenth  from 
N  to  K;  Seventeenth  from  N  (o  O; 
Eighteenth.  Nineteenth  and  Twentieth 
from  N  to  K:  and  K.  L.  M  and  N 
streets  from  Sixteenth  to  Twentieth. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — The  water  commissioners 
have  ordered  plans  and  specifications 
prepared  for  a  direct-connected  hori- 
zontal pump  and  motor  to  pump  water 
from  the  city  wells  at  Second  and  D 
Sts..  into  the  new  city  reservoir. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Until  9  A.  M.,  June  15,  bids 
will  be  received  by  Water  Commission 
for  constructing  a  pumping  basin  and 
well  pit  in  accordance  with  plans  and 
specifications  on  file  in  the  office  of  the 
board.  Certified  check  or  bid  bond  for 
10%  required.     J.  H.  Osborn,  City  Clerk. 

OAKDALE,  Stanislaus  Co.,  Cal. — Up 
to  June  28th,  8  P.  M..  bids  will  be  re- 
ceived by  Mrs.  Mabel  Sivley,  Secretary 
of  the  Oakdale  Union  School  District, 
for  furnishing  and  delivering  two 
school  auto  busses,  each  having  a  seat- 
ing capacity  of  30  students.  Specifica- 
tions may  be  had  from  the  Secretary 
at  Oakdale. 


SEWERS,     STREET    WORK, 
ROADS  AND  WATER 

SYSTEMS, 

SAN  FRANCISi'^O — The  Board  of 
Public  Works  has  awarded  a  contract 
to  the  Union  Machine  Co.,  for  furnish- 
ing and  delivering  33"x42"  slide  gates 
for  the  Hetch  Hetchy  pro.1ect  under 
Contract  No.  67.  The  bid  was  $170,000, 
paying  foreman  on  the  work,  $16  per 
day. 


EUREKA.  Humboldt  Cc,  Cal. — The 
City  Counc.l  has  ordered  the  construc- 
tion of  a  12-foot  sidewalk  about  the 
property  at  the  corner  of  Grant  and 
A    Sts. 


VALLEJO,  Solano  Co.,  Cal,— The  city 
will  not  employ  outside-  engineers  to 
prepare  the  water  report  as  had  been 
planned.  City  Engineer  T.  D.  Kil- 
kenny has  been  instructed  to  proceed 
with  the  report.  He  was  given  per- 
mission to  employ  additional  help  and 
to  confer  with  other  engineers  in  re- 
gard to  securing  additional  water  sup- 
ply for  Vallejo  and  Mare  Island.  Kil- 
kenny is  to  rush  his  work  on  the  re- 
port so  as  to  have  it  ready  by  the  time 
that  the  congressional  committee  ar- 
rives at  Mare  Island  to  inspect  the 
Carquinez  naval  base  site. 

Cal.— J.    L. 

a  petition 
t  of  Sojith 
Ave.    to    the 


LODI.  San  Joaquin  Co. 
Pickering  is  circulating 
seeking  the  improvemen 
Church  street  from  Lodi 
city  limits. 


BAKERSPIELD.  Kern  Co.,  Cal. — At 
the  last  meeting  of  the  City  Council 
the  ptwgram  for  paving  C  street  from 
Eighteenth  to  Fifteenth  streets  and  D 
from  Sixteenth  to  Nineteenth  streets 
was  enlarged  to  include  the  paving  of 
C  street 
tracks. 


to    the    Santa 


railroad 


TT.   Oswald,   of 


DOUGLAS,  Ariz.— 
LfiK  Angeles.  Calif.,  has  secured  an  ad- 
ditional contract  for  paving  in  Doug- 
las, comprising  about  a  mile  of  concrete 
paving  with  Topeka  top,  on  Eishth  St 


HOLBROOK,  Ariz. — Bonds  to  amount 
of  $135,000  were  voted  for  water  and 
sewer   systems. 

VALLEJO,  Solano  Co.,  Cal.— Resolu- 
tion of  Intention  No.  65  has  been  pass- 
ed by  City  Council  for  the  improve- 
ment of  portions  of  Arkansas,  Illinois, 
Tennessee,  Alabama,  Sacramento,  Ma- 
rin, Sonoma,  and  Sutter  Streets  by 
grading  and  constructing  sidewalks. 
A_  E.  Edgecumbe  is  the  city  clerk  and 
T.   D.  Kilkenny,  city   Engineer. 


HATWARD,  Alameda  Co.,  Cal.— 
Town  Engineer  Hally  has  been  in- 
structed to  prepare  plans  for  repairs 
to   the   outfall   sewer. 


FLORENCE,  Ariz. — B.  H.  Qallcgher 
&  Co.,  of  Phoenix,  Ariz. .were  awarded 
the  contract  at  $82,861.40  for  grading 
the  Ray-Kelvin  road,  about  5  miles  in 
length,  in  Pinal  County;  bids  opened 
June  1,  1920.  W,  W.  Lane,  County  High- 
way  Engineer. 

Other  bids  received  were:  R. 
C.  Sheedy  Construction  Co.,  Los  An- 
geles, Cal.,  $87,272,20;  W,  II.  Brown 
Construction  Co.,  Los  Angeles,  Cal., 
$119,570.22.  Engineer's  estimate,  $82,- 
704.25. 

Work  involves:  9,638  cu.  yds.  com- 
mon excavation;  12,299  cu.  yds.  loose 
rock  excavation;  33,379  cu.  yds.  solid 
rock  excavation:  12.500  cu.  yds.  station 
overhaul;  550  cu.  yds.  dry  rubble;  150 
cu.  yds.  common  channel;  l.uOO  ft. 
crown  ditch,  common;  1,300  ft.  crown 
ditch,  loose  rock:  1,000  ft.  guard  rail 
fence;   380   ft.    barbed    wire   fence. 


SAN  DIEGO,  San  Diego  Co..  Cal. — 
City  Engineer  Rhodes  has  presented  to 
council  an  estimate  of  the  work  to  be 
done  on  a  sewer  system  south  of  Main 
St.  between  28th  and  Pluto  Sts.,  as 
follows;  5316  ft.  trenching  involving 
298  cu.  yds.  excavation;  5361  ft.  6-in. 
cement  pipe;  168  ft.  6-in.  cast  iron 
pipe,  and  21  brick  manholes. 

LOS  ANGELES,  Cal. — City  Engineer 
Griffin  h.is  submitted  to  council  report 
on  the  pioposed  ro.id  on  the  north  side 
of  Elysiau  Park  between  North  Broad- 
way and  Dayton  A\  e.  bridge  across  the 
Los  AngeUs  river.  Two  plans  are  con- 
sidered. on.>i  estimated  to  cost  $111,077 
and  the  oth?r  to  cost  $86,024. 


FLAGSTAIi  P,  Ariz. — White  &  Miller 
of  Yuma,  Ariz.,  submitted  the  lowest 
bid  at  about  $72,000  for  paving  a  sec- 
tion of  state  highway  In  the  town  of 
Flagstaff.  Bids  were  also  submitted 
bv  Warren  Broii..  Southwestern  Con- 
tracting Co.  of  Phoenixr  and  Rauda- 
baugh  &  Black  of  Flagstaff. 

VALLEJO,  Solano  Co,,  Cal.— T.  E. 
Clinch,  668  Ninth  St.,  Richmond,  was 
awarded  the  contract  for  paving  and 
sewering  Chase  street  in  Vallejo  at 
$11,573.      Bids    received    follow: 

T.  E.  Clinch  (a)  1100  cu.  yds.  ex- 
cavation, $1.25;  (b)  1722  lin.  ft.  com- 
bined curb  and  sidewalk,  $1.66;  (c)  l.?S 
lin  ft.  curb  armor,  5c;  (d)  25.000  sq.  ft. 
5-inch  concrete  pave.  ISVsC;  (e)  25,000 
sq.  ft.  asphaltic  flush  coat  i/i-inch 
thick,  4c;  (f)  80  lin.  ft.  corrugated 
galvanized  iron  culvert  No.  10  gauge, 
rise  5  inches,  span  28  inches,  $4.50;  (g) 
61  lin.  ft.  corrugated  galvanized  iron 
culvert  No.  12  gauge,  rise  5  inches, 
span  22  inches,  $3.50;  (h)  505  lin.  ft.  6- 
inch  ironstone  pipe  sewer.  $1.00;  (i) 
500  lin.  ft.  4-inch  ironstone  pipe  side 
sewers,  9c;  (j)  1  concrete  bottom  man- 
hole, brick  walls,  cement  and  plaster, 
$96;  (k)  20  Y  branches  6  by  4  inch. 
$1.30.      Total.    $11,573. 

J.  F.  Fuller  Co.,  Vallejo  (a)  $1.46; 
(b)  $1.90;  (c)  60c;  (d)  17c;  (e)  5c;  (f) 
$5;  (g)  $4.20;  (h)  $2.28;  (i)  $1.95;  (j) 
$160;  (k)  50c.  Total.  $13,396.  T.  D. 
Kilkenny  is  City  Engineer  and  Alf.  E. 
Edgecumbe,  City  Clerk. 


SAN  FRANCISCO— The  following 
contracts  have  been  awarded  by  tjie 
poard  of  Public  WorKR; 
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To  Thos.  Gallagher  for  sewer  in 
Cowden  street  between  Wilde  avenue 
and  Anlteny  street,  involving  826  lin. 
ft.  12-inch  sewer.  $3.15:  4  briclc  man- 
holes. $125  each:  38  12-in.  T  branches. 
$2  each.     Total.  $3,177.90. 

To  Thos.  Gallagher  for  sewer  in 
Harkness  avenue  between  Cowden  and 
point  400  feet  westerly  involving  400 
lin.  ft.  12-inch  sewer,  $3.25;  35  lin.  ft. 
8-inch  sewer,  $3.00:  24  12-inch  .Y 
branches,  $2  each:  2  lampholes,  $20 
each,  and  1  brick  manhole,  $125.  Total. 
$1,618. 

To  State  Improvement  Co..  for  im- 
provement of  Mt.  Vernon  avenue  be- 
tween Howth  and  Louisburg,  involving 
2  brick  manholes.  $150  each;  267  lin.  ft. 
8-inch  sewer,  $1.75;  30  lin.  ft.  12-inch 
sewer,  $4:  Y  branches.  50c  each.  Total, 
$893.25. 

To  Fay  Improvement  Co.,  improve- 
ment of  Sloat  Boulevard  between  40th 
avenue  and  Great  Highway,  involving 
1982  cu.  yds.  cut  68c:  3318  cu.  yds  fill. 
86c:  10  tons  binder  fill,  $8;  79,120  sp.  ft. 
asphalt  con.  pave,  $22.7;  2400  sq.  ft. 
conform  pave,  .03.4;  5,258  lin.  ft.  2x8  r. 
w.  headers.  14c  and  268  sq  ft.  basalt 
header  pave.   65c.     Total,   $23,377.40. 


VENICE.  Los  Angeles  Co.,  Cal. — 
Braun,  Bryant  &  Austin,  Inc..  Santa 
Monica,  were  awarded  the  contract  for 
paving  Morningside,  Appleton,  Preston, 
Alexandria  and  Vienna  Way,  Glyndon 
-ind  Penmar  Aves.,  and  Xowita  Place 
at  2.5c  sq.  ft.  for  grading.  22c  sq  ft. 
for  oil  macadam  paving.  18.7c  sq.  ft. 
lor  cement  sidewalk,  and  58c  ft.  for  ce- 
ment curb.  The  same  company  was 
awarded  the  contract  for  paving  Sunset 
Aye.  between  Trolleyway  and  Second 
Ave.  at  5c  sq.  ft.  for  grading.  23.5  sq. 
ft.  for  5-in.  concrete  paving.  18 Vic  sq. 
ft.  for  cement  sidewalk.  65c  for  con- 
crete curb,  and  $5.15  lir.  ft.  for  re- 
taining curbs. 


LOS  ANGELES.  Cal.—  The  county  su- 
pervisors on  June  4  adopted  a  resolu- 
tion of  intention  to  improve  Seventh 
Ave.  from  Pomona  Blvd..  .iust  west  of 
Puente.  south  to  Orange  Grove  Ave.,  a 
distance  of  10.933  ft.  or  2.07  miles,  in 
Road  Improvement  District  No.  166. 
The  work  will  include  plain  and  rein- 
forced concrete  paving,  concrete  curb 
and  gutters,  reinforced  concrete  cul- 
vert, metal  pipe  culverts.  concrete 
headwalls    and    spillways    and    grading. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
The  Supervisors  have  re.)ected  the  pe- 
tition of  framers  in  the  Escalon  Dis- 
trict asking  that  a  new  road  be  opened 
from  the  French  Camp  road  into  the 
town  of  Escalon. 


WILLOWS.  Glenn  Co..  Cal. — The  pav- 
ing program  was  discussed  at  the  last 
meeting  of  the  City  Trustees  and  R.  D. 
Thomas.  City  Engineer.  instruct<-d  lo 
prepare  preliminaries  regarding  grades, 
etc..  and  present  estimates  of  cost  at 
the  June  21st  meeting.  J.  C.  Eubank  is 
City  Clerk. 

WILLOWS.  Glenn  Co..  Cal. — The 
Pacific  Gas  &  Electric  Company  at  the 
last  meeting  of  the  Trustees  was 
granted  permission  to  tap  certain  water 
mains  of  the  city  for  extension  in  the 
eastern,  western  and  northern  sec- 
tions of  the  city. 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co..  Cal. — All  bids  were  rejected  for 
the  paving  of  the  Santa  Margarita- 
Pozo  roadway,  as  was  the  lone  bid 
submitted  for  the  paving  of  Higueram 
Choror  and  Monterey  streets  in  San 
Luis  Obispo. 

Warren  B.  Burch  is  County  Highway 
Engineer. 

RICHMOND.  Contra  Cosia  Co.,  Cal. — 
The  Citv  Council.  A.  C.  Faris.  City 
Clerk,  has  passed  resolution  of  inten- 
tion No.  377  for  improving  Rheem  ave- 
nue, between  23rd  and  26th  streets  and 
24th  and  25lh  streets  between  Lowell 
and  Maricopa  by  grading,  paving  with 
5-inch  concrete  with  asphalt  and 
broken  rock  wearing  surface.  side- 
walks, wingwalls  and  portals  of  con- 
crete, galvanized  steel  curb  bars,  cor- 
rugated salt  glazed  and  concrete  cul- 
verts. 6-inch  vitrified  sewer  pipe,  brick 
and  concrete  manholes,  etc.  Work  to 
be  done  under  the  Improvement  Act  of 
1911. 


PORTERVILLE.  Tulare  Co.,  Cal. — 
The  City  Engineer  has  been  instructed 
to  prepare  plans  and  specifications  for 
a  new  sewer  main.  Estimates  of  the 
cost  will  be  submitted  at  the  next 
meeting,  when  a  date  for  a  bond  elec- 
tion will  be  set  to  secure  funds  with 
which   to   finance  construction. 


SALINAS,  Monterey  Co..  Cal. — How- 
ard F.  Cozzens.  County  Engineer,  has 
been  ordered  to  survey  Robinson  can- 
yon In  the  Sur  county,  preparatory  to 
building  a  road  there. 


SANTA  BARBARA.  Santa  Barbara 
Co..  Cal. — Until  12  noon,  June  17,  bids 
will  be  received  by  City  Clerk  S.  B. 
Taggart  for  improving  Putman  Ave. 
between  Moreno  road  and  California 
St.,  by  grading  and  paving  with  4-in. 
of  concrete  and  constructing  cement 
curb  and  sidewalks.  6-in.  vitrified  pipe 
sewer  and  two  reinforced  concrete 
catch  basins  and  planting  Carob  trees; 
work  to  be  done  under  Improvement 
Act  of  1911.  G.  D.  Morrison,  City  En- 
gineer. 


HANFORD,  Kings  Co..  Cal. — A  pe- 
tition has  been  received  by  the  Super- 
visors asking  the  repair  of  the  county 
road  beginning  at  the  northwest  cor- 
ner of  section  7.  19-22,  running  easter- 
ly   two    miles. 

TURLOCK,  Stanislaus  Co..  Cal. — Bids 
for  the  improvement  of  West  Olive 
street  will  be  called  by  the  City  Trus- 
tees in  the  near  future,  plans  having 
been  approved  at  the  last  meeting. 
The  City  Engineer  has  completed  plans 
for  the  paving  of  Merritt.  Myrtle,  and 
Sycamore  streets  and  these  will  be  sub- 
mitted for  approval  in  the  immediate 
future. 


MONROVIA,  Los  Angeles  Co.,  Cal. — 
City  Engineer  Gierlich  has  let  a  con- 
tract to  J.  R.  McKnight  of  Los  An- 
geles, for  excavating  for  the  1.000.000 
gallon  reinforced  concrete  reservoir  on 
N.  Ivy  Ave.  The  work  will  be  done 
with   a   steam    shovel. 

geles  harbor.  The  present  dock  is  20 
ft.  wide.  The  city  engineer  has  been 
asked  to  submit  an  estimate  of  cost. 
The  improvement,  it  is  expected,  will 
require   about    $35,000. 


VISALIA.  Tulare  Co.,  Cal.— The  City 
Engineer  has  been  instructed  to  pre- 
pare reports  and  recommendations  as 
to  the  acquisition,  by  the  city  of  Vi- 
salia.  of  the  present  city  water  system. 
He  was  further  authorized  lo  prepare  a 
report  and  recommendations  for  a  new 
sewer  and  extension  system.  after 
which  the  council  will  be  better  pre- 
pared to  make  preparations  for  a  bond 
iL;sue   to   cover   the   same. 

SANTA  MONICA.  Los  Angeles  Co.. 
Cal. — J.  D.  Kneen  Contracting  Co.. 
Dudlev  Block.  Santa  Monica,  submitted 
the  lowest  bid  at  $112,692.22  and  was 
awarded  the  contract  for  paving  San 
Vincente  Boulevard  between  Seventh 
and  26th  Streets,  with  bitulithic.  Braun. 
Brvan  &  Austin,  Inc..  bid  $118,171.13. 
and  Fairchild-Gilmore-M'ilton  Co.  bid 
$121,962.03.  John  A.  Morton,  City  En- 
gineer. 


Sacramento.  Cai..  Proposition  No.  1, 
$9,027.    Proposition    No.    2.    $8,925. 

Missouri  Valley  Bridge  &  Iron  Works. 
Leavenworth,  Kansas,  (1)  $7,262.40.  (2) 
no   bid.  , 

Minneapolis  Steel  &  Machinery  Co.. 
Minneapolis,  Minn.,  (1)  $7,497,  (2)  $6,- 
834. 

Clinton  Bridge  Works,  Clinton.  Iowa. 
(1)    $7,854:    (2)    $7,293. 


PASADENA.  Los  Angeles  Co..  Cal. — 
H.  E.  Cox.  305  Slavin  Bldg..  submitted 
the  lowest  bid  at  23c  sq.  ft.,  including 
grailing.  for  paving  Oak  Knoll  Ave. 
between  Colorado  and  California  Sts., 
with  concrete  base  and  splash  oil  sur- 
face. J.  E.  Haddock  submitted  the 
only  other  bid  at  23I/2C  sq.  ft. 

CARSON  CITY.  Nevada.— The  follow- 
ing bids  were  received  by  the  Nevada 
Stale  Highway  Commission  for  fur- 
nishing and  fabrication,  including  such 
shop  drawings  as  are  necessary  for 
one  126  fool  Through  Pratt  Truss  Span 
with  all  shop  connections  completely 
riveted  and  all  members  and  parts 
ready  for  erection,  approximately  102.- 
000  lbs.  of  structural  steel  to  be  erect- 
ed   In    Humboldt    County,    Nevada. 

Jenkins    &    Wells    36th    and    Y    Sts., 


LOS  ANGELES.  Cal.— M.  S.  Cum- 
mings  submitted  the  only  bid  for  im- 
proving (jarnet  St.  between  Soto  St, 
and  Boyle  Ave.,  at  47c  sq.  ft.  for  grad- 
ing"; 8c  sq.  ft.  for  finishing  grade,  oiling 
and  rolling;  65c  lin.  ft.  cement  curb; 
22c  sq.  ft.  cement  sidewalk.  31c  sq.  ft. 
concrete  gutter,  and  $2713  for  storm 
drain. 


SAN  DIEGO.  San  Diego  Co..  Cal.— 
New  bids  will  be  asked  for  paving 
Laurel  St.  between  29th  and  30th  Sts. 
The  bid  of  Jolui  Engerbretsen,  the  only 
one  received  for  this  work,  was  re- 
jected because  the  printed  form  of  the 
notice    was    not    attached    lo    his    bid. 

Bids  for  paving  CTiatsworth  Blvd., 
Lytton  St..  Voltaire  and  Catalina  Blvds. 
were  rejected  by  council  on  recommen- 
dation of  city  engineer  as  too  high  and 
a  new  call  for  bids  will  be  issued. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Contracts  for  county  highway  units 
have  been  awarded  by  the  County  Su- 
pervisors as  follows: 

To  A.  J.  Grier  at  $48,860.  seven-mile 
link  between  Concord  and  Clayton,  Di- 
vision  No.   24.  oilbound  macadam. 

To  A.  J.  Grier.  at  $37,303.  4  miles  of 
road  in  Ygnacio  valley,  oilbound  ma- 
cadam. 

To  Bates  &  Borland  at  $15,160  for 
grading  a  strip  between  Danville  and 
Tassajara. 

To  R.  Blanco  at  $26,567  for  paving 
main  street  in  Town  of  Crockett, 
known  as  Loring  avenue,  a  distance  of 
aijproximately    1    mile. 

R.   R.  Arnold   is   County   Engineer. 


CARSON  CITY.  Nevada. — Following 
bids  were  received  and  taken  under  ad- 
visement by  the  Nevada  State  High- 
way Commission.  C.  ('.  Cottrell.  High- 
way Engineer,  for  the  grading  and 
gravel  surfacing  and  construction  of 
culverts  in  the  unit  from  Smiths  Cor- 
nells to  Hudson  Aurora  road  in  Lyon 
(iounty.   a   distance  of  2.27   miles: 

H.      Francisco,      Yerington,      Nevada, 

Bishop  &  Griscom.  Thonis-Biglow 
Bldg.,    Reno,   Nev..    $27,961. 

John    Ross,    Yerington,   Nevada,    $22,- 

S50.89. 


NAPA,  Napa  Co..  Cal. — The  Pacific 
Fence  Co.  has  been  awarded  the  con- 
tract by  the  City  Council  for  furnish.- 
ing  and  erecting  a  wire  woven  fence  at 
East   Napa  Park. 

FRESNO.  Fresno  Co..  Cal. — Thompson 
Bros..  1514  H  St..  Fresno,  has  been 
awarded  contracts  by  the  City  Council, 
Chas.  Dillon.  City  Clerk,  for  the  follow- 
ing  improvements: 

Construction  of  6-inch  lateral 
sewers  with  Y's  for  each  25-foot  front- 
age in  Blocks  2,  4,  5,  6,  7,  9  and  11  of 
Palm   Villa. 

Blocks  3,  4,  5,  6,  7.  7%,  9.  10.  11.  12, 
13.   14.   19.  20.  21,  22.  23.  of  Hazelwood. 

Blocks  1.  2.  3.  4,  5,  6.  7,  8.  9,  10,  11.  12 
of  Cedar  Park. 

Unit  Prices — Sewer.  $1.15  per  lin  ft.; 
manholes.    $80   each. 

Construction  of  6-inch  lateral  sewer 
in  Plumas  St..  opposite  the  alley  of 
Block  91  of  Fairmont  west  to  a  point 
132.5  feet  east  of  Block  91.  including 
the  construction  of  a  manhole;  the  con- 
struction of  a  6-inch  lateral  sewer  from 
the  newlv  constructed  manhole  to  a 
point  20  feet  south  of  Block  91  and  to  a 
point  20  feet  north  of  Block  91;  also 
the  construction  of  a  6-inch  lateral 
sewer  from  a  manhole  132  ft.  west  of 
Block  91  to  a  point  north  20  feet  and 
south  20  feet  from  Block  91.  including 
the  placing  of  Y's  at  every  25-foot 
frontage. 

Unnt  Prices — Sewer.  $1.05  ptr  lin.  ft.: 
manholes.    $85    each. 

For  the  improvement  of  Hazelwood 
Blvd.  from  Butler  to  California  Ave.  by 
grading,  constructing  cement  concrete 
curbs  and  gutters,  corrugated  metal 
culverts  and  oiling  between  curb  lines. 

Unit  Prices — Grading.  4-'ic  sq.  ft.: 
concrete  curbs.  6Sc  lin.  ft.:  oiling.  3c  sq. 
ft.;  12-inch  corrugated  iron  culverts, 
$4.25;  18-ln,,  $5.;  24-In.  $6;  manholes, 
$30  each. 


Wednesday,      June      16,      1920. 

For  tne  improvement  6t  HanTJUon 
Ave"  from  Parallel  Ave.,  to  South  Third 
St.  bv  grading,  constructinB'  cement 
Concrete  curbs  and  gutters,  corrugated 
metal  culverts  and  oiling  between  cui  b 

^'"unit  Prices— Grading.  4%c  sq.  ft.; 
concrete  curbs,  68c  lin.  ft.:  O'l;,  ^c  ?^- 
ft  ■  13-in.  corrugated  iron  ^culverts 
$4,25;  24-in.  $5  lin  ft.;  manholes,  %iO 
*^''mprovement  of  Patterson  Ave  from 
Blackstone  Ave.  19  San  P^blo  Ave.,  by 
erading.  constructing  cement  cui  hs  and 
lutters.  corrugated  culverts,  cement 
fMewaiks    and    oiling      between      curb 

""unit  Prices— Grading,  4%c  sq.  ft.; 
oiling,  3c  sq.  ft.;  concrete  curbs,  68c 
lin.  ft.  concrete  sidewalks  22c  sq.  It., 
12-in  corrugated  culverts,  $4.35  lin.  tt., 
18-  n     $5    lin    ft.;   manholes,   $30    each. 

The  construction  of  cement  concrete 
curbs  and  sidewalks  in  the  west  side 
of  College  Ave.,  from  Floradora  Ave., 
and  south  side  of  Floradora  Ave., 
from   College    Ave.    to    Van    Ness   Blvd 

Unit  Prices— Concrete  curbs,  65c  lin. 
ft  ■  sidewalks,  21c  sq,  ft. 

For  the  construction  of  concrete 
curbs  and  sidewalks  in  the  east  side 
of  Moroa  Ave.  from  Weldon  Ave.  to 
Cambridge  Ave. 

Unit  Prices — Curbs,   65c  lin.   ft.,  siae- 

walk,    21c   sq.    ft. 

SAN  LUIS  OBISPO,  San  Luis  Obispo 
Co  ,  Cal.— July  7th  is  the  date  set  by 
the  Supervisors  to  consider  bids  for 
paving  the  streets  of  Paso  Robles,  un- 
d?r  the  County  highway  bond  issue. 
Bids  for  the  construction  of  the  C  ho- 
laml  Creek  bridge  on  the  State  Lateral 
will  be  received  a.  the  same  time. 

On  June  21st   bids  will  be  considered 
for  gravelling  Corbet_Canyon  road,  and 
erading    the    Morro-Atascadero    road. 
Warren  B.  Burch  is  County  Engineer. 

S  ^r^E^^a^n?,"S5^r?;^i|-rg^ive 
o^-1^e"d''jJn%i"2;rd,  l^t^l^:.  f^r  a^  g 
ik^iti-e-ef 'fTo1i.^To<=dV"  tt?^(t''°t"o  °i 
point  235  feet  westerly,  1  brick  man- 
hole with  cast  iron  top  .  and  10  \ 
branches  with  4-inch  openings.  Certi- 
fied check  for  10%  payable  to  City  re- 
quired. 

PASADENA.  Los  Angeles  Co..  CaU— 
H  E.  Cox,  305  Slavin  Bldg.,  was 
awarded  the  contract  at  23c  sq  ft  •  'n- 
cluding  grading,  for  paving  Oak  Knoll 
avenul  between  Colorado  and  Califor- 
nia streets  with  concrete  base  ana 
splas'h  oil  surface.  J.  E  Haddock  sub- 
rnitteu   the    only   other   bid   at   23V4C   sq. 
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VISALIA,  Tulare  Co.,  Cal.— The 
Board  of  Supervisors  has  awarded  a 
contrtct  for  the  Oiosi-Orange  C^ve 
highway  to  L.  W.  Davy  and  C.  J.-.Fil- 
nfr  of  Long  Beach.  Other  bidders 
were-  E.  E.  Herdnlan  and  the  C.  N. 
Construction  Company,  both  of   visalia. 

Lawrence    Moye    is   County    Engineei. 

VISALIA.  Tularo  Co.,  Cal.--Up  to 
June  Mth  bids  will  be  received  by  the 
County  Supervisors  for  the  Worth- 
Suringville  road  from  plans  by  Count> 
Engineer  Lawrence  Moye.  A  concrete 
pavement  will   be   laid. 

RED  BLUFF.  Tehama  Co..  Cal.— \V 
F  I  unning  City  Engineer,  submitted 
estimates  of  cost  to  the  City  Trustees 
for  the  construction  of  a  water  system 
and  June  14th  is  the  date  set  to  call  an 
election  to  vote  bonds  with  which  to 
finance  construction.  It  is  Probable 
the  ballot  will  also  provide  for  the 
pui chase  of  the  privately  owned  s^.s- 
tem.   a.s   both    propositions    are    favored. 

Using  Matheson  pipe,  Lunning  est  - 
mates    the    cost    of    the    system    as    fol- 

'°Two  ino-h.  p.  motors,  completely 
erected  at  Red  Bluff.  $2946;  o"C  two- 
completely  erected  at  Red  Bluff,  $4300; 
one  four-stage  Underwriter  s  fire 
numn  1000  G.  P.  M.,  completely  erected 
St  Red  Bluff,  $2400;  one  200.000  gallon 
steel  tank  and  to^♦er,  9"'J>Pl'lti«  ^  ^Jf^'- 
ed  upon  foundation.  eighty-si\  feet  to 
top.  $19,000;  one  100-h  p.  sas  engine 
completely  erected  at  Red  Bl"«:  «.'3''»- 
one  5-h.  p.  motor,  installed,  $1-5,  one 
3kw.  transformer,  insta  led.  ,»  I'J-' ■,  "V": 
T  P  D  T  oil  switch,  installed.  $13.i. 
pump  pit  and  \>yil<3i"S'  co",n  .etely 
erected.  $5000;  Inside  piping.  $1300  13  - 
225  feet  ten  inch  pipe  in  place  at  $!.,>. 
S23  276-  21140  feet  six  inch  pipe  in 
pllce    at    ?i,14,    $24,099;    30,570    feet    nf 


four  fnch  pipe  in  place  at  78  cents,. *23- 
844;  valves,  $3000;  specials,  $3000,  hi - 
drants,  $2500;  wells  and,  PU^idase  ot 
lot.s,  $3500;  incidentals,  $5681;  Planf 
specifications,  engineers  tees  (b  per 
cent)    $7886;   Total,    $139, 99i. 

NAPA,  Napa  Co.,  Cal'.— Petitions  are 
being  circulated  for  presentation  to  the 
Trustees  asking  the  paving  of  a  street 
through  the  Ea'.on  and  Lundy  property 
from  the  highway  at  the  Gesford  cor- 
ner to  Randolph  street,  and  in  Ran- 
dolph street  to  Fifth  street.  ;  t±.  tt- 
Thompson  is  City  Clerk. 

REDWOOD  CITY,  San  Mateo  Co 
Cal — The  Colma  Improvement  Club  nas 
petitioned  the  Supervisors  to  open  up 
Market  street  in  the  Colma  District  by 
constructing  a  tunnel  under  the  S  P 
right-of-way,  the  money  for  financing 
th^e  work  to^  be  secured  through  he 
formation  of  an  assessment  district 
Before  directing  the  County  Engineer 
to  prepare  estimates,  etc.,  the  Board 
requested  that  the  petition  be.  sub- 
mitted in  writing^ 

REDWOOD  CITY.  San  Mateo  Co., 
Cal.— Chambers  &  DeGolyer,  of  San 
Francisco,  have  been  awarded  a  con- 
tract bv  the  City  Trustees  for  construe- 
on  of  a  slwer^n-Heller  and  Chestnut 
streets  at  $5,972,  the  city  to  furnish  the 
necessary ^?»pe.  ^^^^^^^  ^^  do  the  work 
for  $5,879.60  with  the  city  furnishing 
the  necessary  pipe,  but  as  he  asked  60 
days  fn  which  to'^finish  the-  contract,  as 
against  30  days  for  Chambers  &  De 
Golyer  and  as  time  is  essential,  the 
board   decided      to   award   the     contract 

^°o\'lfen*ifde';r- were;  ^  Fred     Meyers. 
Owen    McHugh,       Jas.    Casley      and    A. 

Matlson.  .       ,    .     „    \.;/io    fnv 

The    Trustees    received    two    bias    lor 

furnishing   4400    feet   of   sewer   pipe   for 

he  abovl  work-from  the  California 
Potterv  Co.  and  Gladding,  McBean  & 
Co  The  figures  of  the  two  firms  for 
15-inch  double  standard  PiPe  was  ex- 
act ?  the  same-$4301  but  C.ladding. 
McBean  &  Co..  submitted  a  separate  bid 
on  16-inch  Standard,  single  strength 
pipe  of  $4103,   which   was  accepted    the 

n-ice    being    f.    o.    b.    Redwood    City. 
'^  C     L     Dimmitt    is    City    Engineer. 

SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co  Cal— The  County  Supervisors  have 
awarded  a  cont^ract  to  the  Hunt-Wa^gh 
construction  Co.  for  the  San  Luis 
Obispo-Cambria  highway  at^^l71.671. 
The  stretch  is  U  miles  long.  Ihe 
county   will   furnish   cement. 

The  bid  of  Ira  Hodson  for  Paving  the 
Traffic  Way  road  was  also  accepted  by 
the  County  Boaru.  W-iTen  B.  Burcn 
is  County  Engineer. 


SOUTH  PAS.\DENA.  Los  Angeles  Co., 
rai— Resolutions  of  intention  for 
Street  wo?k  to  be  done  ""der  Improve- 
ment Act  of  4911  were  adopted  b>  city 
triT^tpps  on  May  24  as  follows. 

Oak  St  between  Diamond  Ave.  and 
Fair  Oaks  Ave.,  to  be  graded  and  paved 
wUh  3  inches  if  crushed  rock  and  oil; 

"TpTuce^sV'between  Fremont  Ave.  and 
Fai?  Oaks  Ave.,  to  be  graded  and  paved 
wUh  3  inches  of  cruhsed  rock  and  oil; 
cement    gutters.  Miooinn     St 

nipmond  Ave.  between  M'S?'°"  J"!,- 
and  Monterey  Road  to  be  payed  with  i 
fn  of  crushed  rock  and  oil;  cement 
curb,    sidewalks    and    gutters 

Ramona  Ave.  between  Rollin  St.  ana 
Pine  St  to  be  graded  and  paved  with 
3   ?n,    of   crushed    rock   and   oil;    cement 

gutters.  

RICHMOND.  Contra  Costa  Co.,  Cal.-— 
Cify  iMigiiieer  Chapman  i^  completing 
plans  for  the  improvement  of  Standara 
avenue  It  is  probable  the  plans  will 
^rpi"e'sented  atVe  next  Council  meet^ 
ing  for  approval.  A.  C.  fans  is  nj 
Clerk. 

SAN  LUIS  OBISPO,  S.  L.  O..  Co..  Cal. 
-Petitions  have,  been  received  and 
taken  under  advisemen  ^^  the  City 
Council  for  street  work  in  h,ssex  sireei 
S?l ween  Monterey  and  Pismo,  and  in 
Beach  street  between  Pismo  and  Pa- 
cific   streets. 

ORLAND,  Glenn  Co..  Cal.— Bids  for 
,h?  stfeet^paving  program  have  been 
ordered  received  by  the  City  irus 
tees       It    is    probable    the    bids    will    be 

immediate  future, 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Petitions  have  been  received  by  the 
City  Council  asking  the  improyement 
of  streets  in  the  Searchlight  Addition. 
The  petition  sets  forth  the  necessity 
of  fire  mains  and  hydrant  istallation, 
construction  of  gutters  and  sidewalks 
and  paving.  W.  B.  Hogan  is  City  En- 
gineer.   

NOGALES.  Ariz.— Citizens  at  a  mass 
meeting  asked  the  Supervisors  of  Santa 
Cruz  County  to  call  an  election  to  vote 
on  issuing  $100,000  bonds  to  meet  fed- 
eral aid  for  constructing  highways. 

PASADENA.  Los  Angeles  Co.,  Cal  — 
City  Engineer  Edwin  P.  Dewey  has 
been  instructed  by  the  city  commission 
to  prepare  plans  and  specifications  tor 
paving  Kensington  Drive  between  Ver- 
non and  N.  Orange  Grove  Aves.,  with 
2-in.  oil  macadam. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
—Two  bids  were  received  by  the  City 
Council  for  the  improvement  of  33rd 
street,  between  Esmond  avenue  ana 
the  north  city  limits,  F.  A.  Mero  and 
L.  L.  Page.  Hero's  bid  was  accom- 
nanied  by  a  certified  check  tor  $3,000 
Snd  Page's  by  a  check  ot  $4,000.  Work 
will  consist  of  grading,  paving  with 
6-inch  concrete  base,  broken  rock  and 
asphalt  wearing  surface,  concrete 
curbs,  gutters,  sidewalks;  wing  walls, 
portals,  corrugated  and  metal  culverts, 
vitrified  sewer  pipe,  brick  manholes, 
etc.  The  bids  were  taken  under  ad- 
visement.    A.  C.  Faris  is  City  Clerk. 

EL  CENTRO.  imperial  Co.,  Cal.— The 
County  Supervisors  have  re.iected  all 
bids  tor  materials  for  the  county  high- 
way system  in  furtherance  ot  the  plan 
to  buy  materials  in  the  open  market 
and  construct  highways  by  force  ac- 
count. A  mile  of  concrete  pavement  is 
being  laid  at  Brawley  and  a  mile  of 
Warrenite  at  Holtville  preliminary  to 
determining  the  type  of  pavement  to 
be  adopted.  All  further  work  except 
grading    will    be    postponed  .until    fall. 

SAN   LUIS  OBISPO.   S.   L.  O.   Co.,  Cal. 

The    Hunt-Waugh     Construction    Co.. 

submitted  the  lowest  bid  to  the  Super- 
visors for  the  first  section  of  the  Coun- 
ty Highway  system,  eleven  miles  ot 
concrefe  paving,  from  San  Luis  Obispo 
to  the  Cienega  Roadhouse.  near  Morro. 
The  bid  was  $171,671.  a  tola  of  $21.- 
160  per  mile.  In  addition  to  this  Coun- 
ty will  furnish  cement  valued  at  $61.- 
320  The  estimate  of  County  Highway 
Engineer  Warren  B.  Burch  was  $172  ., 
fiOO  other  bidders  were;  v\ .  E,.  BurK 
&  H  S  Groul.  $197,618;  McPeak-DiUm 
&  Co.  $211,527;  Chas.  J.  Lindgren, 
$213,854;  Federal  „ Construction  Co., 
J''30  032-  Bates  &  Borland..  $236,404. 
*  The  bids  were  taken  under  advise- 
ment. 


FRESNO,  Fresno  Co.  Cal— TJi® 
?o°Sn?y°Clfr'lf"rs'°pass?dfeso^u"u"o^'^of 
Euen.^on'N'iJS  P-viding  for  the  g,ad- 

^."flk^'J^^.r^ri'untirg-on'    B°o.V       Ba% 
|,f;^^n'd   Mono   Ave      etc.     ai     in    Koad 

'iVirbrZ'ne  u?der  Ihe  R  D.  I.^  A  ot 
}ao7.      ci'iis    P    Jensen    is   County   En- 

l?^l^b^?^'=v.?^T.?ri^.'^-"  o'^.'^^llf 
i%  ;'\''p°5roximately    $  1  ■»«»•"««  „V,\inued 

-^h^se^Tcl'.V^^!^'\/-:."'^continuationof 

ments  necessary  to  make  htaie  "  ".,, 
S;|y'-'4.^%.  bonds    salable    at    Paj^^^All 

§r  ^a^bVr'^v^k^^witl  "iJl^'^c'^onl^inued  for 
the    present.  atate    is    affected 

bv^^'th^e '?edLt^ion '  o'rdf  r"'of  '  thftom- 
m'^ssion.  Work  has  been  ordered  stop- 
pecl  on  the  following  specific  sections 

o^url^fratt^i^fn-g^^J^r^ve-^T  fr^  ■« 
S?^^^i?'^in^n^^1^-;^A^-^^" 

""Su^^ifo'ilrt^;^  ^--Vi^r'^^Ji^^tfon  i°t 

Three      Creeks,    partial      le.tuccion 
'"¥e1ia^;;rrou.u\iTho,\?es  and   Cham- 


14 


BUILDING  AND  ENGINEERING  NEWS 


Wiilnesday,      June      16,      1920. 


plain  Creeks,  grading;  near  Cotlon- 
uood.  grading. 

Shasta  County — Approach  to  Cotton- 
wood   Bridge;    grading   at    Ijridges. 

Sierra  County — Bridge  on  north  Torli 
of   Yuba  River. 

Lassen  County — Coppervale  to  Sus- 
aiiville.  gravel   surfacing. 

Calaveras  County — Westerly  bound- 
ary  to  Valley  Springs,  surfacing. 

Solano  t'ounty — VacaviUe  to  near 
Batavia.  surfacing;  Benicia  to  near 
Cordelia,  surface  oiling;  near  Batavia 
to  north  boundary  line,  surface  oiling. 

Yolo  County — Davis  to  Yolo  Trestle, 
surface  oiling;  Yolo  Trestle  to  Sacra- 
mento   surface  oiling. 

Contra  Costa  County  — Relocation 
unit  west  of  Valona,  grading  and  pav- 
ing; Kl  Cerrito,  work  on  street  inter- 
section. 

Alameda  County — Altamont  to  Green- 
ville,  paving  gaps. 

Santa  Clara  County — Perry  Station 
to    Morgan    Hill,    Topeka    surfacing. 

San  Mateo  County — Beresford  to 
Redwood  City,  shoulders  and  Toiieka 
surfacing. 

Monterey  County — Pavement  of  cer- 
tain  exceptions. 

Santa  Barbara  County — Pavement  of 
certain  exceptions;  Las  Cruces  to  Zaca, 
stockpiling   of  materials. 

San  Luis  Obispo  County — I'avement 
of  certain   exceptions. 

Tulare  County — Visalia  to  Goshen, 
Topeka   surfacing. 

Kern    County — Surface    oiling. 

Merced  County — Delhi  to  Stanislaus 
County   line,   concrete  shoulders. 

San  Diego  County — Tecate  to  county 
line,  force  on  pavement  work  to  he  re- 
duced. 

Imperial  County — Myers  Canyon 
Grade,  grading;  Gravel  Wash  to  north 
boundary,    paving. 


REDWOOD  CITY,  San  Mateo  Co..  Cal. 
— Up  to  8  P.  M.,  June  21st,  bids  will  be 
received  by  W.  A.  Price.  City  Clerk, 
for  the  repair  or  rebuilding  of  a  por- 
tion of  the  bituminous  macadam  pave- 
ment on  Phelps  Street,  beginning  at 
the  southeast  line  of  Buckeye  SI.  and 
extending  to  the  southeast  city  boun- 
dary  line. 

Certified  check  of  10%  iiayable  to 
Town  of  Redwood  City  required.  C.  L. 
Dimmitt   is   City   Engineer. 


OROVILLE.  Butte  Co.,  Cal.— Two  bids 
were  received  by  the  County  Supervis- 
ors for  the  construction  of  10  miles  of 
the  Gridlcy-Colusa  road.  The  bids 
were  Cl:irk  and  Henery  Construction 
t-'o ,  at  aproximately  $25,000  per  mile 
and  the  (.  hico  Construction  (,'o.,  at  ap- 
proximately $26,000  per  mile.  $140,- 
000    is   available    for   constructing    this 

The  Chico  Construction  Co.  was  the 
only  bidder  on  the  Thermalite  and 
Grant  Avenue  road,  a  distance  of  2 
miles  at  approximately  $20,000  pe.- 
mile.  $32,000  is  a\«ailable  for  con- 
struction. 

No  bids  were  received  for  the  Cana 
road,  i  miles  of  asphalt  macadam,  for 
which  $2.5.000  is  allowed.  Martin  C. 
Tolk    i.-j    County    Engin-er. 


MARTINEZ.  Contra  Costa  Co..  Cal.— 
Following  bids  were  received  by  the 
Contra  <  osta  County  Supervisors  for 
county    highway  construction: 

Division  24,  Concord  to  Clayton.  r,.n 
miles,  asphalt  macadam  road — A.  J. 
Greer,   $48,800. 

Division  26,  Danville  to  Tassaiara; 
grading  only — R.  J.  Blanco.  $21,.'i2.T: 
Bates  &  Borland,  $15,160;  F.  Ilolandi, 
$2.'i,4.';o. 

Division  20,  Ygnacio  Valley,  4  miles 
— A.    J.    Greer,    $:i7,303.20. 

Division  23,  street  in  Crockett,  con- 
crete— R.  J.    Blanco,   $25,567. 

The  bids  were  taken  under  advise- 
meni.  n.  R.  Arnold  is  County  Engi- 
neer. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
'I'lie  County  Supervisors  have  awarded 
a  contract  to  Frank  Bryant  at  $4,482 
for  the  construction  of  a  reinforced 
concrete  bridge  on  Agnew  road  over 
Campbell  creek  in  supervisor's  district 
No.  4. 

The    engineer's    estimate    was    $4,840. 

Other    bidders     were:     R.     II.     Jamison, 

$4  830;    J.    H.    Miller,    $1765;    Hirschhach 

*   Sciarrino.  $5,400;  John   Williams,  $4.- 

'":    John     Doyle,    $4,S83;    Jim    Casley, 

:'.20;    A.    Maltson,    $6,200. 

Henry   A.   Pfistcr  is  County  Glerl^. 


'  OAKLAND,  Cal, — June  17th,  12  %!.. 
bids  will  be  received  by  City  Clerk  L. 
W.  Cummings,  for  improving  Over  St., 
from  Suter  to  Porter,  by  grading;  con- 
structing concrete  curbs;  gutter.s,  and 
sidewalks  and  paving  with  oil-ma- 
cadam. 

Bids  for  similar  improvcmciila  in 
Viola  St.,  from  Suter  to  Porter  street, 
will  also  be  received  on  the  same  date. 
The  work  is  to  be  done  under  Improve- 
ment Act  of   1911, 


PORTLAND,  Ore.— following  is  a 
list  of  bids  submitted  at  the  last  meet- 
ing of  the  State  Highway  Commission: 

Furnishing  and  delivering  12,000 
barrels  of  cement,  Beaver  Portland 
Cement  Co.,  prices  ranging  from  $4.23 
to  $4.26  with  cash  discount  and  allow- 
ance of  25  cents  for  sacks. 
Four    bridurs    on    Crooked   Kiver    IliKh- 

ivay    in    Crof>k    County. 

Engineer's    estimate    $50,531,25 

Curtis    Gardner    and   John    Al- 

nieter,     Portland 65,775 

Iiri<l«e     Over     .Spanish     Gulcli     on     Co- 

li:nilia     River     Higliway     in     .Siiernian 

County. 

Engineer's    estimate    $17,595.00 

Hoard    Brooks    Co 19,920 

O.a.l     Mile»     Surfarins.     La     Grande     «o 

.FONepli   in    Union   County. 

A.    D.     Kern $53,265.00 

«!>    Miles    Grading    John    Day    River    in 

Gilliam    County. 
I'sing      iron      pipe — Copenhagen 

Bros $109,'880 

And    fnr    concrete    pipe 110,900 

S.f)   Miles    Grading,  Paving,   Old   Oregon 

Trail    in    Malheur    County, 
Warren   Const.   Co.,   bituminous 

concrete      $31,688.20 

1»AS   Miles    Grading    and    Surfacing    in 

limatilln   County. 

Umatilla    County   Court    $113,324 

Tr,:tO  ft.  of  Pavement  in  Clat.-sop  County 

N.   W.   Const.   Co.,   Portland $19,226 

2    Miles    (iradinie;    of    .Approach    Fills    in 

.laekson    County. 
C.     H.     Natwick $11,630 


STOCKTON,  San  Joaquin  Co..  Cal.— 
Up  to  June  22nd,  10:30  A.  M.,  bids  will 
be  received  I)y  Ansil  S.  Williams  for 
the  construction  of  sidewalks,  gutters, 
curb  and  pavement  adjoining  the  High 
School  grounds  on  the  north. 

A  certified  check  for  10%  required. 
Plans  on  file  in  office  of  High  School 
Board. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — J.  D.  Kneon  Contracting  Co., 
Dudley  Blocl<,  Santa  Monica,  submitted 
the  lowest  bid  at  $112,692.22  and  will 
lie  awarded  the  contract  for  paving 
San  Vincente  Blvd.  between  Seventh 
and  26th  Sts.  with  bitulithic.  Braun, 
Bryan  &  .Austin,  Inc.,  bid  $118,171.13, 
and  Fairchild-Gilmore-Willon  Co.  bid 
$121,962.03.  John  A.  Morton,  city  en- 
gineer. 


LOS  ANGELE.S,  Cal.— Until  10  A.  M.. 
.Iiine  21,  bids  will  be  received  by  board 
of  public  works  for  paving  Bonnie 
Brae  St.  between  Sixth  and  Seventh 
Sts.  with  Warrenite-bitulithic  and  con- 
structing concrete  pavement  and  ce- 
ment curb  and  gutters.  Bids  for  this 
work  were  to  have  been  received  or. 
June  14,  but  on  account  of  an  error 
it    WAS    rcadvertised. 


section  of  the  city  with  1:2:4  concrete 
5  in.  thick  with  %-ln.  asphaltic  oil 
surface.  B.xpansion  Joints  will  be  laid 
every  32  ft.  C.  K.  Bayley,  city  engi- 
neer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
At  the  last  meeting  of  the  County 
Supervisors  the  uncompleted  contract 
of  J.  Kann,  who  is  grading  the  River- 
side road  for  highway  purposes,  will 
be  completed  by  liis  bonding  company, 
the  National  Surety  Company,  under 
their  $18,000  bond.  A  notice  of  claim 
against  Kann  filed  by  S.  C.  Marcus  of 
Watsonville  asking  that  his  bill  of 
$251.87  be  set  aside  from  any  amounts 
due  Kann  from  the  county  in  the 
hands  of  the  Supervisors.  The  bill  is 
for  powder,  caps  and  other  blasting 
material. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Up  to  July  6th,  10  A.  M.,  bids  will  be 
received  by  County  Clerk  Henry  A. 
Pfister,  for  the  improvement  of  the 
(Congress  Springs  Road  in  Supervisor 
District  No.  5.  Plans  may  be  had  from 
the   Conuty  Clerk   at  San   Jose. 


SACRAMENTO,  Cal. — According  to  a 
report  submitted  to  the  City  Commis- 
sioners, it  will  cost  $182,000  less  than 
the  amount  voted  to  finance  construc- 
tion of  the  Sacramento  filtration  plant. 
The  report  was  submitted  by  Commis- 
sioner of  Public  Works  Johns  Q. 
Brown. 

Estimates  of  the  cost  of  the  filtra- 
tion plant  have  been  expected  for  some 
time,  and  only  recently  were  com- 
pleted by  the  filtration  engineers.  The 
estimated  total  cost  as  presented  by 
Brown  for  the  plant  complete,  to  give 
a  pumping  capacity  of  32,000.000  gal- 
lons daily  will  be  $1,618,000.  The  bond 
issue   was   for   $1,800,000. 

This    estimate    is   divided   as    follows: 

Purchase  of  land,  $126,000;  general 
bill,  $70,000;  roads,  paths,  planting, 
lighting,  $25,000;  intake,  pier  and  con- 
duits, $155,000;  pumping  station  and 
equipment,  $275,000;  coagulating 

basins.  $190,000;  filters,  head  house  and 
sump,  $225,000;  coagulating  house, 
$75,000;  filtered  water  basin,  $115,000; 
miscellaneous  outside  pipes,  valves, 
etc.,  $70,000;  drains,  manholes,  outfall, 
etc.,  $12,000;  conduits  to  distributing 
svstem,  $130,000;  contingencies,  $50,- 
000;    engineering,   $100,000. 

Commissioner  Brown  estimates  the 
capacity  of  the  plant,  32,000,000  gallons 
daily.  At  present  the  city  uses  at  this 
time  of  year  around  23,000,000  gallons 
daily. 

It  is  recommended  in  the  report  that 
when  bids  are  received,  in  the  event 
they  are  higher  than  the  estimate,  the 
citv  reject  them  and  do  the  work  it- 
self. 

Brown  hopes  to  have  plans  and  spe- 
cifications for  the  intake,  intake  con- 
duits, pumping  station  and  force  mains 
ready  by  July  lath;  to  take  bids  by 
August  15th  and  to  start  construction 
September  1st.  He  expects  the  plant  to 
be  completed  by  April  1,  1921. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Following  the  receipt  of  a  petition 
from  residents  in  the  Searchlight  Addi- 
tion, in  the  eastern  section  of  the  city, 
the  Council  has  decided  to  place  on  the 
ballot  this  fall  a  bond  issue  to  take 
care  of  storm  water  sewers  wherever 
needed.  City  Engineer  W.  B.  Hogan 
was  instructed  to  furnish  the  council 
with  an  estimate  of  the  work  reriuired 
in  all  parts  of  the  city  and  the  people 
W'ill  be  given  an  opportunity  to  vote 
on  the  proposition  at  the  elections  in 
October. 

City  Engineer  Hogan  roughly  esti- 
mates the  cost  of  sewers  in  the  Search- 
light  Addition  at  $18,000. 


POMONA.  Los  Angeles  Co.,  Cal. — The 
ity  council  has  adopted  specifications 
or   paving  six  streets  in   the  btisiness 


LOS  ANGELES,  Cal.— C.  W.  Sparks. 
1127  Orange  St..  submitted  the  lowest 
bit  at  $31,000  for  the  construction  of 
oiled  macadam  pavement,  corrugated 
metal  iiipe  culverts,  concrete  hPad- 
walls,  etc.,  in  Road  Improvement  Dis- 
trict 145,  Other  bids  received  by  the 
Board  of  Supervisors  were;  G.  T.  Mc- 
Lain,  $37,000;  Rogers  Bros.  Co..  $37,800, 
and  Cummings  Construction  Co..  $44.- 
800.  The  work  will  be  done  under  the 
U.  D.  D.  Act  of  1907.  The  project  is  12.- 
841  ft.,  or  2.43  miles  in  length,  extend- 
ing north  from  Pomona  Blvd.  to  Mer- 
ced Ave.  to  be  paved  with  5-in.  oil  ma- 
cadam 22  ft.  w-ide.  The  work  involves 
2806  cu.  yds.  excavation;  12.841  lin.  ft. 
shaping    road    b.ed;    31.733    sq.    yds.    ma- 
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cadam  pavement;  .540  lin.  ft.  corrugated 
iron  culvert;  G  cu.  yds.  concrete  in 
headwalls;  average  haul  for  rock  4y2 
miles  from  Crushton,  and  for  culvert 
pipe  2.75  miles  from  S.  P.  siding-  at 
J-'uente.  Estimated  cost  to  contractor, 
$33.a49.  County  furnishes  5000  tons 
rock  for  macadam  and  756  bbls.  oil, 
estimated   to  cost   $6750. 


Crete;  120  11)3.  reinforcing  steel.  The 
county  will  furnish  4000  tons  of 
granite.  Kstimated  cost  to  contractor, 
$44,667. 


RED  BLUFF.  Tehama  Co.,  Cal. — The 
City  Trustees  have  decided  to  call  an 
election  to  vote  bonds  with  which  to 
purchase  and  improve  the  present  water 
distributing  plant  or  construct  an  en- 
tire new  system.  Decision  as  to  the 
amount  to  be  voted  will  be  made  at 
the  next  session  of  the  City  Board  on 
June    14th. 

Original  estimates  as  to  the  cost  of 
a  new  plant  and  distributing  system 
were  placed  at  $200,000.  These  call  for 
sinking"  of  wells. 

The  original  price  made  for  the  sale 
of  the  Antelope  Creek  and  Red  Bluff 
Water  Company's  system  to  the  city 
was  $108,000.  A  reduction  to  $100,000 
then  was  announced  by  the  company, 
but  the  Chamber  of  Commerce  Water 
Committee  reported  the  company  now 
refused  to  sell  and  had  withdrawn  its 
offer. 


SEAL  BEACH.  Los  Angeles  Co..  Cal. 
— The  City  Trustees  are  offering  for 
sale  on  June  17  a  $45,000  5%  bond  issue 
voted  two  or  three  years  ago  to  con- 
struct a  water  distributing  sy.=;tem  for 
the  city.  As  there  is  no  market  now 
for  5%  bonds  except  at  a  big  discount 
the  offering  of  the  bonds  is  a  formality 
to  pave  the  way  for  a  new  bond  issue 
of  $60,000  to  $65,000  necessary  on  ac- 
count of  increased  costs  for  construc- 
tion. Olmsted  &  Gillelen.  HoUings- 
worth  Bldg.,  Los  Angeles,  are  the  en- 
gineers. 

HOLLISTER,  San  Benito  Co.,  Cal.— 
A  petition  has  been  presented  to  the 
Supervisors  asking  the  construction  of 
a  road  through  the  Porter  property  in 
the  Grass  Valley  section. 


SEATTLE.  Wash, — The  Board  of 
Public  Works  has  awarded  a  contract 
to  Scalzo  &  Co..  1708  22nd  Ave.,  So., 
Seattle,  for  the  improvement  of  41st 
Ave.  N.  and  adjacent  streets  by  grad- 
ing, concrete  walks,  curbing,  sewers, 
etc.     The  bid  was  $132,893.15. 


LOS  ANGELES.  Ca!.— The  Supervisors 
have  re-let  the  contract  for  construct- 
ing cement  curb  and  sidewalks  in  road 
improvement  district  No.  151.  Graham, 
to  Fred  Hoffman.  Ill  E.  Twelfth  St., 
Long  Beach.  The  contract  was  origi- 
nally let  to  D.  L.  Gaskill.  The  work  is 
about  25%  completed. 


FRESNO,  Fresno  Co.,  Cal. — Directors 
of  the  Fresno  County  Chamber  of 
Commerce  after  having  heard  John  E. 
Prince,  builder  of  the  Los  Angeles 
speedway,  outline  a  proposal  for  the 
construction  of  a  similar  speedway 
here,  promised  to  give  the  matter 
"favorable  consideration"  and  will  in- 
terview the  County  Supervisors  re- 
garding the  project. 


LOS  ANGET.,BS.  Cal. — Rogers  Bros. 
Co..  350  Merrick  St.,  submitted  the  only 
bid  at  $68,900  for  constructing  a  dis- 
integrated granite  pavement  on  the 
Lancaster-Terra  Bonita  road,  in  Road 
Improvement  District  No.  155.  The  bid 
was  referred  to  Road  Department.  The 
length  of  the  road  to  be  improved  is 
22.008  ft.  and  a  pavement  18  ft.  wide 
and  6  in.  thick  will  be  laid.  Follow- 
ing are  the  quantities  involved  in  labor 
and  placing  materials:  9133  cu.  yds.  ex- 
cavation, 22,008  lin.  ft.  shaping  road; 
14.470  tons  granite,  hauling  and  plac- 
ing; 270  ft.  pipe  culvert;  22  cu.  yds. 
concrete  in  headwalls.  The  following 
materials  will  be  furnished  by  contrac- 
tor; 10.750  tons  of  granite;  30  ft.  18-in. 
corrugated  metal  pipe;  240  ft.  24-in. 
corrugated  metal  pipe;  22  cu.  yds.  con- 


MICXICALI.  Lower  California. — Un- 
til in  A.  M..  July  1,  bids  will  be  re- 
ceived by  the  governor  of  the  northern 
district  of  Lower  California  at  Mexi- 
can for  machinery,  equipment,  mate- 
rials and  labor  for  constructing  a  mu- 
nicipal water  system  at  Mexican  in 
accordance  with  plans  and  specifica- 
tions prepared  by  P.  G.  Dessery,  en- 
gineer, 619-20  Central  Bldg.,  Los  An- 
geles, at  whose  office  plans  may  be 
seen  and  further  information  obtained. 
The  project  is  estimated  to  cost  $500.- 
000  gold.  The  plans  prepared  by  Mr. 
Dessery  were  approved  by  Gov.  Cantu- 
and  a  commission  of  Mexican  engi- 
neers on  March  24,  1920.  The  new  wa- 
ter system  will  serve  old  Mexicali  and 
the  new  town  of  Mexicalia,  which  is 
an  addition  of  250  acres  adjoining  the 
old  town,  the  principal  streets  of 
which  will  radiate  from  the  capitol 
now  under  construction.  Assistant 
engineers  under  supervision  of  Mr. 
Dessery  will  complete  this  new  town- 
site  subdivision  this  week.  I(f  is  in- 
tended to  push  the  work  on  the  water 
system  to  early  completion.  Water 
will  be  brought  through  a  canal  3,000 
ft.  long  to  grit  chambers  and  settling 
basins,  thence  through  filters  and  will 
be  pumped  into  a  100,000  gallon  steel 
tank  on  a  100-ft.  tower.  The  pumping 
equipment  will  be  so  arranged  that 
high  pressures  may  be  maintained  on 
all  parts  or  the  system  for  fire  pro- 
tection. Bids  will  be  taken  separately 
for  various  parts  of  the  work  and  ma- 
terials  under    15   segregations. 


OLYMPIA.  Wash.— The  following 
contracts  have  been  awarded  by  the 
State    Highway   Commission; 

Clearing,  grading  and  draining  3.6 
miles  of  Olympic  highways.  Grays  Har- 
bor county,  between  Montesano  and 
Brady,  Awarded  to  Beck  &  Einerson 
of  Hoquiam  on  a  bid  of  $50,390.90. 

Constructing  two  reinforced  concrete 
bridges  on  Olympic  highway  in  Mason 
county.  Awarded  to  Nichols  Fleiness, 
1310  First  Avenue,  Seattle,  at  $28,983.25 

Clearing,  grading,  draining  and  sur- 
facing with  gravel  two  miles  of  State 
Road  No.  4,  in  Okanogan  county. 
Awarded  to  Prank  L.  Anderson  of  Mol- 
son.  Wash.,   at  $32,838.10. 

Clearing,  grading,  draining  and  sur- 
facing with  gravel  four  miles  of 
Chelan  and  Okanogan  highway  in  Oka- 
nogan county.  Awarded  to  J.  O.  Bur- 
dett  of  Malott,  Wash.,  at  $25,268. 

Constructing  reinforced  concrete 
viaduct  on  Pacific  highway  in  Skagit 
county,  on  the  portion  of  highway 
known  as  Wildcat  Cove.  Awarded  to 
McRea  Brothers   of  Seattle,   at   $8,567. 

PETALUMA.  Sonoma  Co.,  Cal. — A 
petition  has  been  received  by  the  City 
Council  asking  the  improvment  of  the 
surface  of  Eaf.t  Washington  St.  Lyman 
Green    is    City    Clerk. 

FIRE  EQUIPMENT. 

SAN  MATEO,  San  Mateo  Co..  Cal. — 
City  Attorney  Chas.  N.  Kirkbride  has 
been  instructed  to  commence  proceed- 
ings for  an  election  to  decide  the  ques- 
tion of  issuing  and  selling  bonds  of 
$19,000  with  which  to  purchase  a 
pumping  engine  with  a  White  chassis 
for  the  fire  department. 


ESCALON,  San  Joaquin  Co.,  Cal.— A 
direct  tax  has  been  voted  to  secure 
funds  with  which  to  purcsase  fire 
fighliffg  apparatus  for  a  volunteer  fire 
department. 


Official    Proposals. 


NOTICE    TO    CONTR.VCTOBS. 

SEALED  PROPOSALS  for  construct- 
ing the  Somes  Bar  Bridge  across  the 
Salmon  River  in  the  Klamath  National 
Forest.  Siskiyou  County.  California, 
will  be  received  by  the  District  Engi- 
neer, Bureau  of  Public  Roari^.  U.  S.  De- 
I.artment  of  Agriculture,  at  SS6  Mills 
Building,  San  Francisco,  California, 
until  3:0U  P.  M.  o'clock  on  the  28tii  day 
of  June.  1»20,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 
The  right  is  reserved  to  reject  any  and 
all  bids,  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained to  be  experienced  and  respon- 
sible. 

The  location  is  about  M  mile  below 
Somes  Bar  and  6  miles  above  Orleans, 
on  the  Klamath  River  Road.  It  is  about 
77  miles  from  Trinidad,  the  terminus 
of  the  N.  W.  P.  Ry. 

The  work  consists  of  erecting  a  tim- 
ber truss  on  concrete  pier  and  abut- 
ment, with  70  ft.  of  timber  trestle  ap- 
proach. The  principal  items  are  1-150 
timber  truss  containing  60  MBM  of 
lumber  and  15  tons  of  steel;  85  cu.  yds. 
Class  "A"  concrete;  80  cu.  yds.  Class 
"B"  concrete;  30  MBM  lumber  in 
trestle. 

A  road  extends  to  a  point  %  mile 
from  the  bridge  and  the  intervening 
section  is  now  under  construction  and 
will  open  for  traffic  to  the  bridge  by 
July  15,  1920.  It  will  be  kept  open  dur- 
ing   the    construction    season. 

Douglas  Fir  obtained  locally  will  be 
used. 

The  work  embraced  in  this  contract 
shall  be  completed  within  150  weather 
working  days. 

The  contract  form  and  the  maps, 
plans,  specifications,  and  estimates  of 
quantities  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses; 

886     Mills     Building,     San     Francisco, 
J.  H.  ObermuUer,  Somes  Bar,  Califor- 
nia. 

All  proposals  must  be  made  on  forms, 
and  in  accordance  with  instructions 
forming  a  part  of  the  specifications 
above  referred  to. 

C.   H.  SWEETSER, 
District  Engineer. 
BID.S     WANTED     FOR    STEEL     H.\NG- 
ARS,   GENER.VTOR    HOUSES,    ETC. 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  for  the  con- 
struction of  steel  hangars,  generator 
houses  and  miscellaneous  construction 
at  Forts  Barry  and  Winifleld  Scott  will 
be  received  and  publicly  opened  at  11 
A.  M.,  June  21,  1020,  at  the  Office  of  the 
Constructing  Quartermaster  for  the 
Coast  Defenses  of  San  Francisco  at 
Fort  Mason,  San  Francisco.  Proposals 
will  also  be  received  covering  work  at 
other  Coast  Defenses.  Information  at 
above  address. 


POSITIONS  WANTED 


Experienced  sheet  metal  worker, 
seeks  connection  with  large  shop  as 
foreman  estimator  or  superintendent, 
able  to  handle  work  from  blueprints, 
experience  in  cornice  sky  lights,  metal 
windows,  kalamein  work,  heating  and 
ventilating  systems,  culverts,  flumes, 
tanks  and  specialties.  Best  of  refer- 
ence member  A.  S.  M.  E.  P.  O.  Box 
No.    14,    Station   A,   Berkeley.  (tf) 

BEAVERS  CUT  DOWN  AND 
CARRY  OFF  PEAR  TREES 


LODI  OFFICE  STOCKTON  RECORD, 
June  5. — W.  A.  Morehead,  who  lives  in 
Lodl  and  owns  a  ranch  just  west  of 
Woodbridge,  reports  that  three  of  his 
four-year-old  pear  trees  have  been  cut 
down"  bv  beavers  and  two  of  them 
dragged  into  the  river.  After  dragging 
them  to  the  river's  edge  the  beavers 
cut  the  trees  up  into  suitable  lengths 
and  take  them  under  water  to  their 
homes  back  in   the   river  bank. 
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PILING  FOE  S.  P. 

SACRAMENTO  SHOPS 

COMPLETED 

SACRAMENTO.  Cal— The  first  piles 
for  the  new  brass  foundry  and  spring 
shops  for  the  Southern  Pacific  have 
been  driven.  D.  S.  Watlvins,  Superin- 
tendent of  the  shops,  announced  re- 
cently Work  on  the  buildings  will  be 
rushed  as  rapidly  as  the  supply  of  ma- 
terials will   permit,   he  said. 

Considerable  difficulty  is  being  ex- 
perienced in  receiving  material's. 
Watkins  said.  The  lumber  can  be 
brought  from  the  company's  mills  in 
Oakland,  but  corrugated  iron  and  nails 
must  be  shipped  from  the  East,  neces- 
sitating  delay. 
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WANTED   TO   BUY  " 

H»i>itlne    EuBliie*,    Concrete 

MIxrrM,  (runen — Dragllnrm 

Or  liny  Ciiniitruetlon   Kqulp- 

uient 

EQUIPMEIVT  COH.  OF  AMERICA 

Lumber    Exchanse    Building. 

^  rhieago.    IllinoU  m 


An  English  inventor  has  combined  a 
rubber  flesh  brush  with  a  soap  dish 
providing  it  with  a  vacuum  cup  to  hold 
it  erect  when  used  for  the  latter  pur- 
pose. 


STOCKTON  PURCHASES 

TWO  SCHOOL  SITES 

STOCKTON.  Cal.— Two  school  sites 
have  been  purchased  by  the  Board  of 
Education,  one  in  the  southwestern 
portion  of  the  city  and  the  other  in 
the  sou'heastern  corner.  Payments  for 
the  lots  were  made  in  bonds  of  the 
Stockton  School  District,  provided  for 
as  the  result  of  a  $1,275,000  bond  issue 
approved  by  the  people  at  an  election 
on   the  28th   of  la.st  .Vebruary. 


ASSEMBLY  MATERIALS 

FOR   RENO   PAVING 

RENO.  Nevada— Materials  and  ma- 
chinery for  the  construction  of  the 
pavement,  awarded  to  Clark  &  Henery 
of  Sacramento,  ha /e  arrived  and  a 
crew  IS  now  at  wor'<:  placing  the  mix- 
ing plant    in   position    for  operation 

From  present  indications  it  will  be 
about  two  weeks  before  the  plant  is 
set  up  and  in  full  running  order.  Only 
the  machinery  and  metal  parts  were 
brought  from  Sacramento  and  the  rest 
of    it    will    be    constructed    of   material 


secured    here. 


-»- 


MONTEREY  HARBOR 

TO  BE  SURVEYED 


The 


,  ^.  .  ,-'>5  and  harbors  bill,  signed 
by  President  Wilson,  carries  an  ap- 
propriation for  a  rcsurvey  of  Monte- 
rey harbor.  On  the  results  of  the  sur- 
vey and  recommendations  of  the  gov- 
ernment engineers  will  depend  the 
Plans  for  a  breakwater,  submarine 
base  and  other  projected  improvements 
in   Monterey    harbor. 

♦ 


WANT  TO  BUY  BONDS  TO 
PURCHASE  SCHOOL  SITE 

.SACKAME.VTO.  ^I— The  Parent- 
Teacher  association  of  El  Dorado  school 
yesterday  asked  the  cit\  board  of  edu- 
cation to  allow  the  people  in  that  sec- 
tion to  purchase  school  bonds  and  that 
with  the  money  the  Rite  they  have  se- 
lected be  purchased  immediately  so 
that  a  new  school  may  be  provided  as 
soon  as  possible.  It  was  explained  by 
members  of  the  board  that  no  action 
can  be  taken  until  the  report  of  the 
architectural   commission   is   made 


TO  BUILD  BRIDGE  OVER 

MIDDLE  YUBA  RIVER 

NEVADA  CITV,  fal.— The  Hoard  of 
SupervLiors  has  approved  of  the  plans 
'''".<'^<'«li"ia'es  submitted  by  the  State 
Highway  Commission  for  a  new  con- 
creie  bridge  across  the  Middle  Yuba 
Kiver.  above  Freeman's  Crossing,  on 
'^S-.-^^X^''-'^   City-Downieville    lateral. 

The  Highway  Commission  has  also 
l^SD.  a"  >'"-ized  to  proceed  with  the 
con.struction  of  the  span  bridge.  Yuba 
County   is   to  bear  half  the  expense. 

J  he   Supervi.sors    of   that   county   also 

000  for  the  work.  so  work  on  the 
bridge  Is  expected  to  commence  at  an 
early  date.  The  bridge  will  cost  be- 
tween   $15,000   and    »2ofo00 


MERCER-FRASER  TO 

START   BRIDGE   JOBS 

EUREKA.  Cal.— The  Mercer-Praser 
Co.,  which  has  the  contracts  for  build- 
ing the  three  county  bridges  across  the 
Mattole  River,  expect  to  begin  work  on 
two  of  them,  those  at  Honey  Dew  and 
Thorn  the  early  part  of  next  week 
The  material  for  the  Honey  Dew  bridge 
now  is  being  shipped  by  truck  from 
South  Pork,  and  the  first  of  the  mate- 
rial for  the  Thorn  bridge,  consisting  of 
concrete  and  lumber,  will  be  shipped 
from  here  tomorrow  on  the  gas  schoon- 
er Magnolia,  to  be  landed  at  Shelter 
Cove,  about  eight  miles  from  the 
bridge  site.  The  material  for  the  third 
bridge,  that  at  Shield's  Ford,  is  not  yet 
ready   for  shipment. 


REVIVING    AN    OLD    MAXIM 

By   ED\VARD    HAUPT 
.Strobel   Steel  Construetlon   Co.,  Chicago 

There  apparently  occurs  every  so  of- 
ten a  time  when  the  community  or  the 
individual  must  submerge  personal  is- 
sues and  consider  the  effect  which 
their  acts  will  have  upon  society  as  a 
whole.  The  present  .time  calls  for  a 
most  liberal  application  of  the  Golden 
Rule  not  only  in  the  building  business, 
but  in   the  business  of  the  world. 

Nations  should  pause  in  their  greedy 
scramble  for  new  territory  while  the 
getting  is  good  to  ask  themselves:  "Is 
it  wise  to  take  advantage  of  what  is 
apparently  an  opportunity  to  profit  by 
the  inability  of  our  opponents  to  re- 
sist?" Similarly  in  our  own  particular 
business,  should  not  contrfictors  ask 
themselves,  "If  I  were  compelled  by 
necessity  to  build  today,  would  I  feel 
fairly  treated  if  I  had  to  pay  the  prices 
demanded?"  Should  not  material  pro- 
ducers and  dealers  say  to  themselves: 
"Is  it  right  for  me  to  ask  the  public 
under  the  stress  of  emergency  produc- 
ed by  war  conditions  to  pay  the  prices 
I  am  asking?"  And  the  building  me- 
chanic ask  himself:  "If  I  were  com- 
pelled to  build  would  I  wish  to  give 
the  rate  of  pay  for  the  service  which 
I   am  giving? 

In  each  case  the  answer  probably 
would  be  "No."  But  until  the  variou.s 
interests  throughout  the  world,  wheth- 
er national,  state,  municipal,  group  or 
individual  employer  or  employee,  so 
order  their  demands  upon  the  rest  of 
humanity,  that  they  ask  no  more  than 
they  would  voluntarily  give  in  the 
same  case,  we  shall  have  strife  and 
turmoil  in  every  department  of  society. 
In  other  words  if  the  individual  will 
lay  aside  self-interest,  and  work  for 
the  community  as  a  whole,  conditions 
will    soon    become   normal. 

There  is  nothing  new  in  the  prob- 
lem of  human  existence.  Today's  prob- 
lems are  only  a  recurrence  of  what  has 
gone  before.  Disputes  have  always 
been  adjusted  by  one  side  or  the  other 
yielding  to  either  force  or  persuasion. 
Therefore,  why  not  clarify  the  present 
unsettled  condition  by  anticipating 
what  is  surely  coming  to  pass,  by  giv- 
ing up  untenable  demands  for  intoler- 
able conditions  and  by  going  ahead  on 
the  principle  that  what  is  objectively 
good  for  the  other  fellow  >s  subjective- 
ly good  for  us?  Some  one  must  make 
the  start.  "Why  not  do  it  now?  Stabil- 
ize our  own  industry,  and  if  possible, 
set  an  example  to  the  rest  c-f  the 
world? 


COSTS  OF  CONSTRUC- 
TION IN  CHINA 


All  lumber  for  building  in  China  is 
bought  in  the  log.  As  soon  as  the  logs 
begin  to  arrive  the  contractor  tackles 
them  with  the  sawyers.  These  men 
are  paid  piece  rates  which  average 
about  three  cash  or  one-tenth  of  a 
cent  per  square  foot  of  surface  sawed. 
They  average  a  better  wage  than  a 
carpenter,  getting  about  ten  cents  a 
day,  as  compared  with  eight  cents  a 
day  for  the  day  for  the  carpenter. 
At  this  rate  they  are  cheaper  than  any 
steam  sawmill  that  can  operate  in 
China.  In  fact,  the  only  reason  a  saw- 
mill can  operate  in  China  at  all  is  be- 
cause it  can  produce  quickly  and  with 
a  more  even   thickness   than  the  native 


SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 


Piedmont. 

Gen.  Oscar  P.  Long,  Hazel  Lane. 
W.  M.  Alexauder,  Union  and  King 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen,  Claremont  Court. 

Redwood  City. 
E.  R.  Diamond,  Portola  Road. 

BarUn^ame. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough- 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METAL  PRODUCTS  COMPANY  OP 
CALIFORNIA 


The  Permutit  Company 

of  New  York. 

Sheldon     Bldg.  401     .Market    Street. 

Telephone  Dongrlas    1539. 

PERMUTIT  SOFT  WATER. 


sawyers.  The  necessary  doors,  frames 
and  window  sashes  are  all  made  by 
hand.  Three  Chinese  carpenters  at 
eight  cents  a  day  with  about  the  same 
work  done  by  one  American  carpenter 
with  all  equipment.  The  work  is  well 
done  if  well  supervised.  The  American 
carpenter  has  all  his  wood  surfaced,  so 
the  Chinese  carpenter  is  at  a  disad- 
vantage. In  comparison.  1  should  say 
that  about  five  Chinese  carpenters  at 
eight  cents  a  day  each  are  necessary  to 
do  the  work  of  an  American  carpenter 
who  receives  $6  a  day  and  has  all  his 
wood   prepared    for    him. 
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COIMXRACXS    AWARDED 

I  I-.iens,  Acceptances,  Etc. 


BUILDING  CONTRACTS 


SAN     PHAIVC 

ISCO     COUNTY. 

1536 

Cox 

Wagner 

40000 

1637 

Solomons 

Owner 

500 

1538 

Hanrahan 

Owner 

500 

1539 

Holson 

Henderson 

500 

1540 

McDevitt 

Little 

900 

1541 

Micheletti 

Amer.     Cone. 

3SD00 

1542 

Dempniak 

Owner 

32500 

1543 

Dunlap 

Lapham 

900 

1544 

Reynolds 

Snell 

500 

1545 

Steigrer 

Cassaty 

500 

1546 

Frank 

Owner 

4000 

1547 

Pressory 

Epstein 

500 

1548 

Andrews 

Owner 

5 '10 

1549 

Rolkin 

Owner 

10000 

1550 

Pope 

O'Day 

•    2142 

1551 

ToUifte 

Owner 

500 

1552 

Fratessa 

Fratessa 

2750 

1553 

United    R.    R 

Chadwick 

25000 

1554 

StofE 

Stoff 

10000 

1555 

Ross 

Evans 

2000 

1556 

Garden 

Morton 

6000 

1557 

Andersen 

Andersen 

29050 

1558 

Hilder 

Hamill 

18000 

1559 

Wilson 

Branch 

7500 

1560 

Tubbs 

Larsen 

1500 

1561 

Munger 

Owner 

4000 

1562 

Wales 

Ring-aldo 

500 

1563 

St.    Luke's 

Healing 

10000 

1564 

Brubacker 

Olsen 

800 

1565 

Morris 

Owner 

10000 

1566 

Ondawa 

Severin 

8963 

1567 

Mission    Ter 

Ahnefeld 

4400 

1568 

1st  Natl.  Ban 

k            Bender 

1560 

1569 

Weidenfeld 

Nelson 

12750 

1570 

McCaffrey 

Bovyer 

1489 

1571 

Foster 

Owner 

1800 

1572 

Xelson 

Owner 

4000 

1573 

Nelson 

Owner 

3000 

1574 

Monroe 

Anderson 

1000 

1575 

Crocker 

Samuelson 

7000 

1576 

Bradford 

Mohler 

5400 

1577 

Sir! 

Seghieri 

14980 

1578 

Penziner 

Owner   100000 

1579 

National    Carbon     Hannah   360000 

1580 

Central    Iron 

Brady 

500 

1581 

Ginley 

Owner 

9000 

1582 

Ginley 

Owner 

9000 

1583 

Barduhn 

Andrus 

500 

1584 

Hotaling 

Healey 

1000 

1585 

Sunset    Iron 

Montgomery 

3500 

1586 

Casta 

Owner 

500 

1587 

Schumacher 

Pettersen 

2000 

1588 

Meyerfeld 

Ahl 

610 

15S9 

Potter 

Mangelo 

1000 

1590 

Balfour 

Ludlow 

6390 

1591 

Mottet 

Horstmeyer 

4225 

1592 

Brickell 

Jensen 

17S53 

FRAME    FLATS 

(1533)      W    FRANKLIN    90    S    Green    S 

30xW      110.4.        Excavating,    trenches. 

sewers    and    plumbing    for    two-story 

frame    building    (flats). 

Owner— E.    J.    Pierron.    1796    Union    St., 

San    Francisco. 
Architect — Fabre   &    Thayer,   110   Sutter 

St..  San  Francisco. 
Contractor — Albach    &    Meyer,    85    Dor- 
land   St.,  San   Francisco. 
Filed   June  5,   '20.      Dated  June   4,   '20 

Roughing    in    completed $:,^n 

Completed    and    accepted 546 

Usual    35   days 364 

TOTAL  COST,  tl456 
Bond.  $728.  Sureties.  Chas.  Mayer  and 
Wm.  J.  Ahlbach.  Limit,  as  fast  as 
required.  Forfeit,  ?10.  Plans  and 
specifications    filed. 


RESIDENCE 

(1536)      N     BROADWAY     172-6     E     Bu- 
chanan.      Three-story    and    basement 
frame  residence. 
Owner — Mrs.     Vernon    Skewes-Cox.    350 

California    St.,    San    Francisco. 
Architect — Bakewell     and     Brown, 

Kearny   St.,    San    Francisco. 

Contractor — George  Wagner, 

Kearny    St.,    San    Francisco. 


ADDITION 

(153S)      NO.    624   BRUSSELS   ST.      Addi- 
tion  of   three    rooms   to   residence 
Owner — D.    B.    Hanrahan.    624    Brussels 

St.,  San  Francisco. 
Architect — None. 
Day's   work.  COST,    $500 

ALTERATIONS 

(1539)      NW   BUSH  AND  TAYLOR  STS. 

Alterations    for    auto    storage    rooms 

Owner — Holson      and     Anderson,      Busti 

and   Taylor   Sts.,    San    Francisco. 
Architect — None. 

Contractor— W.       D.       Henderson,       619 
Monadnock  Bldg.,  San   Francisco. 

COST,    $500 


GARAGE 

(1548)      NO.    4320    IRVING      ST         One- 

Ownf/  <^.0""ete  private  garSge. 

Day's  work..       ^  eoST.  $500 

ALTERATIONS 

<lo49)  N  McALLI.STER  137-6  W 
Leavenworth.  Erect  a  iinr-tinn  „f  «„ 
additional    story    on    rta'ro°  present 

^|rh?icTw\x,-tri  '}?^^,.  d— 

°""la7l?a"nci?c°i'^"''    ^■■^''"-'   «°^'''' 
Architect— W.      H.Crim   Jr.,   425   Kearny 


St.,  San  Francisco. 


UNDERPIN 

(1540)      NO.    255    GOLDEN    GATE   AVE 
Underpin    west    wall    3'    deep    and   re- 
turn   15'  on  soutli   wall. 
Owner — E.  A.  McDevitt,  Eddy  and  Ful- 
ton  Sts.,   San   Francisco. 
Architect — None. 

Contractor— M.    A.    Little,    S05    Bush   St., 
San    Francisco. 

COST,   $900 


COST,    $10,000 


GARAGE 

(1541)  NW  HYDE  AND  RUSSELL 
STS.  Two-story  and  basement  rein- 
forced   concrete    garage. 

Owner — Micheletti    Estate,   Care   Archi- 
tect. 

Architect — August      G.      Headman,      747 
New    Call    Bldg.,    San    Francisco. 

Contractor — American  Concrete  Co 
Humboldt  Bank  Bldg.,  San  Fran- 
cisco. 

COST,    $38,000 

APARTMENTS 

(1542)  SW  LEAVENWORTH  AND 
Vallejo  Sts.  Three-story  and  base- 
ment   frame    (12)    apartments. 

Owner — Michael     Dempniak.     355    Octa- 

via   St.,   San    Francisco. 
Architect — None. 
Owner — Day's    work.  COST,    $32  500 


EXCAVATING,    ETC 
<1|5(''  ,  NW    FOLSOM    145    SW 
SW    130XNW    135.      All    work 
cavat.ng,    grading,      removal 
walls    on    lot. 
Owner-The    Pope      Estate      Co., 

Bldg.,  San  Francisco. 
Architect— Henry      H.      Meyers, 

Bldg.,  San  Francisco. 
Contractor— Daniel    O'Day.      110 

St..  San  Francisco. 
Filed  June   7.   '20.      Dated  June   " 
Completed    and    accepted$.., 

■W   days   jifter ^. 

„„„  ,  ,     TOTAL  COS't' 

?in "■c'l'""''-      "i"""'    30    days. 
*io.     Plans  and  specification.s 


Second 
for  ex- 
of   old 

Kohl 

Kohl 


5.  '20. 
•  .1606.50 
.  535.50 
.  $2142.00 
Forfeit, 
filed. 


GARAGE 

(1543)   SW  SHORE  VIEW  AVE.  AND 

36th  Ave.     One-Story  frame  (private) 

garage. 
Owner — R.      D.      Dunlap,      7     Shoreview 

Ave..    .San    Francisco. 
Architect — None. 
Contractor — R.     E.     Lapham,    2519     61st 

•  Ave.,   Oakland. 

COST,    $900 


ALTERATIONS 

*'IL^*      i^.y     GOUGH     AND     VALLEJO 
..bts.      Alter    residence    into    flats. 
Owner— Harriet        H.        ToUifte,        1840 

Broadway,    San   Francisco. 
Plans    by   Owner. 

Day's    work.        COST,    $5,000 

RESIDENCE 

(1552)      NO.    890    Gerard    St.      One-story 

and    basenient    frame    residence 
Owner— R     Fratessa.     896     Gerard     St., 

ban    Franciaco. 
Architect — None. 

Contractor— Jos.     Fratessa,     S96    Girard 
bt.,    San    Francisco. 

COST,     $2,750 


251 
251 


COST,     $40,000 
GARAGE 
(1537)      SE  BAY  AND   HYDE  STS.,    Al- 

,ter  store   for   private   garage. 
Owner — L.     L.     Solomons.     825     Monad- 
nock   Bldg.,    San    Francisco. 
Architect— J.      C,      Hladik,      Monadnock 

Bldg.,   San   Francisco. 
Day's   work.  COST.    $500 


ADDITION     AND     ALTERATIONS 

(1544)  NO.  3,';35  TWENTY-SIXTH  ST 
Add  one  room  and  make  minor 
change   to  residence. 

Owner — George  Reynolds,  3835  26th  St 

San    Francisco. 
Architect — None. 
Contractor — E.    H.    Snell,   135    18th  Ave.. 

San  Francisco. 

COST,   $500 

ALTERATIONS 

(1545)  NOS.  638-40-42  BALBOA  ST 
Plaster  front,  etc.,  of  flats. 

Owner- Geo.    Steiger,   Monadnock   Bldg 

San    Francisco. 
Architect — None. 
Contractor— Cassaty    &    Co.,    2021    Anza 

bt.,  ban  Francisco. 

COST,  $5au 

RESIDENCES 

(1546)  N  CABRILLO  30  W  47th  Ave 
Two  one-story  and  basement  frame 
residences. 

°"'"pI'^"o-^-   J"'"^"H'    825    Monadnock 

Bldg.,  San  Francisco. 
Arch,tect-J.      C.      Hladik,      Monadnock 

Bldg..  San  Francisco. 
Da^s  work.        COST.  $4000  each 

ALTERATIONS 

11547)  NO.  125  ELLIS.  Construct 
balconv    in    store  ^unsiruci 

Owner— The   Pressory.   Premises. 
Architect — None. 

Contractor— H.    Epstein,    1009%    Golden 
Gate  Ave.,  San- Francisco. 

COST,  $500 


POWER    HOUSE 

(1553)  S  -STEVENSON  199  E  2nd 
One-story  Concrete  and  steel  nower 
house. 

Owner— United   Railroads  of  .San  Fran- 
Cisco,    58   Sutter  St.,   San    Francisco 

Architect— C.    B.    Farlow,    58   Sutter  St.. 
San    Francisco. 

Contractor  —  Chadwick        and        Sykes, 
Crocker    Bldg..    San    Francisco. 

COST.    $25,000 

STORE 

(1554)  N  TURK  79-2  E  LARKIN 
One-story    brick    store. 

Owner — L.    and    A.   Stoff.    Hotel    Dunloe 

City. 
Architect — .None. 
Day's    work.  COST.    $10,000 


ALTERATIONS 

(1555)      NO.      3720     SACRAMENTO     ST. 

Remodel     and     extend     residence. 
Owner— W.    M.    Ross,    3720    Sacramento 

St.,    San    Francisco. 
Architect — O.     E.     Evans,     2569    Mission 

St..    San    Francisco. 
Contractor — O.    E.    Evans.    2569    Mission 

St.,    San     Francisco. 

COST,    $2,000 


RESIDENCE 

(1556)      W       SAN    PABLO   AVE.    532    S 
Yerha     Buena     Ave.       One-story     and 
basement   frame  residence. 
Owner — Garden     Homes     Co.,     278    Post 

St..    San    Francisco. 
Architect — Henry      H.      Gutterson,      278 

Post    St.,    San    Francisco. 
Contractor — John     Morton.     180     Jessie 
St..    San    Francisco. 

COST.    $6,000 


BUNGALOWS 

(1557)  LOTS  5.  6,  7.  8.  9,  10.  H.  BLK. 
3113  Westwood  Park.  All  work  for 
seven    one-story    frame    bungalows. 

Owner — .Anna   C.   Andersen. 

Architect — A.  \V.  Smith.  1010  Broad- 
way,   San    Francisco. 
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1927 


Contractor — Nels     A.      Andersen, 

Napa   St.,    Berkeley. 
Filed  June  8,  '20.     Dated  June  — .  '20. 
Frames    up    and    enclosed. .  .$7,262.50 

Brown    coated    7,262.50 

Completed    and    accepted....    7,262.50 

Usual   35   days    7,262.50 

TOTAL  COST,  ?29,050 
Bond,  $14,525.  Sureties,  S.  B.  Reed  and 
Sarah  J.  Mann.  Limit,  90  days  after 
May  29th.  Forfeit,  none.  Plans  and 
specifications     filed. 


BUILDING 

(1558)      SW     FIFTEENTH     AVE     AND 
Cabrillo  S   lOOxW  27-6.     All  work  for 
a   two-story   frame   bulldipg   (flats). 
Owner — Rose    A.   and   Louis    Hilder,    746 

9th    Ave.,    San    Francisco. 
Architect — None. 
Contractor — Thos.      Hamill,      707      42nd 

Ave,,    San    Francisco. 
Filed  June   S,  '20.      Dated  June   4,   '20. 
Rough  frame  up  and  root  boards 

on    $5,000 

Brown    coated     5,000 

Completed    and    accepted 5,000 

Usual    35    days 3,000 

TOTAL  COST  $18,000 
Bond,  $9,000.  Sureties,  J.  A.  Ham- 
ill  and  Nathaniel  Thompson.  Limit, 
90  days.  Forfeit,  none.  Plans  and 
specifications    filed. 

NOTE — Permit  reported  June  1,   1920. 
No.    1467. 


DWELLING 

(1559)  N  LAKE  60  W  TWELFTH 
Ave.  W  30xN  72.  All  work  for  one- 
story   frame   dwellingr. 

Owner — Miss  Edith  I.  Wilson,  381  Bush 

St..   San    Francisco. 
Architect — Benj.      G.      McDougall,       381 

Bush  St.,  San   Francisco. 
Contractor — Branch   &    Coffer,   228   Mills 

Bldg.,    San    Francisco. 
Filed  June   8,  '20.     Dated  June  7,  '20. 
Payments  of  75%  between   1st  and 
10th    of   each    month. 

Usual    35    days i-25% 

TOTAL  COST,  $7,500 
Bond,  none.  Limit,  70  days.  Forfeit, 
$10.      Plans    and    specifications    filed. 

NOTE — Permit    also    applied    for    to- 
day. 

STORAGE    ROOM 

(1560)  NO.  2126  BROADWAY.  Con- 
struct storage  room;  reinforced  bars 
in  ten-inch  wall,   etc. 

Owner — Mr.   Tubbs,   2126   Broadway  St., 

San    Francisco. 
Architect — M.    G.    West   Co.,    335   Market 

St.,    San    Francisco. 
Contractor — Larsen-Sampson   Co.,  Claus 

Spreckcls   Bldg..  San  Francisco. 

COST,    $1,500 

(1561)  NO.  1390  CALIFORNIA  ST.  Re- 
pair fire   damage    to   hotel. 

Owner — Bertha      Munger,      1499      Sutter 
St.,   San    Francisco. 

■Day'"wU''°"'; COST,    $4,000 

SXFPS 

(1562)  NO.  2638  LARKIN  ST.  Remove 
wood  and  replace  with  concrete  steps 
for  residence. 

Owner— Jas.   H.   Wales,   2638  Larkm  St„ 

San  Francisco. 
Architect — None. 
Contractor— A.   Rinaldo,  71  Bernard  St., 

San    Francisco.  _^^^^^  ^.^^ 


(1563)      W     VALENCIA     145     S     ARMY. 
.Mter    two-story    brick    library    build- 
ing  into  clinic.  , 
Owner — St.    Luke's    Hospital,    2 1  th    and 

Valencia    Sts.,    San    Francisco. 
Architect — Lewis       P.       Hobart.       1122 

Crocker   Bldg.,    San    Francisco. 
Contractor— Geo.     Healing,     110     Jessie 
St..    San    Francisco.       ^^^^^    ^^^^^^^ 


ALTERATIONS    AND    ADDITION 
(1564)      NO     41S    NAPI-ES    ST.      Altera- 
tions and  additions   for  dwelling. 
Owner — E.    Brubacker,    418    Naples    St., 

San  Francisco. 
Architect — None. 

Contractor— Olaf   Olsen.   27  il    San    Jose 
Ave.,   San    Francisco.        ^^^^_  ^^^^ 


a^^ef^^E^'^WELFTH  AVE.   225  N  Ful- 
ton.    Two-story   and   basement   frame 

Oivne'r— A.  T.  Morris,  501   11th  Ave..  San 

Francisco. 
Architect — None. 
Day's   work. 


KBCORUI3D 

WAREHOUSE 

(1566)      SW     BRYANT     AND     RINCON. 
Electric    'work     for    five-story     rein- 
forced concrete   warehouse. 
Owner     Ondawa    Co..    by    Clinton    Con- 
.vtruction    Co.,     140       Townsend    St., 
San    Francisco. 
Archilatt— Earl  B.  Scott,  Humboldt  Bk. 

Blug.,    San    FrancLsco. 
Conlracto^ — Severin    Electric      Co.,    185 

Stevenson   St.,   San   Francisco. 
Filed  June  9,  '20.     Dated  June  7,  "20. 

On  10th  of  each  month 75% 

Usual    35    days 25% 

-  TOTAL  COST,  $8963 
Bond,  limit,  forfeit,  plans  and  npecifi- 
cations,  none. 


lU'NGALOW 

(1567)    LOTS  32  AND  33  BLK  "D,"  Mis- 
sion   Terrace.         All    work      for    one- 
story   bungalow. 
Owner — Mission  Terrace  Co. ,318  Kearny 

St.,  S^"  Francisco. 
Architeci — H.   C.   Baumann,   251   Kearny 

St.,  San  Francisco. 
Contractor' — Henry    Ahnefeld,     554     An- 
derson   St.,    .San    Francisco. 
Filed  June  9,  '20.      Dated  May  21,  '20. 

Frame  up  and  enclosed $1100 

Brown    coated    1100 

Completed   and   accepted 1100 

Usual   35   days 1100 

TOTAL  COST.  $4400 
Bond.  $2200.  Sureties.  H.  S.  Thomson 
and  W.  F.  Mariani.  Limit,  forfeit,  none. 
Plans    and    specifications   filed. 


ROOF 

(156S      W     MONTGOMERY     75     N    Post 

W    160xN     100.       All    work    for    5-ply 

Mastic   Membrane   roof. 

Owner — The  First  National  Bank,  Prem 

Architect — C.     E.     Gottschalk,       Phelan 

Bldg.,  San   Francisco. 
Contractor — J.    W.    Bender      Roofing      & 
Paving      Co..       Monadnock       Bldg., 
San    Francisco. 
Filed  JiThe  9,  '20.     Dated  June  7,  '20. 
On   completion   and   acceptance.      75% 

Usual    35    days 25% 

TOTAL  COST.  $1560 
Bond.  ^1560.  Sureties,  Jas.  S.  Fennell 
and  Chas.  Stockholm.  Limit,  15  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PERSIITS 

BUNGALOW 

(1569)      LOTS     5  •  and      6,      BLK.      3133, 
Westwood     Park.       Two-story    frame 
bungalow. 
Owner — Harold      K.       Weidenfeld,      311 

California   St.,   San   Francisco. 
Architect — Chas.    F.    Strothoff,    loth    St., 

San    Francisco. 
Contractor — Nelson      Bros..      1375      Ply- 
mouth  Ave..  San   Francisco. 
Fiied   June   9.   '20.     Dated   June   3.   '20. 

Frame  up  and  enclosed $2,727.50 

Brown    coated    2,727.50 

Completed     and    accepted 2,727.50 

Usual     35     days 2,727.50 

Balance    $1,840    to    be    secured.... 

By   deed   of    trust • 

TOTAL    COST,    $12,750 

Sureties,    Chas.    Monson 

Peterson.     Limit,  90  days. 

Plans  and  specificatidns 


Bond.  $6,375. 
and  Edwin  T. 
Forfeit,  none, 
filed. 


NE  Portola  Drive  and  St.  Francis 
Blvd.  Alter  for  sun  porch.  Cost,  $1500 
Owner.    Mrs.   J.    E.    Wilkens. 

E  Plymouth  Ave  182  and  262  N 
Monteoito.  Two  one-story  frame  dwell- 
ings. Cost,  $6000  each.  Owner,  Nelson 
Bros. 

E  Westwood  Drive  165  N  Wildwood. 
One-storv  frame  dwelling.  Cost,  $8480. 
Owner.  Edith  H.  Lindy. 

E  Plymouth  Ave  336  N  Montecito. 
One-story  frame  dwelling.  Cost,  $6000. 
Owner.  Nelson  Bros. 

E  Miramar  Ave  175  N  Holloway.  One 
story  frame  dwelling.  Cost,  $4000. 
Owner.   D.  Tiscornia. 

B  Eighth  100  S  Folsom.  .'Mterations. 
Cost.  $500.  Owner,  Galland  Mercantile 
Laundry. 

255  Golden  Gate  Ave.  .\lter  for  sales 
room.  Cost,  $900.  Owner,  E.  A.  Mc- 
Devitt. 

E  21st  Ave  250  S  Bolboa.  One-story 
frame  dwelling.  Cost,  $5000.  Owner, 
S.   A.   Wood. 

E  21st  Ave  225  S  Balboa.  One-story 
frame  dwelling.  Cost,  $5000.  Owner, 
J.   H.   Thorup. 

W  Valencia  45  S  Armv.  Alter  for 
hospital  clinic.  Cost,  $10,000.  Owner, 
St.    Lukes   Hospital. 


COST.    $10,000 


REPAIRS 

(1570)  NO.  21S4-6-8  BUSH  ST.  Repair 
fire  damage  to  flatS;  T  &  G  roof ;  rus- 
tic siding,   painting,  etc. 


Owner — Agnes   M.    McCaffrey,    Oakland, 

Calif. 
Architect — None. 
Contractor — Bovyer      and      Sons,      2407 

California  St..  San  Francisco. 

COST.  $1,489 


ROOF  SIGN 

(1571)      GORE,   MARKET  AND  GEARY 

Sts.     No.  702  Market  St.     Erect  30x40 

roof  sign. 
Owner — Foster    and     Kleiser     Co.,     273 

Valencia  St.,  San   Francisco. 
Architect — Owners. 
Day's    work.  COST.    $1,800 


DWELLI.NG 

(1572)  SW  TWPXVTY-SIXTH  AVD/ 
and  Balboa.  One-story  and  base- 
ment   frame   dwelling. 

Owner — -N.  J.  Nelson,  715  26th  Ave.,  San 
Francisco. 

Architect — None. 

Day's    work.  COST,    $4,000 


DWELLING 

(1573)      N     BALBOA     75     W     26th     Ave. 

One-story       and       basement       frame 

dwelling. 
Owner — N.    J.    NeJson,     715     26th    Ave., 

Sqn    Francisco. 
Architect — .N'one. 
Days   work.  COST,   $3,000 


ADDITION 

(1574)      NO.    3864    JACKSON  ST.      Addi- 
tion   of   sleeping   porch    to    residence. 
Owner — Murial    Burnham   Monroe,    3036 

Regent   St.,    Berkeley,   Calif. 
Architect — S.        L.        Hyman,       Crocker 

Bldg.,    San    Francisco. 
Contractor — Anderson       &       Co.,       1623 

Eddy   St.,   San   Francisco. 

COST,    $1,000 


RESIDENCE  „      ^ ,  .„„ 

(1575)      N      ROLPH      200      E      NAPLES. 
Two-story  and  basement  frame  resi- 

Owner— Crocker     Estate     Co.,     Crocker 

Bldg.,    San    Francisco. 
Architect — None. 

Contractor — A.       M.       Samuelson,       290 
Rolph   St.,   San   Francisco. 

COST,    $7,000 


RESIDENCE 

(1576)      E      TWENTY-FOURTH      AVE. 
275    N    Anza.      One-story    and    base- 
ment  frame  residence. 
Owner— Wm.    Bradford,    319-28th    Ave.. 

San    Francisco. 
Architect — None. 

Contractor— T.  E.  Mohler.   380  5th  Ave.. 
San   Francisco.  ^^^^_   ^^_^^^ 


GARAGE   AND   MACHINE    SHOP 
(1577)      N    BUSH    106-3    W    WEBSTER 
N  80  AV  23  N  47-6  W  52  S  127-6  E  75 
.\11    work   for   a   one-story   reinforced 
concrete  garage  and  machine  shop. 

Owner — A.   Siri.  „      ^ 

Architect — Thomas     Bros..      235      Mont- 
gomery  St..   San   Francisco. 
Contractor — A.    Seghieri    and    Bros.,    35 

Cook    St.,    San    Francisco. 
Filed  June   10,  '20.     Dated  June  8,    20. 
Forms      for      concrete      walls  __ 

done        $2.808. iO' 

Forms     filled ...-■    2.808.75. 

Concrete    forms    removed S'°Xii  = 

Completed    and     accepted MViZn 

TTciiiil     *?T     davs       3. 745. UU' 

Usual    3d    dajs.^.^^^^  ^^^^    ^^^^^^ 

Bond.  $7,500.  Sureties.  J.  Tarnocchia 
and  P.  Carmignani.  Limit,  7o  days. 
Forfeit,  none.  Plans  and  specifica- 
tions  filed.  • 


tlklll^WivSH   AND    TAYLOR    STS 
Six-story     and     basement     reinforced 
concrete    forty-sevent   apartments. 
Owner — .^.     Penziner.     745      Baker     St., 

San    Francisco.  

Architect— E.  H.   Denke,    131.    Hyde  St., 

San   Francisco. 
Day's    work. 


COST,    $100,000 


MANUFACTURING    PLANT 
(1579)      S  BRANNAN  150   E  8th.     Rein- 
forced        concrete         manu.Eacturing 

Own'er— National  Carbon  Co.,  Sth  and 
Brannan    Sts.,    San    Francisco.       ■ 

En^-ineer Maurice     Couchet,     110     but- 

"ter   St..   San    Francisco. 

Contractor — Hannah  Bros.,  142  ban- 
some,  St.,  san   Francisco^^   ^^^^^^^^ 


Wednesday,     June      16, 


1920. 
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WALL 

(1580)      W  BRYANT  125  S  18th.     Erect 
brick   wall   at   front   of  shed. 

Owner — Central  Iron  Works.  Bryant 
St.  bet.  18th  and  19th  Sts.,  San 
Francisco. 

Architect — D.  C.  Coleman,  14  Mont- 
gomery   St.,    San    Francisco. 

Contractor — M.  V.  Brady,  Monadnock 
Bldg.,   San    Francisco. 

COST.    $500 


FLATS 

(1581)     E  FUNSTON  AVE.  175  S  Geary. 

Two-Story    and    basement    frame    (2) 

flats. 
Owner — E.    Ginley,    131    5th    Ave.,    San 

Francisco. 
Architect — None. 
Day's  work.  COST,  $9,000 


FLATS 

(1582)    E  FUNSTON  AVE.  200  S.  Geary. 

Two-story    and    basement    frame    (2) 

flats. 
Owner— E.    Ginley,    131    5th    Ave.,    San 

Francisco. 
Architect — None. 
Day's   work,  COST,   $9,000 


ALTERATIONS 

(1583)      NO.     1650     GROVE     ST.       Alter 
front.     Concrete  floor  for  private  ga- 
rage. 
Owner — Geo.    Barduhn,    1650    Grove    St., 

San    Francisco. 
Architect — None. 

Contractor — Chas.     Andrus,     1825     Ellis 
St.,  San    Francisco. 

COST,    $500 


SHOW   WINDOWS 

(1584)  HAIGHT  AND  MARKET  STS., 
(No.  3  Gough  St.)  Remove  parti- 
tion: contruct  show  windows  for  res- 
taurant. 

Owner — A.    P.    Hotaling,    . 

Architect — None. 

Contractor — Thomas  Healey, 


COST.  $1,000 


SHOP 

(1585)      N  HARRISON  245  E  6th.     One- 
story    frame    shop. 
Owner — Sunset    Iron    Works,    1124    Fol- 

som  St.,   San  Francisco. 
Architect — None. 

Contractor — B.     J.     Montgomery,     1320 
Broadway,  San  Francisco. 

COST,    $3,500 


(1586)      NO.    435    LONDON    ST.         Move 
residence:    new    foundation,    etc. 
wner — Roland   L.   Gasta,    53   Lee   Ave., 
San    Francisco. 

Architect — None. 

Day'    work.  COST,    $500 


(15S7)      S   MISSION   302-6    NE   Virginia. 
Addition      of     one-story     frame      for 
offices. 
Owner — F.     Schumacher,     1105     Nevada 

Bank   Bldg.,  San  Francisco. 
Architect — E.       A.       Schumacher,       1105 
Nevada   Bank  Bldg.,  San  Francisco. 
Contractor — G.      Pettersen,      35      Mont- 
gomery  St.,   San    Francisco. 

COST,    $2,000 


ALTERATIONS 

(1588)      NO.      10      MARKET      ST.        Re- 
arrange front  of  restaurant. 
Owner — Herbert      Meyerfeld,      40     Eddy 

St.,    San    Francisco. 
Architect — None. 

Contractor — G.    E.    Ahl,    1237    2nd    Ave., 
San   Francisco. 

COST.    $610 


ALTERATIONS 

(1589)      W   TWENTY-SECOND  AVE.   S9 

S  Lake.      Alter  for  basement  garage: 

brick  steps;  Hardwood  floors,  etc.,  for 

residence.  ,       .     „. 

Owner — E.  S.  Potter.   143  California  St., 

San    Francisco. 
Architect — Mangels    Bros.,    1142    Naples 
St..   San    Francisco. 

COST,    $1,000 


DRINKING    WATER    SYSTEM 
(1590)      SE     CALIFORNIA     AND     SAN- 
some    S   89    E    129.934.     Chilled   drink- 
ing    water    system     for    flfteen-story 
Class   "A"   office   building, 
"'wner — The     Balfour     Guthrie     Invest- 
ment Co.  by  P.  J.  Walker  Co..   (con- 
tractor),     Monadnock      Bldg.,      San 
Francisco, 
rchitect — G.       W.       Kelham,       Sharon 

Bldg..    San    Francisco, 
ontractor — Jaa.    T.    Ludlow,    604    Mis- 
sion  St.,    San    Francisco, 
iled  June  11,  '20.     Dated  June  4  '20. 
Payments     of     75%     on     10th     of 

each    month 

-  T""ial    35    days 25% 


TOTAL  COST,  $6,390 
Bond,  $3,195.  Sureties,  The  Fidelity  & 
Casualty  Co.  Limit,  as  fast  as  nequir- 
ed.  Forfeit,  none.  Plans  and  specifioa- 
tions    filed. 

ALTERATIONS    AND     ADDITIONS 

(1591)      NO.     190     THIRD    ST.      Altera- 
tions and  additions  to  Milton  Hotel. 

Owner — Henry     Mottet,      1030      Leaven- 
worth.  San    Francisco. 

Architect — Not   given, 

Contractor — Wna.     Horstmeyer     Co.,     31 
Ord   St.,  San   Francisco. 

Filed  June   11,  '20.     Dated  June  8,  '20. 

Main   shaft  roughed   in $293.75 

Small   shaft    roughed    in 293.75 

Stairs  and  front  house  in 293.75 

Completed     293,75 

Usual    35    days 1050,00 

TOTAL  COST,   $4,425.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed 


BUILDING 

(1592)  SE  MARKET  125  SW  2nd  SW 
25xSE  91-6.  All  wlork  except  elec- 
tric work,  electric  fixtures  and 
shades  for  a  two-story  and  base- 
ment reinforced  concrete  building. 
Owner — John    C.    Brickell,    Lick    Bldg., 

San.  Francisco. 
Architect — J.  R.  Miller,  Lick  Bldg.,  San 

Francisco. 
Contractor — G.    P.   W.   Jensen,    320    Mar- 
ket  St.,    San   Francisco, 
Filed   June   11,  '20.     Dated   June   10,  '20. 
Payments   of   75%  on    1st    of  each 

month    

Usual   35   days    25% 

TOTAL  COST,   $17,853 
none.      Plans   and   specifications    filed. 
Bond.    none.      Limit.    90    days.      Forfeit, 


C0MP7.ETI0N  NOnCES 


.SAN     FRAIVCI.SCO. 


June  8.  1920— W  GOLDEN  GATE  AV 
40  N  Broderick  W  87-6xN  50, 
Edwin  T  Peterson  &  James  VVel.ih 
to  James   Welsh June   8.    1920 

June  7,  1920— W  TWENTIETH  AVE 
75  S  Cabrillo  S  25xW  70;  SW  Ca- 
brillo  and  20th  Ave  W  70xS  2.5, 
Jacob  Weissbein  to  Theodore  G  & 
RoIIin    E    Meyer June    7.    1920 

June  7.  1920 — E  FIFTH  AVE  285  S 
Cabrillo  S  25xE  120.  Jas  S  Mulvey 
to   Alex   MacKillop May   28.    1920 

June  4,  1920— S  ANZA  30  W  TWEN- 
tieth  Ave.  O.  M.  Oyen  &  P.  Mid- 
bust   to  whom   it   may  concern 

June    2.    1920 

June  4,  1920 — SW  ANZA  AND  TWEN- 
tieth  Ave.  O.  M.  Oyen  &  P.  Mid- 
bust  to  whom  it  may  concern 

June    2.    1920 

June  4,  1920 — SE  GOLDEN  GATE 
Ave.  and  Larkin  E  87-6xS  137-6, 
Skelly  Estate  Co,  to  Anderson  & 
Ringrose June    1,    1920 

June  4,  1920— W  TWENTIETH  AVE, 
25  S  Cabrillo  S  50xW  70.  RoUin  E 
Meyers   to  Meyer  Bros...  June   1,   1920 

June  4.  1920— NE  MUNICH  209,17  SE 
Naples  SE  39  N  100  W  35.055  S  100 
Lot  28  and  W  V.  Lot  27  Blk.  25 
Crocker  Amazon  Tract:  NE  Munich 
248,17  SE  Naples  SE  39  N  100  W 
25.055  S  100  Lot  26  and  B  %  Lot  27 
Blk.  25  Crockej-  Amazon  Tract. 
Russel  J  Wilson  to  whom  it  may 
concern June    4.    1920 

June  10,  1920— N  ISth  125  E  MISSION 
N  92xE24.  Joseph  Castagne  to 
Bourdieu    &    Lauchere.  .  .Mar.    7.    1920 

June  10.  1920— S  WGEARY  AND 
15th  Ave,  W  142  S  100  B  39-5% 
SE  0-5%  E  102-5%  —  105  Ben 
Schloss    to   R   Zelinsky.  .  June   4.    1920 

June  10,  1920— NW  LAUREL  AND 
Washington  W  82-6  N  100.  C,  J. 
Hillard  to  Roy  Geary  and  J.  Har- 
old   Johnson,    June     3;    L.     J.    Neal 

June    1.    1920 

June  10,  i920 — NO.  783  MARKET 
Humboldt     Savings     Bank     to     Cal. 

Artistic    Metal    &'      'Wire    Co 

June    8,    1920 

June      10,      1920— SW      GEARY      AND 
15th  Ave,  W  142  S  100   E  39-5%   SE 
5-0%       B      102-5%      —      105,        Ben 
Schloss  to  Geo,  N.  ZarcMay  1,    1920 
June    8,    1920 

June'Vo.  1920— LOT  6.  BLK.  3175 
Westwood  Park.  Linnie  Morris  to 
Gordon    W.    Morris June    8.    1920 

June  10,  1920— W  EASTWOOD  DRIVE 
with  W  line  Lot  2  SB  135.255  S 
89-deg  51'  19"  W  89.344  N  0-deg. 
24'  W  99.699  ptn.  Lots  2  and  3,  Blk. 
3164   Westwood  Park,      Linnie  Mor- 

\    ris  to  Gorton  W.  Morris 


June  11,  1920— S  CALIFORNIA  41  W 
Front  205-209  California.  Messrs. 
P.  C.  Jolmes  and  J.  O.  Falkinham 
to  Alfred  H.   Vogt June   10,   1920 

June  11,  1920— N  PINE  115-1%  W 
Leavenworth.  W  S4-4%xN  137-6. 
J.  A.  Hater  to  Messrs.  "Palmer  & 
Petersen June     8,     1920 


LIENS  FILED 


Snii   FraiieiK 


ity. 


Recorded  Amount 

June  8.  1920— SW  SACRAMENTO  & 
Gough  S  55xW  100.  M  Flatland  (as 
Globe  Elec.  Wks.)  vs  W  Stulsaft 
Co  and  Thos  A  Cavanaugh ..  .$2071.20 

June  8,  1920 — SW  SACRAMENTO  & 
Gough  S  55xW  100.  W  P  Fuller  & 
Co  vs  Thos  A  Cavanaugh,  Lafayette 
Invst   Co  and   M   Stulsaft  Co $1942 

June  8,  1920 — SW  SACRAMENTO  & 
Gough  S  55xW  100,  Joseph  Siiveria 
(as  Morr.son  &  Co)vs  M  Stulsaft  Co 
and  Thos  A  Cavanaugh $630 

June  8.  1920— SW  S.\CRAMI0\'TO  & 
Gough  S  55xW  100,  H  M  McClure 
vs  M  Stulsaft  Co  and  Thos  A  Cav- 
anaugh      $:)84 

June  8,  1920— SW  SACRAMENTO  -t 
Gough  S  55xW  100.  H  E  Drake  vs 
Lafayette  Invst  Co  and  M  Stulsaft 
Co  and  Thos  A  Cavanaugh  ...  .?;23:)2  50 

June  8.  1920 — SW  SACRAMENTO  & 
Gough  W  lOOxS  55,  Vitrolite  Con- 
struction Co  vs  Lafayette  Invst  Co 
M  Stulsaft  Co  and  Thos  A  Cav- 
anaugh       $3154.70 

June  9,  1920 — NW  PIERCE  AND 
Fultqn  48x108.  Chas  J  Stuart  vs 
M  McCormick  and  Mrs  L  Ransdall 
$300 

June  9.  1920. — SW  SACRAMENTO  & 
Gough  S  55xW  100.  Reinhart  Lum- 
ber &  Planing  Mill  Co  vs  Thos  A 
Cavanaugh,  Lafayette  Invst  Co  and 
M  Stulsaft  Co    $3074.50 

June  9.  1920— SW  SACRAMENTO  & 
Gough  W  lOOxS  55.  L  S  Peirano 
vs  Lafayette  Invst  Co  and  Thos 
A  Cavanaugh    $222 

June  9.  1920 — SW  SACRAMENTO  & 
Gough  S  55xW  100.  O  F  Larson 
and  Philip  Larson  (as  O  F  Larson 
&  Son)  vs  Thos  A  Cavanaugh, 
Lafayette  Invst  Co  and  M  Stulsaft 
-.$280 

June  9.  1920 — SW  SACRAMENTO  & 
Gough  S  55xW  100.  Herman  Hal- 
lersleben  vs  Thos  A  Cavanaugh. 
Lafayette  Invst  Co  and  M  Stulsaft 
Co     $1396 

June  9.  1920— SW  SACRAMENTO  & 
Gough  S  55.VW  100,  Andrew  Berg, 
Victor  Berg  and  Joseph  Silveria  (as 
Morrison  &  Co)  vs  Lafayette  Invst 
Co.  M  Stulsaft  and  Thos  A  Cavan- 
augh      $630 

June  9.  1920— SW  SACRAMENTO  & 
Gough  S  55xW  100,  H  E  Drake  vs 
Lafayette  Invst  Co.  M  Stulsaft  and 
Thos    A    Cavanaugh $2332.50 

June  9.  1920— SW  SACRAMENTO  & 
Gough  S  55xW  100.  H  N  McClure 
vs  Lafayette  Invst  Co.  M  Stulsaft 
and    Thos    A   Cavanaugh $384 

June  9.  .1920 — SW  SACRAMENTO  & 
Gough  W  lOOxS  55,  S  &  H  Ginsberg 
(as  Ginsberg  Tile  Co)  vs  Thos  A 
(?avanaugh  and  Lafayette  Invst  Co 
$496 

June  9.  1920 — SW  SACRAMENTO  fe 
Gough  S  55xW  100.  Edwin  T 
Peterson  vs  M  Stulsaft  Co  and 
Lafayette    Invst    Co $1981 


LEASES 


SAN    FR.\]VCISCO    COl);%.l'. 


June  9.  1920 — S  GEARY  75  B  17th  Ave 
No,  5237  Oearv,  Jas  H  Dignan  to 
Augustus  H  Warmbold.  5  years, 
$2250, 


Notice  of  Non-Responsibility 


SAN    FRANCISCO    COIINTV. 


June  9.  1920 — B  FORTY-FOURTH  AV 
150  S  Geary  S  25xE  120.  Marie 
Forman  as  to  impi'ovements  on 
leased     property     

ARCHITECT'S    rKRTIPIC.\TE. 


June  10.  1920 — Edward  G,  Gardner  has 
filed  his  certificate  of  architecture  for 
San   Franci-sco  County, 


20 


BUILDING  AND  ENGINEERING  NEWS 


Wednesday,     June      18.      1920. 


BUILDING  CONTRACTS 


o 


Alampda 

County. 

1291 

Shell 

Gutleben 

2500 

1292 

Shields 

OwTier 

2000 

1293 

Cherry 

Brown 

■175 

1294 

Bkly  Bd  Ed 

361000 

1295 

Spence 

Owner 

6000 

1296 

Cabral 

Souza 

750 

1297 

Mersich 

Owner 

800 

1298 

Baker 

Cederberg 

1299 

Griffln 

Nolan 

•  800 

1300 

Sheridan 

1301 

McCaslin 

Olson 

10630 

1302 

Cahill 

Cahill 

400 

1303 

Town 

Jones 

1304 

Austin 

1305 

Hill 

Nottingham 

3454 

1306 

Graft 

15000 

1307 

Havens 

Graff 

15000 

1308 

Liddon 

Owner 

1309 

Pauch 

1310 

Federal    Rlty. 

Van   Ness 

1311 

Rulin 

Allen 

1312 

Mathias 

P.artlett 

1313 

Bonnemazon 

Schnebly 

7600 

1314 

Eberley 

Owner 

1315 

Lundholm 

Owner 

4500 

1316 

Alta    PiednionI 

JIacGrgor 

7500 

1317 

Alta    PiedmonI 

JlacGregor 

1318 

Peters 

Corbett 

400 

1319 

Ernest 

Sappmgton 

1320 

Braddey 

1321 

Audiffied 

Nelson 

ISOOO 

1322 

Helmke 

Edwards 

800 

1323 

Donahue 

Malley 

1000 

1324 

Darwin 

Kidder 

1325 

Ericksi.n 

Pine 

1326 

Wickman 

Pedgrift 

1327 

WP  R  R 

Amer  Dredg 

1328 

Wolter 

Wilson 

1329 

Bordwell 

Allen 

1330 

Robinson 

Morse 

440 

1331 

AVidgren 

Peterson 

5p0 

1332 

Parker 

Brumfield 

300 

1333 

Pierotti 

Perona 

500 

1334 

National    Ice 

Nelson 

1335 

Wickman 

Owner 

300 

1336 

Baumann 

Owner 

1337 

Ford 

Bay  City 

133$ 

Chanquet 

Hambleton 

1725 

1339 

Hassler 

Johnson 

8540 

ner — J.   S.    Mersich, 
Alameda. 
Architect — None. 
Day's   work. 


2214    Clinton    St., 
COST,    J800 


GARAGE 

(1298)     NO.     6118     Ocean     View     Drive, 

Oakland.      Garage. 
Owner — W.   O.   Baker,   Premises. 
Architect — None. 

Contractor— A.   Cederborg,   1445    E-37th 
St.,    Oakland. 

•  COST,    »800 


SERVICE    STATION 

(1291)      SW     COR.    GRAND    AVE    AND 
Ellita  St.,  Oakland.     One  service  sta- 
tion. 
Owner— Shell   Co. 
Architect — Chester  H.   Miller,   New  Call 

Bldg.,  San    Francisco. 
Contractor — Gutleben     Bros..    New    Call 
Bldg.,    San    Francisco. 

COST,    $2,500 


AI-TERATIO.NS  

(1292)      NO.    1S57   FIFTY-SECOND  AVE 

Oakland.      Alterations. 

Owner— F.     W.     Shields,  1320     3rd     St„ 

Berkeley.  < 

.Architect — None.  «„„„, 

Days    work.  COST,    $2,000 


AVi:. 


SHED 

(1293)      NO.     1147       SHATTUCK 

Berkeley.      Shed. 
Owner— J.    S.    Cherry.    1308    Oxford    Si 

Berkeley. 
Aichitect — None. 

Contractor — E.    A.    Brown.      1604      Shat- 
tuck  Ave..  Berkeley. 

COST,   $47  5 


HIGH   SCHOOI^ 

(1294)      S    KITTRIDGE    160    AV    Milvia. 

Berkeley.      Three-story    high   school. 
Owner — Berkeley  High  School. 
Architect — Wm.    C.    Hays.    1st    National 

Bank    Bldg..    San    Franci.vco. 
Sub    Contractors.  Cost.    $361,000 


DWELLING    AND    GARAGE 

(1295)  S  A.XNERLY  ROAD  40  E  Har- 
vard Road.  Oakland.  Two-story 
seven-room     dwelling    and    garage. 

Owner — E.    A.    Spencer.    577    Apgar    St., 

Oakland. 
Architect — None.  „     __  .„„ 

Day's    work.  COST,    $6,400 

DWELLING  ^    „„,^ 

(1296)  N  BOLHMER  ST.  120  E  29th 
Ave..    Oakland.      One-story   four-room 

dwelling. 

Owner — Tony  Cabral.   2810  Bolhmer  St., 

Oakland. 
.\  rch  i  lect — None. 
Contraotcr— J.   F.   Souza.   605   29th   Ave., 

Oakland.  _    ._.„ 

COST,   $750 

DWELLING  .,    „     ^   , 

(1297)  W  CLARA  175  S  OSCAR,  Oak- 
land. One-story  four-room  dwell- 
ing. 


ALTER.\TIONS 

(1299)      .\'E     PIEDMONT     AND     LINDA 

Ave.,    Oakland.      Alterations. 
Owner — C.     C.     Griffln,     4154     Piedmont 

Ave..  Oakland. 
Architect — None. 

Contractor — M.    F.   Nolan.  

COST,    $800 


ALTERATIONS  

(1300)      NOS.    425-427-429    TENTH    ST., 

Oakland.     Alterations. 
Owner — Gee   Sam   Kee,    Premises. 
Architect — None. 

Contractor — Robt.    E.    Sheridan   Co.,   351 
11th    St.,    Oakland. 

COST,    $800 

?130?)      N  TWENTY-THIRD  ST.   100   W 
Broadway.    Oakland.      One-story   hol- 
low tile  store. 
Owner — Mrs.    Lillian    McCaslin. 
Architect— Clauds    B.    Barton,    364    Sta- 

ten.  Oakland.  „ 

Contractor — Alfred       Olson,        Everson 
Bldg.,   Oakland. 

COST,     $10,630 


Ber- 


ADDITION  „    .,,^ 

(1302)  NO.  1829  .\LC.A.TRAZ  AVE., 
kelev.      Addition. 

Owner — A.    AV.    Cahill,   Premises. 
.\rchitect — None.  „„„„     .,„„ 

Day's    work.       COST,    $400 

ALTERATIONS  „     „ 

(1303)  NO.  2401  DWIGHT  WAY.  Ber- 
keley. All  work  for  alterations  and 
addition   to  club   house. 

Owner — Town   &    Gown   Club,   Premises. 

Architect — Robert  Gwynne  Officer,  Ber- 
keley  Bank    Bldg..    Berkeley. 

Contractor — W.    P.   Jones.   2218   Los   An- 
geles   Ave..    Berkeley. 

Filed   June   8.   '20.      Dated  June   7.  '20. 

1st    of    July 35% 

Completed    and    accepted 40% 

Usual    35    days ^j^---.I^^i 

TOTAL  COST.  $29o0 

Bond.     $1475.       Sureties.       Charles       W. 

Knight    and    Charles    A.    Haws.      Limit, 

50    days.      Forfeit,    none.        Plans      and 

specifications   filed. 

WAREHOUSE 

(1304)  FIRST  ST.  200  from  Delaware 
St..      Berkeley.        One-story      1-room 

(Tlass  "C"  warehouse. 
Owner — Pacific     Guano   Fertilizer     Co.. 

Premises. 
Contractor — The  Austin  Co.,  936  Pacific 

Bldg.,    San    Francisco. 

COST,    $30,000 


HE.\TING    SYSTEM 

(1305)  .N  BELLEVUE  AVE  250  S  Grand 
Ave.  being  Lot  8  Blk  22  Map  Lake- 
side Tract.  Adams  Point  Property, 
Oakland.  .\1I  work  for  hot  water 
heating  and  oil  burning  system  for 
three-storv    frame    apartments. 

Owner — H.    G.    Hill.    1561      Jackson    St., 
Oakland. 

Architect — McCall      &    Wythe,      Central 
Bank  Bldg.,  Oakland. 

Contractor — W.     K.       Nottingham,       466 
41st  St.,  Oakland. 

Filed  June  8.  '20.      Dated  June   7,  '20. 

.\ttic  pipes  installed $300 

Riser   pipes    installed 125 

Basement    pipes    installed 300 

Attic  and  basement  pipes  covered   130 

Heaters    set    548 

Heaters  and   tank   covered 220 

Radiators    set    719 

Oil    tank    installed 400 

Oil    burners    installed 510 

Completed  and   accepted 202 

TOTAL  COST.   $3454 

Bond.   $1730.     Suretv.  J.    H.   Nedderman. 

Limit.  90  days.     Forfeit.  $1.     Plans  and 

specifications   filed. 

DWELLING 

(1306)  N  ARDMORE  .WE  575  W 
Manila na  Blvd..  Oakland.  Two-story 
ten -room    frame    dwelling. 

Owner —    Wickham    Havens. 

Architect — Hutchinson    &    Mills.    Syndi- 
cate  Bldg..   Oakland. 

Contractor— Edwin    C.    Graff.    355    I2th 
St.   Oakland. 

COST,    $15,000 


DWELLING 

(1307)  N  ASHMOUNT  AVE  75  W 
Mandaro  Bldg.,  Oakland.  Two-storjr 
ten-room    dwelling. 

Owner — Wickham    Havens. 

Architect — Hutchinson    &   Mills,    Syndi- 
cate   Bldg.,    Oakland. 

Contractor — Edwin    C.    GrafT.    355     12th 
St.,   Oakland. 

COST,   $15,000 

DWELLING 

(1308)  CHEVROLET  ACRES,  Oak- 
land. One-story  three-room  dwell- 
ing. 

Owner — Wm.    C.    Liddon.    14    Randwlck 

Ave.,  Oakland. 
Architect — None. 
Day's    work.  COST,    $500 

.ADDITION 

(1309)  NO.    6144    FREMONT   ST..    Oak- 
land.     Addition. 

Owner — Mr.    Pauch,    Premises. 
Architect — None. 

Contractor — J.    T.    Kelty.    6439    Herzog 
St.,   Oakland. 

COST,  $475 


DWELLI.NG 

(1310)      N  REDWOOD  ROAD  opp.  Carl- 
ston,    Oakland.      One-story   flve-room 
dwelling. 
Owner — Federal    Realty    Co. 
Arcliitect — None. 

Contractor — L.    E.    Van   Ness,   Box    4339, 
R.  F.  D.  No.  1.  Oakland. 

COST,    $2,900 


Ber- 


GARAGE 

(1311)      NO.    29    DOMINGO    AVE. 

keley.     Concrete   garage. 
Owner — Paul    R.    Rulin,    Premises. 
Architect — None. 

Contractor— T.   E.   Allen,   3090   King  St., 
Berkeley.  ^^^^_    ^^_^^^ 


Ber- 


ADDITION 

(1312)      NO.     54     TUNNEL     AVE.. 

keley.      Addition. 
Owner — J.    Mathias.   Premises. 
.\rchiteet — None.  -    .  „  ,. 

Contractor — John   M.    Bartlett.   3o7    12th 

St..    Oakland.  

COST,    $800 


S.\LES    ROOM  „      . , 

(1313)      NO.  2412  CENTRAL  AVE..  Ala- 
meda.    One-story  brick  sales  room. 
Owner — Clement     Bonnemazon,     Prem- 
ises. 
.Architect — None. 

Contractor — Schnebly      &      Hostrawser. 
6th   and  Jackson  Sts.,  Oakland. 

COST,    $7,600 


ALTERATIONS  „„       . , 

(1314)      NO.    1438  PARK    ST..    Alameda. 

Alterations.  .„    „     ,      c. 
Owner— D.    A.    Eberley.    1440    Park    St.. 
Alameda. 

Architect — None.  ^„     ,,  „„^ 

Day's   work.  COST.    $3,000 


DWELLING  „.„       .,  J 

(1315)      .NO.    1717    AV(K)D   ST..    Alameda. 

One-story   six-room   magnesite    stone. 

dwelling. 
Owner — John    M. 
Architect — None. 
Day's   work. 


Lundholm.    Premises. 
COST.  $4.5001 


DWELLING 

(1316)      S     .\RDMORE      oo8 
dana        Blvd..        Oakland, 
eight-room    dwelling. 
Owner — .Alta    Piedmont   Lar 

dicate   Bldg..  Oakland. 
.Architect — None. 

Contractor— C.    M.    MacGregor    4.0    13th- 

St..  Oakland.  „„„„    ..  .„„ 

COST.  $7,500 


AV     MAN- 

Two-story 

4   Co..   Syn- 


Portal 
eight- 


Syn- 


DAA'ELLING  „ 

(1317)      S   ARDMORE      100      E 

Road.     Oakland.       Two-story 

room  frame  dwelling. 
Owner — .Alta    Piedmont   Land    Co.. 

dicate    Bldg..    Oakland. 
.Architect — None. 
Contractor— C.    M.    MacGregor    4iO    13th 

S'-   O^'^'*"''' COST,    $9,350 

fmS)^  NO.  467  EIGHTH  ST.,  Oakland. 

Alterations. 
Owner — John   Peters,   Premises. 
.Architect — None.  „       „      ,.  ,,,n 

Contractor — Corbett      &      Bayliss.      1110 
Franklin    St..   Oakland.     ^^^^^   ^^^^ 
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AUDITION 

(1319)      NO.       1923       K-SEVENTEENTH 

St.,    Oakland.     Addition. 
Owner — Mrs.    Frank    Ernest. 
Architect — None. 

Contractor — ^W.  A.  Sappington,  145   13th 
St.,  Oakland. 

COST,  $690 


ADDITION 

(1320)     NO.  5830  NOBLE  ST.,  .Oakland. 

Addtlon. 
Owner — Mrs.  Braddey,  Premises. 
Architect — None. 

Contractor — C.  S.  Woody,  935  Delaware 
St.,  Berkeley. 

COST,  ?500 


WAREHOUSE 

(1321)      NE    COR.     THIRD    AND    JEF- 
ferson  Sts.,  Oakland.     One-story  con- 
crete  warehouse. 
Owner — Audiffred   Estate.   Oakland. 
Architect — None. 

Contractor — Nelson   &   Forsyth,    Easton 
Bldg;.,  Oakland. 

COST,    $18,000 


REPAIRS 

(1322)     NO.    563    TENTH   ST.,   Oakland. 

Fire  repairs. 
Owner— J.    W.   Helmke,   714    E-14th   St., 

Oakland. 
Architect — None. 

Contractor — H.  J.  Edwards,  1215  Poplar 
St.,  Oakland. 

COST,   $800 


ALTERATIONS 

(1323)     SE    COR.    TWENTY-THIRD    & 

San  Pablo,  Oakland.     Alterations. 
Owner — W.    H.    Donahue. 
Architect — None. 

Contractor — F.     F.     Malley,    900    Lake- 
shore  Ave.,  Oakland. 

COST,  $1,000 


GARAGE  AND   PUMPING  PLANT 
(1324)     NO.    10    ENCINA    PLACE,    Ber- 
keley.    Garage  and  pumping  plant. 
Owner — J.   C.    Darnin,   Premises. 
Architect — None. 

Contractor — H.  C.  Kidder,  2075  Addison 
St.,  Berkeley. 

COST,  $950 


DWELLING 

(1325)      SE      COR.      FRANCISCO      AND 
Grant,      Berkeley.        One-story     five- 
room   dwelling. 
Owner — C.   O.   Erickson,   1729   Grant  St., 

Berkeley. 
Architect— None. 

Contractor — Henry    Pine,    2105    Univer- 
sity Ave.,  Berkeley. 

COST,   $2,500 


ALTERATIONS 

(1326)      NO.    2929    FOREST    AVE.,    Ber- 
keley.    Alterafions. 
Owner — Mrs.    Wickman,    Premises. 
Architect — None. 

Contractor— Jas.    H.    Pedsrift,   351    12th 
St.,  Oakland. 

COST,    $450 


DREDGING 

(1327)      SOUTH    OF    AND    ADJACENT 

to   South   Dock   of   the   Oakland   mole 

of   the  Company.  Oakland.      All   work 

for  dredging  . 

Owner — Western    Pacific    Railroad    Co., 

Mills   Bldg.,   San   Francisco. 
Architect — None. 
Contractor — American      Dredging    •  Co.. 

265  California  St..  San  Francisco. 
Filed  June  10.  '20.     Dated  May  13,  '20. 

Completed     i 75% 

36   dar«   after 25% 

TOTAL  COST.  $1.00  per  cu.  yd. 
Bond.  $6500.  Surety,  London  &  Lan- 
cashire Indemnity  Co.  of  America. 
Limit,  30  days.  Forfeit,  none.  Speci- 
fications  only  filed. 


REPAIRS 

(1328)      NO.     2906     ELLSWORTH,     Ber- 
keley.     Repairs. 
Owner— W.   H.   Wolter,   Premises. 
Architect — None. 
Contractor — Mr.  Wilson. 

COST.  $500 


FIRE  REPAIRS 

(1329)      NO.     262     HILLCREST     ROAD. 

Berkeley.     Fire  repairs. 
Owner — Geo.    Otis    Bordwell,    Premises. 
Architect — None. 

Contractor — T.    E,    Allen,    2718    Regent 
St.,  Berkeley. 

COST.   $1,878 


ADDITION 

(1330)     NO.    1424    SCEINIC    AVE..    Ber- 
keley.    Addition. 


Owner — G.    H.    Robinson,   Premises. 
Architect — None. 

Contractor — T.    O.    Morse.    1?98    Scenic 
Ave.,   Berkeley. 

COST,    $440 


DWELLING 

(1331)      N    BROOKDALE    40    W    Short. 
Oakland.    One-story   two-ioom  dwell- 
ing. 
Owner — Carl     Widgren,     213S     Mitchell 

St.,  Oakland. 
Architect — None. 

Contractor — J.     Peterson,     1230     E-16th 
St.,  Oakland. 

COST,   $500 


MARQUEE 

(1332)      NO.     112S     BROADWAY.     Oak- 
land.    Marquee. 
Owner — Painless   Parker. 
'Architect — None. 

Contractor — Brumfleld    Elec.    Sign    Co.. 
18  7th  St..  San  Francisco. 

COST,    $300 


ALTERATIONS 

(1333)      NO.    833    E-    FIFTEENTH    ST., 

Oakland.      Alterations. 
Owner — Joe  Pierotti. 
Architect — None. 

Contractor — John    Perona.    570    7th    St., 
Oakland. 

COST.   $500 


ICE  PLANT 

(1334)      E    MARKET   ST.    100   N   1st  St.. 
Oakland.       T'hree-story    concrete    ice 
plant. 
Owner — National  Ice  Co..  2nd  and  Mar- 
ket  Sts.,   Oakland. 
Architect — None. 

Contractor — Nelson   &   Forsyth,   Easton 
Bldg..   Oakland. 

CO;5T.   $10,000 


ALTERATIONS 

(1335)      NO.         675        NINETY-EIGHTH 

AVE.,    Oakland.      Alterations. 
Owner — John    Vrickman,   Premises. 
Architect — Non'!. 
Day's   work.  COST,   $300 


DWELLING 

(1336)  E  SEVENTY-SEVENTH  AVE. 
130  N  Hillside.  Oakland.  One-Story 
five-room   dwnlling. 

Owner— Fred   B.iumann,   2000  45th  Ave.. 

Oakland. 
Architect — None. 
Day's    work.  COST.    $2,500 

ALTERATIONS 

(1337)  NO.  37r.  THIRTEENTH  ST., 
Oakland.      Alt'irations. 

Owner — C.  W.   R    Ford  Co. 
Architect — None. 

Contractor — Bay  City  Cabinet  Co.,  1080 
5th  St.,  Oakland. 

COST,  $1,000 


STORE  ROOM 

(1338)  NO.  713  WASHINGTON,  Oak- 
land.    One-stoiy  concrete  store  room. 

Owner — P.    Chauquet,      934    E-18th    St., 

Oakland. 
Architect — None. 
Contractor— Fred  Hambleton,  3737   13th 

Ave.,   Oaklan((. 

CCiST.    $1,725 

DWELLING 

(1339)  LOT  31  IILK.  8,  Me  p  Central 
Piedmont,  Piedmont  Tract,  Piedmont. 
One-story    and    base    frame    dwelling. 

Owner — J.  F.  Hassler,  308  Elwood  Ave., 

Oakland.  „ 

Architect— A.     W.    Smith.     1010     Broad- 
way, Oakland. 
Contractor — Louis    .lohnson    &    Edward 
Johnson,  223  Greenbank  Ave.,  Pied- 
mont. „    ,„„ 
Filed  June  11.  '20.     Dated  June   10.  '20. 

Frame    up Vf 

Brown    coated    % 

aompleted     and     accepted H 

Usual  35  days ^-  :■„  ^Yt 

TOTAL  COST,  $8,540 
Bond,  4.500.  Sureties.  Annie  E.  John- 
son and  Henry  M.  Anderson.  Limit, 
Sept.  10.  Forfeit,  $50».  Plans  and  spe- 
cifications filed. 

COMPLETION  NOxfCES 


Alameda   County 


June  9.  1920 — W  LOCKSLEY  AVE 
268.74  N  Clifton  N  30xW  100.  Okd. 
E  A  Janssen  to  whom  it  may  con- 
cern  June    7.    1920 

June  5,  1920 — NE  COR.  RIDGKWAY 
and  Howe  Sts.,  Oakland.  Roman 
Catholic  Archbishop  of  San  Fran- 
cisco to  Harry  McCuUough 

May   27,   1920 


RELEASE  OF  LIENS 


A  ill 


fd«    County 


June  10.  1920— LOT  16  IMid  N  10  Lot 
17  Map  Adeline  Homestead  No.  1. 
Okd.  Chamberlain  &  Osgood.  $41.55; 
G  H  Andrews.  $80  to  Frank  Svobo- 
da   and    W    E    Boyd 


HOMESTEADS 


ALAMED.*.    COUSiTT. 

June  i0,1920 — E  CASTRO  ST.  125  N 
7th  St.  E  75  N  25,  Oakland.  Joseph- 
ine G.  Sagehorn  (wf  Wilhelm  D.) 
$4,400 

June  10.  1920 — SE  PARK  ST.  AND 
Blanding  Ave.  S  50  E  144-14"  N  50 
W  ;43-8U.  Alameda.  Iva  D.  Zim- 
merman and  C.  H.  Zimmerman.. 
$5,000 

June  8.  1920— LOT  45  BLK  6  Map 
Berkeley  Heights,  Bkly.  Edith 
Helen  Walls   (wf  Edward  M)...$5000 

June  8,  1920 — N  SAN  JOSE  AVE  100 
E  Willow  E  40.\N  150,  Ala.  H  C 
Shaw     $4000 

June  5,  1920 — LOT  25,  BLK.  8,  Map 
Steinway  Terrace,  Oakland.  Anna 
M.    Domick    (wf   Peter    J.) $4000 

June  7.  1920 — S  SEVENTH  ST.  75  W 
Myrtle  St.  W  25  S  90,  Oakland. 
Giuseppe  and  Catterina  Merlino... 
$5,000 

June  7.  1920 — NE  E-TWENTY- 
sixth  St.  553  SE  13th  Ave.  SB  45 
NE  140,  Oakland.  Norma  Taylor 
Mallett    (wf    William    H.) $5,000 

June  10,  1920 — W  BROADWAY  66.67 
N  Buena  Vista  Ave  N  33.33xE  100. 
Ala.     Anita  Kellogg   (wf  P  F)..$4000 

June  8.  1920 — LOT  12  BLK  5  Map  The 
Highland  Park  Terrace,  Oakland. 
AUister    S   Mitchell    $4500 

June  4.  1920 — SE  FIFTY-SEVENTH 
and  Genoa  Sts.  S  46.51  E  110  N 
43.67  W  110.04,  Oakland.  Louise 
M.    Lanzer    (wf    John) $5000 

June  2.  1920 — N  BUENA  VISTA  AVE 
130  E  Willow  E  60xN  147-6,  Ala. 
Joseph   Fero    $4500 

June  2.  1920 — LOT  4  BLK  8  Map 
Thousand  Oaks  Station  Tract,  Ber- 
keley.     Emily    A    Murphy    (widow) 

$6000 

♦ 

LIENS   FILED 


Alameda   County. 


June  5,  1920 — LOT  14.  BLK.  1,  Map  of 
Highlands,  Berkeley.  Pacific  Manu- 
facturins:  Co.  vs  A  A.  Merrifield 
and   Albert   ar.J    Dora  Manzie.  .  .  .$358 

June  11,  1920 — LOT  14,  BLK.  1  Map 
The  Highlands,  Berkeley.  Jacob 
House  vs.  A.  A.  Meriifield  and  Al- 
bert   and   Dora    Manzie $154.50 


BUILDING  CONTRACTS 


Santa    Clara   County. 


ADDITION 

SAN      CARLOS     near     MARKET.     San 

Jose.      Addition. 
Owner— Wm.    Binder,    255^4    S    1st    St., 

San  Jose. 
Architect — Binder    &    Curtiss,    255%     S. 

First,   San   Jose 
Contractor — Morrison     Bros..     Builders 

Exchange.   San   Jose. 

COST,    $5,500 


ALTERATIONS 

SAN    ANTONIO    near   FIRST,    San    Jose. 

Alterations. 
Owner — Central     Electric    Co. 
Architect — None, 

Contractor — Morrison      Bros..      Builders 
Exchange,  San   Jose. 

COST,   $720 


ALTERATIONS 

SECOND    AND    SAN    SALVADOR,    San 

Jose.      Alterations. 
Owner — Mrs.   Christy,   San   Jose. 
Architect — None. 

Contractor— A.    F.    Haskins,    234    W    St. 
James  St.,  San  Jose. 

COST.    $1,200 


.ALTERATIONS 

NO.   380  W.  SAN  FERNANDO,  San  Jose. 

Alterations. 
Owner — Dr.   J.   M.   Stevenson,  Premises. 
Architect — None.  _    ..„„„ 

Day's  work.  COST,   $1000 


ae 
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ALTERATION'S 

XO.    4.')5    S    FIRST,    San    Jose.      Altera- 

lions. 
Owner — P.     Kemlin,     237     E    San     Fer- 
nando.  San    Jose. 
Architect — C'has.    S.    McKenzie,    Bk.    of 

San   Jose    Bldg.,  San   Jose. 
Contractor — T.     J.     Scherrebeck,     King 
Road    and    Alum    Rock    Ave.,    San 
Jose. 

COST,     $2,000 


ADDITION 

EAST    ST.,    near    SANTA    CLARA,    San 
Jose.      Addition. 

Owner — Rotary  Drilling  and  Develop- 
ment Co.,  East  and  Santa  Clara. 
San    Jose. 

Architect — None. 

Contractor — J.  H.  Miller,  101  S  16th  St., 
San  Jose. 

COST,    $4,000 


COMPLETION  NOTICES 


.Sniita  Clarn  County. 

Recorded  Accepted 

June  5.  1920 — PALO  ALTO.  CAL. 
Emma  V  Cogswell  to  J  W  Wells 
June    3,    1920 

June  9,  1920— ROSELAWN  TRACT 
near  San  Jose,  Santa  Clara  Co. 
Tillie  Peters  to  whom  it  may  con- 
cern     June  4,  1920 

June  9,  i;i2u — SAN  JOSE,  Santa  Clara 
Co.       A.     K.     Burkett     to     whom     it 

may  c.mcern   June  9,  1920 

♦ 

MINOR    JOBS    I.\     S.*.NT.\    Cl,.4RA    CO. 

Eighth  and  Margaret,  San  Jose;  ad- 
dition; owner.  Mrs.  Ramsey,  Premises; 
architect,  none;  contractor,  E.  A. 
Bevens;   cost,   $500. 

E  William  bet.  5th  and  6th,  San 
Jose;  garage;  owner,  E.  M.  Bewchell, 
37  King  St.,  San  Jose;  architect, 
none;    day's    work;    cost.    $400. 

♦ 

BUILDING   CONTRACTS 


SA.\    JOAtll  1\     COUNTY 

SCHOOLS 

FOUR-ACRE  SITE  known  as  the  Lewis 
Parker  site,  situated  between  Ninth 
and  Tenth  Sts.  Building  No.  2  to  be 
erected  on  site  consisting  of  one 
block  of  land  bounded  on  the  east  by 
Central  Ave.,  west  by  C.  street,  south 
by  South  St.,  and  on  north  by  First 
St.  One-story  brick  and  one-story 
hollow    tile    school    buildings. 

Owner — Board  of  Trustees  of  the  Tracy 
Grammar  School   District. 

Architect — W.  J.  Wright,  Bank  of  Italy 
Bldg.,   Stockton. 

Contractor — Elvis  Totten  &  Ross  Trew- 
hitt    (Totten  &  Trewhitt),  44  S  San 
Joaquin    St..   Stockton. 

Filed   June   7,  '20.      Dated  June   4,   '20. 

TOTAL    COST,    $27,428 

Limit.  SO  days. 

SCHOOL 

LODI.  San  Joaquin  County.  One-story 
hollow    tile    school. 

Owner — The    Board    of   Trustees    of   the 
Grammar    School    District. 

Architect — W.  L.  Wright,  Bank  of  Italy 
Bldg..    Stockton. 

Contractor — Cary    Bros..   Lodi. 

Filed  June  8,  '20.     Dated  May   25,  '20. 

TOT.\L     COST,  $79,483 

Limit    90    days. 


BUILDING 

N  ELM  ST.,  bet.  Sacramento  and  School 

Sts.,    Lodi.      Buiiuing. 
Owner— J.    C.    Guggolz,    201    E-Pine    St., 

Lodi. 
Architect — None. 
Contractor — O.     A.     Schroeder,     601    W- 

Elm   St.,   Lodi. 
Filed    June    9,    '20.      Dated    June    1,    "20. 
Limit,  90  days.  COST,  $12,243 


FRAME    RESIDRNCK 

POPLAR  AND  STOCKTON  .STS..  Stock- 
Ion.      Frame   residence. 
Owner — Jas.     Dewey,    405       W-Premont 

St..  Stockton. 
Architect — None. 
Day's  work.  COST,  $4,000 


RE.MODEI- 

NO.  117  E-MARKET  ST.,  Stockton,     Re- 
model. 
Owner — W.   J.   Grohman,   705   N-El   Do- 
rado   St.,    Stockton. 
Architect — None. 
Day's  work.  COST,  $1000 


ADDITION 

NO.   414   S-UNION  ST.,  Stockton.     Addi- 
tion. 
Owner — M.     Pricolo.     404     S-Union     St., 

Stockton. 
Architect — None. 
Day's  work.  COST,  $1000 


ALTERATIONS 

N  CENTER  ST.,  bet.  Maple  and  Wyan- 
dotte Sts.,  Stockton.  Remodel  shop 
into    flats. 

Owner — E.  Woodruff.  27  E-Maple  St., 
Stockton. 

Architect — None. 

Day's  work.  COST,  $4000 


ALTERATIONS 

WEBER    AVE.,    bet.    San      Joaquin    and 

Sutter  Sts..  Stockton.     Remodel  store 

Owner — P.    T.    Williamson,      21       S-San 

Joaquin  St..  Stockton. 
Architect — None. 
Day's    work.  COST,    $2000 


RESIDENCE 

NORTH    SAN    JOSE    ST..    bet.    Magnolia 
and  Acacia  Sts..  Stockton.     Residence 
Owner — L.   L.  Dardis. 
Architect — None. 
Day's  work.  COST,  $10,000 


FRAME  DWELLING 

LOT    56      BLK      2,    Merryvale.        Frame 

dwelling. 
Owner — A.   B.  Willes,  Stockton. 
Architect — None. 
Day's   work.  COST,   $2500 


COMPLETION  NOTICES 


-SAN    JOAQUIN    COUNTY. 

une  9,   1920— PTN.  LOTS  1,  3  and  13, 
Blk.    1    E    of   Center   St..    Stockton. 

H.   Genser   to   Wm.   J.   Scott 

June     4,     1920 


BUILDING  CONTRACTS 


SACR.\MENTO    COUNTY 

DWELLING  AND  GARAGE 

NO.  921  THIRTY-NINTH  ST.,  Sacra- 
mento. One-story  flve-room  frame 
dwelling   and    garage. 

Owner — Brand  &  Jones,  724  J.  St., 
Sacramento. 

Architect — None. 

Day's   work.  COST,    $5,100 


ALTERATIONS 

NO.    1015    K    ST.,  Sacramento.      Remodel 

front  and  lay  floor. 
Owner — Ackeman  &   Haines.  1013  K  St., 

Sacramento. 
Architect — None. 

Contractor — Herdon    &    Pinnigan,     1714 
16th   St.,   Sacrameto. 

COST,  $1,200 


GARAGE 

NO.     703     TWELFTH    ST..    Sacramento. 

One-stor.v  concrete  public  garage. 
Owner,    Henry    Spring    Co.,    1328    U    St., 

Sacramento. 
Architect — None. 

Contractor — G.    D.    Hudnutt,    Inc.,    Cal. 
Fruit   Bldg.,   Sacramento. 
COST,    $20,000 


LIENS  FILED 


Snoroiuetito    County. 

June  8,  1920— LOT  4,  L,  M,  EIGHTH 
and  9th  Sts..  Sacramento.  Latou- 
rette  Fical  Co.  vs.  C.  E.  Phipps  and 
C.   J.    Guth $379.69 

June  S.  1920 — LOTS  15.  16.  BLK.  1, 
Allen  and  Binford  Tract,  Fresno. 
Independent  Electric  Co.  vs.  C.  E. 
Orwig    $86 

June  8.  1920— LOTS  34.  35,  BLK.  4, 
Fresno  Home  Addition,  Fresno. 
Lewis  Electric  Co.  vs.  P.  J.  Bright 
$100 

June  9,  1920— LOT  4.  L,  M,  Sth  and 
9th.  Sacramento.  Friend  &  Terry 
Lumber  Co.,  $425.98;  Pacific  Port- 
land    &     Cement     Co..     $877.95     vs. 

C.   E.  Phipps  &  C.   J.   Guth 

♦ 

SACRAMENTO       BUILDING       TOTALS 
FOR   MAY. 

SACRAMENTO.  Cal— One  hundred 
and  fifteen  building  permits  were  is- 
sued during  the  month  of  May,  1920, 
reoreaentiiiK  an  approximate  cost  of 
276,680,  while  in  May,  1919,  77  permits 
were  Issued  representing  a  cost  of 
$99,675.  Of  the  115  permits  Issued  dur- 
ing May,   1920,  27  were   for  new   build- 


ings, estimating  a  cost  of  $223,800,  and 
88    for    additions    and    repairs    costlns 

$52,880. 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


PLATFORM 

THIRD    AND    TULARE    STS..    Fresno. 

Platform. 
Owner — Fresno      Fruit       Cowers      Co., 

Tulare     Bet.      2nd     and      3rd     Sts., 

Fresno. 
Architect — None. 
Contractor — W.    H.    Minard.    319    Abby 


St.,   Fres 


ALTERATIONS 

NO.   1152  J  ST.,   Fresno. 

store    front. 
Owner — Kutner  Co. 
.Architect — None. 
Contractor — P.    J.    Ston« 
Fiesno. 


COST,  .$2,500 
Tile  fioor  and 


Mason    Bldg., 
COST,    $5,500 


DWELLING 

^/i   OF  LOTS  18,  19,  BLK.  2  Jacob  Addi- 
tion.   Fresno.      Frame    dwelling. 
Owner — Chris    Sommers    Jr.,    2375    Rose 

St.,  Fresno. 
Architect — None. 
Days    work.  COST,    $2,500 


ADDITION 

.NO.    710    H   ST.,   Fresno.     Addition. 

Owner — Valley  Ford    &  Machine    Works, 
710   H  St.,   Fresno. 

Architect — None. 

Contractor — E.    Riggins,    Mason    Bldg., 
Fresno. 

COST,    $1,500 

REPAIRS 

SO.   1U46   H  ST.,  Fresno.     Repairs. 

Owner — Einstein       Estate,      Trust      Co. 
Bldg.,    Fresno. 

Contractor — Trewhitt    &    Shields.    Row- 
ell    Bldg.,   Fresno. 

COST,    $8,000 


GARAGE 

LOTS    20,    21,    BLK.    207.    Fresno,      ga- 
rage 
Owner — Richard   Emerzian,    1002   T  St., 

Fresno. 
Architect — Swartz     &     Ryland.     Rowell 

Bldg.,    Fresno. 
Day's    work.  $12,000 


DWELLING    AND    GARAGE 

LOT  7.  BLK.   2.  CEDAR  PARK,  Fresno. 

Frame   dwelling   and   garage. 
Owner — C.    C.    Russell,    3417    Lowe    St., 

Fresno. 
Architect — -None. 
Day's   work.  COST,   $3,000 


DWELLING  AND    GARAGE 

LOTS     12,     13,     BLK.     11,     ARLINGTON 

..Heights       Tract,       Fresno.         Frame 

dwelling   and   garage. 
Owner — L.    Turnbull,    Fresno. 
Architect — None. 
Day's    work.  COST,    $3,500 


ALTERATIONS 

WOODWARD  ADDITION,  LOTS   1  to  4, 

BLK.  S,  Fresno. 
Owner— M.    M.    Jelladian,    1856    S    Van 

Ness.   Fresno. 
Architect — None. 
Day's    work.  COST,    $1,100 


APARTMENT    HOUSE 

LOTS     14.     15,     16,     BLK.     98,     Fresno. 

Apartment   house. 
Owner — Paul      Frohherg,      617      L      St., 

Fresno. 
Architect — None. 
Contractor — P.    J.    Stone.    Mason    Bldg., 

Fresno. 
Day's  work.  COST,  $17,500 


SCHOOL 

CALWA,      Fresno.        One-story      brick 

s(;hool. 
Owner — Calwa   School  District,  Fresno. 
Architect — Swartz     &     Ryland,    RowfeU 

Bldg.,  Fresno. 
Contractor — W.   J.   Ochs.   Coallnga,  Cal. 
Filed  June  3,  '20.     Dated  May  29.  '20 

Payments   Semi-monthly    76% 

Balance   35  days  after 

TOTAL  COST.    $31,986 


Wednesday.      June      16.      1920. 
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Bond.  $15,9D3.  Sureties  K.  A.  Webb 
and  Z.  Zwang.  Limit,  90  days.  For- 
feit, $1  per  day.  Plans  and  specifica- 
tions  filed. 


COMPLETION  NOTICES 


FRESNO     COlI.\TY. 


June    9,    1920— LOTS    27,    28,    INGER- 
soll     Tract..     Fresno.       C.     H.     Bar- 
tholomew to  wl^oni  it  may  con- 
cern      June     8,     1920 

June  9.  1920— LOT  6  BLK.  4.  ALTA 
Vista,  Fresno.  Emma  J.  Young  to 
whom    it    may    concern .  .June    8,    1920 

June  8,  1920 — LOT  5  E  Va  OF  LOT  4. 
BLK.  S.  College  Addition,  Fresno. 
Ara  Stone  to  whom  it  may  concern 
June    8      1920 


RELEASE  OF  LIENS 


Fresno  Coanty. 

Recorded  Accepted 

June  3.  1920— LOTS  22.  23.  BLK.  17 
North  Park  Terrace,  Fresno.  H. 
B.  Ashton  to  whom  it  may  con- 
cern      May    25.    1920 

June  4,  1920 — LOT  193  FORKNBR, 
Giffen  Fig  Gardens  Sub.  1.  Fresno. 
Wm.  A.  Otto  to  whom  it  may  con- 
cern     June    1,    1920 

June  5.  1920 — LOTS  3.  4.  BLK.  19, 
Xorth  Park  Terrace,  Fresno. 
Frank  W.  Bagley  to  whom  it  may 
concern    June   5,    1920 

June    4,    1920— WELL   NO.    5,    SEC.    5. 
20-15.     Fresno.       So.     Pac.     Co.     to 
whom   it   mav  concern.  .  .June   3.   1920 
♦ 

LIENS  FILED 


Fresno  Coanty. 


Recorded                                               Amount 
June      5.      1920 — LOTS      25,      BLK.      4, 
Clovis     City.     Fresno.       Mike     Gon- 
zales   vs.     Fred     W.    Smith,     Rhoda 
Gould   and    Frank   Lopez $130 


Notice  of  Non-Responsibility 

FRE.S1VO    COIIIVTY 


June    7.    1920— SW  ',4    OF    NW    14  OF 

Sec.      15,      14-19,  Fresno.        Ira  D. 

Vinton      as      to  improvements  on 

■    leased  property. 


FAR  EASTERN 


TRADE  NOTES 


(Prepared    by    the    Far    Eastern    Divis- 
ion.   Bureau    of    Foreign    and    Domes- 
tic    Commerce,     to     which     refer     for 
fuller   particulars.      The   District   and 
Cooperative    Offices    have   reserve    in- 
formation where  reference  number  is 
given.) 
Chinese    Merelinnt      Desires      To    Trade 
Direct  ^vith    America. 
Since   the  establishment  in   November 
1919,    of    an    American    bank    in    Chang- 
sha    it    has    been    more    feasible   for   the 
local     merchants    to    enter    into     direct 
trade     relations    with    American     firms, 
instead  of  conducting  business  through 
Hankow    and    Shanghai,    as    heretofore. 
One    of    the    leading    merchants    has    re- 
cently   made    known    his    desire    to    be 
placed    in    touch    with    .American    firms 
for    this    purpose.      Further    particulars 
may    be    obtained    by    referring    to    file 
No.    FE— 155. 

Exports  to  Vnited  States  from  Shang:- 
hni.  January-Marrli,  1»20. 
The  item  of  the  greatest  monetary 
importance  exported  to  the  United 
States  from  Shanghai  during  the  quar- 
ter ending  March  31.  1920,  was  raw 
silk,  valued  at  J10.543..S15.  The  values 
of  other  exports  of  importance  were: 
Goatskins.  $7,085,480;  waste  silk,  $1.- 
045,702;  peanut  oil.  $1,190,986;  camphor 
$761,855;  egg  albumen.  $619,492;  cot- 
ton laces  and  embroideries.  $593,894; 
powdered  egg,  $573,101;  shelled  pea- 
nuts. $679,748;  tea.  $604,439. 
Market  for  Paints  and  Varnishes  in 
the  Tientsin  Consular  District. 
A  steady  growing  demand  for  for- 
eign paints,  varnishes,  leads  and  colors 
is  reported  from  the  Tientsin  consular 
district  of  China.  Among  those  most 
popular  are  paste  paint,  and  paint 
ready  mixed  for  use,  in  white  and  red, 
the  latter   being   used  for   roofs   of  the 


buildings  in  the  foreign  settlement. 
No  paint  of  any  sort  is  used  on  the 
majority  of  Chinese  houses,  however, 
as  they  are  built  of  mud  and  brick. 
Another  good  market  for  such  goods 
iii  offered  by  the  railways,  which  use 
a  considerable  quantity  of  varnish, 
ar  d  of  anticorrosive  paint  for  iron  and 
steel,  which  in  recent  years  has  come 
larsrely   from   the    United   States. 


CHAS,  H.  SMALL 

OPENS  OFFICE 

Chas.  E.  Small,  founder  of  the  firm 
of  Small,  Shade  &  Co.,  Monadnock 
Building,  Manufacturers  Agents  for 
several  railway  and  Industrial  supply 
concerns,  has  witlidrawn  his  interests 
from  that  firm,  which  became  tiffective 
June  1,  and  is  now  operating  his  own 
accounts    for    such    equipment. 

Mr.  Small  was  formerly  connected 
with  the  American  Brake  Shoe  and 
Foundry  Co..  at  their  Plant  at  Mahwah, 
New  Jersey,  and  successfully  repre- 
sented them  at  the  P.  1'.  I.  K.  in  1915. 


SHER>yiN-WILLIAMS 

SALES  INCREASE 


The  Sherwin-Williams  Co.  sales  for 
the  eight  months  of  the  present  fiscal 
year,  according  to  a  statement  issued 
by  President  Cottingliam  before  sail- 
ing for  England,  are  $42,870,734.87,  a 
gain  over  the  previous  year  of  $15,- 
020,996.86,  or  nearly  54%.  The  com- 
pany recently  declared  a  50%  stock 
dividend  on  the  common  to  holders  on 
record  June  1.  The  new  shares  will 
be  $25  par,  and  four  of  these  will  be 
issued  tor  every  one  of  the  old  $M0 
shares. 


Trade  Notes  from  the  West 

Coast  of  South  America 


(File  numbers  cited  refer  to  reserved 
information  or  trade  lists,  which  may 
be  obtained  from  the  Latin  American 
Division,  Bureau  of  Foreign  and 
Domestic  Commerce,  or  any  of  the 
district  or  cooperative  offices.) 
Railroad  Equipment  Needed  in  Lima, 
Peru. 

Copies  of  a  set  of  specifications  for 
two  locomotives  and  a  number  of  flat 
cars  and  coaches  needed  on  local  rail- 
ways in  Peru,  as  well  as  the  name 
of  the  local  business  house  to  which 
communications  should  be  addressed 
by  American  firms  interested  in  the 
project,  may  be  obtained  from  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce or  its  district  and  cooperative 
offices  upon  reference  to  file  No.  41,- 
936.  It  is  recommended  that  quota- 
tions on  such  orders  be  made  either 
f.  o.  b.  steamer  New  York  or  c.  i.  f. 
Callao  for  cash  against  delivery^  of 
documents.  Trade         Commissioner 

Jackson  suggests  that  the  Callao 
quotation  would  doubtless  meet  with 
more  favor. 

Possible  llse  of  CateriitUar  Tractors 
in  LogrelniE;  District  of  Chile. 
That  there  is  a  small  and  new  but 
growing  market  for  tractors  in  the 
territory  tributary  to  Concepcion, 
Chile,  is  the  opinion  of  Consul  Mc- 
Donough.  And  one  of  the  most  inter- 
esting possibilities  suggested  by  the 
consul  is  the  use  of  caterpillar  trac- 
tors in  the  logging  districts  of  the 
south.  Owing  to  the  excessive  rains 
of  the  winter  which  often  last  for 
nine  months  in  the  lumbering  district 
of  Valdivia.  it  is  almost  impossible  to 
get  out  the  logs  during  a  very  large 
part  of  the  year.  Therefore,  it  has 
been  suggested  that  caterpillar  trac- 
tors might  be  the  solution  of  the  dif- 
ficulty. Already  the  proposition  is 
being  investigated  by  one  of  the  local 
houses. 


IRRIGATION  DISTRICT  TO 

ENLARGE  CANAL 


TURLOCK,  Cal.— The  directors  of 
Turlock  Irrigation  District  have  au- 
thorized the  purchase  of  a  Caton  steam 
shovel  to  be  used  in  connection  with 
the  work  of  enlarging  the  high-line 
canal,  a  Job  which  will  take  three 
years  to  complete.  They  have  aljout 
$30,000  to  spend  on  it  this  year,  the 
immediate    result    of   which    will    be    to 


give  them  an  increased  (low  amounting 
to  40-acre-feet.  The  new  machine  has 
a  capacity  of  1000  yards  in  a  working 
day.  requires  a  crew  of  five  men  and 
needs  200  gallons  of  fuel  oil  per  day 
to  keep  it  going.  The  canal  is  28 
miles  long  and  will  be  widened  from  18 
to  26  feet  on  the  bottom  and  deepened 
from  3Vz   to  6  feet. 


SWORN  STATEMENT  OF 
COST    OF   BUILDINGS 

TO  BE  DEMANDED 


MARYSVILLE.  CAL. — For  the  pur- 
pose of  keeping  the  City  Assessor  in 
closer  touch  with  the  cost  of  building 
improvements  in  Marysville,  and  to 
discourage  the  practice  of  ereoting 
structures  and  securing:  the  permit 
afterward  upon  false  estimate  of  cost, 
the  City  Council  has  instructed  City 
Attorney  W.  P.  Rich  to  prepare  an 
amendment  to  the  building  ordinance 
requiring  the  owner  of  the  improve- 
ment to  file  a  sworn  statement  of  the 
e.xact  cost  of  the  work. 

The  contractor  will  also  be  required 
to  furnish  a  draft  of  the  structure, 
giving  every  detail  as  to  material  used. 


CITY  CLERK  RESIGNS 


BERKELEY,  Cal.— Alvah  G.  Briggs. 
city  clerk  since  1915,  will  resign  July 
1.  to  acept  the  position  of  assistant 
state  superintehdent  of  banks.  Miss 
Emma  Hann.  assistant  city  clerk,  will 
be  recommended  for  the  vacancy  by 
Councilman  E.  T.  Harms  and  is  assured 
of  the  unanimous  vote  of  the  council. 


SALINAS  STREET  WORKERS 
GET  PAY  RAISE 


Employees  of  the  City  Street  de- 
partment petitioned  the  City  Council 
for  an  increase  in  wages  of  50  cents 
per  day.  dating  from  June  7.  The  peti- 
tion was  granted.  This  will  bring  the 
per  diem   up  to   $4.50. 


BANKS  REFUSE  TO 

PURCHASE  BONDS 


SACRAMENTO.  Cal. — Construction  of 
the  filtration  plant  in  this  city  may  be 
delayed  and  the  city  seriously  handi- 
capped as  a  result  of  the  action  of  the 
Sacramento  Clearing  House  Associa- 
tion at  a  recent  meeting  in  refusing  to 
purchase  filtration  bonds.  The  con- 
struction of  schools  also  may  be  de- 
layed and  made  doubly  difficult  as  a 
result  of  a  definite  refusal  to  take  the 
school  bond  issue.  The  clearing  house, 
which  is  composed  of  ten  local  banks, 
voted  against  purchase  of  the  filtration 
and  school  bonds,  and  will  shortly  noti- 
fy the  city  of  this  action. 

NEW  APARTMENTS 

FOR  SAN  RAFAEL 


SAN  RAFAEL.  Cal. — A  new  departure 
in  residential  apartment-houses  is  seen 
in  the  structure  now  building  on  the 
northwest  corner  of  Fifth  street  and 
Petaluma  avenue,   San    Refael. 

The  apartment  house  was  designed 
by  Roland  I.  Stringham,  San  Fran- 
cisco architect,  and  is  being  built  at 
a  cost  of  $30,000  for  the  Kent-Roemer 
Building  Company. 


BIDS  OPENED  FOR  FORT 

MILEY  GARAGE  BUILDING 


FORT  MASON,  San  Francisco — The 
following  bids  were  received  on  June 
12th  by  Lieutenant  Colonel  Ira  L. 
Fredendall  for  the  construction  of  a 
garage  building  to  be  erected  at  Fort 
Miley. 

Meyer  Bros.,  2628  Anza  St.,  submitted 
the  lowest  bid  at  $4,995. 

E.     J.     Quinn $7,488 

G.    W.    Boxton 6.798 

Bos   &   O'Brien 6.344 

Wagner    &    Blob 6,663 

Thos.      Cavanagh,      Zamballl      & 

McLean    6,635 

Theo.   Meyer    (Meyer   Bros.)..   4,995 
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State  Highway  Fund  Gets 

$4,876,664  from  Motorists 

SACRAMEXTO.  June  9— With  regi- 
stration of  all  motor  vehicles  in  the 
State  practically  completed,  the  State 
Motor  Vehicle  Department  announces 
that  Its  receipts  to  date  total  $4,876,664. 
?,  fAo'"'''''''".®  f°'"  "^<'  >■'?*''  ">us  far  are 
$1,108. SU'O    in    excess   of    last    year's   col- 


ASBESTOS  IN  PHILIPPINES 
FINDS  READY  MARKET 

Natural  resources  of  the  rhilippines 
have  been  exploited,  but  little  up  to 
the  present,  but  one  of  them,  asbestos, 
promises  to  be  the  means  of  freeing 
the  islands  from  excessive  fire  losses. 
One  company  is  successfully  exploiting 
Its  mines  near  Laoag.  Ilocos  N'orte,  and 
manufacturing  asbestos  building  mate- 
rials which  are  finding  a  ready  market. 

The  company  has  an  experienced 
chemist  in  its  employ  and  is  manufac- 
turing asbestos  stucco  for  walls  of 
buildings,  asbestos  Ijoard  for  ceilings, 
and  minor  asbestos  products  including 
lagging  for  boilers  and  pipe  coverings, 
which  are  in  demand  at  sugar  plants 
and  wherever  insulation  against 
either  heat  or  cold  is  desired.  Modern 
machinery  is  being  purchased  from  the 
L'nited  Stales  and  a  larger,  more  com- 
prehensive and  modern  plant  is  to  be 
erected   within    th.;    next   year. 

The  company  also  manufactures  as- 
bestos paint  for  fire-proofing  building. 
The  asbestos  matt-rial  is  ground  to  the 
fineness  of  talcum  powder,  then  non-in- 
fiamable  oil  and  coloring  matter  are 
added  and  the  whole  mixture  ground 
together,  again  to  the  fineness  of  talcum. 
The  paint  thus  made  can  bo  thinned  to 
the  consistency  desired  and  used  like 
ordinary  paint.  Before  the  asbestos  is 
ground  it  is  heatt-d  to  1.500  to  2,000  de- 
grees, to  destroy  foreign  substances. 
Asbestos  cannot  be  burned;  it  endures 
33.60"  degrees  Fahrenheit  without  loss. 


ELLiS  SUES  TO  TIE  UP 

STATE  HIGHWAY  FUND 


Due    to   ReflLsnl 
to   RniMe  Pay 


SACRAMEXTO.  Cal.  —  The  State 
Highway  Commission  has  directed 
Chief  Engineer  A.  D.  Fletcher  to  dis- 
continue all  location  surveys  as  soon 
as  possii)le  and  dismiss  survey  parties 
not  needed  for  the  work  of  construc- 
tion already  in  progress.  This  action 
was  taken  on  account  of  shortage  of 
funds,  due  to  the  lack  of  any  market 
for  highway  4  V4  per  cent  bonds,  com- 
missioners   said. 

New  court  action  was  begun  today 
directed  afiainst  any  use  of  federal  aid 
road  funds  lo  increase  the  interest 
rate  of  State  highway  bonds.  Wilson 
R.  Ellis,  former  secretary  of  the  high- 
way commission,  asked  the  Appellate 
Court  for  a  writ  of  mandate  to  compel 
Ihe  State  engineering  board  to  de- 
posit all  outstanding  federal  aid  war- 
rants to  the  account  of  highway  com- 
mission   fund. 

«:e<m»,o<mi  tird  vp. 

Similar  action  was  begun  by  Ellis 
yesterday,  directed  against  the  State 
treasurer  and  controller.  The  court 
today  combined  the  actions  and  the 
case  will  be  heard  June  22,  when  an 
alternative  writ  Is  returnable.  This 
writ  temporarilv  ties  up  federal  aid 
road  funds  exceeding  $300,000,  which 
were  to  have  been  u.*****!  in  part  to  com- 
l)lefe  the  sale-  of  $3,400,000  of  highway 
i»ondH  at    the  market   rate. 

A  formal  statement  issued  by  the 
highway  commission  after  its  meeting 
today,  says  in    part: 

The  purpose  of  the  present  court 
action  is  undoubetedly  Himply  to 
harass  the  commission,  and  it  is  but 
another  phase  of  the  guerrilla  war- 
fare that  the  former  secretary  of  the 
commission  has  conducted  both  within 
and  without  the  highway  deiiartment 
since  the  refusal  of  the  commission  to 
increase  his  salarv. 
llOl.nS    IP    PAY    ROM.S. 

The  regrettable  feature  is  that  the 
action  is  holding  up  payrolls,  and 
that  the  real  sufferers  are  employes  of 
the  commission,  contractors  and  others 
who   are   entitled  to   payment  for  ser- 


vices   rendered   the    State. 

If  the  court  should  decide  by  any 
chance  that  the  use  of  the  federal 
road  bonds  for  paying  discounts  is 
illegal  it  will  mean  practically  an  en- 
tire cessation  of  highway  work. 


ARCHITECTS  CONTRACT 
FOR  SACRAMENTO  SCHOOL 
PLANS  NOT  FAVORED 


ehool  Direetor  SayN  PropOHed  Iiuitru- 
iiieni  iM  too  One-Sided, ,  Action  to  be 
Taken  \ext  Week. 


SACRAMENTO,  Cal. — The  City  Board 
of  Education  has  refused  to  accept  the 
contract  offered  by  the  architects  for 
erection  of  the  elementary  schools  and 
has  set  the  matter  as  a  special  order  of 
business  for  the  June  16th  meeting. 

School  Director  G.  C.  Simmons  de- 
clared the  contract  is  entirely  too  fav- 
orable  to   the  architects. 

The  contract  was  draftel  by  C.  C. 
Hemmings,  George  Hudnutt  and  Jens 
leterson,  who  were  appointed  to  pre- 
pare plans  and  specifications,  let  con- 
tracts and  supervise  the  construction 
of  new  elementary  schools  under  the 
$3,064,000  bond  issue. 

The  city  wanted  all  work  done  by 
the  segregated  contract  plan  through 
which  the  city  acts  as  the  contractor, 
and  the  architects  perform  the  duties 
of  the  city's  agents.  The  contract  pro- 
vides that  in  cases  where  the  building 
is  to  cost  less  than  $100,000  it  may  be 
done   by  a  general   contractor. 

Simmons  objects  to  the  section  which 
calls  for  only  ten  sets  of  working  plans 
and  three  sets  of  detailed  drawings. 
He  feels  at  least  fifteen  sets  should  be 
provided,  and  full  sized  detail  drawings 
agreed  upon. 

He  wants  accounts  kept  during  pro- 
gress of  the  work,  and  continuous  ser- 
vice of  inspectors.  Section  5  .provides 
the  architects  are  "not  responsible  for 
the  performance  by  any  contractor  of 
his  contract  or  any  provision  thereof." 
Simmons  objects  to  this,  and  wants 
more  responsibility  fixed  upon  the 
Commission. 

In  the  matter  of  payments,  the  pro- 
posed contract  calls  for  the  city  to  pay 
70  per  cent  of  the  entire  fee  upon  com- 
pletion of  all  architectural  designs, 
working  drawings,  specifications,  de- 
tails, etc.  Simmons  says  only  50  per 
cent  is  customary,  and  he  feels  that 
amount  only  should  be  paid  at  that 
time.  He  also  objects  to  paying  the 
architects  before  the  contractor's  work 
is  accepted  because  by  so  doing  he  feels 
the  city  would  be  left  without  anyone 
in  its  employ  to  turn  to  i.t  case  of  dis- 
pute. 

Simmons  believes  too  one-sided  Sec- 
tion 9.  which  provides  that  in  addition 
to  regular  fees  the  Commission  shall  be 
compensated  for  services  rendered  "in 
the  case  of  delinquency  or  insolvency 
of  %ny  contractor  or  for  any  reason 
caused  by  fire,  flood,  acts  of  God  or 
other  causes  not  the  fault  of  the  Com- 
mission." 

That  provision  of  the  contract  per- 
mitting the  Commission  at  any  time 
after  three  years  by  ninety  days'  no- 
tice to  cancel  the  contract  and  termi- 
nate their  employment,  is  objectionable 
to  Simmons.  He  wants  ihe  architects 
to  stay  on  th»  job  until  i{.  is  completed. 

DEFECTS  IN  CHICO  HIGH 
SCHOOL  PLANS  RUMORED 


ArrhlteotH  AVoollett  «  Uinib  of  Snrra- 
minoned  to  Rxplain  Keport- 
I  in  Pinna.   Contrnot  for  Con- 

Htrurtion   fl«ld    liy  JiinirH   MeLnuelilin 

of  San  F^nnriHco. 


ed  Er 


CHICO,  Cal..  June  10.— Sensational 
disclousers  may  follow  the  action  of 
the  Board  of  Education  in  surjmoning 
Woollett  &  Lamb.  Architects  for  Chlco's 
new  $440,000  high  school,  to  appear 
before  the  board  and  tell  what  they 
know  about  supposed  "defects"  in  the 
plans. 

Action  by  the  board  was  prompted 
when  Dr.  Enloe.  a  board  member,  told 
of  a  letter  telling  of  fatal  errors  in 
the  plans  and  specifications  which,  if 
carried  out  would  make  the  building 
mechanically  unsound.  The  most 
glaring  error,  according  to  Enloe.  is 
the  plan  to  permit  a  16-inch  wall  to 
rest  on  a  twelve-Inch  concrete  found- 
datlon. 


Trustee  H.  O.  Jacobson  to-day  said 
he  believed  the  charges  were  unfound- 
ed  and  that  they  were  merely  the  re- 
sult of  the  contractor,  J.  D.  McLaugh- 
lin to  make  a  larger  profit  on  the 
building  by  having  a  number  of  ex- 
tras   included. 

He  said  he  believed  the  plans  were 
not    faulty. 

Arthur  H.  Lamb  of  Woollett  and 
Lamb,  said  to-day  the  matter  is  a  con- 
troversy between  the  architects  and 
James  McLaughlin,  the  building  con- 
tractor. John  W.  Woollett  left  Sacra- 
mento to-day  for  Chlco  to  take  the 
matter  up  with  the  Board  of  EMuca- 
tion. 

"This  is  a  difference  of  opinion  be- 
tween this  firm  and  James  McLaugh- 
lin, the  contractor,  which  has  been 
brought  to  the  attention  of  the  Board 
of    Education,"    said    Lamb. 

"Our  plans  have  been  checked  by 
competent  engineers  an  dwe  feel  cer- 
tain   of   our   ground." 


Committee  Controlling   Trade 

At  Vladivostok 

(Translated    by    the    Russian     Division 
Bureau    of    Foreign      and      Domestic 
Commerce,        from    Golos    Rodlny,    a 
daily     Russian     newspaper    published 
in   ^  ladivostok.   April    m.    1920.J 
The  decision  of  all  questions  connect- 
ed   with    the    prohibition    of    import   and 
export    of    merchandise    that    has    been 
ordered    by    the    temporary   government 
at    Vladivostok    is   concentrated    in    the 
import    and    export    committee    of      the 
Council    for    Finance      and     Economics. 
Ihe    designated      committee    has      been 
granted     the     right    of     publishing     the 
rules    and    circulars    regulating    foreign 
trade,     with     the     confirmation     of     the 
office    of    the    Council    for    Finance    and 
Economics,     for    the    guidance    of    cus- 
lonis   officials. 

The  import  and  export  committee  is 
granted  the  right,  after  consideration 
of  the  question,  to  permit  in  each 
separate  case  the  import*  and  export 
even  of  articles  mentioned  on  the  list 
of  those  the  export  of  which  is  for- 
bidden. The  committee,  in  granting 
permission  to  export  articles  on  the 
forbidden  list,  has  the  righl  to  deviate 
from  the  previously  established  rules 
as  to  the  surrender  of  the  foreign  cur- 
rency received  in  payment  as  far  as 
to  require  this  only  in  part.  Through 
tne  conclusion  of  agreement  directly 
with  the  committee  or  its  agents  or  in  ' 
other  special  cases,  it  may  also  remove 
the  obligation  to  turn  over  the  foreign 
money  paid  for  exported  wares  on  the 
condition  of  return  import  into  Russia, 
in  the  amounts  determined  by  the  com- 
mittee, or  articles  the  importation  of 
which  is  encouraged,  or  even  dispense 
with    this    condition    altogether. 

In  granting  permission  for  the  ex- 
portation of  forbidden  articles,  the 
committee  may  assess  against  tlie  ex- 
ported goods  a  special  tax  not  exceed- 
ing 5  per  cent  of  the  cost  price. 

Department   of   the   Interior 
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Bureau   of   Minea 

H.   Manning,   Director 


New       Publications.      (List       74. — June, 

1920.) 

BULLETIN. 

Bulletin  183.  Abstracts  of  current 
decisions  on  mines  and  mining,  report- 
ed from  May  to  August,  1919,  by  J.  W. 
Thompson.     1920.     167  pp. 

TECHNICAL   PAPERS. 

Technical  Paper  241.  Blowholes,  por- 
osity, and  unsoundness  in  aluminum-al- 
loy castings,  by  R.  J.  Anderson.  1920. 
34   pp..   5   pis..   1   fig. 

Technical  Paper  245.  Quarry  acci- 
dents in  the  United  States,  during  the 
calendar  year  1918,  by  A.  H.  Fay.  1920. 
52  pp. 

Technical  Paper  250.  Metal-mine  ac- 
counting, by  C.  B.  Holmes.    1920.     63  pp. 

Technical  Paper  252  Metal-mine  ac- 
cidents in  the  United  States,  during  cal- 
endar year  1918,  with  supplemental 
labor  and  accident  tables  for  the  years 
1911  to  1918,  inclusive,  compiled  by  A. 
H.  Fav      1920.     113  pp. 

NOTE.^Only  a  limited  supply  of 
these  publications  is  available  for  free 
distrilmtion  and  applicants  are  asked 
to  cooperate  in  insuring  an  equitable 
distribution  by  selecting  publications 
that  are  of  especial  interest.  Requests 
for  all  papers  can  not  be  granted.   Pub- 
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PROPOSED  NORTHERN 
ARGENTINE-CHILEAN 

RAILWAY 


Agricultural  and  railway  interest  in 
Chile  and  Argentina  have  long  dis- 
cussed a  project  to  construct  a  new 
trans-Andine  railway,  connecting  the 
town  of  Salta  in  northern  Argentina 
with  the  port  of  Antofagasta  in  north- 
ern Chile.  Such  a  route  would  offer  a 
marked  saving  in  time  of  shipment 
from  the  United  States  to  the  Argen- 
tine interior,  for  the  trip  from  New 
York  through  the  Panama  Canal,  down 
the  west  coast  and  over  a  trans-Andine 
railway  to  the  Andes  would  require 
about  10  days  less  than  the  present 
route  from  New  York  to  Buenos  Aires 
and  up  the  Parana  River. 

In  addition  to  bringing  overseas 
markets  nearer  to  the  food-producing 
sections  of  northern  Argentina,  the 
proposed  trans-Andine  railway  would 
afford  a  convenient  means  of  transpor- 
tation for  food  supplies  to  the  barren 
nitrate  fields  of  Chile.  Some  of  the 
particular  advantages  of  the  contem- 
plated route,  and  the  measures  now 
being  taken  to  provide  the  railway,  are 
presented  in  the  following  condensed 
reports  from  United  States  represen- 
tatives in  the  Argentine  and  Chilean 
fields. 
[Trade   Commisioner   George    S.   Brady, 

Buenos  Aires,   Mar.   4,   1920.] 

Argentine    Consress    to    Consider    New 

Trans-Andine   Railway. 

The  President  of  Argentina  has 
asked  Congress  to  consider  a  proposi- 
tion to  extend  the  State  railways,  con- 
structing a  line  from  Salta  to  connect 
the  northern  Provinces  of  the  country 
with  ,the  Chilean  port  of  Antofagasta 
or  with  that  of  Mejillones.  The  nearest 
port  by  rail  from  Salta  is  now  Santa 
Fe,  distant  from  Salta  about  700  miles 
and  situated  on  the  Parana  River  300 
miles  up  stream  from  Buenos  Aires. 
The  proposed  railroad  would  bring 
Salta  within  350  miles  of  the  Chilean 
port,  making  a  saving  of  350  miles  of 
railroad  haul. 

Santa  Fe  is  approximately  6,300 
nautical  miles  from  New  York,  while 
Antofagasta  is  4.370  miles  from  New 
York,  and  the  net  saving  in  water 
transportation  would  be  about  1,930 
nautical  miles.  The  time  now  made  by 
freight  steamers  from  New  York  to 
Rosario  (where  tran.sshipment  is  made 
for  Santa  Fe)  is  24  days,  and  from  Ro- 
sario to  points  in  the  Argentine  Andes 
5  days  more  are  required,  making  a 
total  of  29  days  for  this  route.  From 
New  York  to  Antofagasta.  on  the  other 
hand,  fast  freighters  take  only  16  days, 
and  from  the  port  to  Salta  2  days  may 
be  estimated,  making  this  West  Coast 
and  Trans-Andine  route  only  18  days. 
Trans-Andine  Outlet  Needed  for  Native 

Products. 

The  region  in  northern  Argentina  to 
benefit   most    by    the    proposed    railway 


has  abundant  natural  resources  almost 
untouched.  Copper,  gold,  silver,  and 
other  minerals  are  mined,  though  not 
actively  on  account  of  lack  of  trans- 
portation. Deposits  of  sulphur,  alum, 
and  soda  have  been  found,  but  are  not 
yet   exploited. 

The  soil  In  part  of  this  district  Is 
rich,  with  a  subtropical  climate  tem- 
pered by  varying  degrees  of  altitude, 
and  suited  to  the  cultivation  of  nearly 
all  agricultural  products.  Sugar  is 
produced  in  large  quantities  and  the 
output  could  be  increased  were  export 
markets  available.  Fruits,  vegetables, 
and  meat  are  also  products  of  this  sec- 
tion that  could  be  marketed  profitably 
overseas  as  well  as  in  the  neighbor- 
ing  nitrate   districts   of  Chile. 

The  total  cost  of  the  project  is  esti- 
mated at  $25,000,000.  and  various  plans 
for  financing  the  road  are  under  dis- 
cussion. The  gauge  of  the  proposed 
line,  and  the  exact  point  of  crossing  the 
Andes  are  also  important  questions  to 
be  considered. 
tTrade    Commissioner     W.    L.  .   Schurz, 

Oruro,  Feb.  26.  1920.] 
Chilean    Interest    In    Proposed   Railway. 

For  many  years  a  desire  has  existed 
for  the  construction  of  a  railway  from 
Antofagasta  into  the  northern  Province 
of  Argentina.  Now.  that  the  matter  is 
receiving  the  attention  of  the  Argen- 
tine Congress,  the  mayor  of  Antofa- 
gasta has  appointed  a  committee  of 
prominent  business  men  to  promote  the 
plan  in  Chile,  and  it  is  hoped  that  the 
Chilean  Congress  may  become  inter- 
ested in  the  project.  The  construction 
of  the  proposed  railway  would  be  of 
much  advantage  to  the  nitrate  region, 
as  it  would  permit  bringing  in  at  lower 
prices  from  the  northern  Provinces  of 
Argentina  the  live  stock,  foodstuffs, 
vegetables,  and  other  supplies  now 
brought  from  southern  Chile. 

In  addition  to  this  trade  in  food- 
stuffs, much  international  commerce 
would  be  developed  through  the  port  of 
Antofagasta  in  the  exports  and  imports 
of  northern  Argentina,  because  of  the 
saving  in  time  and  freight  charges. 
Several  different  routes  have  been  sug- 
gested for  the  new  line,  some  of  which 
would  pass  near  nitrate  deposits  now 
without    railway    transportation. 


U.  S.  COIN  TO  FINISH 

CANAL  AT  NICARAGUA 

Completion  of  the  Nicaragua  canal 
with  American  capital  within  the  next 
three  years  is  predicted  by  Venanio 
Montalvan,  secretary  of  state  of  Nica- 
ragua, who  arrived  here  last  Thurs- 
day on  the  Pacific  Mail  liner  San  Juan. 
It  is  understood  that  large  shipping  in- 
terests are  behind  the  movement  to 
carry  out  the  plans  for  this  canal, 
which  was  projected  before  the  Panama 
Canal. 

The  canal  through  Nicaragua  would 
shorten  the  coast  to  coast  trade,  it  is 
pointed     out     by     the    Nicaragua      and 


American  Interests  working  for  the 
project,  and  stimulate  the  Central 
American  and  South  American  trade,  it 
Is  said  that  the  traffic  through  the 
Panama  Canal  will  soon  reacli  sucn 
proportions  that  another  outlet  will 
be  needed  to  supplement  the  water- 
way. 

Secretary  of  State  Montalvan  said 
that  financially  and  economically  con- 
ditions were  better  than  ever  before  in 
Nicaragua  and  the  political  outlook 
was  peaceful.  This  is  the  first  visit  to 
the  United  States  of  the  Nicaragua  of- 
ficial, who  came  here  to  visit  his  two 
sons,  who  are  students  at  the  Univer- 
sity   of    California. 


SILK  PLANT  FOR 

SACRAMENTO  PROBABLE 


SACRAMENTO,  Cal.— This  city  has  an 
opportunity  to  become  a  silk  manufac- 
turing center  if  only  the  women  and 
girls  needed  to  reel  the  coioons  can  be 
had. 

This  advice  has  been  received  by 
General  Secretary  Harry  S.  Maddox  of 
the  Chamber  of  Commefce  in  a  jom- 
munication  from  the  San  Francisco 
Chamber,  setting  forth  the  difficulties 
encountered  by  those  seeking  to  estab- 
lish the  manufacture  of  silk  on  a  large 
scale  in  this  vicinity. 

A  site  for  a  factory  where  some- 
thing like  10,000  women  and  girl  em- 
ployees would  be  available  for  work  in 
the  mills   is   being  sought. 


$40,000  CHURCH  PLANNED 

FOR  RICHMOND 


RICHMOND,  June  11.— A  proposition 
to  erect  a  new  church  building  was  put 
before  the  members  of  the  official 
board  of  the  First  Baptist  Church  last 
night  by  the  Rev.  C.  H.  Berry,  pastor 
of  the  church.  The  proposed  building 
is  to  cost  from  ?30,000  to  $40,000,  but  no 
site   has  been   selected. 

The  church  has  been  assured  of  the 
support  of  the  Home  Mission  Board  of 
the  Northern  Baptists,  according  to  the 
pastor.  It  was  stated  that  several 
sites  were  under  consideration  by  the 
church. 


LOS  ANGELES  PLANS 

CONSTRUCTION  OF 

HUGE  RESERVOIR 

LOS  ANGELES.  Cal.— The  City  Count- 
cil  has  been  asked  to  adopt  a  resolu- 
tion calling  for  the  condemnation  of  75 
acres  necessary  for  the  big  controlling 
reservoir  to  be  constructed  in  Tujunga 
canyon  back  of  Monte  Vista.  This 
reservoir  is  part  of  Engineer  William 
Mulholland's  plan  for  the  development 
of  the  aqueduct  water  supply.  It  is 
estimated  to  cost  $800,000. 
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The  Municipal  Purchasing  Agent 

By  Wilfred  G.  Astle  in  Cananian  Municipal  Journal 
I II  I'  " —  ■"'  "  ■' 


Buying  is  fact  becoming  a  profes- 
sion, and  we  find  a  large  number  of 
cities  and  municipalities  employing 
their  own  purchasing  agents,  instead  of 
placing  their  orders  for  supplies  and 
materials  through  that  series  of  chan- 
nels, which  have  been  time  and  again 
demonstrated  as  costly  and  prohibitive. 
In  these  times  when  materials  and  sup- 
plies, particularly  when  purchased  in 
small  quantities,  have  increased  in 
value  anywhere  from  twenty-five  to 
three  hundred  per  cent,  it  is  being 
found  desirable  to  consider  the  employ- 
ment of  an  expert  buyer  and  centralize 
all  purchases. 

It  is  surprising  the  economies  that 
can  be  effected  by  cities  in  buying  mu- 
nicipal supplies,  especially  if  they  will 
devote  the  proper  time  to  the  selection 
and  training  of  their  purchasing 
agents.  This  should  be  done  with  the 
same  intelligence  that  is  displayed  by 
a  private  corporation  in  developing 
their  sales  force.  Do  away  with  all 
clumsy  routine.  By  centralizing  your 
purchases  you  will  be  able  to  stock  up 
when  the  market  is  low.  You  will  be 
able  to  buy  in  bulk  for  several  depart- 
ments simultaneously  and  make  sub- 
stantial savings  in  many  other  ways. 

Under  the  old  method  of  doing  busi- 
ness, the  purchasing  agent  was  con- 
sidered a  fellow  who  kept  a  scrubby 
book — full  of  quotations — and  when- 
ever he  received  a  requisition  for  any- 
thing at  all,  he  simply  looked  into  the 
book,  found  out  the  name  of  the  con- 
cerns who  manufactured  or  sold  that 
particular  article,  looked  up  a  previous 
quotation,  and  possibly  a  previous  or- 
der and  invoice,  after  which  he  would 
place  his  order  for  so  many  hundred 
of  the  article.  In  some  extreme  cases 
he  would  write  a  cold  withering  in- 
quiry for  lowest  prices  ahd  best  deliv- 
ery. Not  a  great  deal  of  brains  re- 
quired for  that  class  of  work,  but  then, 
this  class  of  man  never  was  a  purchas- 
ing agent — he  was  merely  a  quotation 
clerk. 

What  do  we  require  of  the  real  pur- 
chasing agent  today?  This  field  of 
buying,  even  in  the  commercial  busi- 
ness, has  been  undergoing  a  readjust- 
ment during  the  past  twenty-five  years. 
This  is  caused  by  the  keen  competition 
of  the  present  day,  and  has  forced  the 
problem  of  purchasing  to  the  attention 
of  all  wide-awake  executives.  Why? 
Stop  and  think  of  this  for  a  few  min- 
utes and  you  will  realize  that  buying 
is  very  Important.  It  largely  governs 
the  economy  of  all  expenditures  with 
the  exception  of  fixed  charges  and  the 
payroll.  This  fact  has  focussed  a  great 
deal  of  attention  upon  purchasing,  es- 
pecially upon  the  methods  and  organ- 
ization used.  The  modern  purchasing 
agent  must  assume  a  constructive  place 
In  the  organization.  It  is  up  to  him  to 
Bludy  the  markets.  He  should  keep 
thoroughly  posted  on  world  movements 
of  all  basic  commodities. 

The  range  of  purchases  for  a  munici- 
pality are  very  wide — in  fact  the  di- 
versity of  the  lines  is  almost  unbeliev- 
able— much  greater  than  the  purchases 
of  any  one  business.  All  this  requires 
a  broad  experienced  man.  When  I  say 
experienced  I  do  not  mean  that  kind  of 
experience  that  keeps  a  man  in  a  rut — 
doing  things  the  same  way  they  were 
done  in  the  past,  but  a  man  with  ex- 
perience in  using  his  brains — finding 
new  and  better  markets,  watching 
prices,  and  grasping  every  new  method 
to  Increase  his  efficiency.  When  you 
atop  and  consider  the   ramifications  of 


the  work  done  by  the  thriving,  modern 
city  government,  it  can  very  easily  be 
seen  that  the  purchasing  agent  must 
be  of  the  very  best.  His  work  will  in- 
clude the  purchasing  for  a  service  de- 
partment with  sewers,  streets,  bridges, 
garbage  and  ashes,  waterworks  and 
motor  vehicles;  the  special  printing, 
office  supplies  and  equipment  for  all 
departments;  the  fire  and  police  de- 
partments, and  the  welfare  department 
with  the  health  laboratory,  recreation, 
parks,  playgrounds,  prisons,  hospitals, 
greenhouses,  etc.  First  it  will  be  uni- 
forms, next  an  automobile  repair  job, 
then  food  supplies  or  clothing  for  the 
workhouse,  or  perhaps  baseballs  for 
the  playgrounds.  The  work  of  the 
municipal  purchasing  agent  Is  very  di- 
versified. 

An  analysis  of  all  the  purchases  will 
usually  be  found  to  indicate  the  possi- 
bility of  great  economics  in  a  number 
of  directions.  The  first  question  thai 
might  readily  be  involved  is  the  matter 
of  standardization.  Where  each  de- 
partment purchases  its  own  supplies,  it 
will  very  seldom  be  found  that  the 
heads  of  the  departments  agree  in  all 
instances  as  to  the  kind  of  supplies  to 
be  purchased  and  used  for  exactly  the 
same  purposes.  Is  this  not  true  In 
nearly  every  case?  We  find  every  fore- 
man or  superintendent  with  his  own 
grease,  oil,  paints,  etc..  which  he 
swears  by  and  insists  upon  using  con- 
sistenly.  This  should  not  be  so,  be- 
cause there  is  always  only  one  best 
way  of  doing  things,  only  one  best  sup- 
ply to  use  for  the  purpose.  Money  can 
be  saved  by  getting  together  the  best 
judgment  of  all  department  heads,  find 
in  each  case  just-  what  material  is  best 
adapted  and  most  economical  for  the 
purpose  to  Which  it  is  put,  and  then 
standardize. 

To  allow  each  department  to  do  its 
own  purchasing  is  in  direct  violation 
o  fall  principles  of  efficient  and  scienti- 
fic management.  A  central  purchasing 
agency  is  the  one  best  way  of  buying 
for  a  miinicipality,  as  well  as  a  busi- 
ness corporation.  This  principle  Is 
well  illustrated  by  many  of  the  well 
known  business  concerns  who  have 
centralized  their  buying  with  great 
success.  Take  the  Western  Electric 
Company  for  instance,  who  buy  ?66,- 
000,000  worth  of  supplies  in  a  year. 
Take  the  Great  Northern  Railroad  who 
created  the  first  centralized  system 
used  on  railroads.  Its  president  saw 
the  great  possibilities.  He  spent  many 
hundreds  of  thousands  of  dollars  to 
revolutionize  the  rules  and  operating 
methods  of  that  railroad  in  order  to 
install  the  centralized  plan  of  purchas- 
ing. It  proved  to  be  a  remarkable  suc- 
cess and  it  saved  many  millions  of  dol- 
-  lars.  Practically  every  large  railroad 
in  the  country  has  adopted  the  system 
of  centralized   buying. 

Take  the  item  of  oil,  for  instance.  It 
takes  no  more  time  to  purchase  a  thou- 
sand gallons  than  it  does  to  purchase  a 
hundred  gallons.  In  addition  to  the 
bulking  of  certain  Items  in  this  man- 
ner, the  possible  saving  Justifies  con- 
sidering new  materials  on  the  market. 
This  can  only  be  Intelligently  done  by 
a  man  apeciallzing  on  this  particular 
function.  A  general  purchasing  agent 
can  readily  keep  in  touch  with  the  de- 
mands of  all  the  departments,  and  can 
also  keep  In  touch  with  market  prices 
on   these  supplies. 

Large  commercial  corporations  cen- 
tralize their  buying  with  big  savings. 
Why  can't  this  same  result  be  obtained 


in  buying  all  the  supplies  for  a  mu- 
nicipality? It  can  be  done,  and  Is  be- 
ing done  with  remarkable  success  by 
several  cities.  The  commercial  buyer, 
however,  does  not  have  the  same  prob. 
lems  to  face  as  a  municipal  buyer.  He 
is  not  hampered  by  the  endless  number 
of  laws  which  are  passed  in  the  at- 
tempt to  safeguard  the  rights  of  the 
citizens.  Such  laws  very  often  para- 
lyze any  real  purchasing  or  opportunity 
for  displaying  it. 

What  are  the  qualifications  necessary 
for  a  purchasing  agent?  First,  he 
should  be  a  man  of  broad  knowledge 
on  business  conditions  and  a  high  order 
of  intelligence.  He  should  be  well  bal- 
anced, sagacious,  shrewd,  have  good 
judgment,  and  be  well  fortified  with  a 
knowledge  of  the  changes  in  the  tech- 
nical or  internal  factors  In  the  differ- 
ent lines  of  business,  such  as  manage- 
ment, organization,  inventions,  sources 
of  supply,  manner  of  approaching  mar- 
kets, new  sources  of  production,  econ- 
omics, business  ethics,  and  information 
on  general  business  conditions.  He 
should  alwiays  be  on  the  alert  to  Ira- 
prove  himself,  broaden  his  knowwledge, 
by  a  close  study  of  local  as  well  as 
national    conditions. 

What  about  the  personality  of  a  pur- 
chasing agent?  Should  he  possess  a 
pleasing  personality?  It  is  very  often 
considered  best  not  to  have  too  affabls 
a  man  in  this  position.  Personally,  I 
do  not  think  this  is  the  right  attitude, 
and  I  cannot  understand  where  the  ad- 
vantage comes  in  by  haviHg  one  of 
those  cold,  haughty  persons  in  charge 
of  the  buying.  It  is  a  w'ell-known  fact 
in  commercial  business,  that  to  be  suc- 
cessful, a  salesman  must  possess  a 
pleasing  personality.  In  the  selection 
of  a  salesman  preference  is  always 
given  to  the  genial  and  likable  appli- 
cants. Personality  is,  in  nearly  all 
cases,  disregarded  in  the  selection  of 
a  purchasing  agent.  He  is  usually 
chosen  for  his  qulifications  as  a  judge 
of  the  quality  and  prices  of  materials. 
This  is  all  right,  but  he  should  also 
have  a  pleasant  personality.  He  should 
cultivate  human  feeling  and  pleasant 
relationship,  because  after  all.  sales- 
man are  only  human,  and  they  will  Tery 
often  discommode  themselves  to  render 
the  best  possible  service  to  a  courte- 
ous, friendly  sort  of  man,  even  If  he 
does  sit  in  the  purchasing  agent's 
chair. 

Political  and  personal  influences  and 
still  more  questionable  tactics  are 
often  used  in  the  effort  to  land  a  big 
order.  This  makes  it  necessary  for  a 
purchasing  agent,  before  asking  for 
prices,  to  draw  up  specifications  which 
will  be  fair  to  the  bidder  and  to  the 
municipality.  He  should  make  it 
known  from  the  start  that  the  old 
methods  don't  go  any  more.  There  has 
been  a  change  of  attitude,  during  the 
past  few  years,  between  buying  and 
selling  practice.  It  has  not  been  revo- 
lutionary, or  anything  like  that,  but 
Just  a  gradual  change.  It  has  not  been 
so  much  on  the  part  of  the  salesman 
as  it  has  been  on  the  part  of  the  pur- 
chasing agent.  This  has  been  brought 
about  by  the  increased  competition  in 
selling,  and  the  purchasing  agent  has 
come  to  look  at  things  from  an  en- 
tirely new  angle.  He  does  not  want  to 
he  entertained,  because  he  realizes  that 
he  pays  for  it  all  In  the  long-run.  A 
large  percentage  is  usually  allowed  on 
the   prices   to   cover  "selling  expenses." 

Getting  service  from  the  seller. 
Keeping   tbe  amount   of  stock   on   hand 
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down  as  near  as  possible  to  the  mini- 
mum. Keeping  the  stock  above  the 
danger  line.  These  are  conditions  that 
all  purchasing  agents  should  strive 
for.  It  is  most  desirable  for  all  con- 
cerned. Before  it  can  be  done,  how- 
ever, with  any  degree  of  success,  re- 
quires the  very  best  service  from  the 
seller.  This  means  have  deliveries 
come  in  at  just  the  right  time.  This  is 
where  the  pleasing  personality  of  the 
purchasing  agent  gets  to  work.  It 
also  requires  a  dependable  source  of 
supply.  This  is  a  very  important  asset 
for  a  purchasing  agent  to  have.  Every 
buyer  should  have  firms  on  his  list^ 
firms  that  he  knows  when  he  places  a 
hurry-up  order  for  supplies,  that  there 
Is  someone  in  that  organization  who 
will  follow  it  up  and  see  that  shipment 
is  made  as  requested.  To  build  up 
such  a  list,  however,  the  buyer  must 
do  his  part.  He  must  know  the  ap- 
proximate time  required  to  manufac- 
ture the  article  he  is  buying.  This  Is 
gained,  mostly,  by  experience,  coupled 
with  tile  knowledge  as  to  whether  con- 
ditions are  normal,  or  otherwise,  in 
that    particular    industry. 

By  Keeping  in  close  touch  with  the 
market  conditions  the  purchasing 
agent  can  avoid  causing  the  seller  to 
feel  that  he  has  received  an  unreason- 
able request  for  shipment.  It  is  al- 
ways best,  as  much  as  possible,  to  an- 
ticipate requirements.  This  will  result 
in  much  better  service.  It  is  very  bad 
policy  to  mark  all  orders  "RUSH"  or 
"Urgently  Heeded,"  tor  the  reason  that 
they  will  then  lose  their  effective 
punch.  When  orders  are  placed  reg- 
ularly with  a  concern,  you  certainly 
have  a  right  to  expect  satisfactory  ser- 
vice, and  as  a  general  rule,  you  will 
always  get  it,  especially  when  it  is 
known  that  you  appreciate  what  is  be- 
ing done  for  you.  A  purchasing  agent 
will  always  find  it  to  his  advantage  to 
grasp  every  opportunity  to  express 
appreciation  of  any  special  service  that 
the  supplies  may  give  him.  This  al- 
ways pleases  the  seller,  and  it  also 
marks  the  buyer  as  being  an  up-to- 
date   wide-awake   man. 

Records  of  previous  purchases  are 
necessary  to  the  successful  municipal 
agent.  When  these  are  kept  up  in 
good  shape,  he  knows,  by  referring  to 
them,  that  the  people  he  has  asked  for 
bids  are  the  best  in  the  country  to  fur- 
nish him  with  what  he  wants — that 
they  will  furnish  him  with  the  kind  of 
service  that  will  cut  down  costs,  and 
save  a  lot  of  irritation.  He  knows, 
also,  that  these  concerns  are  in  the 
best  position  to  quote  him  favorable 
prices,  and  that  they  have  proved  re- 
liable in  furnishing  the  quality  re- 
quired. Such  records  help  the  purchas- 
ing agent  to  steer  clear  of  once-paid- 
for   mistakes. 

Watching  the  markets.  This  is  one 
way  that  a  municipal  buyer  can  make 
a  big  showing.  Watch  the  markets 
closely  on  all  lines  buying  as  nearly 
as  -josslble  at  the  Io>r  point.  Very  little 
atientlon,  as  a  ge'i^ral  rule,  has  bc<n 
'  paid  to  this  pha.ie  of  buying  in  the 
past.  It  Is  one  of  the  most  impuitant 
functions  of  the  p'jrcl'asing  agent.  ThiE 
fr-recastlng  future  trend  of  prices  Is 
not  .X  very  easy  thing  to  do.  He  must 
know  when  prices  will  move  from  one 
porlod  in  the  cycle  of  trade  to  'he 
other.  To  do  thi.s  he  must  stud/  I 'it- 
state  of  business,  the  political  situa- 
tion, the  crops,  and  the  supply  of  bank- 
ing funds.  These  are  the  four  funda- 
mental factors,  which  must  be  con- 
sidered, in  forecasting  the  future  trend 
of  prices  and  knowing  that  you  are 
buying  at  the  lowest  point. 

To  buy  when  the  market  is  low,  is. 
we  have  seen,  a  basic  principle,  but,  to 
buy  at  inopportune  times,  or  in  excess 
of  requirements  is  very  liable  to  cause 
losses,  unless  there  are  some  compensa- 
ting advantages  in  the  matter  of  price 
There    are    many     things    to    consider 


when  buying,  in  excess  of  requirements, 
and  on  a  low  market,  and  some  of  these 
are  as  follows: 

Is   the   material   to   be   used   at   once? 

Is  early  delivery  insisted  upon  by  the 
seller? 

Will  the  interest  charge  on  the  in- 
vestment outweigh  the  lower  price  se- 
cured? 

What  is  the  cost  of  the  space  for 
storage  of  the  material? 

What  is  the  possible  depreciation  In 
the  material? 

Is  there  a  possibility  of  the  selling 
price   going  still   lower? 

All  these  consiAeratlons  must  be 
carefully  weighed  by  the  modern  buyer, 
who  has  his  eye  fixed,  not  on  savings  In 
first  cost,  but  on  the  final  cost  economy. 
Any  accummulation  of  materials,  be- 
yond what  is  required  for  Immediate 
use.  means  that  certain  losses  are  in- 
curred,  which   are: 

Depreciation. 

Insurance. 

Value  of  space  occupied. 

Obsolencense. 

Interest  on   money  invested. 

Commonsense  is,  perhaps  one  of  the 
principal  requisities  for  a  purchasing 
agent  to  possess.  It  is.  also,  that  one 
essential  which  underlies  excellence  in 
all  things,  no  matter  what  it  is — Just 
pure  commonsense.  Technical  know- 
ledge is  a  great  advantage,  but  it  can- 
not be  relied  upon  to  develop  a  suc- 
cessful buyers.  We  find  that  men 
who  have  achieved  the  greatest  finan- 
cial gain,  are  those  who  have  had  the 
commercial  instinct  working  in  their 
makeup,  combined  with  the  scientific 
knowledge.  Your  knowledge  and 
training  must  be  balanced  by 
a  firm  grasp  on  the  fitness  of 
things,  and  the  rights  and  wrongs  of 
the  matter  in  hand.  The  buyer  is  at 
a  disadvantage  with  other  department 
heads,  because  of  the  fact  that  there 
is  no  other  way  that  he  can  make  him- 
self familiar  with  the  details  of  his 
work  taut  by  coming  In  contact  with 
it.  and  by  doing  the  work  that  it  calls 
for.  This  makes  it  necessary  for  him. 
at  all  times,  to  depend  entirely  upon 
a  commonsense  view  In  obtaining  his 
information-,  and  at  the  same  time  to 
practice  the  business  which  he  is 
learning. 


APARTMENT  TENANTS  PUR- 
CHASE ENTIRE  BLDG. 


NEW  YORK.  June  17. — An  "own  your 
own  apartment"  movement  is  in  full 
swing  here.  Two  late  evidences  of  its 
growing  strength  are  the  purchase  by 
the  tenants  for  $2,500,000  of  an  apart- 
ment house  on  Fifth  Avenue  and  the 
starting  of  construction  of  a  co-opera- 
tive apartment  on  Park  Avenue,  which 
is   to   cost    $4,000,000. 

Just  the  other  day  it  was  announced 
that  Woodrow  Court,  an  apartment 
house  occupying  the  entire  block  front 
on  upper  Broadway,  between  169th  and 
170th  streets  had  been  sold  for  $600,000 
to  the  53  families  residing  in  the  struc- 
ture. This  is  said  to  be  the  first  deal 
of  such  magnitude  to  be  100  per  cent 
co-operative  and  in  which  tenants  of 
moderate  means  have  participated.  In 
this  deal  each  tenant  only  put  up  a  few 
thousand  dollars  in  cash.  In  the  Fifth 
avenue  transacition  each  tenant  was 
called  upon  for  $150,000  In  cash. 

Starting  about  eight  months  ago  the 
transaction  In  co-operative  buying  of 
apartments  have  mounted  in  volume 
until  they  are  presently  a  fixture  of 
realty  dealings  and  all  of  the  larger 
real  estate  agencies  maintain  special 
departments  in  which  the  employes  do 
nothing  else  but  handle  the  sales  of 
apartment  houses  to  tenants.  This  is 
generally  a  profitable  transaction  for 
the  owner  for  tenants  are  willing  to 
pay   more    to   retain    their   homes    than 


speculators  or  Investors  would  pay  and 
It  la  said  to  be  profitable  for  the  ten- 
ants in  that  they  assure  themselves  of 
homes  at  a  cost  of  only  about  seven 
years  average  rentals. 

Tenants  are  approached  both  Individ- 
ually and  through  mass  meetings  when 
agents  have  apartment  houses  to  of- 
fer. The  tenants  are  given  a  certain 
length  of  time  to  decide  and  If  they 
wish  to  take  the  property  the  agents 
form  a  company  to  own  the  building 
to  which  only  tenants  may  subscribe 
to  stock.  The  purchaser  of  the  stock 
gets  a  99-year  lease. 

The  shortage  of  office  and  com- 
mercial space  has  been  only  second  to 
that  for  housing  purposes  in  New  York 
and  co-operative  purchasing  of  office  and 
loft  buildings  by  tenants  has  begun, 
although  It  has  not  as  yet  reached  the 
proportions  of  apartment  purchasing 
by  tenants.  Transactions  in  business 
buildings  differ  from  apartment  sales 
in  that  while  co-operative  buying  is 
done  It  Is  seldom  100  per  cent  so,  the 
usual  deal  involves  the  purchase  by  a 
club  of  a  half  dozen  or  so  business  ten- 
ants, who  apportion  the  space  among 
themselves  and  then  lease  the  re- 
mainder. The  management  in  both 
cases  is  generally  vested  in  some  well- 
known  agent  under  the  direction  of  the 
tenant  owners. 


NEED  BRIDGE  BUILDERS 

TO  RESTORE  WAR  RUINS 


CONSTANTZA.  Rumania.  June  17.— 
Owing  to  the  general  destruction  of 
bridges  during  the  war  there  Is  an  ex- 
ceptional opportunity  in  Rumania  for 
American  bridge  builders.  A  bridge 
over  the  Danube  to  connect  Rumania 
with  Serbia  is  being  considered  by  the 
Rumanian  government,  There  are  18 
important  bridges  in  other  parts  of 
Rumania  awaiting  reconstruction. 

In  addition,  the  great  bridge  over 
the  Danube  at  Cernavoda.  in  many 
respects  the  greatest  structure  In  Eu- 
rope, must  be  reconstructed.  This 
bridge,  known  as  the  King  Carol 
Bridge,  Is  1260  feet  long  and  114  feet 
above    high    water. 


TO  DISCUSS  YOLO  COUNTY 
WATER  SITUATION 


WOODLAND,  Cal. — Irrigation  prob- 
lems In  Yolo  County  will  bring  to- 
gether several  hundred  farmers  at  a 
mass  meeting  called  for  next  Sunday 
at  the  Yolo  Board  of  Trade  rooms. 

Chief  among  the  questions  to  be 
discussed  will  be  the  matter  of  forming 
a  water  district  to  finance  a  scheme  for 
bringing  water  down  the  north  fork  of 
Cache  Creek  through  Indian  Valley, 
the  same  to  be  diverted  through  a  big 
impounding  dam  and  numerous  canals 
for  use  on  Yolo  County  farms. 

For  three  weeks  water  users  of  this 
section  have  been  visiting  the  site  for 
the  proposed  reservoir  in  Indian  Valley. 
In  order  to  determine  for  themselves 
whether  the  new  Irrigation  project  Is 
feasible. 

At  next  Saturday's  meeting  it  Is  ex- 
pected that  ways  and  means  will  be 
decided  upon  for  raising  close  upon 
$1,000,000  with  which  to  carry  out  the 
new  scheme. 

The  proposed  site  is  owned  by  J.  L. 
Stephens.  F  W.  Stephens  and  P,  T, 
Langenour,  all  of  this  city.  They 
bought  th«>  reservoir  property  some 
time  ago,  with  a  view  of  eventually 
fo.ming  a  new  water  district. 

They  propose  to  allow  a  committee 
of  water  users  to  appraise  the  property 
and  place  their  own  value  upon  it. 
They  insist  that  the  original  purchase 
was  not  made  with  the  idea  of  specu- 
latlnir  and  profiting  from  a  resale.         I 
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Plans  were  prepared  by  F.  H.  Schar- 
dln,  911  O  St..  Sacramento. 

Herndon  &  Finnlgan,  Sacramento, 
$28,800 

Wm.    Murcell,    Sacramento,    $29,994. 

Chas.    Vanina,   Sacramento.   $30,000. 

All  bids  were  taken  under  advise- 
ment for  a  few  days. 


RESIDENCES. 


Sketches   Being  Prepared. 
RESIDENCE,  ETC.  Cost,  $20,000 

LOS  ALTOS,  Cal. 
One-story  frame  and  plaster  nine-room 

residence,  garage  and  tank  house. 
Owner — Withheld   for   present. 
Architect — H.  H.     Gutterson,     278   Post 

St.,  San  Francisco. 


Plans  Ready  For  Figures. 
RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story    frame    residence    (7    rooms). 
Owner — Clyde  N.   Bcal,     London     Paris 

National   Bk.    Bldg..   San    Francisco. 
Architect— H.    H.    Gutterson.    278    Post 

St..  San   Francisco. 


Sketches   Being   Prepared. 

RESIDENCE  Cost,    $ 

BERKELEY,  Alameda  Co.,   Cal. 

Two-story  and  basement  frame  and 
plaster  residence  and  double  ga- 
rage. 

Owner — Withheld   for   Present. 

Architect — H.  H.  Gutterson,  278  Post 
St.,  San  Francisco. 


Contract  Awarded. 

COTTAGES  Cost.   $ 

CROCKETT.  Contra  Costa  Co..  Cal. 
Eleven    one-story   4   and   6-room   frame 

cottages. 
Owner — California    &    Hawaiian    Sugar 

Refining  Co. 
Architect — Not   Given. 
Contractor — Horace    T>.    Jones    Jr..    925 

53rd  St..  Oakland. 


Plans  Being  Prepared. 
RESIDENCE  Cost,    $7,500 

SAN   FRANCISCO.      Westwood   Drive. 
One-story  and     basement     frame     and 
plaster    residence    (7    rooms   and    ga- 
rage). 
Owner — Mr.   J.   E.   Poole. 
Architect — Miss   Ida  McCain,    318   Kear- 
ny St.,   San   Francisco. 

SPECIFICATIONS 
Floors,    hardwood;    Heating,   hot    air; 
Furnace,  coal  burning;  Interior  Finish, 
gum;    Roof,    crushed    brick. 


LOS  ANGELES.  Cal. — V.  D.  Hedden 
and  P.  E.  Tucker,  241  E.  Broadway, 
Long  Beach,  have  been  awarded  a  con- 
tract to  erect  thirty-tour  frame  bunga- 
lows and  ten  hollow  tile  bungalows  In 
the  block  bounded  by  Junipero  St.. 
Raymond  and  Dawson  Aves.,  and 
Seventh  St..  for  the  Golden  State  In- 
vestment Co.;   cost   about   $225,000. 


Plans  Being  Prepared. 

RESIDENCE  Cost.   $20,000 

FRESNO.  Fresno  Co..  Cal.     Fourth  and 

Huntington   Streets. 
Two-story  frame  and  stucco  residence. 

(tile   roof). 
Owner — Fred  Dow. 
Architect — Eugene      MathewBon.      Cory 

Bldg..  Fresno.  Cal. 


Figures  to  be  Taken  Next  Week. 
RESIDENCE  Cost.    $16,000 

SAN  FRANCISCO.     Forest  Hill. 
Two-story    frame,    plaster      and      brick 

veneer  residence   (10  rooms). 
Owner — J.   B.   Morgan. 
Architect — Walter     C.      Falch.      Hearst 

Bldg..  San  Francisco. 


Two-story  frame  and  plaster  residence 

(about    10    rooms). 
Owner — Cyril  Tobin. 
Architects — Weeks      &       Day,      Phelan 

Bldg.,    San    Francisco. 
Contractor — W.       C.      Duncan       &      Co., 

Sharon   Bldg.,   San   Francisco. 


Contract  Awarded. 
RESIDENCE  AND  GARAGE 

Cost,    $10,190 
PIEDMONT.      Alameda      Co.,    Cal.        La 

Salle  and  Crocker  Avenues. 
Two-story  frame  residence  and  garage. 
Owner — H.   W.    Harrold,    1180   Mandana 

Blvd.,  Oakland. 
Architect— Sidney    B.    Newsom.    Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor — F.    J.    Westlund,    2207    10th 

Ave.,  Oakland. 


Plans  Being  Prepared. 

RESIDENCE,    ETC.  Cost,    $10,000 

BERKELEY,  Alameda  Co.,  Cal. 

Two-story  frame  and  plaster  si.\-room 
residence  and  garage  for  2  ma- 
chines. 

Owner — H.  S.  Turrell. 

Architect — John  Hudson  Thomas,  1st 
National  Bank  Bldg.,  Berkeley. 


SCHOOLS. 


Contract    Awarded. 

SCHOOL  Cost,    $78,775 

HANFORD,  Kings  Co..  Cal.  White  St. 
near   Myrtle   St. 

One-story  reinforced  concrete  and 
brick  school  (8  rooms  and  audi- 
torium). 

Owner — Hanford    School    District. 

Designer — J.    R.    Henderson,    Tulare. 

Contractor — Brown  &  Denham.  Han- 
ford. 

Heating  and  Plumbing  to  Horlock  & 
Clow    Co.,    Hanford. 


Bids  Ck.se  July 

Cost,     $ 

high 


Plans   Being   Figured 

5th,   2   P.  M. 
HIGH     SCHOOL 
LONE  PINE,   Inyo  Co.,  Cal. 
One-story      reinforced      concrete 

school. 
Owner — Lone    Pine    Union    High   School 

District   (Mrs.  J.  V.  Skinner,  Clerk, 

Lone   Pine,  Cal.). 
Architect — Not  given. 

Certified  check  of  5%  payable  to 
clerk  required.  Plans  may  be  had 
from  clerk  of  School  Board  or  County 
Clerk's    ofhce    at    Independence,    Cal. 


SAN  FRANCISCO.— The  Board  of 
Public  Works  has  requested  the  Super- 
visors to  adopt  an  ordinance  authoriz- 
ing the  construction  of  an  addition  to 
the  Columbus  school  building. 

Herman  Barth.  233  Post  St..  is  the 
architect. 


SAN  PABLO.  Contra  Costa  Co.,  Cal.— 
A  petition  is  being  circulated  asking 
the  trustees  to  call  an  election  to  vote 
bonds  of  $35,000  with  which  to  finance 
construction  of  a  new  school  building. 


Contract   Awarded.' 

RESIDENCE  Cost,    $40,000 

HILLSBOROUGH,   San   Mateo   Co.,  Cal. 


Contract  Awarded. 

SCHOOL  Cost,  $24,900 

TEHACHAPI.  Kern  Co..  Cal. 

One-story  brick  school  (5  classrooms 
and  auditorium.) 

Owner — Tehachapi    School    District. 

Architect — Eugene  K.  Martin.  Bakers- 
field.  Cal. 

Contractor — Kutzner  &  Zimmerman. 
Bakersfleld,  Cal. 

Contract  Awarded  on  a  Percentage 
Basis. 

FINE   ARTS    BLDG.  Cost,    $ 

REDLANDS,    San    Bernardino   Co.,   Cal. 

Two  reinforced  concrete  hollow  tile 
Fine  Arts   Buildings. 

Owner — Redlands  University. 

Architect — Norman  F.  Marsh.  211 
Broadway  Central  Bldg.,  Los  An- 
geles. 

Contractor — W.   C.   Crowell,  Pasadena. 


MESA,  Ariz. — contractor  Morrison  of 
Phoenix,  has  been  awarded  the  con- 
tract at  about  $13,900  for  a  3-room 
frame  building,  at  about  $83,000  for  the 
erection  of  a  one-story  10-room  brick 
and  concrete  school  building  at  Mesa, 
plans  for  which  were  prepared  by  Ar- 
chitect V.  O.  Wallingford,  Pheonlx, 
Ariz. 


Plans  Being  Figured.     Bids  Close  July 

1.   10  A.  M. 

SCHOOL  Cost,    $ 

MADERA,  Madera  Co.,  Cal. 

One-story    brick      or    concrete      school. 

Separate    bids    for   window    shades. 

school  seats  and  desks. 
Owner — Madera   School   District.   M.   H. 

Hyrrell,   Clerk,   Madera,  Cal. 
Architects — Thos.      B.      Wiseman      and 

Walter      H.       Parker,       Associates, 

Bakersfield,   Cal. 
Certified    check    for    10%    payable    to 
Clerk  of  School  Board  required.     Plans 
may  be  seen  at  office  of  County  Super- 
intendent of  Schools,   Madera. 


ANTIOCH,  Contra  Costa  Co.,  Cal. — 
The  following  bids  were  received  on 
June  15th  by  M.  D.  Field,  Clerk  of  the 
Antioch  Grammar  School  District,  lor 
the  installation  and  completion  of  a 
heating  plant  in  the  Antioch  Grammar 
School. 

Bids  were  taken  under  advisement 
for  a  few  days  to  determine  which 
proposition  will  be  accepted.  Plans 
were  prepared  by  Architect  W,  H. 
Weeks.   75   Post  St..   San  Francisco. 

Scott   Co    (1)    $4,197;    (2)    $9,397. 

Thos.   Kennedy   (1)    $4,175:    (2)   $ . 

Carl  T.  Doel   (1)    $4,400;   (2)   $9,690. 

Robert  Dalziel  Jr  (1)  $4,537;  (2) 
$ . 

J.  E.  O'Mara  (1)   $4,850;   (2)   $ . 


Plans   Being  Figured.     Bids  Close  July 

1,  1920,  2  P.  M. 
MANUAL  TRAINING  BUILDING 

Cost,  $ 

OAKDALE,    Stanislaus   Co.,    Cal. 
One-story    concrete      manual      training 

building. 
Owner — Oakdale     Union      High     School 
District.   E.    D.   Heron.   Clerk,   Oak- 
dale.  Cal. 
Architect — W.    H.    Weeks,    75    Post   St., 
San  Francisco. 
NOTE: — The  original  date  of  opening 
bids  was  June   12th.   but  through  some 
misunderstanding   of   the    date,    no   bids 
were    received    and    the    new    date    has 
been  set. 

Certified  check  for  5%  payable  to 
Clerk  of  District  required  with  each 
bid. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Clerk  of  the  Board, 
at  Farmers  &  Merchants  Bank.  Oak- 
dale.  Cal.,  or  at  the  office  of  the  Ar- 
chitect. 


Bids    Being    Taken      for      Heating    and 
Plumbing. —  General      Contract 
Awarded. 
SCHOOL  Cost,  $39,080 

SUNNYVALE.   Santa  Clara  Co..  Cal. 
One-story  reinforced  concrete  five-room 

school   building. 
Owner — Sunnyvale       Grammar      School 

District. 
Architect — Ernest  L.  Norberg.  742  Mar- 
ket  St..   San   Francisco. 
Contractor — Peck  &  Stickle,  South  San 
Francisco. 
Bids    for    the    heating    and    plumbing 
were  rejected  and  new  bids  will  be  re- 
ceived  until  June  28th  at   11  A.  M. 

Plans  may  be  obtained  from  E.  L. 
Norberg.  Architect.  Bankers'  Invest- 
ment Bldg..  742  Market  St..  San  Fran- 
cisco, or  from  Miss  Leslie  G.  Smltb, 
Principal  of  the  Sunnyvale  School,  at 
Sunnyvale. 


Plans  Being  Figured.     Bids  Close  June 
28.   1920.   8   P.  M. 

SCHOOL  Cost,  $ 

GREENFIELD,     Monterey     Co.,     Cal. 
Frame  and   plaster  school. 


■Wednesday,     June     23, 


1920. 
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Owner — creenneld    School    District. 
Architect — Fay      R.      Spangrler.      Santa 
Maria,  Cal. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  clerk  of  the  board 
at  the  Page  Hotel  at  Greenfield,  or  at 
office  of  H.  B.  Douglas  at  King  City, 
Cal. 

A  deposit  of  twenty  ($20.00)  dollars 
cash  will  be  required  on  all  plans 
loaned.     I.    G.    Gracomazzi    Is    clerk. 


Cost,    $18,7 


Contracts  Awarded. 

School 

ROSS,  Marin  Co..   Cal. 

One-story    6-room    frame    school. 

Owner — Ross    School   District. 

Architect — C.  A.  Meussdorfter,  Hum- 
boldt   Bank    Bldg.,    San    Francisco. 

Contractor — Kent-Roamer.  San  An- 
selmo. 

BeatiDK  awarded  to  Christenson  &  An- 
derson of  Palo  Alto  for  $4,654. 


SAN  FRANCISCO.— O.  M.  Monson 
who  has  the  general  contract  for  the 
Harrison  street  school  has  awarded  a 
contract  to  Malott  and  Peterson  for 
roofing  work  and  to  the  Hauser  Win- 
dow Co.,  for  window  hardware  in  the 
structure.  On  recommendation  of  John 
Reld,  Jr.,  City  Architects,  the  awards 
have  been  approved  by  the  Board  of 
Public  "Works. 


STOCKTON,  Cal. — At  a  recent  meet- 
ing of  the  Board  of  Trustees  of  the 
College  of  the  Pacific  held  at  San  Jose, 
Stockton  was  favorfed  as  the  new  loca- 
tion of  the  school. 

The  report  made  at  the  session  stated 
that  the  Stockton  site  is  suitable  and 
the  local  bid  for  the  school  is  consider- 
ed the  best  received.  The  directors  of 
the  college  will  meet  at  the  call  of  the 
president.  Dr.  Tully  C.  Knowles,  when 
definite  action  will  be  taken.  The 
Stockton   bid   is  open  until  July  1st. 


Figures   To   Be   Called   for   June   23d. 

SCHOOL  ADDITION  Cost,  $ 

SAN    FRANCISCO.      Cortland   Ave.   Bet. 

Andover   and    Moultrie. 
One-story     frame     addition      to     school 
(auditorium    domestic    science    and 
manual     training    department). 
Owner — City  and  County  of  San  Fran- 
cisco. 
Architect — Martin  A.   Sheldon,   110   Sut- 
ter  St.,   San   Francisco. 
NOTE — A    call    for    bids    will    be    is- 
sued  on   June   23d   and   two  weeks  will 
be  allowed   for  figuring. 


Completing  Plans. 

ADDITION  Cost.  $ 

SAN  FRANCISCO,  Church  and  Twenty- 
second   Sts.    (Edison   School). 
Four-room  addition  to  two-story  frame 

school. 
Owner — City  &  County  of  San  Francisco 
Architects — O'Brien      Bros.,    240      Mont- 
gomery St.,  San  Francisco. 


MERCED,  Merced  Co..  Cal. — Bids  will 
be  considered  at  the  July  session  of  the 
Supervisors  for  the  purchase  of  the 
following  bond  issues,  proceeds  of  the 
sale,  in  each  case,  to  finance  school  im- 
provements. 

Mitchell  School  District ...  .$15,500 
Elim  Union  School  District..  14,000 
Madison  School  District....  8.000 
P.  J.  Thornton  is  County  Clerk. 

W'orking    Drawings    Being    Prepared. 

HIGH    SCHOOL  Cost,    $450,000 

SAN   FRANCISCO.      Eighteenth  St.  Bet. 
Dolores    and   Church   Sts. 

Reinforced     concrete     and     hollow     tile 
high    school    building. 

Owner — City  and  County   of  San    Fran- 
cisco. 

.\rchitect — John     Rcid     Jr.,     First     Na- 
tional Bank  Bldg.,  San  Francisco. 
NOTE — Figures     will     be    called     tor 
about  October  1st, 


Figures  To  Be  Called  for  About 
July  15th. 

ANNEX   TO   SCHOOL  Cost,    $ 

SAN  FRANCISCO.  Eddy  St.  bet.  Polk 
Street   and   Van    Ness  Avenue. 

Two-story  Class  "B"  annex  to  Adams 
School   (6  class  rooms). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Morris  M.  Bruce,  Flood 
Bldg.,    San    Francisco. 

(31363)  1st  report  Nov.  6,  1919;  3d 
April  19,  1920.  R 


Plans  Being  Figured.     Bids  Close  July 

20,   1920,   8   P.   M. 

ADDITION  Cost,    $ 

SAN    JOSE.      Santa      Clara    Co.,      Cal. 

Lowell  School  Site. 
Eigh-room   frame  addition   to  school. 
Owner — City  of  San  Jose. 
Architects — Wolfe  &  Higgins,  Auzerals 

Bldg.,  San  Jose. 


Plans  Being  Figured.     Bids  Close  July 

20,    1920,   8   P.   M. 

ADDITION  Cost,   $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Horace 

Mann  School  Site. 
Eight-room  frame  addition  to  school. 
Owner — City  of  San  Jose. 
Architects — Wolfe  &  Higgins,  Auzerias 

Bldg.,   San   Jose. 


Plans  Being  Figured.     Bids  Close  July 

20,    1920,   8   P.   M. 

ADDITION  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Thirty-two     room     frame     addition     to 

high  school. 
Owner — City  of  San  Jose. 
Architects — Binder      &      Curtis,    Binder 

Bldg.,  San  Jose. 


OAKLAND,  Cal. — The  Oakland  Board 
of  Education  opened  bids  on  June  17th 
for  a  Class  "C"  addition  to  the  Santa 
Fe  School  at  Market  and  54th  Sts.  and 
an  addition  to  the  Piedmont  Avenue 
School   at   Piedmont   and    Echo   Aves. 

Plans  were  prepared  by  the  Con- 
struction Dept.  of  Board  of  Education 
(C.  W.  Dickey  in  Charge),  Everson 
Bldg.,  Oakland. 

Alfred  Olson,  Everson  Bldg.,  Oak- 
land, submitted  the  lowest  bid  on  the 
Piedmont  Avenue  School  at  $39,797, 
and  C.  D.  Vezey,  1531  Alcatraz  Ave., 
Berkeley,  on  the  Santa  Fe  School  at 
$25,762.  Following  is  a  complete  list 
of   the    bids    received. 

.Santa   Fe    School 

Alfred    Olson     $39,797 

H.   J.    Christensen    44,990 

G.    A.    Scott    40.777 

W.    P.    Jones    45,200 

C.  D.  Vezey    46.720 

M.   C.   Vaughn    41,471 

Piedmont   Avenne   School 

A.    Cederborg    $27,450 

T.    Westlund    25,865 

S.  J.  Bertelsen    26.200 

C.  D.   Vezey    25,762 

All  bids  were  taken  under  advise- 
ment. 


FRESNO,  Cal. — At  a  special  meeting 
of  the  Fresno  Board  of  Education  held 
on  June  14th,  at  contract  was  awarded 
for  the  brick  work  on  the  Edison 
school  to  F.  L.  Erwin  for  the  sum  of 
$9250. 


BARSTOW,  Fresno  Co.,  Cal. — An 
election  win  be  held  in  the  Barstow 
School  District  June  30th  to  decide  the 
question  of  issuing  and  selling  bonds 
of  $41,000  with  which  to  finance  con- 
struction of  a  new  school  building. 
Trustees  of  the  District  are:  J.  W. 
Holland,  G.   F.   Bickel,   W.  M.  Barcus. 

Bids  Wanted  tor  Heating  and  Plumb- 
ing. Bids  Close  June  30,  1920,  11 
A.   M. 

SUNNYV.\LE,  Santa  Clara  Co..  Cal. 

Heating  and  plumbing  for  a  one-story 
reinforced  concrete  five-room 
school  building. 


Owner — Sunnyvale      Grammar      School 

District. 
Architect — Ernest  L.   Norberg,  742  Mar- 
ket  St.,   San   Francisco. 
General     Contractor — Peck     &     Stickle, 
South  San   Francisco. 
The  plans  and  specifications  for  said 
building    may    be    obtained    from    E.    L. 
Norberg,     architect.     Bankers'     Invest- 
ment  Building.   742   Market   street,   San 
Francisco,  California. 

NOTE — The  closing  date  was  report- 
ed as  being  June  28th,  which  was  an 
error. 


FAIRFIELD,  Solano  Co.,  Cal. — No 
bids  were  received  by  the  County  Su- 
pervisors for  the  purchase  of  the  Val- 
lejo  school  bonds  in  the  sum  of  $500,- 
000. 

Proceeds  of  the  sale  were  to  finance 
construction  of  new  school  buildings, 
plans  for  which  are  being  prepared  by 
Architects  W.  H.  Weeks,  75  Post 
street,  San  Francisco  and  Perry  & 
Clark  of  Vallejo. 


Contract  Awarded. 

SCHOOL  Cost,   $8,870 

EDGEWOOD,   Siskiyou   Co.,   Cal. 

One-story  brick  school. 

Owner — Edgewood   School   District.     E. 

H.   Caldwell,   Clerk,   Edgewood. 
Architect — Not   Given. 
Contractor — R.  M.   Reid,  Grenada,  Cal. 


LIVE  OAK,  Sutter  Co.,  Cal. — Trus- 
tees of  the  Live  Oak  High  School  Dis- 
trict liave  decided  to  call  an  election  to 
vote  bonds  with  which  to  finance  con- 
struction of  a  new  school  building. 


Bonds  Voted.     Plans  To  Be  Prepared. 

HIGH  SCHOOL  Cost,  $125,000 

ELK   GROVE,   Sacramento  Co.,   Calif. 

Fireproof   high    school. 

Owner — Elk  Grove  High  School  Dis- 
trict. 

Architect— W.  II.  Weeks,  75  Post  St., 
San   Francisco,   Calif. 


STORES  AND  OFFICES. 


Contract    Awarded. 

STORE  AND   LOFT  Cost,   $20,000 

SAX    FRANCISCO,    Cal.      W    Montgom- 
ery  137-6   N  Sutter. 
Two-story    and    brick    store    and    loft. 
Owner — I.    Strassburger. 
Architect — Sylvain     Schnaittacher,     233 

Post  St..  San  Francisco. 
Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 
NOTE — This  contract  does  not  in- 
clude plumbing,  painting  and  wiring 
for  which  contracts  will  be  awarded 
in   a  few   days. 


Cost,    $4000 


Contract  Awarded. 

ALTERATIONS 

Approximately. 

SAN  FRANCISCO.     Montgomery  St. 

Alter  five-story  brick  loft  building  into 
offices  (new  entrance,  interior  par- 
titions, trim,  painting,  papering, 
fi.xtures,  marble  work,  etc.) 

Owner — Title  Insurance  &  Guarantee 
Co. 

Architect — Arthur  G.  Scholz,  Phelan 
Bldg.,  San  Francisco. 

Contractor — Schultz  Constr.  Co.,  48 
Kearny   St..   San   Francisco. 


Contractors   Taking   Sub-Figures. 
AUTO    SALES    BLDG.  Cost,    $600,000 

SAN  FRANCISCO.     NE  O'Farrell  Street 

and  Van  Ness  Avenue. 
Seven-story   and    basement      reinforced 

concrete  auto  sales  building. 
Owner — Don  Lee  (Cadillac  Motor  Cars) 

1601  Van  Ness  Ave.,  San  Francisco. 
Architects — Weeks       &       Day.       Phelan 

Bldg.,  San  Francisco. 
Contractor — Lindgren    Co.,      Monadnock 

Bldg.,  San  Francisco. 
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Contractor  Taking  Sub-Figrures  On  All 

Parts  of   the  Work. 
STORE  AND  LOFT  BUILDING 

Cost.    $275,000  approximately. 
SAN   FRANCISCO.      NE   First  and   Mis- 
sion  Streets. 
Five-story     and     basement     reinforced 

concrete  wholesale  building:. 
Owner — C.   C.    Moore     &     Co.,     Sheldon 

BIdg.,    San    Francisco. 
Architect — Frederick      H.    Meyer,      742 

Market  St.,   San  Francisco. 
Contractor — Geo.    Wagner,    251    Kearny 

St.,   San   Francisco. 
The    occupants    of    the    building    will 
be   Clayberg  Bros..    Lazare-Klein   Com- 
pany and  Bauer  Brothers. 


Contract    Awarded. 

BUILDING  Cost,    116,000 

RAINIER,  Wash.  W  Rainier  Ave.  bet. 
Graham  and  Morgan  Sts. 

Two-story  steel  frame  and  brick  Tele- 
phone   Exchange    building. 

Owner — Pacific  T.   &  T.  Co. 

Engineer— E.  V.  Cobby,  333  Grant  Ave., 
San    Francisco. 

Contractor — Dougan  &  Chrisman,  Bos- 
ton  BIk.,   Seattle. 


LOS  ANGELES.  Cal. — A  permit  was 
issued  in  June  1st  for  the  erection  of 
the  12-story  and  basement  steel  frame 
office  building  extension  of  the  Pacific 
Mutual  Life  Insurance  Co.  at  the  north- 
east corner  of  Sixth  street  and  Grand 
avenue,  the  valuation  being  given  in 
the  permit  at  $2,470,000.  The  Scofleld 
Engineering  Co.,  Wright  &  Callender 
Bldg.,  are  the  general  contractors;  W. 
J.  Dodd  and  AVm.  Richards,  Brack 
Shops  Bldg.,  architect  and  engineer.  A 
permit  for  the  foundation  was  issued 
several  months  ago. 


SAN  FRANCISCO,  Cal.— Architect 
Archie  T.  Newsom,  Nevada  Bank  Bldg., 
is  preparing  plans  for  store  fixtures  to 
be  installed  in  two  candy  stores  out 
of  town.  Figures  will  be  taken  short- 
ly for  the  work. 


Sub-Figures  to  be  Taken. 

STORE  Cost,  $6,000 

SAN  FRANCISCO.     N  Eddy  Street  112-6 

E  Hyde  Street. 
One-story  reinforced  concrete  store. 
Owner — A.   F.   Rousseau,   110  Sutter  St., 

San  Francisco. 
Architects — Rousseau    &    Rousseau.    110 

Sutter  St.,  San  Francisco. 


THEATRES. 


June   12,    1920. 
Excavation  to  Start  July  15th. 
OFFICE   AND  THEATRE  BLDG. 

Cost,  $1,500,000  or  more. 
SAN  FRANCISCO.     Market  and  Taylor 

Streets. 
Eiffht-story  Class   "A"  ofiice.   store  and 

Ttearte         building,         187x152x27. 

(Loew's  Metropolitan  Theatre.) 
Owner — Loew's  Incorporated. 
Architect — G.     Albert     Lansburgh.      709 

Mission  St.,  San   Francisco. 
Contractor — MacDonald  &  Kahn, 

Rialto  Bldg.,   San   Francisco. 
Steel  awarded  to  Dyer  Bros.,   17th   and 

Kansas  Streets. 
NOTE — MacDonald  &  Kahn  will  take 
bids  for  the  excavating  shortly. 


Cost,  $ 

Hollywood   Blvd. 


Contract   Awarded. 

THEATRE 

LOS   ANGELES,   Cal. 
and  McCulIom  St. 

Motion  picture  theatre   (2000  seats). 

Owner^ — .Sid  Grauman, 

Architect  &  Contractor — The  Milwau- 
kee Bldg..  Co..  315  Wright  &  Cal- 
lender Bldg.,  Los  Angeles. 


IRRIGATION  PROJECTS. 


MARYSVILLE,  Yuba  Co..  Cal.— The 
Yuba  County  Supervisors  have  Ap- 
proved plans  and  specifications  for  the 
bridge  to  be  con.structed  across  the 
Middle  Yuba  river  at  Freeman's  cross- 
ing on  the  state  highway  between  Ne- 
vada City  and  Downieville.  The  struc- 
ture will  be  built  by  the  State  Highway 
Commission. 


SANTA  ANA.  Cal. — Until  11  A.  M.. 
July  6.  bids  will  be  received  by  Super- 
visors of  Orange  County,  for  construc- 
tion of  560-.ft.  extension  of  the  Yorba 
bridge.  The  present  bridge  is  440  ft. 
long  and  20  ft.  wide.  Estimated  cost 
of  extension  $32,000.  J.  L.  McBride, 
County    Engineer. 


MADERA,  Madera  Co.,  Cal. —  <V.  K. 
Curtin,  County  Clerk,  has  been  in- 
structed to  call  bids  for  constructing  a 
bridge  over  Picayune  Creek  on  the 
Course  Gold  road,  in  the  Fourth  Road 
District. 


OAKDALE.  Stanislaus  Co..  Cal. — Fail- 
ure of  the  Pacific  Gas  &  Electric  Com- 
pany to  submit  the  promised  agreement 
for  sale  of  storage  water  from  the  pro- 
posed Donnell's  Flat  reservoir  at  the 
meeting  of  the  Oakdale  Irrigation 
Board  prompted  the  directors  to  adopt 
a  resolution  calling  upon  the  State 
Commission  for  permission  to  issue 
bonds   for   construction   of   the   Melones 

The  board  submitted  plans  for  the 
dam,  prepared  by  H.  H.  Wadsworth, 
consulting  engineer,  who  estimates  the 
cost  at  $1,300,000,  with  an  additional 
$300,000  for  unforeseen  contingencies, 
reservoir. 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
E.  D.  Barclay  was  awarded  the  con- 
tract at  $18,158.16  for  constructing  a 
timber  bulkhead  at  the  foot  of  Market 
street  tor  the  city.  Chas.  Steffgen  bid 
$21,948.40  and  John  P.  Hunter  $36,000. 
The   city    will    furnish    materials. 


OAKLAND.  Cal.— After  a  denial  by 
an  official  of  the  American  Dredging 
Company  that  the  concern's  bid  for  the 
redredging  of  the  inner  harbor  along 
the  quay  wall  is  excessive,  the  city 
council  passed  an  ordinance  appro- 
priating $32,000  for  the  work  and  a 
resolution  approving  the  bond  of  the 
company  for  its  contract. 


SAN  RAFAEL.  Marin  Co..  Cal.— The 
erection  of  a  new  bridge  to  replace  the 
present  structure  between  Belvedere 
and  Tiburon  was  discussed  at  the  last 
meeting  of  the  Supervisors. 

The  Supervisors  visited  the  bridge 
with  County  Surveyor  Charles  Richard- 
son and  decided  to  leave  the  permanent 
approaches  to  the  bridge  stand,  use 
steel  girders  and  install  a  concrete 
draw  bridge  with  -wooden  uprights  and 
ton.  The  improvement  will  cost  about 
JSfino  or  $9000.  The  Belvedere  people 
ask   for  a  $40,000   bridge. 


SACRAMENTO.  Cal.— C.  E.  Upham  of 
Emmation  Landing.  Sherman  Island, 
Sacramento  County,  has  obtained  from 
the  Supervisors  of  Sacramento  County 
permission  to  construct  and  operate  a 
wharf  on  the  Sacramento  river  at  Em- 
mation Landing  for  a  period  of  20 
years,  beginning  May  15.  Upham  has 
applied  to  the  Railroad  Commission  for 
an  order  approving  such  franchise. 


MADERA.  Madera  Co.,  Cal. — Quinton, 
Code  &  Hill.  Hollingsworth  Bldg..  Los 
Angeles,  have  been  appointed  consult- 
ing engineers  in  charge  of  the  storage 
works  for  the  Madera  Irrigation  Dis- 
trict's project  on  the  San  Joaquin  river. 
They  will  design  the  proposed  dam  at 
Millerton,  about  20  miles  northeast  of 
Fresno,  and  will  have  supervision  of 
the  construction  of  the  dam  and  all  its 
appurtenances.  The  proposed  dam  will 
raise  the  water  285  ft.  and  impound 
about  400.000  acre  ft.  It  will  be  a  gravity 
type  concret  masonry  3900  ft.  ions  nn 
top  and  will  contain  about  1,300,000  cu. 
yds.  of  masonry.  This  is  three  times 
the  amount  of  material  in  the  Roose- 
velt dam  in  Arizona,  which  raises  the 
water  225  ft.  <A  spillway  will  be  con- 
structed about  one  mile  away  from  thf. 


dam  discharging  Into  another  large 
gorge.  Power  development  is  also  con- 
templated by  diverting  the  water  at  i, 
height  of  about  100  ft.  About  60,000 
kilowatts  will  be  developed.  The  site 
selected  is  favorable  to  construction 
operations,  being  easy  of  access.  A  pre- 
liminary report  on  this  project  was 
made  by  Quinton.  Code  &  Hill  about 
two  years  ago.  They  will  now  proceed 
with  the  preparation  of  the  final  plans. 
Construction  work  will  probably  not 
be  started  until  in  the  spring  of  1921. 
Thomas  H.  Means  of  San  Francisco,  Is 
consulting  engineer  for  the  district  in 
charge  of  the  distributing  system.  The 
entire  project  will  cost  from  $15,000,000 
to    $20,000,000. 


SAN  LUIS  OBISPO,  San  Luis  Obispo 
Co.,  Cal. — The  Supervisors  rejected  all 
bids  receiveo  uu  june  »  lor  constructing 
a  reinforced  concrete  oridge,  consisting 
of  nine  spans  of  90  ft.  each  over  Salinas 
river  at  San  Miguel.  The  bids  were: 
Western  Coast  Construction  Co.,  $129,- 
298;  Healty  Tibbitts  Constr.  Co.,  $13»,- 
783:  Ross  Constr.  Co.,  $217,562.  Engi- 
neer's estimate.  $115,000.  Warren  B. 
Burch,  County  Engineer. 


UNITED  STATES  CIVIL 

SERVICE  EXAMINATIONS 


Highway  Bridge  Engineer.  $2,100  to 
$2,700  a  year.  Junior  Highway  Bridge 
Engineer,  $1,320  to  $1,920  a  year.  Ex- 
amination to  be  held  July  13,  1920.  Ap- 
ply for  Form  1312. 

Research  Engineer.  $3.000-$3.600  a 
year.  Examination  to  be  held  July  20, 
1920.      Apply    for    Form    2118. 

Assistant  Explosives  Engineer,  tl,- 
62n-$2,400  a  year.  Examination  to  be 
held  July  20,  1920.  Apply  for  Form 
2118. 

Computer.  $1,400  a  year.  Coast  and 
Geodetic  Survey.  Examination  to  be 
held  July  21-22,  1920.  Apply  for  Form 
1312. 

Electrical  Engineer,  $14  per  Diem. 
Examination  to  be  held  July  27,  1920. 
Apply   for  Form    1312. 

Further  information  and  application 
blanks  may  be  had  from  local  Post 
Office. 


X 


SAVES  YOU  MONEY 

New  and  re-newed  screw  caaog 
and  standard  pipe  for  every  re- 
quirement; tested  and  guaranteed 
for  150  pounds  working  preseure; 
dipped  in  hot  aaphaltum  to  preTont 
corrosion.  Elxtensivelf  used  hj 
orchardists  and  farmers,  water- 
works, mines,  etc. 

Pacific  Screw  Casing  is  •eamlees 
•teel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  aa 
much  as  on  standard  pipe. 

Fittings  and  valves  for  erary 
purpose;  special  fittings  made  to 
order.  Tell  us  today  what  your 
requirements  are;  let  us  saT* 
you  money. 

PACIFIC  PIPE  CO., 
231  HoRird  St.  i"  ttrnd-,  i 


^i»= 


Wednesday,     June      23,      192fl 

Ejigineering. 


IRRIGATION  PROJECTS. 


YUBA  CITY,  Sutter  Co.,  Cal.— July 
7th  is  the  date  set  by  the  Sutter  County 
Supervisors  to  consider  the  report  of 
State  Engineer  W.  F.  McCIure  on  the 
proposed  formation  of  the  Feather 
River  Irrigation  District  in  Sutter 
County. 
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payment  for  the  work  and  council  has 
decided  to  defer  the  paving  until  the 
bonds  can  be  sold. 


PHOENIX,  Ariz. — Construction  of 
the  Hors'^Shoe  and  Camp  Verde  dams 
to  be  built  by  the  Paradise  Valley  Ir- 
rigation District,  together  with  the  di- 
version dam,  distributing  canal  and 
laterals  and  power  plants  will  cost 
116.000,000,  according  to  the  engineer's 
estimates.  The  agreement  between  the 
Pai'a'dlse  Valley  District  and  Secretary 
of  the  Interior  must  be  approved  by 
the  Salt  River  Valley  Water  Users'  As- 
sociation. 


KLAMATH  FALLS,  Ore.— The  land- 
owners of  the  Klamath  Drainage  Dis- 
trict'have  instructed  the  directors  to 
authorize  the  issuance  of  $200,000  in 
bonds  for  the  construction  of  a  drain- 
age system  for  the  20,000  acres  of  land 
In   the   district. 


MACHINERY. 

CALEXICO,  Imperial  Co.,  Cal. — Until 
7:30  P.  M.,  June  28,  bids  will  be  re- 
ceived by  trustees  of  Calexico  school 
district,  C.  S.  Anderson,  clerk,  for  ma- 
chinery and  equipment,  including 
American  36-in.  handsaw.  Fay  & 
Eagan  36-in.  handsaw,  Oliver  36-in. 
handsaw  and  three  jointers,  Lightning, 
American    and    Oliver. 


ing  win  consist  of  4  Ib  of  crushed  rock 
and  2^  in.  asp^altic  concrete  wearing 
surface. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Ordinances  of  intention  for  street 
work  under  Imp.  Act  of  1911  have  been 
adopted  by  the  city  commission  as  fol- 
lows: 

Virginia  Court  between  Sth  and  9th 
Sts..  Cypres  Way  between  Magnolia 
and  Chestnut  Aves.,  and  Opal  Place  be- 
tween Magnolia  Ave.  and  Virginia 
Court  to  be  paved  with  one  course  con- 
crete. 

Alley  in  block  76,  resub  of  Alamitoa 
Beach  townsite  to  be  paved  with  con- 
crete and  bituminous  protective  coat. 

First  alley  north  of  Broadway  be- 
tween Junipero  and  Kennebeck  Aves., 
and  first  alley  west  of  Kennebeck  Ave. 
between  Broadway  and  Junipero  Ave. 
to   be   paved   with   one  course   concrete. 

Park  Court  betwcn  Anaheim  and  14th 
Sts.  to  be  paved  with  one  course  con- 
crete. 

Alley  in  block  131,  Alamitos  Beach 
townsite,  to  be  paved  with  one  course 
concrete. 

Alley  in  block  R,  Mira  Mar  tract,  to 
be  paved  with  one  course  concrete. 


BAKERSPIELD,  Kern  Co.,  Cal.— Up 
to  11  A.  M.,  July  6th,  bids  will  be  re- 
ceiveil  by  F.  E.  Smith,  County  Clerk, 
for  ■  furnishing  and  installing  a  cold 
storage  box  approximately  12'x8'xll', 
outside  sizes,  and  refrigerating  and 
Ice  making  apparatus  for  Kern  County 
Hospital. 

TJie  plant  wanted  Is  the  Audiffren- 
Slngrun"  Apparatus,  as  manufactured 
by  the'H. 'W.  Johns-Manville  Company 
of  California.  The  general  bid  as  sub- 
mitted' by  the  contractor,  shall  be  based 
on  -Hie  above  apparatus.  No  type  of 
apparatus  will  be  considered  that 
operates  tinder  high  pressure,  or  which 
uses  ammonia  or  any  other  dangerous 
vas. 

Certified  check  for  10%  payable  to 
Chairman  of  Board  of  Supervisors  re- 
quired. 

SEWERS,     STREET    WORK, 
ROADS  AND  WATER 

SYSTEMS. 

'^"•\j,  _    ,  .      '     '  '  ■ .  '     ' 

EAGLE  ROCK  CITY.  Los  Angeles  Co. 
Cal. — Until  8  P.  M..  July  6,  bids  will  be 
received  by  City  Clerk  Bcnj.  B.  Mart- 
solf  for  improving  Ellis  Ave.  and  Dela- 
ware Ave.,  between  Broadway  and 
Colorado  Blvd.  by  grading  and  paving 
with  2-in.  oil  macadam  and  construct- 
ing cement  curb  and  sidewalks;  work 
to  be  done  under  Imp.  Act  of  1911.  T. 
A.  Jordan,  Washington  Bldg.,  Los  An- 
geles,  city  eningeer. 


COLUSA,  Colusa  Co.,  Cal. — The  Super- 
visor, T.  D.  Cain,  Clerk,  have  appo- 
priated  $5,000  for  repairing  the  road 
between  Arbuckle  and  Sulphur  Creek. 


YUBA  CITY,  Suter  Co.,  Cal. — At  the 
last  meeting  of  the  County  Supervis- 
ors, contracts  were  awarded  to  the 
Coast  Rock  &  Gravey  company  for 
gravel  at  $1.60  per  ton;  Yuba  River 
Sand  company  for  sand  at  $1.15  per 
ton;  Pacific  Portland  Cement  company 
for  cement  at  $4.03  per  barrel;  Pacific 
Coast  Steel  company  for  reinforced 
steel  at  $.0523  per  pound. 

The  Coast  Rock  &  Gravel  company 
was  given  the  contract  for  furnishing 
3200    tons    of   rock    at    $1.60    a   ton. 

The  materials  will  be  used  for  Coun- 
ty highway  work  under  the  bond  Issue. 


BERKELEY,  Alameda  Co.,  Cal. — No 
bids  were  reoeived  by  the  City  Council, 
A.  G.  Briggs,  City  Clerk,  for  scarifying, 
patching,  surfacing  with  rock,  asphalt 
and  screenings  streets,  in  accordance 
with  specifications  adopted  by  Resolu- 
tion No.   8328-N  S. 


BERKELEY,  Alameda  Co.,  Cal. — The 
City  Council,  A.  G.  Briggs,  City  Clerk 
has  rejected  bids  submitted  for  furnish- 
ing approximately  8,500  cubic  yards  of 
rock,  gravel  and  screenings  to  be  used 
for  street  purposes,  deliveries  to  be 
made  commencing  July  1,  1920. 

The  materials  will  be  purchased  in 
the    open    market. 


TUCSON,  Ariz. — The  state  highway 
department  submitted  the  only  bid  at 
cost  plus  10  per  cent  for  constructing 
Sec.  A  of  the  Benson-Vail  highway. 
Thos.    Maddock,    state    engineer    . 

SAN  DIEGO,  Cal. — John  Engebretsen, 
low  bidder  at  $77,000  for  the  Tide  St. 
paving,  has  refused  to  accept  bonds  In 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Marshall  &  Baiter,  Highway  Contrac- 
tors, submitted  the  best  bid  to  the 
Supervisoi^s  at  $l*,172  for  the  purchase 
of  highway  equi|>ment  and  tools  and 
it  was  accepted. 


NAPA.  Napa  Co.,  Cal.— The  City  En- 
gineer has  been  instructed  to  prepare 
plans,  for  the  Improvement  of  First 
street  from  Randolph  td  Franklin  fol- 
lowing the  receipt  of  a  petition  from 
property  owners  In  that  thoroughfare 
asking  that  it  be  improved  from 
Franklin   to  Jefferson  streets. 


YUBA  CITY,  Sutter  Co.,  Cal. — The 
Federal  Construction  Co.,  has  been 
awarded  a  contract  by  the  County  Su- 
pervisors tor  building  the  3.03  miles 
of  the  Nicolaus  road  from  Bogue  to 
Oswald. 

The  bid  is  $26,126  per  mile  for  con- 
crete  pavement. 

The  contract  for  the  building  of  2V4 
miles  of  asphalt  macadam  highway 
known  as  the  Nicolaus-Feather  river 
road  was  awarded  to  D.  C.  Howard  of 
Chico  for  $11,106  per  mile. 


TURLOCK.  Stanislaus  Co.,  Cal.— 
Plans  for  the  water  system  for  the 
Delhi  Colony,  near  Turlock,  are  being 
completed  according  to  Prof.  Elwood 
Mead,  Chairman  of  the  State  Land  Set- 
tlement Board.  A  concrete  pipe  sys- 
tem will  be  Installed  and  will  irrigate 
5,000  acres.  It  will  be  the  largest 
concrete  p^ipe  system  in  the  the  San 
Joaquin  Valley.  The  pipe  win  be  man- 
ufactiired  at  Delhi  in 
course  of  construction 
is  Farmstead  Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Plans  and  specifications  for  the  paving 
of  the  hill  section  east  of  Pine  street 
have  been  approved  by  the  City  Trus- 
tees. The  streets  will  be  paved  with 
concrete  24,  28  and  30  feet  in  width. 

Plans  for  the  construction  oT  a  sewer 
in  Howard  and  Mill  streets  have  also 
received  the  approval  of  the  Trustees 
and  a  call  for  bids  will  be  issued 
shortly.  The  sewer  will  relieve  the 
outlet  on  the  municipal  water  front 
property  and  will  carry  sewage  into 
the  Escobar  street  line. 

W.  S.  Farley  is  City  Engineer. 


SANTA  BARBAHA,  Santa  Barbara 
Co.,  Cal. — Until  2  P.  M.,  July  6,  bids 
will  be  received  by  supervisors  of 
Santa  Barbara  County  for  constructing 
a  pavement  with  crwshed  rock  founda- 
tion and  asphaltic  concrete  wearing 
surface  with  all  nncessary  drainage 
structures  in  Road  Imp.  Dist.  No.  1, 
under  act  of  1907.  C  A.  Hunt,  county 
clerk.  The  work  consists  of  grading, 
draining  and  paving  about  11,000  lin. 
ft.  of  portions  of  6th,  7th  and  Sth  Sts., 
Linden,  Maple,  Walnut  and  Palm  Aves. 
in   the   town  of  Carplrteria.     The   pav- 


LODI,  San  Joaquin  Co..  Cal. — City 
Engineer  Barzellotti  is  having  grades 
established  preparatory  to  the  paving 
of  East  Elm,  Main,  Stockton,  Locke- 
ford  and  Church  streets  and  Pleasant 
avenue. 

A  petition  has  been  received  by  the 
Trustees  asking  the  paving  of  two 
blocks  in  Lockeford  street  from  School 
to  Church  Sts.,  and  the  alley  through 
Block  7  from  School  to  Church  St.,  be- 
tween LodJ  and  Walnut  Sts. 


CAI.SON  CITY,  Nevada. — The  State 
Highw..y  Commission,  C.  C.  Cottrell, 
Highway  Engineer,  has  awarded  a  con- 
tract to  J.  Woods.  336  Mill  St.,  Reno, 
Nevada,  at  $4,166.10  tor  grading  and 
installing  culverts  on  the  State  High- 
way 0.42  miles  south  of  Steamboat  to 
Steatnboat.  The  only  other  bidder  was 
Armstrong  and  Baker  of  Reno,  at  $4,- 
722.40. 


WOODLAND.  Tolo  Co..  Cal— The 
Yolo  County  Supervisors  are  undeter- 
mined as  to  whether  to  continue  with 
the  program  for  a  new  highway  system 
to  cover  every  section  of  the  county. 

At  a  recent  meeting  the  Board  de- 
cided to  advertise  for  bids  for  the  next 
unit.  If  tjie  bids  are  too  high  the  road 
work  will  be  dropped  until  such  time 
as  prices  return  to  their  normal  level. 

The  Woodland-Rumsey.  Davis-Win- 
ters and  Elkhbrn-Washington  surveys 
have  been  completed  and  are  to  be  ad- 
vertised for. 


OROVILLE,  Butte  Co.,  Cal. — City  En- 
gineer S.  J.  Norris  has  been  instructed 
to  prepare  plans  for  the  improvement 
of  High  street  for  its  entire  length. 


FLAGSTAFF,  Ariz. — Warren  Bros. 
Co.,  204  Noll  Bldg.,  Phoenix,  Ariz.,  was 
awarded  t^e  contract  at  $^4,920.40  for 
paving  1.098  miles  of  state  highway  in 
the  town  of  Flagstaff  with  4-in.  as- 
phaltic concrete  base  and  2-in.  Warren- 
ite  surface,  using  local  sand.  Other 
bidders  were  White  &  Miller  of  Yuma, 
Baudebaugh  of  Flagstaff,  and  South- 
west Contracting  Co.  of  Phoenix. 


RIVERSIDE.  Riverside  Co.,  Cal. — 
The  City  Street  Department  submitted 
the  only  bid  at  $32,936.68  for  paving 
Magnolia  avenue,  involving  229,461  sq. 
ft.  oil  macadam  at  13c  ft..  321  ft.  cul- 
vert at  $4.25  ft.;  348  ft.  culvert  at  $3.75 
ft.,  and  175  ft.  24-i-n.  concrete  pipe 
drainage  sewer  at  $2.50  ft.  Action  was 
deferred  until  June  15. 
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LOS  ANGELES,  Cal.— A.  V.  C'lialiiiers, 
824  S.  Harvard  Blvd.,  was  awarded  the 
contract  at  $10,415.51  for  improving 
Evergreen  Ave.  between  First  and 
Fourth  Sts.,  involving  257  sq.  ft.  con- 
crete paving  at  50c  ft.;  21,654  sq.  ft, 
grading  at  7c  per  ft.;  21,654  sq.  ft.  oil- 
ing and  rolling  at  7c  ft.;  2334  ft.  ce- 
ment curb  at  65e  ft.;  11,472  sq.  ft.  ce- 
ment sidewalk  at  22o  ft.;  4969  sp.  ft. 
concrete  gutter  at  29c  ft.,  and  storm 
drain  at  $1773.30.  Ejigineer's  cost  esti- 
mate, $8962.01.  M.  S.  Cummings  sub- 
mitted a  bid  which  was  incomplete. 


VISALIA,  Tulare  Co..  Cal. — L.  W. 
Davey,  32  Orange  St..  Long  Beach,  and 
C.  J.  Kilmer,  432  Lake  St.,  Huntington 
Beach,  submitted  the  lowest  bid  at 
$48,304.90  for  constructing  the  Oro-si- 
Orange  Cove  division  of  the  county 
highway.  6.507  miles  in  length,  in- 
volving 3904  cu.  yds.  e.xcavation  at  $1 
yd.,  and  6363  cu.  yds.  concrete  paving 
at  $6.98  yd.;  county  to  furnish  all  ma- 
terials estimated  to  :  cost  $33,736.20; 
bids  opened  June  8.  1920.  C  N.  Con- 
struction Co;  of  Visalia.  bid  $53,183.65, 
$1.09  for  excavating-  and  $8.35  for  pav- 
ing. E.  E.  Herdman,  Visalia,  bid  $60.- 
020.57.  $1.09  for  excavating  and  $9  for 
paving.  Engineer's  estimate.  $63,509.71. 
$1.60  for  excavating  and  $9  for  paving. 
Lawrence  Moye,  County  Surveyor, 

SACRAMENTO,  Cal.— The  City  Com- 
missioners have  avi-arded  a  contract  to 
the  McGillivray  Construction  Co.,  of 
Sacramento,  for  improving  13lh  street 
from  R  to  X  streets  by  grading  and 
paving  with  m  inches  of  asphalt  con- 
crete; for  Marshall  Way  from  28th  St. 
to  Franklin  Blvd..  by  grading;  con- 
structing concrete  curbs  and  gutters 
and  paving  with  asphaltic  concrete.  M. 
J.   Desmond   is  City  Clerk. 


SANTA  ROSA,  Sonoma  Co..  Cal. — Pe- 
titions are  being  circulated  requesting 
the  Supervisors  to  build  a  concrete 
road  through  the  business  section  of 
Penngrove  from  the  State  highway  to 
Sonoma   avenue. 

W.  W.  Felt  Jr..  is  County  Clerk. 


SAN  RAFAEL.  Marin  Co..  Cal.— The 
ordering  of  improvements  in  Sixth 
street  has  been"  postponed  by  the  City 
Council  until  the  next  meeting.  The 
City  Engineer  reported  that  he  had  de- 
cided upon  a  ten  per  cent  grade  and  the 
cost  of  concrete  gutters  and  curbs  and 
permanent  concrete  navement  would  be 
$3.92  a  foot. 

The  CHy  Engineer  is  completing 
plans  for  improvements  in  the  South- 
ern Heights  District  and  will  submit 
estimates   of  cost   at   the   next   meeting. 


LODI.  San  Joaquin  Co..  Cal. — The 
construction  of  an  additional  septic 
tank  Is  planned  by  the  City  Trustees. 
City  Engineer  Barzollotti  has  been  in- 
structed   to    make    estimates    of    costs. 

The  Trustees  at  the  last  meeting  ^.s- 
cussed  the  proposed  construction  of 
storm  sewers  in  the  northern  section  of 
the  city. 


MODESTO.  Stanislaus  Co..  Cal. — The 
Standard  Paving  Co.,  of  Modesto,  has 
been  awarded  a  contract  by  the  City 
Council  W.  O.  Thompson.  City  Clerk, 
for  the  Improvement  of  Thirteenth  St., 
from  the  northwest  line  of  L  St.  to  the 
south  line  of  Needham  St.,  by  grading 
and  constructing  a  4-inch  concrete 
base  with  H4-inch  Bitulithic  wearing 
surface,  concrete  curbs  and  gutters. 

The  Standard  Paving  Co.,  also  re- 
ceived the  contract  for  simil.ar  im- 
provements in  Twelfth  St.  from  the 
northwest  line  of  L  to  the  southeast 
line    of   N    street. 

Work  will  be  done  under  the  Im- 
provement Act  of  1915. 


LOS  ANGELES.  Cal. — An  ordinance 
of  Intention  for  the  new  Broadway  and 
Seventh  St.  sewer  under  Vrooman  act 
was  adopted  by  Council  on  June  2.  A 
cement  pipe  sewer  IS  to  24  inches  di- 
ameter, will  be  constructed  in  Broad- 
way between  Fourth  and  Seventh  Sts.; 
brick-concrete .  sewer,  27-in.  di.ameter. 
In  Seventh  St.  between  Maple  Ave.  and 
Broadway;  cement  pipe  sewer  15  to  18 
In.  diameter  In  Sixth  St.  between 
Broadway  and  Grand  Ave.;  12-in.  ce- 
ment pipe  sewer  In  Si\th  St.  at  Hill  St., 
and  8-ln.  cement  pipe  sewer  in  Olive 
St.,  at  .Sixth;  manholes,  junction  cham- 
bers, lampholes  and  concrete  reinforce- 
ment. ■     ■ 


structing  a  disintegrated  granite  pave- 
ment on  the  Lancaster-Terra  Bonita 
road,  in  Road  Improvement  District  No, 

155. 


SAN  RAFAEL,  Marin  Co.,  Cal. — At 
$6,345  the  County  Supervisors  have 
awarded  a  contract  to  S.  P.  Brownlee 
of  San  Rafael  for  macadamizing  the 
County  road  between  Wolfe  Grade 
through  Kentfleld  to  the  State  High- 
way and  along  .the  County  road 
through  Schaefer's  Grove  to  Ross.  The 
road  is  to  be  graded  on  Wolfe's  Hill 
and  from  Wolfe's  Hill  to  Green  Brae. 
One  and  a  half  miles  of  macadam  will 
be  put  in  and  1.95  miles  of  road  graded 
and   resurfaced. 


RAILROADS. 


EUREKA.  Humboldt  Co.,  Cal. — The 
Mercer-Fraser  Co.,  of  Eureka,  at  $24,990 
submitted  the  lowest  bid  to  the  U.  S. 
Engineer  Officer  for  the  construction  of 
the-  government  railroad  from  the 
north  jetty  to  connect  with  the  North- 
western Pacific  lines  at  Samoa. 

The  only  other  bidders  "w^ere  Else- 
more   &  Jacobs  of  Eureka  at   $43,470. 

Material  is  to  be  furnished  by  the 
government  and  the  contract  is  for  the 
grading  and  laying  the  track  only.  The 
road  will  connect  with  the  Milwaukee 
spur  about  half  way  between  the  wreck 
of  the  Milwaukee  and  .Samoa  and  will 
be  approximately  four  miles  long. 
There  will  be  about  28,000  yards  of 
grading  to  be  done  across  the  sand 
dunes. 


Official    Proposals. 


NOTICE   TO   CONTRACTORS. 


nrawingx  and  Speclfloutlon  No.  4199, 
CoverlnK  Colil  Storage  Insulation, 
Naval  Bane,  AInriiie  Barnu'k.s,  San 
Diego,  Calif. 

Attention  is  invited  to  the  fact  that 
proposals  on  the  work  mentioned  above 
will   be  opened  in  the  near  future. 

The  drawings  and  specification  mav 
be  obtained  on  application  to  the 
Bureau  in  Washington,  D.  C.  to  the 
Commandant.  Twelfth  Naval  District 
417  Sheldon  Building,  San  Francisco, 
Calif.,  or  to  the  Public  Works  OIRcer. 
U.  S.  N..  Timken  Building.  San  Diego. 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  re- 
turn within  five  days  after  the  award 
of   the   contrtict. 

The  work  consists  of  furnishing  and 
installing  complete;  (a)  the  insulation 
and  accessories  for  the  cold  storage 
and  ante-rooms,  freezing  and  water 
storage  tanks  and  piping  in  the  In- 
dustrial Building;  and  (b)  the  insula- 
tion and  accessories  for  the  refrigera- 
tors for  the  six  barracks  buildings. 

The  estimated  cost  is  $25,000. 

R.   L.   MARTIN, 
Lieutenant   Commander,  C   E.   C,  U.   S. 
N.,    By.  direction    of   Public    Works - 
Officer. 


NOTICE    TO    CONTRACTORS. 


•rnivlngo  and  Speeiflcatlon  No.  41S7 
<M»*erliiB:  iiuarterninHterN  .StorehoiiHe 
.Marine  Il:irrnek>i,  Naval  Bafie,  Snr 
niego,   Calif. 


LOS  ANGELES.  Cal.— Rogers  Bros. 
Co..  350  Merrick  St..  was  awarded  the 
contract   June    7      at    $68,900   for     con- 


Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  in  the  near 
future  on  the  work  mentioned  above. 

The  drawings  and  specification  may 
be  o!)tained  on  application  to  the 
Bureau  in  Washington.  D.  C.  to  the 
Public  Works  Officer.  U.  S.  N..  Timken 
Building.  San  Diego,  Calif.,  or  to  the 
Commandant,  Twelfth  Naval  District, 
Sheldon  Building,  San  Francisco,  Calif.. 
by  placing  a  deposit  of  ten  dollars 
($10.00)  as  security  for  their  sife  re- 
turn witliin  five  days  after  the  award 
of   the  contract. 

The  work  covers  the  erection  of  a 
two-story  structure  for  use  as  a  Quar- 
termaster's Storehouse.  The  building 
will  have  reinforced  concrete  founda- 
tions supported  on  concrete  piles;  re- 
inforced concrete  columns,  floors  and 
low  pitched  roof  construction,  with 
built-up  roofing;  steep  pitch  wooi'   r  loT 


construction  with  terra  cotta  tlie  roof- 
ing; hollow  building  tile  wallii  and 
partitions,  with  stucco  on  exterior 
surfaces  and  plaster  on  interior  sur- 
faces; brick  walls  where  Indicated; 
suspended  metal  ceilings  in  archway 
4nd  vestibules;  artificial  stone  exterior 
trim;  marble  wainscot  and  partition: 
wood  doors,  trim  and  Sisb;  metal 
covered  doors  and  .frames;  steel  roll- 
ing doors;  complete  plumbing,  heating, 
and  electric  lighting  and  pow.3r  sys- 
tems; fire  protection  'system,  and  two 
freight   elevators. 

The  estimated  cost   is  $145,000  00, 
R.    L.    MARTLV. 
Lieutenant   Commander.    C.    E.    C.   U.    S. 

N,,    By    direction    of    Public    Works 

Officer, 


NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  tor  construct- 
ing the  Somes  Bar  Bridge  across  the 
Salmon  River  in  the  Klamath  National 
Forest,  Siskiyou  County,  California, 
will  be  received  by  the  District  Engi- 
neer, Bureau  of  Public  Roan-'  IT.  S.  De- 
partment of  Agriculture,  at  SS6  Mills 
Building,  '  San  Francisco,  California, 
until  2:00  P.  M.  o'cIo<?lc;  on  the  28tli  day 
of  June,  1929,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 
The  right  is  reserved  to  reject  any  and 
all  bids,  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained to  be  experienced  and  respon- 
sible. 

The  location  is  about  '^  mile  below 
Somes  Bar  and  6  miles  above  Orleans, 
on  the  Klamath  River  Road.  It  is  about 
77  miles  from  Trinidad,  the  terminus 
of  the  N.  W.  P.  Ry. 

The  work  consists' «f  erecting  a  tim- 
ber truss  on  concrete  pier  and  abut- 
ment, with  70  ft.  of  timber  trestle  ap- 
proach. The  principal  items  are  1-150 
timber  truss  containing  60  MBM  of 
lumber  and  15  tons  of  steel;  85  cu.  yds. 
Class  "A"  concrete;  80  cu.  yds.  Class 
"B"  concrete;  30  MBM  lumber  in 
trestle. 

A  road  extends  to.  a  point  %  mile 
from  the  bridge  and  the  intervening 
section  is  now  under  construction  and 
will  open  for  traffic  to  the  bridge  by 
July  15.  1920.  It  will  be  kept  open  dur- 
ing  the   construction   season. 

Douglas  Fir  obtained  locally  will  be 
used. 

The  work  embraced  in  this  contract 
shall  be  completed  within  150  weather 
working  days. 

The  contract  form  '  and  the  maps. 
plans,  specifications,  -and  estimates  of 
quantities  may  be  examined  by  re- 
sponsible  contractors   at   the   following 

886    Mills     Building.     San     Francisco, 

J.  H.  ObermuUer.  Somes  Bar.  Califor- 
nia. 

All  proposals  must  be  made  on  forms, 
and  in  accordance  with  instructions 
forming  a  part  of  the  specifications 
above  referred  to. 

C.  H.  SWEETSER. 
District  Engineer. 
BIDS     AVANTED     FOR    STEEL     HANG- 

.4RS,  GENERATOR   HOUSES,  ETC. 


ASPHALT  PLANT  FOR 
BAKERSFIELD  COMPLETED 


BAKERSFIELD.  Cal..  June  17 — The  ■ 
Bakersfield  Engineering  Co.'s  plant  at 
Fifteenth  and  O  Sts.  will  be  ready  for 
operation   next  'Monday. 

The  concern  will  employ  between 
twenty  and  thirty  mon  and  will  be  en- 
gaged exclusively  in  the  manufacture 
of  Willite  paving,  a  rew  asphaltic  pav- 
ing process.  '  Recently,  the  city  coun- 
cil adopted  the  paving  for  the  Union 
avenue  project  and  the  county  super- 
visors accepted  the  VHllite  paving  for 
the  highways  between  and  over  the 
bridges  on  the  Taft  road  at  the  West- 
ern WattV  works  anl  resurfacing  at 
the  city  limits  over  tie  bridges. 


SANTA  FE  CONSTRUCTING 

JPITTSBURG  SUBWAY 


PITTSBURG.  June  17— The  Santa  Pe 
railroad  yesterday  started  construc- 
tion of  a  subway  bent-ath  its  tracks 
near  the  depot  here.  Plans  for  the 
subway  were  approved  by  the  board  of 
supervisors  recently.  The  subway  will 
cost   $50,000. 
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BUILDING  CONTRACTS 


SAN  FRANCISCO  COUNTY. 


15!»3 

Nelson 

Nelson 

3500 

15^4 

O'Connor- 

Arnott 

3000 

1595 

Nelson 

Nelson 

3500 

1596 

Angelinich 

Hayes 

500 

1597 

Micheletti 

Pasqualetti 

38000 

1598 

Umbseu 

Gilmour 

3375 

1599 

Gunst 

Goodman 

900 

1600 

O'Neil 

Braas 

800 

1601 

Braun 

Braas 

7000 

1602 

Hag  an 

Owner 

500 

1603 

Lopresti 

Owner 

900 

1604 

Garotherne 

Gibson 

9000 

1605 

Hurley 

Mohler 

5000 

1606 

Katner 

Atlas 

2687 

1607 

Same 

Gibbs 

5175 

1608 

Same 

Atlas 

2675 

1609 

Mosias 

Steinauer 

2900 

1610 

Title    Insurance        Schultz 

900 

1611 

Urbon    Rlty 

Duncan 

8000 

1612 

Rousseau 

Owner 

5900 

1613 

Green 

Nilson 

500 

1614 

Grosh 

Owner 

500 

1615 

Schanudas 

De  Benedetti 

750 

1616 

Crocker  Est 

Owner 

400000 

1617 

Vandal  1 

Rednall 

690 

1618 

Sutten 

McKee 

12000 

1619 

Reed 

Owner 

945 

1620 

Strassburger 

Jensen 

20000 

1631 

Walkup 

Hamill 

3000 

1622 

Anderson 

Owner 

10000 

1623 

Tilden       . 

Sanborn 

700 

1624 

Grant 

Bradley 

2000 

1625 

Denny 

Urfer 

850 

1636. 

.Ghirardelli 

Ellingsen 

1500 

1627 

Fraser 

Mohler 

5000 

1628 

Johnson 

Nielsen 

1260 

1629 
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PERMITS 

FRAME  DWELLING 

(1593)      W  FORESTSIDE      34   PsI 

Two-story        and        basement 

dwelling. 
Owner — Fernando  Nelson  &  Sons,  West 

Portal  Park,  San  Frahcisco. 
Architect — None. 
Day's  work.  COST,  $3500 


FRAME  RESIDENCE 

(1594)      E   GRANADA   175  N   Lakeview. 
One-story  and   basement  frame   resi- 
dence. 
Owner — Jos.  O'Connor.  1560  Jackson  St., 

San    Francisco. 
Architect — None. 

Contractor — Jas.    Arnott      &      Son,    2426 
32nd  Ave.,  San  Francisco. 

COST,   $3000 


FRAME  DWELLING 

(1595)      W  MADRONE  216  S  Ulloa.  Two 

story  and  basement   frame  dwelling:. 
Owner — Fernando  Nelson  &  Sons,  West 

Portal  Park,  San  Francisco. 
Architect — None. 
Day's  work.  COST.  $3500 


ALTERATIONS 

(1596)      NO.      1221      POLK.        Construct 

booths   in   restaurant. 
Owner — Louis   Angelinicb     Premises. 
Architect^ — None. 

Contractor — J.  T.  Hayes.  110  Fern  Ave., 
San  Francisco. 

COST,    $500 


RECORDED 

GARAGE 

(1597)  NW  HYDE  AND  RUSSELL  N 
70  W  68  S  10  W  31-4  S  60  E  100.  All 
work  for  two-story  and  basement  re- 
inforced   concrete    garage    building. 

Owner — Estate  of,  P.  Micheletti. 

Architect — August  G.  Headman,  747 
Call   Bldg.,  San  Francisco. 


Contractor — J.    Pasqualettl    (as    Ameri- 
can Concrete  Co.),  Humboldt  Bank 
Bldg.,   San  Francisco. 
Filed  June  12,  '20.     Dated  June  10,  '20. 
Concrete  poured  to   1st  floor ....  $7000 
Concrete  poured  to  2nd  floor.  .  .  .    7000 

Roofing  completed    7000 

Completed   and  accepted 7500 

Usual   35  days 950it 

TOTAL  COST,  $38,000 
Bond,  $19,000.  Sureties,  Jno.  J.  Kings- 
ton and  J.  W.  Andrews.  Limit,  90  days. 
Forfeit,  $15.  Plans  and  specifications 
filed. 


PLASTERING  WORK,  ETC. 

(1598)    NOS.  26  AND  30  MONTGOMERY. 

All   work   for   plastering,   etc. 
Owner — Umbsen,    Kerner    &    Eisert,    20 

Montgomery  St.,  San  Francisco. 
Architect — August      G.    Headman,      747 

Call  Bldg.,   San   Francisco. 
Contractor — Wm.    G.    Gilmour,    180    Jes- 
sie St.,  San  Francisco. 
Filed  June   12,   '20.      Dated  June   11,   '20. 
Exterior  plastering  completed.  .$1261 

Completed   and   accepted 1270 

Usual   35  days 844 

TOTAL  COST,  $3375 
Bond,  none.  Limit,  as  soon  as  po.ssible. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PERMITS 

ALTERATIONS 

(1599)      N  CALIFORNIA  100  E  Drumm. 
Remove    and    replace    concrete    side- 
walk. 
Owner — M.  A.  Gunst,  601  Third  St.,  San 

Francisco. 
Architect — S.     Schnaittacher,     233     Post 

St.,   San   Francisco. 
Contractor — Heerge   Goodman  Artificial 
Stone  Co.,  35  Montgomery,  S.  F. 

COST,    $900 


ALTERATIONS 

(1600)      NO.    153    MONTGOMERY.      New 

store    front. 
Owner — O'Neil  &  Co.,   153     Montgomery 

St.,   San  Francisco. 
Architect — None. 

Contractor — Brass     &     Kuhn     Co.,   1916 
Bryant  St.,  San  Francisco. 

COST,    $800 


ALTERATIONS 

(1601)      NO.    576    MISSION    ST.      Install 

oflice  fixtures,  painting,  etc. 
Owner — Braun.    Knecht    &   Heiman,    576 

Mission  St.,  San  Francisco. 
Architect — None. 

Contractor — Braas     &     Kuhn     Co.,     1916 
Bryant  St.,  San  Francisco. 

COST,    $7000 


ADDITION 

(1602)  NO.  796  MOULTRIE  ST.  Addi- 
tion of  one-half  story  to  dwelling  (3 
rooms). 

Owner — Phil,  and  Dan  Hagan,  Premises 

Architect — None. 

Day's  work.  COST,   $500 


MOVE  DWELLING 

(1603)      NO.  2819  SAN  JOSE  AVE.  Move 

dwelling  to  adjoining   lot. 
Owner — G.    Lopresti,    Premises. 
Architect — None. 
Day's  work.  COST,   $900 


FRAME   RESIDENCE 

(1604)      W   TWENTIETH     AVE      275   N 
Balboa.       Two-story      and     basement 

frame  residence, 


Owner — F.  A.  Garotherne,  Phelan  Bldg., 

San  Francisco. 
Architect — Owner. 
Contractor — R.    N.    Gibson,   Lankershim 

Hotel,  San  Francisco. 

COST,     $9000 


FRAME5  DWELLING 

(1605)      W   THIRTY-FIRST  AVE    175  8 
Clement,      One-story      and    basement 
frame   dwelling. 
Owner — Ambrose    Hurley,    307    7th    St., 

.San    Francisco. 
Architect — None. 

Contractor — T.  E.  Mohler,  380  5th  Ave., 
San  Francisco. 

COST,  $6000 


CLASS   "C"    STORE 

S  MARKET     55    E     New    Montgomery. 
Two-story    and    basement    Class    "C" 
store. 
Owner — John    C.    Brickell,   Jjick    Bldg., 

San  Francisco. 
Architect — J.  R.  Miller,  Lick;  Bldg.,  San 

Francisco. 
Contractor — G.   P.   W.   Jensen,   320  Mar- 
ket St.,  San  Francisco. 

COST,   $17,853 
NOTE: — Recorded    contract    reported 
June  12,  1920.  No,  7592, 


RECORDED 

APARTMENTS 

(1606)  S  POST  137-3  E  Hyde  E  27-9x 
S  137-6.  Electric  work  for  four-story 
and  basement  Class  "C"  reinforced 
concrete  apartment   building. 

Owner — Hyman  M.  and  Bertha  Ratner, 

821    Post   St.,   San   Francisco. 
Architect — Albert    Schroepfer,      Nevada 

Bank  Bldg..  San  Francisco. 
Contractor — Atlas      Electric      Co.,       185 

Stevenson  St.,  San  Francisco. 
Filed  June  14,  '20.     Dated  June  7,  "20. 

Conduits  in   |700 

Wiring  In    600 

Completed  and  accepted 700 

Usual.  35  days ggy 

TOTAL  COST,  $2687 
Bond,  none.  Limit,  100  days.  Forfeit, 
none.     Plans  and   specifications   filed. 

(1607)  PLUMBING   ON   ABOVE. 
Contractor — J.     Gibbs,     1708    Geary    St., 

San  Francisco. 
Filed  June  14,  '20.     Dated  June  1;  '20. 

Roughed  in    $2280 

Completed  and  accepted........   1600 

Usual   35   days 1295 

TOTAL  COST.  $5175 
Bond.  none.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1608)  STEAM  HEATING,  HOT 
water  tank  heater, ,  and  oil  burning 
plant   on  above. 

Contractor — Atlas  Heating  &  Ventilat- 
ing Co.,    73   Freelon  St.,  San   Fran- 
cisco. 
Filed  June  14,   '20.     Dated  June  10,  '20. 

Steam  piping  roughed  in $668.75 

Boilers  and  tank  set 668.75 

Completed     668.76 

Usual  35  days 66,8.75 

TOTAL  COST,  $2675.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

ALTERATIONS 

(1609)  S  HUGO  —  W  Fourth  Ave.  All 
work  except  painting  and  papering 
tor  alterations  and  additions  to  build- 
ing  (dwelling). 

Owner — I.    Mosias         647    Central    Ave., 

San    Francisco. 
Architect — A.      W.      Richardson,      941W 

Church  St„  San  Francisco, 


IS 
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23,      1920. 


Contractor — S,  Steinauer,  3926-A  Sacra- 
mento St..  San  Francisco. 

Piled  June  14,  '20.     Dated  May  29,  '20. 
Building  moved  &  foundation  in.|726 

Plastering  and  plumbing  In 725 

Standing  finish  on  and  ready  for 

painter    ''^S 

Usual  35  days 725 

TOTAL  COST,  ^2900.00 

Bond.    none.      Limit.    60    days.      Forfeft, 

none.     Plans  and  specifications  filed. 
NOTE; — Permit      reported     June   5th, 

1920.     No.  1513. 


Owner— Frank      Sutten,      1601       Sacra- 
mento  St.,  San   Francisco. 

Architect — None. 

Contractor— William   McKee,   2201   Cali- 
fornia St.,  San  Francisco. 

COST,  112,000 


PERMITS 

ALTERATIONS 

(1810)      NO.  250  MONTGOMERY 

offices;  erect  partitions,  etc. 
Owner — Title    Insurance      &      Guaranty 
^      Co.,  Premises. 
Architect- Arthur  G.  Scholz,  839  Phelan 

Bldg.,  San  Francisco. 
Contractor — Schultz      Constr.      Co.,      46 

Kearny  St..  San  Francisco. 

COST,  $900 


Alter 


S     Urbano 
basement 


RESIDENCE 

(1611)      W  VICTORIA     160 
Drive.         One-story      and 
frame   residence. 
Owner — Urban      Realty        Improvement 

Co..  85  Cerritos  Ave..  San  Francisco. 
Architect— Harold    G.    Stoner.    85    Cer- 
ritos Ave..   San   Francisco. 
Contractor — W.    C.    Duncan    &    Co..    85 
Cerritos  Ave..  San  Francisco. 

COST,    $8000 


STORE 

(1612)      N  EDDY   112-6   E  Hyde.     One- 
story  reinforced  concrete  store. 
Owner — A.   F.   Rousseau.   110  Sutter  St., 

San    Francisco. 
Architects — Rousseau    &    Rousseau.    110 

Sutter  St..   San  Francisco. 
Day's  work.  COST,  »5900 


ALTERATIONS 

(1613)      NO.    11      BLAKE.        Raise     and 
make  general     alterations  to  present 
building;  concrete  work,   etc. 
Owner — Edward      Green,    900      Oak    St., 

San   Francisco. 
Architect — None. 

Contractor— C.     P.     Nilson,     246    Waller 
St.,  San  Francisco. 

COST,   $500 


RETAINING  WALLS 

(1614)      E      UTAH    107-6      N    Mariposa. 

Construct  retaining  walls. 
Owner — Wm.    Grosh,   2203    25th   St.,   San 

Francisco. 
Architect — None. 
Day's  work.  COST,  $600 


Rough     frame     up ^...$1,250 

Brown    coated     ^...   1,250 

Accepted      1,250 

Usual    35   days    1,25* 

TOTAL  COST,  $5,000 
Bond,  none.  Forfeit,  none.  Limit.  90 
days.      Plans   and   specifications  none. 


ALTERATIONS 

(1619)      NE    DIVISADERO    &    SUTTER. 

Re-arrange  two  stores;  marble  work, 

Kawneer  mould,  ijlate  glass,  etc. 

Owner — Lucenda  A.  Reed,  2806  Cali- 
fornia St.,  San  Francisco. 

Architect — None. 

Day's   work.  COST,    $945 


STORES  AND  LOFTS. 

(1620)      W      MONTGOMERY      137-6      N 

Sutter.       Two-story      and      basement 

brick    store    and    loft    building. 

Owner — I.   Strassburger,  Care   Architect 

Architect — Sylvain    Schnaittacher.      233 

Post  St.,  San  Francisco. 
Contractor — G.   P.  W.  Jensen,   320   Mar- 
ket  St.,   San   Francisco. 

COST,    $20,000 


ALTERATIONS 

(1615)      NW     BRAZIL       AND     LISBON 

Alter  store  for  living  rooms. 
Owner — Mrs.    Schanudes,    Premises. 
Architect — None. 

Contractor — A.   De  Benedetti,   30  Cotter 
St.,  San  Francisco. 

COST,   $750 


CLASS   "A"   OFFICE   BLDG. 
(1616)    SW  BUSH  AND  MONTGOMERY. 
Fifteen-story   Class   "A"   office   build- 
ing. 

Owner Crocker   Estate    Co..   Crocker 

Bldg.,  San  Francisco. 
Architect — Lewis      P.    Hobart,    Crocker 
Bldg.,   San   Francisco. 

COST,    $400,000 


FACTORY 

(1621)     N   NATOMA      100    W      Seventh. 
One-story   and    basement    frame   map 
mounting   factory. 
Owner — W.   B.   Walkup.    447   Minna   St., 

San    Francisco. 
Architect — None. 

Contractor— Thos.      Hamlll.    707       42na 
Ave.,  San  Francisco. 

COST,    $3000 


FRAME    FLATS 

(1622)      W    FIFTEENTH      AVE       75    N 
Anza.         Two-story      and       basement 
frame   (2)   flats. 
Owner — O.    E.   Anderson,   672    16th    Ave., 

San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg.. 

San    Francisco. 
Day's  work.  COST,  $10,000 


ALTERATIONS 

(1623)      NW   FILLMORE   AND  GREEN. 

Install  bathroom  in  attic  of  residence 

Owner — T.    C.    Tilden.      2200      Green    St.. 

San   Francisco. 
Architect — None. 

Contractor — L.    Sanborn.    71    7th    Ave.. 
San  Francisco. 

COST.    $700 


PERMITS 

ALTKRATIONS 

(1628)      N      MAYNARD    150      B      Craut. 
Rai.sc    and    make    general    alterations 
to  residence. 
Owner — William  E.  and  Susan  Johnson, 

131    Maynard   St.,   San    Francisco. 
Architect — None. 

Contractor — F.   &  J.   Nielsen,   2350  Bry- 
ant .St.,  San  Francisco. 

COST.  $1280 


ORNAMENT 

(1624)  NE  GEARY  AND  MASON  STS. 
Remove  and  replace  cement  cast 
oranment    on    hotel. 

Owner — Joseph    Grant,    . 

Architect — None. 

Contractor,    Peter    Bradley,     ISO    Jessie 
St.,   San   Francisco. 

COST,    $2,000 


ALTERATIONS 

(1625)      NO.     752     HOWARD     ST.       Re- 
move plaster  partition;  other  chang- 
es on  interior  for  office. 
Owner — A.    J.    Denny,    Santa  Rosa,   Cal. 
Architect — None. 

C'ontractor— Chas.    E.    Urfer,    134     Hal- 
leck    St..    San    Francisco. 

COST,   $850 


SCOTT 
private 


FRAME   GARAGE 
(1617)      SW     FILBERT      AND 
(rear).        One-story      frame 
garage. 
Owner— Murray     S.   Vandall.   2509     Fil- 
bert St.,.  San   Francisco. 
Plans    by   Contractor. 
Contractor— W. ,  W.    Rednall,     2500   Fil- 
bert St.,  San  Francisco. 

COST,  $690 


ALTERATIONS 

(1629)  NE  PACIFIC  AND  MONTGQM- 
ery.  Re-arrange  rooms  and  ajter 
stores  on  ground  floor,  cement  and 
tinting  work. 

Owner — S.  A.  Giusti.  617  Sansome  St., 
San  Francisco. 

Architect — None. 

Day's  work. 


GARAGE 

1(625)      NO.    2741    VALLEJO    ST.      One- 

stnrv    concrete     garage     (private). 
Owner — D.    L.    Ghirardelli.    2741    Vallejo 

St..    San    Francisco. 
Architect — Albert  Farr,  68  Post  St  .  San 

Francisco. 
Contractor — E.     Bllingsen,     110     Jessie 

St.,    San    Francisco. 

COST.    $1,500 


STORE 

(1618)     N  BOSH  60  W  Franklin.    One- 
story  concrete  store. 


COST.  $1875 


ALTERATIONS 

(1630)      N      TWENTY-FOURTH      93  W 

Mission.     Alter  lower  floor  for  store, 

cement  floor,  etc. 
Owner — James  L.  and  Doretta  Bell.  458J 

25th  St..   San  Francisco. 
Architect — None. 
Day's  work.  COST.   $950 


BUILDING 

(1627)  N  BALBOA  100  N  TWENTY- 
flfth  Ave.  All  work  for  a  one-story 
and   basement   frame   building. 

Owner — Simon  &  Jessie  M.  Eraser.  3877 
20th    Ave..    San    Francisco. 

Architect — ^None. 

Contractor — Thos.  E.  Mohler,  255  8th 
Ave.,    San    Francisco. 

Filed  June  17,  '20,     Dated  June  17,  '20. 


RECORDED 

ALTERATIONS 

(1631)      NO.   240  GOLDEN     GATE  -^VE. 
All   work  for  alterations  to  hall  in 
building. 

Owner — Redmen's  Hall  Ass'n.,  Prem. 

Architect — None. 

Contractor — Smale  &  MouiUe. 

Filed  June  18.  '20.     Dated  June  12.  '20. 

Work    %  completed $120 

Work     -3    completed 120 

Completed    12" 

Usual   35   days 121 

TOTAL  COST.  $481 

Bond.  $241.      Sureties.  Marie  Servel  ,and 

H.    S.    Thomson.      Limit.    10    days.      For 

feit.     none.       Plans     and     specifications: 

none. 


COMPLETION  NOTICES 


S.41V    FRANCISCO    COUNTY. 


June  14.  1920— LOT  35  BLK  1.  Fair's 
Sub  Holly  Park.  Tony  Becich  to 
Thomas   McCormick  .  .  . .  June    11.    1920 

June  16.  1920— S  BUSH  68-6  E  Powell 
E  69xS  67-6.  Geo  A  Webster  to 
Louis    Cohn June     7.     1920 

June  15.  1920- NW  FOURTEENTH  & 
Dolores  N  316-5U  SW  147  S  223  m 
or  1  E  92.  Adrienne.  Nellie,  and 
Chas  E  Thompson  to  H  Maundress 
&  Co.  Lyden  &  Bickel,  Mission  Con- 
crete Co,  and  Frederick  W  Snook 
Co June    14,    1920 


June  15,  1920— NW  FOURTEENTH  & 
Dolores  N  316-514  SW  147  S  223  m 
or  1  E  92.  Adrienne.  Nellie  and 
rhas  B  Thompson  to  Percy  Sheet 
Metal    Works June    10.    1920 

June  15.  1920— NW  FRONT  &  PINE. 
Ai-thur  F  Rousseau  to  whom  it  may 
concern June    15.    1920 

June  12.  1920— SW  GEAR!:  AND 
15th  Ave  W  142  S  100  E  39-5%  SE 
0-5^4  E  102-5%  —  105.  Ben  Schloss 
to  Andrew   Nelson June  7.   1920 

June  12.  1920— E  17-6  LOT  42  N  20 
Lot  43,  Blk.  27,  Lakeview.  The  Mc- 
Carthy Co   to  James  Arnott   &  Son 

June  10,  1920 

June  12'.'l920— S  NEY  7-6  E  MISSION 
E  50xS  80  Ptn  Lots  1  and  2  Blk  3. 
College  Homestead  Ass'n.  Michael 
Costello  to  whom  it  may  concern.. 
June    10,    1920 

June  12.  1920— SE  SAN  JOSE  AVE. 
201.2  SW  Ottowa;  No.  2555.  San 
Jose   Ave.     Hugo   A.   Cuppers   »n4 


Wednesday.     June      23, 


1920. 
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Sarah  M   (his  wife)  and  R.  W.  Gil- 

logley   to   Henry   C.   Matthies 

, June  4,  1920 

June  12,  1920 — S  FLOOD  AVE.  175  E 
Forester  E  25x100  Lot  16,  Block  18, 
Sunnyside.  Jas.  Arnott  to  James 
Arnott   &   Son June    11,    1920 

June  12,  1920— W  FAXON  AVE.  160 
N  Grafton  N  60xW  112-6  Lot  47 
ptn.  Lots,  45  and  48,  Block  22, 
Lakeview.  Jas.  Arnott  to  Jas. 
Arnott   &   Son June   11,   1920 

June  12,  1920— S  FULTON  181-6  E 
Clayton.  Alfred  T.  Morris  to  whom 
it  may  concern June  12,  1920 


RELEASE  OF  LIENS 


SAN  FRANCISCO  COUNTY. 


Recorded  Amoun 

June  12  1920— NW  CLARA  75  W 
Ritch  SW  25x>JW  75.  Edward  D. 
Swift  (as  Swift  &  Co.);  National 
Mill  &  Lumber  Co.;  H.  J.  Spring; 
H.  Rosenberg  (as  Pacific  Electric 
Construction  Co.)  to  L.  and  Ber- 
nardina  Hartley. 


LIENS  FILED 


San    Francisco 


June  15.  1920— NW  MARKET  58  SW 
Church;  No.  2106  Market.  Jno  T 
Harmes,  Gdn,  to  C  Jorgensen.  5 
years.     $3600. 

June  15.  1920— SW  CHURCH  AND  14th 
W  45  SE  41  NE  38;  No.  2100  Market 
St.  Jno  T  Harmes,  Gdn,  to  Walde- 
mar  Hawkinson.     5   years.      $6000. 

June  15.  1920 — NW  MARKET  38  SW 
Church  SW  20;  No.  3104  Market  St. 
Jno  T  Harmes,  Gdn.  to  H  G  Darri- 
mon.     5  years.     $3000. 

June  15.  1920— N  WASHINGTON  150- 3 
W  Van  Ness  Ave  W  55xN  127-SH. 
Louis  R  Lurie  to  King  HoKoway  Co.. 
R  E  Holloway.  Edward  K  Kno\  and 
Henry   Hecker.      10    years.      $4s  000. 

June  14.  1920 — NO.  517  CASTRO  ST.  E 
Hne  bet.  18th  and  19th  Sts.  Anton 
and  wife  Lena  Pfardler  to  John 
Mueller.      5   years.      $6000. 

June  14.  1920 — N  TWENTY-NINTH  41 
W  Mission.  Gustafh  Johnson  to 
John  Staudt  and  A  C  White.  6 
months.     $3480. 

Recorded  Amount 

June  14.  1920— W  JONES  107-6  S 
Bush  S  30xW  107-6.  J  M  Johnson 
vs  D  J  Clancy $2111.20 

June  11,  1920— N  MCALLISTER  82-6 
W  Pierce  W  55xN  137-6.  Gustave 
Fricke  vs.  E.  A.  Schmidt  and 
Sophie   A.    Krueger    $1,256.40 

June  10.  1920— W  SANCHEZ  57  N 
21st  St.  No.  750  Sanchez.  The 
Greater  City  Lumber  Co.  vs.  Har- 
riet W.  Lampe  and  Ralph  C. 
Lampe     $179.05 


MATHEWSON  SUIT  TO  BE 
HEARD  IN  KINGS  COUNTY 


MADERA.  Cal. — Madera  county  may 
learn  the  high  cost  of  side-stepping 
the  high  cost  of  building.  That  county 
proposed  some  months  ago  to  build  a 
county  hospital  and  alms  house,  ac- 
cording to  Architect  K.  Mathewson.  and 
la,ter  abandoned  the  idea.  Mathewson 
<5laims  he  was  employed  to  draw  plans 
and  specifications  ami  was  to  get  6  per 
cent  for  his  work.  The  building  was  to 
cost  $100,000.  The  work  was  not  done, 
though  Mathewson  says  he  performed 
his  work  and  he  wants  $3,000  from  Ma- 
dera   county. 

The  action  brought  by  Mathewson 
was  filed  in  Fresno  county,  but  as  it  is 
"brought  against  a  county  in  which  the 
plaintiff  is  a  resident,"  the  case  has 
been  set  to  neutral  ground  in  Kings 
county  for  trial,  by  order  of  Judge 
Cashln  pf  Fresno  county. — Hanford 
Journal, 


BUILDING  CONTRACTS 


ALAMEDA 

cot  NT V. 

1340 

Coast   Tire 

Foundation 

250000 

1341 

Cal    Packing 

Pattinson 

2000 

1342 

Swenson 

Smith 

2400 

1343 

Lakeshore 

Strang 

7000 

1344 

Same 

Same 

7000 

1345 

Gehring 

Owner 

600 

1346 

Halbert 

Williams 

3800 

1347 

Egan 

Bassett 

1450 

1348 

Union  Presb. 

Strang 

9000 

1349 

Lindgren 

Owner 

800 

1350 

Halbert 

Williams 

3979 

1351 

Smith 

Kidder 

2800 

1352 

S.    P.    Co. 

Owner 

1100 

1353 

Pac.   G.   &   E. 

Owner 

lOUOO 

1354 

Kirtley 

Owner 

500 

1355 

Watson 

Owner 

2650 

1356 

Cohn 

Skaggs 

1250 

1357 

Collins 

Owner 

2000 

1358 

MacLafferty 

Anderson 

3000 

1359 

Talmage 

Rose 

15000 

1360 

Kuthburn 

Owner 

500 

1361 

Claremont 

Mason 

7000 

1362 

Nichos 

Magneson 

500 

1363 

Harrold 

Westlund 

10190 

1364 

Anderson 

Owner 

4000 

1365 

Child 

Sydes 

800 

1366 

Ollestad 

Lovejoy 

1500 

1367 

Erwin 

Owner 

4500 

1368 

Schroder 

Owner 

2000 

1369 

Reed 

Anderson 

4900 

1370 

Mellberg 

Thaxter 

500 

1371 

Marquis 

Owner 

9000 

1372 

Taylor 

Button 

1000 

1373 

Shredded      Wh 

teat    Palmer 

44500 

1374 

Moore 

Whalen 

450 

1375 

Palfreyman 

Pacific 

5000 

1376 

Levy 

Pearce 

5426 

1377 

R  C  Archb. 

Fennell 

137960 

1378 

Mills 

Long 

400 

1379 

Burr 

Ramm 

400 

1380 

Hally 

Conant 

3000 

1381 

Hally 

Conant 

3000 

1382 

Hillon 

Owner 

3900 

1383 

yame 

Owner 

3900 

1384 

Walnut 

Lydikson 

1500 

1385 

Hanlon 

Owner 

10000 

1386 

Corvi 

Wallace 

1000 

1387 

Schafer 

Kopf 

5277 

1388 

Cerimele 

Damonte 

500 

FACTORY 

(1340)      FORTY-EIGHTH  &  FIFTIETH 
Aves..    E-lOth    and    E-12th    Sts.,    Oak- 
land.    One-story  concrete  tire  factory 
Owner — Coast      Tire      &      Rubber      Co.. 

Syndicate  Bldg..  Oakland. 
Architect — None. 

Contractor — The      Foundation       Co..    58 
Sutter  St..  San  Francisco. 

COST,  $250,000 


NURSERY 

(1341)      FORTIETH      AND      HALLECK 
Sts..  Oakland.     One-story   three-room 
nursery. 
Owner — California    Packing    Corp.,    101 

California    St.,    San    Francisco. 
Architect — None. 

Contractor — J.    Pattinson,    925   The  Ala- 
meda,   Berkeley. 

COST,    $2000 


ALTERATIONS 

(1342)  NOS.    95-97-103   FORTY-FIRST 
St.,    Oakland.      Alterations    and   ad- 
dition   to   buildings. 

Owner — J.    A.    Swenson.    54    Glen    Ave.. 

Oakland. 
Architect — None. 
Contractor — S.    P.    Smith,    1813    63rd   St., 

Oakland. 

COST,   $2400 

DWELLING 

(1343)  S  HUBERT  ROAD  600  W  Sun- 
nyhill  Road.  Oakland.  Two-story  6- 
room  dwelling. 

Owner — Lakeshore  Highlands. 
Architect; — None. 

Contractor — F.   N.    Strang.    1405   Central 
Ave..  Alameda. 

COST.  $7000 


FRAME   DWELLING 

(1344)      N   HUBERT  ROAD  380   W  Sun- 
nyhill    Road.   Oakland.      Two-story   6- 
room    frame  dwelling. 
Owner — Lakeshore  Highlands. 
Architect — None. 

Contractor — F.    N.    Strang.    1405   Central 
Ave,,  Alameda. 

COST,  $7000 


ALTERATIONS 

(1345)      NO.    447    MOSS   AVE.,    Oakland. 

Alterations. 
Owner — E.   E.   Gehring,  Premises. 
Aichitect — None. 
Day's  work.  COST,   $600 


DWELLING 

(1346)  E  RICHMOND  BLVD.  600  S 
Moss  Ave..  Oakland.  One-story  5- 
room  dwelling. 

Owner — W.    H.    Halbert,      81      Fairmont 
Ave.,  Oakland. 

Architect — None. 

Contractor — Chas.  C.  Williams,  Syndi- 
cate Bldg.,  Oakland. 

COST.  $3800 


DWELLING 

(1347)      W     THIRTY-FIFTH    AVE     250 
N  E-8th,  Oakland.     One-story  3-room 
dwelling. 
Owner — M.    C.    Egan,      601      Hobart    St., 

Oakland. 
Architect — None. 

Contractor — E.    D.    Bassett,    804    Fruit- 
vale  Ave.,   Oakland. 

COST,   $1450 


ALTERATIONS 

(1348)      W  UNION  50  S  Ninth  St.,  Oak- 
land.    Alter  and  add  to  church. 
Owner — Union   Presbyterian   Church. 
Architect — None. 

Contractor — F.    N.    Strang,    1405   Central 
Ave.,   Alameda. 

COST,    $9000 


DWELLING 

(1349)      S  CARLTON  120  E  Mabel,  Oak- 
land.     One-story  2-rooni   dwelling. 
Owner — Sam    E.    Lindgren,    1116    Dela- 
ware St.,  Oakland. 
Architect — None. 
Day's    work.  COST.    $800 


DWELLING 

(1350)  E  RICHMOND  AVE  —  S  Moss 
Ave..  Oakland.  All  work  for  one- 
story  dwelling. 

Owner — W.    N.      Halbert.    81      Fairmont 
Ave.,   Oakland. 

Architect — None. 

Contractor — Chas.    C.    Williams,    Syndi- 
cate  Bldg.,   Oakland. 

Filed  June  14,  '20.     Dated  June  7,  '20. 
Owner    pays    bills 

ESTIMATED    COST.    $3979;    Contractor 
to  get  $318. 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 

NOTE:— Permit      reported      June    14, 

1920.      No.    1346. 

5638  Oak  Grove  St.,  Oakland;  garage; 

owner,   T.   Hopkins,   Premises:   contrac- 
tor, E.  Campomenosi,  5238  Lawton  Ave., 

Okd.;    cost,    $325. 


ADDITION 

(1351)      E     CLAREMONT     AVE.     150     S 
College.     Oakland.       One-story     brick 
addition    to    garage. 
Owner — B.   L.  Smith,  Tracy,  Cial. 
Architect — None. 

Contractor — H.  C.  Kidder.  2075  Addison 
St..   Berkeley. 

Cost.    $2,800 


ADDITION 

(1352)      FORTY-SEVENTH    AVE.    AND 

E-14lh    St..    Oakland.      Addition. 
Owner — So.    Pac.    Co. 
Architect — None. 
Days  work.  COST.  $1  100 


FOUNDATION  ■"     '."'T^? 

(1353)     FIRST  AND  JEPFEftS"  ^S., 

Oakland.       Concrete     toundi» 
Owner — Pacific  Gas   &   Electrl    $2000' •43 

Sutter   St..    San    Francisco, 
Architect — None.  %i      ' 

Day's  work.  COJiKWO.OOO 


ADDITION 

(1354)      NO.     865     FIFTY-SECOND     ST., 

Oakland.     Addition. 
Owner — C.    J.    Kirtley,   Premises. 
A  rchitect — None, 
Day's    work,  OOST,    »500 
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DWELLING 

(1355)      E    HIGH      ST.    75    S      Congress, 

Oakland.       One     and     one-halt-story 

five-room    dwelling. 
Owner— B.    M.    Watson.    2300    High    St., 

Oakland. 
Architect — None. 
Day's  work.  COST.   $2,650 


ALTERATIONS 

(1356)      NO.      611      Merrimac,      Oakland. 

Alterations. 
Owner — Mrs.  A.  Cohn,  Premises. 
Architect — None. 

Contractor — J.   H.   Skaggs,   536   44th   St., 
Oakland. 

COST,    $1,250 


DWELLING 

(1357)  NW  COR.  SEVENTY-SECOND 
Ave  and  Spencer,  Oakland.  One- 
story  four-room   dwelling. 

Owner— J.  H.  Collins,  825  57th  St., 
Oakland. 

Architect — None. 

Days    work.  COST,    $2,000 


ALTERATIONS 

(1358)      NO.      530a      SIXTEENTH      ST., 

Oakland.      Alterations. 
Owner — J.    H.    MacLafterty.    Premises. 
-Architect — None. 

Contractor — John     Anderson,     874     34th 
St.,    Oakland. 

COST,    $3,000 


ALTERATIONS 

(1359)      W    TELEGRAPH    AVE.    120    N 
35th    St.,    Oakland.      Alterations    and 
addition    (dwelling   to  apartments). 
Owner— Frank      Talmage,      3527      Tele- 
graph Ave,   Oakland. 
Architect — None. 

Contractor — Mervin       P.       Rose,        1645 
Stuart   St.,   Berkeley. 

COST,    $15,000 


DWELLING 

(1360)      N     WISCONSIN    W    MIDVALE. 
Oakland.  One-story         three-room 

dwelling. 
Owner — Chas.    T.    Rathburn,    3832    Hop- 
kins  St.,   Oakland. 
.\rchllect — None. 

COST,    $500 


DWELLINGS 

(1361)      E  TUNNEL  ROAD  200  and   275 

N  Alvarado  Road,  Berkeley.   Two  one 

and   one-half-story   6-room    dwellings 

Owner — Claremont    Land    Co.,    Shattuck 

and  Addison,  Berkeley. 
Architect — None. 

Contractor — Mason,  McDufRe  Co.,   Shat- 
tuck   and    Addison,    Berkeley. 

COST,   $3500   each 


ALTERATIONS 

(1362)      NO.   2707  COLLEGE  AVE..  Ber- 
keley.     Alterations. 
Owner — W.  W.  Nichos,  Premises. 
Architect— None. 

Contractor — O.   M.    Magneson,   2712   Col- 
lege Ave.,  Berkeley. 

COST,    $500 


RESIDE.N'CE  AND  GARAGE 

(1363)      NW      COR.    LA      SALLK      AND 

Crocker  Aves  125.xl50,  Piedmont.     All 

work     for     two-story     and     basement 

t'-Tie  dwelling  and  garage. 
(f  '-H.   W.    Harrow,    1180   Mandana 

/       ,         i:,  Oakland. 
i^,FRAMt.^Sidney    B.    and    Noble    New- 

'jrt617)  ffevada  Bank  BIdg..  San  Fran- 

CoflKp^r — F.  J.  Westlund,  2207  10th 
Ave.,  Oakland. 

Filed  June    15,  '20.      Dated  June   15,  '20. 

Foundation    completed     1-5 

Frame   up    1-6 

Brown    coaled    1-5 

Completed   and   accepted 1-5 

Usual   35   days 1-5 

TOTAL  COST,    $10,190 

Bond.   none.      Limit.    100   days.      Forfeit, 

$10.     piftnp    ftn^    specifications    filed. 


DWELLING 

(1364)      N    DELAWARE    51    E    Peralta 

■Ave..    Oakland.        One-story      6-room 

dwelling. 
Owner — A.      Frederick      Anderson,    4332 

Leach   Ave.,    Oakland. 
Architect — None. 
Day's  work.  COST,  $4000 


DWELLING 

(1365)      E      FIFTY-FIFTH      AVE    70    S 
Walnut,   Oakland.     One-story   3-room 
dwelling. 
Owner — R.   Child. 
Architect — None. 

Contractor — E.   C.   Sydes,   1414   Mera  St., 
Oakland. 

COST,   $800 


DWELLING 

(1366)      FRUITVALE   ACRES,  Oakland. 

One-story    4-room    dwelling. 
Owner— Aug.    Ollestad,    1355   E-37th    St., 

Oakland. 
Arcliitect — None. 

Contractor— F.   V.  I.ovejoy,   1309   E-37th 
St.,    Oakland. 

COST,    $1500 


ALTERATIONS 

(1367)      NO.      76.      7S      TWELFTH      St.. 

Oakland.         Alterations       (two-story 

dwelling   into   apartments). 
Owner— F.     O.     Erwin.     S51     34th    Ave., 

Oakland. 
Architect — None. 
Day's    work.  COS    T,$4,500 


DWELLING 

(1368)  S  SIXTY-SIXTH  ST.  70  B 
San  Pablo  Ave.,  Oakland.  One-story 
tour-room    dwelling. 

Owner — A.    G.    Schroder,    66th    and    San 

Pablo  Ave.,  Oakland. 
.■\rchitect — None. 
Day's    work.  COST.    $2,000 

DWELLING 

(1369)  W  THE  ALAMEDA  100  S 
Catalina,  Berkeley.  One-story  six- 
room    dwelling. 

Owner — H.    C.    Reed,    Oxford    St.,    Ber- 
keley,   Cal. 

A  rchitect — None. 

Contractor — George    W.    Anderson,    684 
16th    St.,    Oakland. 

COST,  $4,900 


ADDITION 

(1370)      NO.      1612     PRINCE     ST..     Ber- 
keley.     Addition. 
Owner — O.     H.     Mellberg.     Premises. 
Architect — None. 

Contractor — F.   W.  Thaxter,   2117  Derby 
St.,    Berkeley. 

COST,  $500 


DWELLINGS 

(1371)      W  HIGH  60,   100  and   140  S  San 

Carlos,  Oakland.      Three  one-story   5- 

room  dwellings. 
Owner — E.    M.    Marquis,      2827      Russell 

St.,    Berkeley. 
Architect — None. 
Day's  work.  COST,  $3000  each 


ADDITION 

(1372)      NO.     6413     HILLEGASS,     Oak- 
land.    Addition. 
Owner^ — J.   B.   Taylor,   Premises. 
Architect — None. 

Contractor— I.   W.   Button,   347   63rd   St., 
Oakland. 

COST,  $1000 


GRAIN  BINS 

(1373)  E  POPLAR  175  S  14th  SI..  Oak- 
land.     Concrete    grain    bins. 

Owner — I'acitlc    Coast    Shredded    Wheat 

Co..  Premises. 
Architect — None. 
Contractor — Palmer    &    Peterson.     Mo- 

nadnock   Bldg..  San  Francisco. 

COST.   $44.50f 
REPAIRS 

(1374)  NO.    2828      SUMMIT   ST..      Oak- 
land.    Repairs  and  additions. 

Owner— Dr.  Moore.  Premlseg, 
Architect — None. 


Contractor — W.    E.    Whalln,    323   Lester 
Ave.,   Oakland. 

COST,   $45C 


TANK  TOWER 

(1375)      E    TWENTY-NINTH    AVE    opp. 
E-llth     St.,    Oakland.       Frame     tank 
tower. 
Owner— A.  W.  Palfreyman  Packing  Co. 
Architect — None. 

Contractor — Pacific    Tank    &    Pipe    Co., 
318   Market   St.,  Oakland. 

COST.  $500C 


DWELLING 

(1376)  E  THIRTY-FIRST  AVE  37.91 
S  E-13th  St..  Oakland.  One-story  7- 
room  dwelling. 

Owner — Lazare  and  Esther  Levy,  1328 
Fruitvale  Ave.,  Oakland. 

Architect — None. 

Contractor — J.  C.  Pearce,  6932  Lock- 
wood  St.,  Oakland. 

Filed  June  16,  '20.     Dated  June  12,  '20. 

Garage   completed    $  30C 

Lumber   on    grounds 500 

Frame   up    150C 

Plastered     100( 

Completed     1000 

Usual   35  days 1126 

TOTAL   COST.    $5426 

Bond,   none.     Limit,   120  days.     Forfeit, 

$1.      Plans   and    specifications,    none. 


CHURCH 

(1377)  E  THIRTY-FOURTH  AVE 
387.02  N  FOURTEENTH  St.  E  334.39 
N  105.52.  Oakland.  All  work  for  re- 
inforced concrete  church. 

Owner — Roman   Catholic   Archbishop  of 

San    Francisco.    1100    Franklin    St., 

San  Francisco. 
Architect — John  J.  Foley,  770  5th  Ave., 

San   Francisco. 
Contractor — Fennell     &     Chisholm,   180 

Jessie  St.,  San  Francisco. 
Filed  June  16,  '20.     Dated  June  14,  '20. 

25th  day  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $137,960 
Bond,  $69,000.  Sureties.  D.  J.  Sullivan 
and  Chas.  Van  Damme.  Limit.  9  months 
Forfeit.  $25.  Plans  and  speciflcationa 
filed. 

ADDITION 

(1378)  NO.  2823  FOREST  AVE.,  Ber- 
keley.     Addition. 

Owner^Mrs..  Philo  Mills,  2035  Haste  St. 

Berkeley. 
Architect — None. 
Contractor — Roy      O.    Long      Co.,      2146 

Haste  St.,  Berkeley. 

COST,   $40r 


G.\RAGE 

(1379)      NO.    2610      HILLEGASS      AVE., 

Berkeley.     Garage. 
Owner — Mrs.   Ada  J.   Burr,   Hayward. 
Architect' — None. 
Contractor — P.    J.    Ramm.    318    Estudlllo 

Ave.,   West   San  Leandro. 

COST,    $40(t 


DWELLING 

(1380)      MADISON  ST..  bet.  Fountain  & 
High   Sts.,   .\lameda.     One-story  five- 
room   dwelling. 
Owner — Hally   &   Co.,   2315   Santa  Clara 

Ave..  Alameda. 
Architect — None. 

Contractor — J.   C.   Conant.  Central   Ave.. 
COST.  $300C 


DWELLING 

(1381)      S.A^N   JOSE   AVE.   bet.   Fountain 
and   High   Sts..   Alameda.       One-story 
five-room  dwelling. 
Owner— Hally   &   Co.,  "2315   Santa   Clara 

Ave.,    Alameda. 
Arch  i  tect — Non  e. 

Contractor — J.  C.  Conant.  Central  Ave.. 
Alameda. 

COST.  $3000 


DWELLING 

(1382)    W  BELVEDERE  202  N  Ygnacio,, 
One-Story  .Vroom  dwelling. 
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Owner— R.    C.   Hillen.      5364      Trask   St., 

Oakland. 
Architect — None. 
Day's  work.  COST,   $3900 


DWELLING 

(1383)      NE  WENTWORTH  AND  FAIR- 

fax  Ave.,  Oakland.     One-story  5-room 

dwelling. 
Owner— R.    C.    Hillen.      5364      Trask   St., 

Oakland. 
Architect — None. 
Day's  work.  COST,   $390C 


ADDITION 

(1384)      NE   FORTY-FIRST  AND  MAR- 

ket,  Oakland.     Addition. 
Owner — Walnut  Grove     Creamery     Co., 

Premises. 
Architect — None. 

Contractor — G.    H.    Lydikson,    1244    29th 
Ave.,  Oakland. 

COST,   $1500 


DWELLING 

(1385)NE   LENOX  AND      VAN  BUREN, 
Oakland.      Two-story    9-room    dwell- 
ing. 
Owner — D.    J.    Hanlon.      Hanlon      Ship- 
yards. Oakland. 
Architect — N.    W.    Sexton,    234    Pine    St., 

San   Francisco. 
Day's    work.  COST,    $10,000 


STORE 

(1386)      NO.    3346    ADELINE    ST.,    Ber- 
keley.    One-story  store. 
Owner — Lui      Corvi,    3342      Adeline    St., 

Berkeley. 
Architect — None. 

Contractor — Wallace      Eros.,    717      63rd 
St..  Berkeley. 

COST,    $1000 


DWELLING 

(1387)      N  MORAGE      ROAD,      Oakland, 

One-story  6-room  dwelling-- 
Owner — Howard   Schafer,   3844   Linwood 

Ave.,   Oakland. 
Architect — None. 

Contractor — Ben   F.      Kopf,      1015      82nd 
Ave.,  Oakland. 

COST,   $5277 


REPAIRS 

(1388)      NO.    1015   FIFTH   ST.      Oakland. 

Fire    repairs. 
Owner — Frank   Cerimele.   Premises. 
Architect — None. 

Contractor — P.    Damonte,    1326    Kearny 
St..  San  Francisco. 

COST,    $500 


COMPLETION  NOTICES 


ALAMEDA    COUIVTY. 


Recorded  Accepted 

June  16,  1920— LOTS  8  Central  Pied- 
mont Extension,  Piedmont.  Carl  I 
and  Margaret  K  Warnecke  to 
whom   it  may  concern ..  .June   1,   1920 

June  16.  1920 — LOT  9  BLK  8  Map 
Thousand  Oaks  Station.  Berkeley. 
Herbert  G  Spotswood  to  H  H 
Schuessler June    15,    1920 

June  16,  1920 — LOT  3  BLK  "C"  Lake- 
wood   Park,  Piedmont.  Fannie  Ber- 

covich   to   Harry   Schwalm 

June    12,    1920 

June  15,  1920— N  SUTTER  ST.  275.39 
W  High  St.  W  35  N  98.26,  Oakland. 
Waterfront  Sash  &  Door  Co.  to 
whom   it  may  concern.  .June  15,   1920 

June  15,  1920— S  SUTTER  ST.  150.27 
W  High  St.  W  35  S  98  26,  Oakland. 
Waterfront  Sash  &  Door  Co.  to 
whom  it  may   concern.  .June   15,   1920 

June  14,  1920—  FRANKLIN  ST..  14th 
to  21st  Sts. :  21st  St.,  Broadway  to 
Telegraph:  21st  St.,  San  Pablo  to 
Curtis;  20th  St..  Franklin  St.  to 
Curtis.  Okd.  S  P  Co  to  Ransome- 
Randle   Co June    11,   1920 

June  11,  1920— SE  COR.  HIGH  ST. 
and  S.  P.  Railroad,  Oakland.  Alma 
Smith  to  S.  A.  Warner.. June   8,   1920 

June  12,  1920 — LOT  6  ELMWOOD 
Court.   Berkeley.     Anita   J.   HIU   to 


G.  A.  Scott June  11,  1920 

June  11.  1920 — PART  LOT  2.  BLK.  B 
Revised  Map  Oak  Tree  Farm  Tract. 
Oakland.  A.  W.  Flana/tan  to  J.  G. 
Hart    May  25,   1920 


RELEASE  OF  LIENS 


ALAMEDA    COIUVTY. 


June  16,  1920— SE  ELEA^NTH  AND 
Washington  100x90.50,  Okd.  Sidney 
B  Newsom  to  Geo  F  Lowe  &  Co  et 
al    $135C 


HOMESTEADS 


ALAMEDA   COUNTY. 


June  15,  1920— NW  OLIVE  112-6  NE 
Elm  NE  3.1-6XNW  100,  Oakland. 
Amelia  Pettebone  (wf  Orlando  L) 
$3000 

June  15,  1920 — LOT  8  BLK  "H"  Foot- 
hill Park,  Okd.     A  G  Lafleur $5000 

June  14,  1920 — W  McKINLEY  AVE 
130  N  AUston  Way  W  90  N  to 
Strawberry  Creek  NE  to  McKinley 
Ave  S  58.  Berkeley.  Katherine  F 
Kraft    (wf    George    W) $5000 

June  17,  1920 — N  BERKELEY  WAY 
50  W  Grove  N  125xW  50,  Berkeley. 
Echo  de  Menze  (wf  Francisco)  .  .$3000 

June  16,  1920 — SE  SIXTEENTH  AVE 
90  SW  E-15th.  SW  50xSE  50,  Okd. 
Frank  Vierira    $900 

June  16,  1920 — S  FORTY-SECOND 
667.13  W  Telegraph  Ave  NW  35  SW 
98.63  E  35.03  NE  100.31,  Okd.  May- 
belle  E  Miller   (wf  George  W)..$450C 


LIENS  FILED 


ALAMEDA    COUNTY. 


June  12,  1920— SW  COR.  THIRTY- 
flfth  and  Grove  Sts.  W  126  S  75  W 
5  S  15  W  35  S  30-3  E  66  N  51  E  100 
N  69-3,  Oakland.  Axel  Sommars- 
trom  vs.  Joseph  and  Mary  Gezo.. 
$1,187.41 


June  12.  1920- SE  HOWE  ST.  517.5 
NE  Moss  Ave.  NE  30  SE  125.  Oak- 
land.     David    Berger $3,000 

June  11.  1920 — E  UNION  ST.  350  N 
30th  St.  N  25  E  133.25.  Oakland. 
Lizzie  Blomquist    (wf  John) ...  .$1,100 

June  12.  1920 — SE  EIGHTY-FIRST 
Ave.  104.8  SW  E-14th  St.  SW  36  SE 
76.  Oakland.  Lawrence  B.  Wills.  . 
$2,000 


Notice  of  Non-Responsibility 


ALAMEDA    COUNTY. 


June  12.  1920— SW  HATHAWAY  AVE 
and  A  St.  SW  2326,81  for  pt.  begin- 
ning NW  405.26  SW  114.04  SE 
358.67  NE  123.19,  Eden  Tp.  Hay- 
ward  Investment  Company  as  to 
improvements  on  leased  property.. 


BUILDING  CONTRACTS 


SANTA    CLARA    COUNTY. 


BUILDING 

S    FIRST    Bet.    William    and    Reed,    San 

Jose.      Concrete    business    building. 
Owner— E.    Levin,    640    S    1st    St..    San 

Jose. 
Architect— W.    Phillips,    163   N    13th    St.. 

San   Jose. 
Contractor— J.  H.  Miller,  101  S  16th  St., 

San  Jose. 

COST.  $13,000 

BUILDING 

S  MARKET  near  San  Carlos,  San  Jose. 

Concrete  business  building. 
Owner — Isaacson  &  Lindquist. 
Architect — Binder      &      Curtis.      Binder 

Bldg..  San   Jose. 
Contractor — R.    O.    Summers,    17    N    1st 
St.,  San  Jose. 

COST,    $12,070 


ALTERATION'S 

SAN    FERNANDO    near    3rd.    San    Jose. 

Alterations. 
Owner — Williams     Bakery,     121     E-San 

Fernando,  San  Jose. 
Architect — None. 

Contractor — Guy    Latta,    81    E-William 
San  Jose. 

COST,    $500 


ALTERATIONS 

NO.  278  TERRAINE,  San  Jose.     Altera- 
tions. 
Owner — Mrs.    J.    Lingua,    278    Terralne. 

San  Jose. 
Architect- — None. 
Day's   work.  COST.   $500 


COTTAGE 

S  -FIFTEENTH  ST..  near  William,  ,San 

Jose.     Six-room   cottage. 
Owner — F.    O.    Nelson. 
Designer — F.   C.   Nelson. 
Contractor — F.  C.  Nelson.   34  S-15th  St., 
San  Jose. 

COST,    $6000 


RESIDENCE 

S-SECOND      AND      HUMBOLDT      STS., 

San   Jose.     Six-room   residence. 
Owner — P.    Bisceglia,    80    Edwards    St., 

San  Jose. 
Architect — None. 
Day's  work.  COST,   $9000 


PACKING   HOUSE 

EIGHTH    AND      JACKSON      STS..    San 
Jose.        Three-story      brick      packing 
house. 
Owner — California   Packing   Corp. 
Architect — Engineer  of  Owner. 
Contractor — R.  O.  Summers,   17  N-First 
St..  San  Jose. 

COST,  $84,500 


LIENS  FILED 


SANTA  CLARA  COUNTY. 


Recorded  Amount 

June  12.  1920 — NAGLEE  PARK  TCT, 
No. 4,  San  Jose.  A  M  Whiteside  vs 
Mary    R    E    Lee $1443.99 

June  14,  1920— LOTS  4  AND  5  Hamil- 
ton Subd,  near  San  Jose.  Glenwood 
Lumber  Co  vs  Angelo  Dana  and  M 
Perino     $634.49 

June  14,  1920— LOTS  4  AND  5,  Hamil- 
ton Subd  near  San  Jose.  Hubbard 
&    Carmichael    Bros    vs    M    Perino 

and     Angelo    Dana $701.01 

♦ 

BUILDING  CONTRACTS 


SAN   JOAaUIN   COUNTY. 


RESIDENCE    AND   GARAGE 

W -NORTH  ST..  Lakeside  Terrace, 
Stockton.  Frame  residence  and  ga- 
rage. 

Owner— W.   S.   Kelly,   Stockton. 

Architect — None. 

Day's    work.  COST,    $3500 


ALTERATIONS 

NO.    27    W-MAGNOLIA      ST..      Stockton. 

Remodel. 
Owner — Mrs.    Mary    Meinke,    Stockton. 
Architect — None. 
Day's   work.  COST,    $1000 

ALTERATIONS 

HUNTER  AND  SONORA  STS..  Stockton. 

Remodel. 
Owner — Narbaitz    &    Oyarblde.    Ill    N- 

Central  St..  Stockton. 
Architect — None. 
Day's  work.  COST.  $2000 

RESIDENCE 

MT.    DIABLO    AVE.    in    City   Park    Ter- 
race.    Frame  residence. 
Owner — Helen  M.  McClintock.  Stockton 
Architect — None. 
Day's  work.  COST.  $2500 

RESIDENCE 

NO.    2045    E-MARKET     ST.,      Stockton. 
Frame  residence. 
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Owner — O.   Baerlocker,   811   E-Main   St. 

Stockton. 
Architect — None. 
Day's  work.  COST.  $3000 


RESIDENCE 

NO.   320  E-WTANDOTTE  ST.,  Stockton. 

Frame   residence. 
Owner — J.    Marengo.    2312    N-California 

St.,  Stockton. 
Architect — None. 
Day's  work.  COST,  J300C 


ALTERATIONS 

NO.    536    E-LAFAYETTE    ST.,    Stockton. 

Remodel. 
Owner — M.      Orsi,   24T     S-Calitornla   St.. 

Stockton. 
Architect — None. 
Day's  work.  COST.  $4700 


RESIDENCE 

W    NORTH      ST.,       Lakeside      Terrace, 

Stockton.      Residence   and    garage. 
Owner — W.    S.    Kelly.    Stockton. 
Architect — None. 
T)ay's  work.  COST,  $3500 


ALTERATIONS 

NO.    27    WEST      PARK      ST.,    Stockton. 

Remodel. 
Owner — Mrs.   Mary  Meinke,   Stockton. 
Architect — None. 
Day's  work.  COST,   $1000 


RESIDENCE 

NO.    320      WEST      PARK   ST.,    Stockton. 

Residence. 
Owner — Mr.       Gooch,       22      E-Oak      St., 

Stockton. 
Architect — None. 
Day's    work.  COST.    $5000 


BUILDING  CONTRACTS 


S.\CR.4MENTO    COUNTY. 


ALTERATIONS 

NO.  2514  L  ST..  Sacramento.  Repair 
front  porch  and  remodel  private  ga- 
rage. 

Owner — M.  Dolan,  250S  L  St.,  Sacra- 
mento,   Cal. 

Architect — None. 

Day's    work.  COST.    $2,500 


ALTERATIONS 

TRACT  4,   K,   L.   6th  and   7th   Sts.,   Sac- 
ramento.      Alterations      for      Capitol 
Hotel    Building. 
Owner — J.    Ben      &   Co.,    Capitol      Hotel, 

Sacramento. 
Architect — None. 

Contractor — G.    E.    Harvie.    2212    T    St., 
Sacramento. 

COST,   $5500 


ALTERATIONS 

NO.    519    I    ST.,    Sacramento.        Remodel 

and  repair  fire  damage. 
Owner— M.  Guild.  519  I  St.   (rear).  Sac- 
ramento. 
Architect — None. 

Contractor — P.    F.    Reed.    2545    28th    St.. 
Sacramento. 

COST.    $2400 


WAREHOUSE 

NO.  230  NINETEENTH  ST.,  Sacramento 

Five-story  warehouse. 
Owner — California      Almond      Growers 

Exchange,   Premises. 
Architect — Geo.     C.     Sellon     &    Co.,     202 

Mitau   Bldg.,   Sacramento. 
Contractor — Healey      Tibbetts      Constr. 

Co.,  9  Main  St.,  San   Francisco. 

COST,    $130,000 


ALTERATIONS 

NO.    624    K   ST..   Sacramento.      Remodel 

front  and  install  fixtures  in  store. 
Owner — Ruhstaller      Estate.    902      J   St.. 

Sacramento. 
Architect — None. 

Contractor— G.   Edw.   Harvie.  221   T  St.. 
Sacramento. 

COST,  $7000 


DWELLING,  ETC. 

NO.    3148      D   ST.,      Sacramento.        One- 
story   5-roora    dwelling   and    garage. 
Owner — J.    H.    Cummins,    3503    Stockton 

Blvd.,    Sacramento. 
Architect — None. 

Contractor — L.    P.    Gould.    600    Ventura 
Ave..  Sacramento. 

COST,    $4400 


FRAME    DWELLING 
.  NO.  5221  T  ST.,  Sacramento.     One-story 
three-room    frame   dw^elling. 
Owner — F.    Lowney,    Boston,    Mass. 
Architect — None. 

Contractor — J.    M.    Morrill,    5217    T    St., 
Sacramento. 

COST,    $2500 


COMPLETION  NOTICES 


S-4CRAMK\TO    COIIXTV. 


Recorded  Accepted 

June    11,    1920— SWAN  STON.      Boring 

10"well.     S  P  Co  to  F  L  McGrew .  . 

June    2.    1920 


LIENS  FILED 


SACRAMENTO    COIJIVTY. 


Recorded  Amount 

June  11,  1920— LOT  4.  L,  M,  8th  and 
9th  Sts.,  No.  830  L  St.,  Sacramento. 
T  J  Pennish,  $435;  Shorrock-Smith 
Hardware  Co,  $232.10;  The  Palm 
Iron  &  Bridge  Works,  $262;  E  S 
Warner,  $350  vs  C  E  Phipps  and 
C    J    Guth 

June  11,  1920— S  Vt  LOT  5,  O,  P,  24th 
and  25th  Sts.,  Sacramento.  L  P 
Anderson  &  Co  vs  Mrs  Minnie  Dun- 
can      $450 

June  10,  1920— LOT  4,  L,  M,  8th  and 
9th  Sts.,  Sacramento.  W  P  Fuller 
Co  vs  C  J  Guth  and  C  E  Jhipps.$1830 


BUILDING  CONTRACTS 


FRESNO  COUNTY. 


MACHINE  SHOP 

LOTS   13    to    16,   BLK.    88,   Fresno.      Ma- 
chine shop. 
Owner — Geo.     C.      Warner,      651     I     St., 

Fresno. 
Architect — None. 
Day's    work.  COST,    $1,10C 


DWELLING  AND    GARAGE 

ALTA  VISTA  LOT  13,  BLK.  23.  Fresno. 

Dwelling  and  garage. 
Owner— A.      M.      Volpin.      1124      M      St., 

Fresno. 
.Architect — None. 

Contractor — Dan  Blosser,  3212  El  Monte 
Way,   Fresno. 

COST,  $6,000 

REPAIRS 

SO.   1223    B   ST.,    Fresno.      Repairs. 

Owner — A.  Trucchi.  1040  H  St.,  Fresno. 

Architect — None. 

Day's    work.  COST,    $2,500 


DWELLING 

LOTS    31      AND    32    BLK    374.      Fresno. 

Dwelling. 
Owner — Jos.  Holmes,  1960  B  St.,  Fresno 
Architect— None. 
Day's  work.  COST,  $3000 


STORE    FIXTURES 

SE  J    AND   FRESNO  STS.   Fresno.      All 

work    for    installing   store   fixtures    in 

cigar   store. 

Owner — General    Cigar   Co.,    Inc..    M.    A. 

Gunst    Branch.    California    &    Front 

St.,   San   Francisco. 

Architect — Sylvain     Schnaittacher.     233 

Post  St..  San  Francisco. 
Contractor — Mullen      Mfg.      Co.,       60-80 

Rauseh    St..    San    Francisco. 
Filed  June  9.  '20.     Dated  May  25.  '20. 

Monthly   payments    of 75% 

Usual   35   days Balance 

TOTAL   COST,    $7145 


Bond,  $3572.  Surety.  Maryland  Casu- 
alty Co.  Limit,  50  days.  Forfeit,  |20 
per  day.     Plans  and  speciflcatlons  Hied. 


REPAIRS 

NO.  246  EFFIE  ST.,  Fresno.     Repairs. 
Owner — H.  Hansen,  Fresno. 
Architect — None. 

Contractor — -F.    J.    Stone,    Mason    Bldgr.. 
Fresno. 

COST.    $2500 


REPAIRS 

N.    1042   H   ST.,   Fresno.      Repair   build- 
ing. 
Owner — M.  Suglian.  323  D  St..  Fresmo. 
Architect- — None. 

Contractor — F.    J.    Stone,    Mason    Bldgr., 
Fresno. 

COST.   $350 


ADDITION 

BLK  53,  Fresno.     Addition. 

Owner — St.    Alphonsus    School,    Trinity 

St..  Cor.  Oleander.  Fresno. 
Architect — None. 

Days  work.  COST.  $4000 

FRAME   DWELLING 
NO.   731   DUDLEY  AVE..  Fresno.   Frame 

dwelling. 
Owner — C.    L.    Kenneson.    Premises. 
Architect — None. 
Day's   work.  COST,  $250t 


ALTERATIONS 

NO.    1035    VAN      NESS      AVE..    Fresno. 

Alterations. 
Lessee — Palace     Market.      1912     Tulare 

St..  Fresno. 
Architect — None. 
Day's  work.  COST.  $1365 


DWELLING   AND   GARAGE 

LOTS  19,  20,  21.  BLK.  52.  E-Fresno. 
Fresno.  Frame  dwelling  and  ga- 
rage. 

Owner— S.  Stingley.  3040  Belmont  St., 
Fresno. 

Architect — None. 

Day's    work.  COST.    $3,300 


ALTERATIONS 

NO.    2040   MARIPOSA   ST..   Fresno.      Al- 
terations. 
Owner — Olcease  &  Garabaldi. 
Architect — None. 

Contractor    —    Trewhitt  -  Shields     Co., 
Rowell   Bldg.,   Fresno. 

COST.   $5,000 


COMPLETION  NOTICES 


FRESNO   COUNTY. 


Recorded  Accepted 

June  16.  1920— LOTS  19.  20.  21  BLK  I. 
Boone  Tract.  Fresno.  Wm  Ellis  to 
whom  it  may  concern. .  .June  15.  192C 


Recorded  Accepted 

June  17.  1920 — LOTS  5  AND  6  BLK  5. 
Recreation  Park.  Fresno.  Truman 
J  Miller  to  whom   it  may  concern. 

June    14.    192C 

June  16.  1920 — NOS.  807  AND  815 
Vassar  St..  Fresno.  G  W  Free  to 
whom   it  may  concern.  .Mar.   21.  1920 


Recorded  Accepted 

June  10.  1920 — LOT  12  BLK  3,  Wood- 
lawn.  John  P  Williams  to  whom 
it    may    concern June    10,    1920 

June  12.  1920— E  45  FT.  LOTS  1  TO  5 
Blk  1.  Osburn  Tct.  Fresno.  Mkr- 
garet  M  Frank  to  whom  it  may 
concern April   10.   1920 

June  12,  1920 — LOT  10  BLK  28,  Alta 
Vista  Tct.,  Fresno.  R  C  Kennedy 
to  whom  it  may  concern.. May  2.  1920 

June    14.    1920 — LOT    4.    Maple    Park, 
Fresno.     N.  L.  Kemmerer  to  whom  i 
it  may  concern June   12.  19^ 

June  15.  1920— LOTS  45.  46.  BLK.  2,, 
Recreation  Park.  Fresno.  W'.  P.J 
Stoneroad  to  whom  It  may  con-J 
cern    June    16,   19 


Wednesday.     June      23,      1920. 

LIENS  FILED 
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FBESIVO   COUNTY. 


Recorded                                                  Amount 
June  17,   1920— LOTS  15  AND  16  BLK 
1    AIlen-Binford    Tract.    Fresno.      M 
F  Sullivan  vs  C  E  Orwig $55 


Recorded  Amount 

June  11,  1920— LOTS  19  AND  20,  ex- 
cept S  8  inches  of  Lot  20  Blk  "H." 
Fresno.     F  J   Stone   vs  Martin   and 

Jake     Serimian JSBJl 

June  10,  1920— LOTS  15  AND  16  B'LK 
1,  Allen  &  Binford  Tct.  Fresno.  C  S 
Pierce  Lumber  Co  vs  C  B  Orwig-. . . 
$1714 

«<H«HKK«HWKH««HKHKHKHKH«H>0 

WANTED   TO   BUY 

HolHtlng    E^n^ines* 

Mixera,  Cranes — DraRlineN 

Or  any  Constrnction  Kquip- 

ment 

EQUIPMENT  COR.  OF  AMERICA 

Lnmber     Exchange     Buildine, 

Chicago.    IllinoiN 

«HKHKHKHKH><HKHKHKH>0<KKHKKH3- 


SOFT  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Piedmont, 
Oen.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King. 
W.  C.  Dallas,  92  Sea  View. 

Berkeley. 
C.  A.  Smith,  Claremont  Court. 
A.  Mereen,  Claren'ont  Court. 

Redwood  City. 
E.  R.  Diamond,  Portola  Road. 

Bnrlingame. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  "W.  Penoyer.  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METAL    PRODUCTS     COMPANY     OF 
CALIFORNIA 

Agents   for 

The  Permutit  Company 

of  New  York, 

Shrldon    Bids.  401    Market     Street. 

Telephone    Dongrlaa    lS.t9. 

PERMrTIT  SOFT  WATER. 


THREE-STORY  ADDITION 
PLANNED  FOR 
CROSSLEY  BUILDING 


Architect    Mel.    I.    Schwartr.   Complct 

Flans    for      *SO<M»0«      Iniprovenien 

Structure    LeuHcd  to  AsMOciatcd 

Oil      Company..    Segregated 

Figrnrex  to  be  Taken. 


Architect  Mclvin  I.  Schwartz.  Ne- 
vada Bank  Building,  is  completing 
plans  and  will  shortly  be  ready  to 
receive  segregated  figures  for  one  of 
the  most  extensive  alterations  and 
addition  jobs  contemplated  in  the  down 
town  district  in  some  time.  The  build- 
ing is  at  present  known  as  the  "Cross- 
ley  Building."  and  is  a  two-story 
brick  and  steel  structure  located  at 
the  northeast  corner  of  New  Mont- 
gomery and  Mission  streets.  The  im- 
provement is  estimated  to  cost  in  the 
neighhorhc.od  of   $300,000   . 

When  completed  the  new  building 
will  be  known  as  the  "Associated  Oil 
Building,"  the  greater  portion  having 
been   leased  by   that   company. 

An  addition  of  three  stories  of  the 
Class  "A"  type  will  be  erected,  cover- 
ing the  entire  area  of  the  present 
structure,  while  a  sixth  story  of  rein- 
forced concrete  will  form  a  super- 
structure on  the  roof.  C.  H.  Snyder, 
of  251  Kearny  street  is  in  charge  of  the 
engineering  feature  in  connection  with 
the  construction  work. 

The  main  entrance  will  he  from 
New  Montgomery  street,  one  of  the 
present  stores  being  eliminated  to 
make  room  for  a  spacious  lobby  which, 
will  be  finished  in  Caen  Stone.  Three 
high  class  elevators  will  be  installed. 
The    elevator    fronts  will    be    of   bronze. 

Provision  has  been  made  in  the  base- 
ment for  eight  fireproof  vaults.  Other 
features  provided  for  in  the  plans  in- 
clude mahogany  trim,  marble  wains- 
cot and  stairs,  tcrrazzo  floors,  metal 
window  sash,  hollow  tile  partitions, 
and   an    indirect   system   of  lighting. 

The  roof  superstructure  is  tyo  be 
devoted  to  a  girls  rest-room,  comple- 
tely equipped  dining  room  and  sun- 
porch.  The  remaining  floor  space  will 
be  divided  into  oflices  for  the  tele- 
graph and  telephone  operators,  blue 
print   rooms  and  battery   department. 

The  exterior  of  both  the  present 
building  and  the  new  portion  will  be 
faced    with    tapestry    pressed    brick. 


LAND  DEAL  CLOSED  FOR 

RICHMOND  PLANT 


RICHMOND.  Cal. — An  insurance 
policy  for  $50,000  guaranteeing  the 
time  on  the  property  that  the  Proctor 
&  Gamble  Company  is  purchasing  from 
the  H.  C.  Cutting  Company,  has  been 
turned  over  to  H.  W.  AVernse  by  Chas. 
G.  Bacon,  manager  of  the  Richmond 
Abstract  and  Title  Company. 

This  is  the  last  step  in  the  deal 
which  insures  the  coming  of  the  big 
plant.  Surveyors  will  be  immediately 
put  to  wor  klaying  off  the  grounds  and 
locating  the  buildings  of  the  big  fac- 
tory, and  as  soon  as  that  is  done  active 
construction  work  will  start. 

It  is  understood  that  during  the 
period  of  construction  that  'about  one 
thousand   men   will    be    employed. 


Assessment   for   Irrigation 

Improvements  Authorized 


WILLIAMS,  Cal.— Property  owners 
in  Wililiams  Irrigation  District,  at  a 
recent  election,  authorized  an  assess- 
ment   of   $500,000   on    the   district. 

The  assessment  was  voted  for  the 
purpose  of  paying  off  warrants  issued 
for  work  already  Ane  in  the  district 
and  which  were  pu^ased  by  Stephens 
&   Company  of  San  Francisco. 

W.  R.  Lindersmith  is  Secretary  of 
the   district. 


CONTRACTS  AWARDED 

FOR  JEFFERSON  SCHOOL 


SAN  FRANCISCO— O.  Monson  at 
son$202,740  has  been  awarded  the  con- 
tract for  (he  general  construction  of 
Jefferson  school  from  plans  prepared 
by  Architect  J.  R.  Miller,  Lick  Bldg., 
San  Francisco.  Other  contracts  let  by 
the  Board  of  Public  Works  in  connec- 
tion  with   the   building   follow: 

Heating  and  Ventilating  to  Scott 
Co..    $11,740. 

Plumbing    to    A.    Coleman,    $15,090. 

Brick  and  terra  cotta  work  to  Mealy 
and    Collins,    $10,800. 

On  recommendation  of  City  Archi- 
tect John  Reid,  Jr.,  the  Works  Board 
has  approved  the  following  sub-con- 
tracts awarded  by  Anderson  and  Ring- 
rose,  contractors  for  the  Grant  School 
building: 

Reinforcing  steel  to  Gunn  Carl  &  Co. 

Ornamental  Iron  to  Michel  and 
Pfeffer. 

Mill  Work  to  National  Mill  and 
Lumber   Co. 

Sand  and  Hardwood  floors  to  Royal 
Floor  Co. 

Sheet     Metal 
Metal    Works. 

Lathing  to  C.  O.  Munson. 

AVindow    hardware    to    Hauser    Win- 
dow  Co. 
Terrazzo    work    to    P.    Grassi. 

Anderson  &  Ringrose  has  also  award- 
ed sub-contracts  for  the  Excelsior 
School  additions  and  alterations.  These 
also  have  received  the- approval  of  the 
Board  of  Public  Works  as  follows: 

Reinforcing  steel   to  Badt,  Falk  Co. 

Ornamental  Iron  to  Michel  &  Pfeffer. 

Mill  work  to  National  Mill  &  Lumber 
Company. 

Sand  and  hardwood  floors  to  Royal 
Floor  Company. 

Glass  to  W.  P.  Fuller  &  Co. 

Sheet  Metal  work  to  Percy  Sheet 
Metal  Works. 

Electric    work    to   S.    M.    Radelflnger. 

AVindow  Hardware  to  Hauser  Win- 
dow Company. 

Terrazzo  stairs  to  P.  Grassi. 


nrk     to     Percy     Sheet 


FIFTY  MILLION  DOLLARS 
FOR  CANADIAN  HIGHWAYS 

During  the  next  five  years  Canada  is 
committed  to  spend  $50,000,000  on  one 
hugh  highways  scheme.  For  this  pur- 
pose the  Dominion  government  has  set 
aside  $20,000,000  to  represent  forty  per 
cent  of  the  whole,  and  as  all  the  Prov- 
inces have  entered  the  compact,  thus 
assuring  the  raising  of  the  necessary 
$30,000,000  to  complete  the  scheme,  it 
means  that  this  country  is  determined 
to  have  a  main  highway  system  equal 
at  least  to  that  of  any  other  country. 
This  hugh  amount  of  money  added  to 
the  large  sums  that  will  be  spent  dur- 
ing the  same  period  by  the  890  muni- 
cipalities on  their  street  improvements, 
represents  in  round  figures  an  ag- 
gregate expenditure  of  at  least  $40,- 
000,000  per  annum  for  the  next  five 
years  on  highways,  roads  and  streets 
in  Canada.  Surely  an  indication  of  the 
spirit    of   the   times. 


WORK  IS  BEGUN  ON 

$175,000  FRUIT   DRYER 

SANTA  ROSA.  Cal. — Work  has  been 
commenced  on  the  construction  of  a 
$175,000  vegetable  and  fruit  dryer,  as 
an  adjunct  to  the  National  Ice  Com- 
pany plant  here.  The  building,  which 
is  being  constructed  of  concrete  and 
tiling,   is  200x160  feet. 

A.  M.  Hildebrandt  of  Santa  Rosa  has 
the  contract. 

In  the  event  of  a  heavy  rain  during 
the  harvest  season  thousands  of  tons 
of  fruit  can  be  rushed  to  this  dryer 
and   saved. 
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FEDERAL  RAILWAY   LABOR 
BOARD  WILL  ANNOUNCE 
WAGE  DECISION  SHORTLY 


CHICAGO.  111.— The  federal  rail- 
road labor  board  announces  that  its 
wage  decision,  when  made,  will  be 
efTective  as  of  May  1.  1920.  It  will  ap- 
ply, according  to  the  time  served,  to 
all  employees  who  were  in  the  service 
May  1.  and  who  remained  therein  or 
who  have  come  into  the  service  board 
and    remained    therein. 

The  board  added  that  the  decision 
will  cover  only  the  employees  of  the 
roads  represented  by  the  executive 
committee  and  of  such  other  roads  as 
properly  are  before  the  board.  "The 
decision  however,  will  cover  approxi- 
mately 93  per  cent  of  the  railroad 
employees  of  the  United  States."  said 
the  statement,  "and  the  board  will, 
as  soon  as  practicable,  give  a  hearing 
to  the  representatives  of  the  short 
line  and  other  carriers  not  represent- 
ed at  the  recent  hearings,  and  as  soon 
afterward  as  possible  a  decision  for 
the  employees  of  these  carriers  will 
also    be    made." 

The  announcement  reiterates  pre- 
vious word  from  the  board  that  it  will 
make  a  decision  at  the  earliest  possible 
date. 


RENO  JUDGE  RULES  IN 

PAVING  CONTROVERSY 


RENO.  Nevada — Judge  E.  L.  Lunsford 
has  sustained  the  demurrer  entered  by 
the  City  of  Reno  against  the  complaint 
of  W.  F.  Edwards  to  prevent  the  city 
from  carrying  out  its  paving  projects 
The  decision  of  Judge  Lunsford  is  be- 
lieved to  mark  the  end  of  the  con- 
troversy. 

The  paving  contracts  were  awarded 
to  the  Clark  &  Henery  Company  of 
Sacramento,  but  legality  of  the  con- 
tracts were  attacked  by  Edwards,  who 
charged  that  the  material  specified  in 
the  original  plans  had  not  been  en- 
forced when  contracts  were  awarded. 


SACRAMENTO  CARPENTERS 
GET  PAY  RAISE 


SACRAMENTO.  Cal.  —  Agreements 
giving  carpenters  a  wage  .scale  of  |9  a 
day  were  finally  signed  at  a  meeting  of 
the  Builders'  Exchange  and  the  carpen- 
ters* union  last  week. 

Contractors  are  to  be  reimbursed  for 
their  losses  on  work  already  contract- 
ed for  under  the  old  scale. 


SBBK    ROAD    COXSTRtCTIOIV. 

HOLMSTER.  San  Benito  Co..  Cal.— 
Residents  of  the  Fairview  section  have 
petitionsd  the  Supervisors  to  build  a 
permanent  road  into  the  district  similar 
to  the  one  leading  to  the  Tres  Pinos 
section. 

The  delegation  asked  that  the  road  be 
paved  to  the  Cottage  Corners  and  then 
East  for  four  miles.  No  action  was 
taken. 


SKWKR     CONTRACT     AWARDED. 

STOCKTON.  San  Joaquin  Co..  Cal.— 
Tumulty  &  Hall  of  Stockton  at  $770. S.i 
have  been  awarded  a  contract  by  the 
City  Council.  A.  L.  Banks.  City  Clerk, 
for  the  construction  of  a  sanitary  se'wer 
extension  from  California  street  to  the 
building  housing  the  shov/ers.  etc.,  in 
Oak  Park.     Other  bidders  were: 

W.  J.  Tobin $   878.15 

T.   E.  Clinch .■ 1.004.77 

E.  A.  Burns fi33.20 

The  bid  of  Burns  was  not  considered 
owing  to  Its  failure  to  include  construc- 
tion of  a  manhole.  W.  B.  Hogan  is  City 
Engineer. 


VALIDITY   OF   TAX 

TITLES  SUSTAINED 


SALINAS.  Cal.— Judge  J.  A.  Bardin 
of  the  Monterey  County  Superior 
Court  has  rendered  a  decision  in  the 
suit  of  Russel  Scott  against  John  Q. 
Wrenn  in  which  validity  of  tax  titles  is 
sustained. 

The  decision  is  of  interest  to  thou- 
-sands  of  persons  owning  land  pur- 
chased at   state  sales. 

Wrenn  is  a  PlacervUlle  physician. 
He  formerly  owned  two  lots  in  Car- 
mel-by-the-Sea.  Neglecting  to  pay 
taxes,  which  became  delinquent,  the 
lots  were  sold  to  the  state  in  1913. 
Five  years  later,  at  the  expiration  of 
the  period  allowed  by  law  for  re- 
demption, the  lots  were  purchased 
from  the  state  by  Scott,  who  is  an 
attorney  for  a  local  abstract  company. 
Later  Wrenn  appeared  and  filed  a  claim 
for  the  lots.  Scott  started  suit  to  quiet 
title. 

Judge  Bardin's  decision  declares 
Scott  is  entitled  to  legal  ownership 
and  has  a  clear  title.  This  is  said  to 
be  the  first  suit  of  its  kind  ever  de- 
cided by  a  state  court,  but.  as  several 
points  not  yet  passed  upon  by  the 
supreme  court  are  involved,  it  is 
probable  an  appeal  will  be  taken. 


A  SECOND 


IMPERIAL  VALLEY 


SAN  FRANCISCO.— The  Gila  Bend 
country  of  Arizona,  long  the  undis- 
puted domain  of  the  jack  rabbit  and 
the  horned  toad,  is  the  latest  section 
of  the  arid  southwest  to  make  a  bid 
for  agricultural  honors.  Charles  S. 
Fee.  passenger  traffic  manager  of  the 
Southern  Pacific,  is  advising  the  rail- 
road's local  and  eastern  representa- 
tives of  new  irrigation  projects  in- 
volving the  reclamation  of  thousands 
of  acres  lying  along  the  Sunset  route 
in  a  territory  where  farming  was  un- 
dreamed of  a  few  years  ago.  One 
project  on  the  Gila  river,  )2  in  lies  due 
north  of  Gila  station.  will  bring 
productive  by  irrigation  a  tract  of 
85.000  acres  of  land  22  miles  north  and 
cast  of  Gila.  Ariz.  F.  A.  Gillespie  of 
Tulsa.  Okla..  is  the  moving  spirit  in  the 
enterprise.  Water  for  the  project  will 
be  stored  in  the  Gila  mountain,  where 
a  dam.  the  foundation  of  which  is  laid 
in  solid  rock,  will  be  ready  by  January 
of  next  year.  A  canal  40  miles  long 
has  already  been  completed.  Another 
project  on  the  Gila  river,  12  miles  due 
north  of  Gila  station,  will  bring 
4500  acres  under  irrigation,  and  the 
land  will  be  put  out  in  cotton.  Six 
hundred    acres    are    already    producing. 


CONTRA  COSTA  ROAD 

PROJECT  ENDORSED 


ANTIOCH,  Cal.— The  Camber  of  Com- 
merce has  passed  a  resolution  endors- 
ing the  petition  of  Delta  farmers  for 
road  and  ferry  facilities  through  the 
Bethel.  Webb  and  Frank  tracts,  which 
will  open  up  communication  between 
the  I^elta  section  and  the  ciliiis  of 
Eastern  Contra  Costa  county. 


STATE  IS  PREPARING 

FOR  BIG  LAND  SALE 

The  State  of  California  will  give 
citizens  an  opportunity  to  purchase 
land  scrip  at  the  lowest  possible  cost 
on  July  6.  The  sale  will  take  place  in 
the  Senate  Chamber  at  Sacramento. 
The  purchase  of  Bfrip  will  be  limited 
to  G40  acres  a  Mfson.  and  is  to  be 
sold  in  40-acre  lots  for  cash.  Sur- 
veyor General  W.  S.  Kln.gsbury  will  act 
as  auctioneer. 


ARGENTINE 

TRADE  NOTES 


(Trade  Commissioner  George  S.  Brady. 

Buenos  Aires.] 

HoKpltnl    to    hr    Erwted    in    CItT   of 

Parana. 

Plans  are  being  formed  to  erect  a 
regional  hospital  in  the  city  of  Par- 
ana, for  which  the  sum  of  300.000  pesos 
($129,000)  is  being  asked.  The  work 
will  come  under  the  Director  General 
of  EJngineers  of  the  National  Army. 
PropoNed  Conntructlon  of  .%quednct 
Syxtrm   in   Mrndoza.   Argentina. 

The  city  of  Mendoza.  Argentina,  has 
requested  an  increase  in  the  municipal 
water  supply.  A  plan  to  use  the 
waters  of  the  Rio  Blanco,  and  at  the 
same  time  to  construct  an  electric 
power  station  at  the  falls  of  this  river 
has  been  approved  by  the  governor  of 
the  Province  and  is  now  before  the 
Minister  of  Public  Works  of  the  Na- 
tion. The  project  will  mean  the  con- 
struction of  an  extensive  tunnel  and 
aqueduct  system,  estimated  to  cast 
13.000.000  pesos  ($5,590,000). 
Old  Trolley  Cars  of  Ajnerican  Make 
Create     Unfavorable     Impression. 

An  unfortunate  condition  in  respect 
to  American  trade  propaganda  exists 
on  the  street  car  lines  of  Buenos  Aires. 
It  happens  that  the  oldest  and  most 
dilapidated  trolley  cars  are  of  Amer- 
ican make  of  a  type  20  years  old.  By 
comparison  with  the  later  models  of 
British-built  cars  thousands  of  the 
daily  users  of  these  cars  who  have  not 
seen  more  recent  American  designs  are 
led  to  believe  that  European  mechan- 
ical equipment  is  superior  to  the  North 
American.  The  two  street  railway 
companies  operating  in  Buenos  Aires 
arc  the  Compania  de  Tranvias  Anglo- 
Argentino  (Ltd.)  and  the  Compania 
La   Croze. 


HOOVER  JOINS 

AMERICAN  ASSOCIATION 

OF  ENGINEERS 


Herbert  Hoover  has  affiliated  with 
the  American  Association  of  Engineers. 
He  is  member  No.  2000  and  has  receiv- 
ed  the  certified  grade. 

The  San  Francisco  Chapter  will  wel- 
come Hoover  on  his  first  visit  home 
when  his  duties  on  the  Industrial 
Board  permits.  It  will  be  recalled  that 
General  Wood  is  member  No.  lOOOO  of 
the  American  Association  of  Engineers, 
having  joined  a  few  months  ago. 

This  new  engineering  body  is  coni- 
posed  of  technical  engineers  formed  to 
look  after  the  non-technical  interests 
affected  the  welfare  of  engineers  and 
to  offer  to'  the  public  advice  on  civic 
matters  involving  engineering  judg- 
ment. 


LOS  MOLINOS  BRIDGE 

WORK   COMMENCED 


LOS  MOLINOS.  Cal. — AVork  was 
started  on  the  new  concnte  bridge 
across  the  Los  Molinos  Rive-,  which  is 
on  the  proposed  State  Highway,  con- 
necting Los  Molinos  and  Red  Bluff. 

Zimmerman  &  Bordwell  of  Calistoga. 
are  the  contractors.  Theii  bid  was 
$31,500, 


TOWNSITE  TO  BE  FOUNDED 

IN  SHASTA  COUNTY 


REDDING.  Cal. — The  Supervisors 
have  granted  F.  M.  Archer  of  San  Fran- 
cisco a  petition  for  a  new  townsite, 
called  Soldier  Mountain,  near  Fall  River 
Mills. 

According  to  the  petition,  the  town- 
site  will  take  in  several  acres  of  land 
and  is  said  to  he  backed  by  the  Pacific 
Gas  and  Electric  Company. 

The  company  is  planning  to  build  one 
of  their  large  power  plants  at  th% 
point. 
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INDEPENDENCE  DAY  TO 

BE  FITTINGLY  OBSERVED 


The  Citizens  Independence  Day  Com- 
mittee, appointed  by  Mayor  James 
Rolph,  Jr..  have  decided  to  hold  the 
literary  exercises  for  this  year's  cele- 
bration in  Golden  Gate  Park,  on  Mon- 
day.   July    5th.    192n. 

The  Literary  Committee,  consisting 
of  Judge  Henry  Owens.  Chairman.  Col. 
T.  P.  Robinson.  Secretary,  Col.  Henry 
G.  Mathewson.  Ralph  Pincus.  Miss 
Estelle  Carpenter.  Edmond  Godchaux. 
Rev.  Joseph  P.  McQuaid.  Mrs.  S.  J. 
Hayes,  Rev.  F.  W.  Clampett,  Mrs.  C.  H. 
Godfrey,  Richard  H.  Hunt,  Rev.  Geo. 
L.  Le  Comb.  Rev.  Dr.  Jacob  Nieto.  and 
Sidney  P.  Robertson,  are  arranging  a 
most  elaborate  program  £or  the  occas- 
ion. 

As  this  is  the  first  time  that  the 
Fourth  of  July  exercises  have  ever 
been  held  in  Golden  Gate  Park,  many 
new   features  will   be    introduced. 

All  newl.v  made  American  citizens 
will  join  with  the  American  Legion 
in  the  affirmation  of  the  American 
creed  under  the  leadership  of  Col.  Hen- 
ry   G.    Mathewson. 

Fifty  members  of  the  New  Bostonian 
Opera  Company,  will  participate  under 
the  direction  of  Mr.  Ralph  Pincus  of 
the    Columbia    Theatre. 

A  request  has  been  wired  to  Sena- 
tor Hiram  Johnson  to  act  as  orator 
of   the   day. 

Aquatic  sports,  including  children's 
swimming  races,  will  be  held  at  the 
site  of  the  cit.v's  new  Aquatic  Park, 
at  the  northern  end  of  Van  Ness  Ave. 
Chairman  J.  E.  Scully  and  Vice-chair- 
man Judge  Thos.  P.  Graham  have 
divided  their  committee  so  as  to  ar- 
range the  many  features  to  take  place 
at  this  location  on  Monday,  July  5th, 
1920,  which  are  to  last  all  day.  The 
Municipal  Band,  as  well  as  the  var- 
ious U.  S.  Navy  bands  will  be  in  at- 
tendance. The  U.  S.  Navy  officials 
are  assisting  the  committee  to  make 
this  the  most  complete,  as  well  as  the 
largest  celebration  of  this  kind  ever 
held  in  San  Francisco  on  the  Fourth 
of  July.  The  program  will  commence 
at   10:30   o'clock   A.  M. 

The  usual  fireworks  display  will  be 
held  in  the  Civic  Center  at  8  o'clock, 
P.  M.,  under  the  direction  of  the  vete- 
ran. Daniel  D.  Lowney  and  his  com- 
mittee. 

The  chairman  of  the  general  com- 
mittee, Hon.  Charles  A.  Nelson,  will 
act  as  chairman  of  the  ball  which  will 
be  held  in  the  Civic  Auditorium  in  the 
evening,  commencing  at  9  o'clock  P.  M. 
Supervisor  Nelson  has  been  assured 
that  the  elaborate  decorations  of  the 
Democratic  Convention  will  remain  In 
the  Auditorium   for   the  ball. 


HAWAII  ENGINEERS 

ORGANIZE 


The  two  highest  ranking  officials  in 
the  Territory  of  Hawaii,  except  the 
Governor,  are  oflficers  of  the  newly  or- 
ganized Honolulu  Chapter  of  the  Amer- 
ican Association  of  Engineers. 

The  President  of  the  Chapter  is  John 
H.  Wilson.  Mayor  of  Honolulu,  a  civil 
engineer  from  Stanford  University. 
The  Vice  President  is  Lyman  H.  Bige- 
low,  Superintendent  of  Public  Works 
and  Chairman  of  the  Board  of  Harbor 
Commissioner  of  the  Territory  of 
Hawaii,  a  civil  engineer  from  Cornell 
University.  The  Chapter  has  Forty- 
four  members  and  is  the  second  Amer- 
ican Association  of  Engineers  Chapter 
outside  of  the  States:  the  first  being 
located  at   Anchorage.   Alaska. 


MERCED  IRRIGATION 

WORK  IS  PROGRESSING 

MERCED,  Cal. — The  progress  being 
made  in  gathertag  the  engineering 
data  for  the  Merced  Irrigation  District 
is  proceeding  in  a  thoroughly  efficient 
manner  under  the  direction  of  Chief 
Engineer  J.  D.  Galloway.  Twenty  en- 
gineers and  surveyors  are  in  the  field, 
and  it  is  expected  that  the  report  will 
be    filed    some    time    in    August. 

Professor  Lawson,  geologist  at  the 
University  of  California,  has  made  a 
study  of  the  reservoir  sites.  He  has 
given  a  favorable  report  on  both  the 
Burns    creek    and    Dry    creek    sites. 

Engineer  Galloway  is  making  a 
study  of  the  present  Crocker-Huffman 
system  during  the  irrigating  season 
for  the  purpose  of  determining  the  de- 
ficiencies of  the  system  by  measuring 
the  canals  and  ascertaining  the  amount 
of    water    they    will    carry. 

Surveys  have  been  completed'  for 
the  Dry  creek  reservoir  and  dam.  The 
survey  has  also  been  finished  for  a 
high  line  canal  into  the  Le  Grand  dis- 
trict. 

A  complete  investigation  is  going 
forward  as  to  the  possibilities  of  the 
development  of  hydro-electric  power 
both  as  to  the  power  that  would  be 
needed  by  the  district  and  as  to  addi- 
tional power  that  might  be  developed 
for   sale. 

Storage  reservoirs  on  the  river  it- 
self are  being  prospected,  and  a  com- 
plete study  from  every  angle  is  being 
made  to  determine  lo  the  fullest  extent 
the  possibilities  of  the  district. 


VANCOUVER  VOTES  BONDS 
FOR  IMPROVEMENTS 


VANCOUVER.  Wash.,  June  IT.—By 
the  overwhelming  vote  of  2303  to  110, 
Vancouver,  in  a  special  election  ap- 
proved $130,000  bond  issue  for  the  pur- 
pose of  building  a  dock  and  public 
levee. 

There  has  been  expended  already  on 
this  dock  work  by  the  G.  M.  Standiffer 
corporation  $300,000  which  with  the 
amount  voted  will  mean  an  improve- 
ment expenditure  for  the  benefit  of 
Vancouver    of    approximately    $330,000. 


TO     REVI.se     BlITTB     COUNTV     ROAD 
PROf;B.\M — REJECT    BIO.S 


Seattle.  Wash.,  was  the  only  coast 
city  showing  a  decrease  in  building 
permits  for  April.  1920.  as  compared 
with   the  Sft;ne   month    In.st    year. 


OROVILLE,  Butte  Co.,  Cal.— Part  of 
the  road  construction  program  in  Butte 
County  under  the  $1,800,000  bond  issue 
will  be  discontinued  indefinitely  owing 
to  high  prices,  according  to  a  decision 
reached  at  the  last  meeting  of  the 
County  Supervisors- 
According  to  the  decision,  bids  will 
not  be  asked  on  any  road  that  under 
the  budget  was  estimated  to  cost  more 
than  $8,000  a  mile.  Tlie  motion  of  the 
board  calls  for  the  indefinite  postpone- 
ment of  construction  i\pon  roads  of  a 
better  type   than   asphalt   macadam. 

The  roads  which  may  be  constructed 
under  present  conditions  under  the 
vote  of  the  board  comprise  seventeen 
out  of  the  twenty-eight  roads  desig- 
nated for  improvement  under  the  bond 
act.     These  are: 

The  Lurkin  Road.  Dayton-Durham 
Road.  Nord  State  Highway.  Cohasset- 
Richardson  Road,  Gridley  Colony,  East 
Biggs.  Sacramento  Avenue,  Cana-State 
Highway,  Neal  Road,  Humboldt  Road, 
Paradise-Stirling  City,  Oroville-Chico 
Road,  Oroville-Pentz  Road,  Oroville- 
Quincy  Road,  Orovolle-Bangor  Road, 
Palermo  Honcut  Road,  Centerville 
Road. 

Bids  for  the  Grant  Avenue  Road  in 
Thermalito  and  for  the  Gridley-Colusa 
Roads,  submitted  to  the  board  a  few 
days  ago  by  the  Chico  Construction 
Company  of  Chico  and  the  Clark  & 
Henery  Company  of  Gridley  were  re- 
jected. 


TO  FILE  SUIT  TO  FORCE 

ROAD  BUILDING 


SACRAMENTO.  Cal.— Property  own- 
ers in  the  vicinity  of  Hood,  on  the  Sac- 
ramento River  south  of  Sacramento, 
are  planning  to  bring  suit  against  the 
County  Highway  Commission  to  compel 
the  building  of  a  highway  under  the 
bond  issue.  The  suit,  which  is  being 
prepared  by  Attorneys  Downey  and 
Downey,  will  be  mandamus  proceed- 
ings, and  will  involve  the  question  of 
whether  the  property  owners  or  the 
Highway  Commission  should  raise. the 
Hood  levee  to  the  height  of  the  other 
levees  along  which  the  river  highay 
runs. 

The  suit  will  bring  to  a  head  a 
long  controversy  between  the  High- 
way Commission  and  the  property 
owners.  The  Highway  Commission 
has  left  the  portion  of  the  highway 
near  Hood  uncompleted,  taking  the 
stand  that  the  property  owners  should 
raise  the  levee  to  the  standard  of  the 
Reclamation  District  before  the  high- 
way is  put  down.  The  commission 
holds  that  the  bonds  were  voted  for 
road  construction  only  and  not  for 
levee  building,  and  hence  no  money  can 
be  spent    to   raise   the   levee. 

The  property  owners  contend  the 
Highway  Commission  has  not  carrieS 
out  the  purpose  for  which  the  bonds 
were  voted,  in  not  completing  the 
highway    near    Hood.  They    contend 

the  law  of  1850  declared  a  public  high- 
way along  the  river,  that  this  law  is 
not  superceded  by  the  Reclamation 
Act.  and  that  it  is  the  duty  of  the 
Highway  Commission  to  build  the  road 
regardless  of  the  height  of  the  levee. 
If  the  levee  must  be  raised,  the  prop- 
erty owners  hold,  it  is  for  the  High- 
way Commission  and  not  for  them  to 
do. 


CORPORATION  TAXES 


SACRAMENTO,  Cal. — The  state 

board  of  equalization  announced  the 
completion  of  its  record  of  state  assess- 
ments for  1920,  and  stated  that  as  the 
sum  to  be  collected  will  exceed  the 
amount  directed  by  the  legislature  to 
be  raised  for  the  seventy-second  fiscal 
year,  no  ad  valorem  tax  for  state  pur- 
poses will  be  necessary.  The  treasury 
will  receive  througli  corporation  taxes. 
$2,858,466.82  in  excess  of  like  receipts 
for  any  preceding  year,  it  was  an- 
nounced. The  grand  total  of  corpora- 
tion taxes  to  be  collected  for  the  next 
fiscal  year  is   $22,342,961.66. 


BUENOS  AIRES  ADOPTS 
STREET  PAVING  PROGRAM 


The  foreign  trade  department  of  the 
J-'an  Francisco  Chamber  of  Commerce 
is  advised  that  the  city  of  Buenos  Aires 
has  adopted  a  street  construction  pro- 
gram for  the  city  and  environs  contem- 
plating expenditures  of  3,306.604  pesos. 

Attention  is  called  to  the  fact  that 
this  street  construction  will  require 
considerable  quantities  of  asphaltum 
and  cement,  and  that  an  opportunity  is 
open  to  dealers  in  these  commodities 
in    San   Francisco. 

From  tlie  same  source  is  also  learned 
that  there  is  also  a  demand  in  Rio  do 
Sul  Brazil,  tor  plain  and  barbed  wire. 
weight  machines  for  cattle,  galvanized 
iron,  cement,  pumps,  refrigerators, 
separators,  medicine  chests,  dips,  small 
dynamos,  oil  engines,  house  materials 
and  furniture,  salt,  oburns  buckets 
cans,  branding  implements,  jjaints  and 
varnishes. 


Old  High  Cost  will  get  sore  hands 
some  one  of  these  days,  rubbing  it 
into  the  public  so. 
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TIMBER  RESOURCES  Ot 

BRITISH  EAST  AFRICA 


(Weekly     Bulletin.     Canadian     Pepart- 

ment    of   Trade    and   Commerce,    May 

17.    1920.) 

Of  British  East  Africa's  total  area  of 
157.000.0no  acres.  2.000,000  acres  are 
forest  reserve;  but  this  does  not  con- 
stitute the  whole  of  the  forestry  area. 
as  5.000.000  acres  of  land  have  already 
been  alienated,  and  of  this  total  sev- 
eral hundred  thousand  acres  must  be 
considered    as    forest   areas. 

The  greater  part  of  the  timber  of 
the  country  is  to  be  found  in  the 
highlands.  and  certain  companies 
possess  very  large  tracts.  A  number  of 
narrow  guage  railway  lines  have  al- 
ready been  laid  from  the  main  line  to 
those  sections  where  operations  are  be- 
ing carried  out.  The  industry  will 
probably  develop  into  a  very  important 
one  in  the  near  future. 

Many  sawmills  are  now  operating  in 
various  parts  of  the  country;  and, 
although  nothing  has  yet  been  accom- 
plished on  a  large  scale  in  turning  out 
timber  for  export,  the  material  is  at 
hand,  and  the  Government  already  has 
the  question  of  improving  the  harbor 
facilities  under  consideration,  with  a 
view  to  coping  with  the  export  of 
timber. 
Chief  Varieties. 

There  are  large  quantities  of  timber 
available,  suitable  for  railway  con- 
struction work,  sleepers,  wagon  mak- 
ing, furniture,  and  mine  props.  The 
variety   include: 

Ironwood.-Botanically  known  as  Olea 
Hochsetterii,  the  vernacular  name  be- 
ing "Nu  Sharge."  It  is  almost  identi- 
cal with  the  ironwood  growing  tn 
South  Africa,  and  known  there  as  01e£ 
laurlfolia.  This  wood  has  been  used 
for  a  very  long  time  by  wheel  makers 
and  wagon  builders  for  heavy  trans- 
port wagons,  as  it  is  noted  for  its 
great  strength  and  durability.  It  is 
also  suited  for  railway  coach  building, 
especially  for  the  underf raming;  wood 
block  paving,  railway  sleepers,  Viridges, 
ox  yokes,  ax.  pick,  and  tool  handles, 
furniture,  joinery,  and  interior  decora- 
tive purposes  such  as  paneling.  For 
the  last-named  purpose  it  is  said  that 
the  beauty  of  the  grain  is  unsur- 
passed, its  peculiar  lights  and  shades 
giving   it   the   appearance  of  marble. 

It  is  estimated  that  there  are  ap- 
proximately 500  cubic  feet  of  this 
timber  to  the  acre.  Its  weight  season- 
ed is  59  pounds  per  cubic  foot.  It  is 
not  possible  to  get  a  standard  price,  but 
the  price  at  present  would  be  5  ruples 
($1.62  at  normal  exchange)  per  cubic 
foot    f.    o.    b.    Kilindini. 

Red  Stinkwood. — Botanically  known 
as  Pygeum  Afric.nnum.  the  vernacu- 
lar n.ime  being  "M'Weri,"  or  "Moeri." 
It  is  principally  known  as  a  very  good 
wagon     wood,    being    mainly    used    by 


wheel  makers  for  the  felloes  and  hubs 
of  heavy  transport  wagons  and  for 
yokes.  It  would  also  make  good  fur- 
niture but  because  of  its  scarcity  is 
not  utilized  for  this  purpose.  The 
trees,  some  of  which  are  verry  large, 
are  found  scattered  in  the  highlands  of 
British  East  Africa.  Its  seasoned 
weight  is  48  pounds  per  cubic  foot,  and 
the  price  at  present  would  work  out  at 
5  rupees  per  cubic  foot  f.  o.  b.  Kilin- 
dini. There  is  only  a  very  limited 
quantity  of  this  timber  available. 


BIG  MARKET  FOR 

CONTAINERS  IN  GREECE 


In  Greece,  as  in  this  country,  the 
farmers  are  up  against  it  for  con- 
tainers. Lumber  shortage,  continuous 
ever  since  the  war,  have  made  crates 
for  the  export  trade  in  fruits,  especial- 
ly currants,  so  scarce  and  high  priced 
that  prices  all  along  the  line  have  ma- 
terially  advanced. 

Notwithstanding  this  handicap, 
however,  the  farmers  of  Greece  have 
never  enjoyed  such  prosperity  as  now. 
High  prices  have  been  paid  for  every 
variety  of  farm  produce,  owing  to  the 
universal  food  shortage.  This  the 
American  Red  Cross  has  materially 
helped  to  relieve,  through  its  canteens 
and  relief  missions  established  in  Sa- 
lonica  and  other  ports  of  the  Near  East. 


OAKLAND  ALLOWS  REPAIR 
TO  FRAME  BUILDINGS 

IN  FIRE  LIMITS 

OAKLAND,  Cal. — An  ordinance  al- 
lowing the  reconstruction  of  frame 
buildings  above  the  first  story,  intro- 
duced last  week  by  Commissioner 
Morse  as  an  amendment  to  the  present 
building  ordinance  has  been  given  final 
passage   by   the  City  Council, 

Under  the  old  law  no  improvements 
could  be  made  on  frame  buildings  in 
the  fire  limits  excepting  on  the  ground 
floor.  The  new  law  allows  the  removal 
of  bay  windows  and  other  remodeling 
on    frame    buildingii    in    the   fire   limits. 


ENGINEERS  URGE  EMBARGO 
ON  OIL  AND  TIMBER 


The  National  Convention  of  the 
American  Association  of  Engineers 
passed  Resolutions  urging  Congress  to 
put  an  immediate  restriction  on  the  ex- 
portation of  such  natural  products  as 
Petroleum  and  its  products,  wood  and 
its  products,  as  a  means  of  conserving 
the  natural  resources  of  the  country. 


STREET    \V«JRK    PLANNED. 

SEBASTOPOL.  Sonoma  Co..  Cal.— The 
Trustees  have  overruled  protests 
against  the  improvement  of  Petaluma 
avenue  and  Main  street  and  a  call  for 
bids   will   be    issued   shortly. 

J.  S.  Saunders  is  City  Clerk. 


ANTOICH  TO  SUE  FOR  RIGHT 
TO   USE   RIVER  WATER 


MARTINEZ.  Cal. — A  three-cornered 
fight  for  the  right  to  use  the  .Sacra- 
mento river  water  for  irrigation  and 
domestic  purposes  is  threatened  be- 
tween the  City  of  Antioch,  rice  in- 
terests and  irrigationists  on  the  upper 
and  lower  Sacramenao  river  and  own- 
ers of  halt  a  million  acres  of  non-culti- 
vated delta  lands.  This  was  indicated 
when  the  Antioch  trustees  decided  to 
apply  for  an  injunction  against  all 
ranchers  using  the  river  waters  for  Ir- 
rigation purposes.  Reductions  of  the 
supply  tor  Antioch's  domestic  purposes 
will  form  the  basis  of  the  suit.  Rice 
farmers  In  the  vicinity  of  Chico,  who 
Irrigate  their  rice  fields,  it  is  claimed, 
have  reduced  the  river  level.  The 
farmers  claim  that  their  holdings 
would  be  worthless  if  their  water 
rights  are  withdrawn.  This  has  been 
the  center  of  dispute  for  several 
months,  during  which  the  river  farmers 
threathened  to  bring  suits  for  damages 
against  each  member  of  the  Board  of 
Trustees.  They  claim  the  Antoch  ac- 
tion was  fostered  by  owners  of  halt  a 
million  acres  of  undeveloped  land  in 
the  delta  region.  This  latter  region  has 
been  subject  to  floods  from  the  bay 
water  which  has  made  the  ground  salty 
and  untillable.  Full  flood  on  the  Sac- 
ramento would  prevent  the  bay  water 
from  backing  up.  it  is  contended. 


STATE  HIGHWAY 

ENGINEER  ON 

ADVISORY  BOARD 


A.  B.  Fletcher,  highway  engineer  of 
California,  has  been  designated  by  E. 
T.  Meredith,  secretary  of  agriculture, 
to  be  a  member  of  the  advisory  board 
to  the  Secretary  of  Agriculture  in 
matters  relating  to  the  administration 
of  the  federal  aid  road  act  and  on  ques- 
tions which  may  arise  in  the  develop- 
ment of  the  highway  improvement 
program  of  the  United  States.  The  ad- 
visory Board  is  composed  of  a  number 
of  highway  officials  of  different  states 
who  will  give  the  time  necessary  to  its 
activities  in  addition  to  their  regular 
state  duties. 


BRIDGE    AND     CUI/VERT    CONTRACT 
AWARDED. 

GLOBE.  Ariz. — A.  W.  Daniels  of 
Globe,  submitted  the  lowest  bid  at  $17.- 
441  for  constructing  concrete  bridges 
and  culverts  on  Sections  A  and  B. 
Globe-Geronimo  highway.  involving 
3360  cu.  vds.  excavation.  986  cu.  yds. 
concrete  and  28.000  lbs.  reinforcing 
steel.  Other  bids  received  were:  Mid- 
land Bridge  Co..  Kansas  City,  $17,690: 
John  Hoopes.  Miami.  $24,669;  de  Ward 
Bros.  &  Cobham,  $25,015;  Cotey  & 
Black.  Clifton,  $31,348;  R.  R.  Boyd.  $3 
951.  The  bids  were  forwarded  to  State 
Engineer  Thomas  Maddock. 


Just    FLUSH    it    on! 
lAPIDOIITH 

i^^^HlM     TRADE    MARK      i^BHmB 

will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOINJMEBORIM  SOIMS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street,  San  Francisco 
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CAIVADIAN    INSIIRANCE    AMKiNU- 
MENT. 


Reconstruction  officials  in  Italy  be- 
lieve they  have  solved  the  problem  ot 
rebuilding  Messina  in  such  a  way  that 
the  terror  of  the  earthquake  will  be 
removed.  So  after  being  delayed  six 
years  by  the  war.  the  rebuilding  of 
Messina,  with  a  new  type  of  construc- 
tion,   has    commenced    this    spring. 

The  first  of  the  new  public  buildings 
is  now  well  under  way.  The  founda- 
tions ot  this  building  rest  upon  almost 
solid  rock.  In  only  a  few  places  was 
the  bed  rock  broken  during  the  up- 
heaval of  1908.  An  interior  shell  of 
reinforced  concrete  has  been  first  set 
up,  then  faced  with  cut  stone  to  give  it 
an  artistic  appearance.  This  new 
structure  is  the  municipal  building  in 
which  the  headquarters  of  the  loca> 
and  provincial  officials  will  be  located. 
Although  it  ia  four  stories  in  height, 
the  builders  have  little  fear  that  it 
will  again  be  ruined  by  an  earthquake, 
so   solidly   is   it   constructed. 

Messina  is  to  be  rebuilt  on  a  grand 
scale  which  will  be  in  keeping  with  its 
growing  importance  as  a  port  in  the 
Mediterranean.  The  plans  include  a 
number  of  the  most  modern  ideas  in 
city  planning.  The  center  of  the  city 
has  been  established  in  a  new  section, 
one  which  has  been  completely  leveled. 
Instead  of  the  old,  cramped  streets, 
there  will  be  a  large  plaza,  around 
which  will  be  grouped  the  municipal 
buildings,  while  nearby  is  the  munici- 
pal theater,  one  of  the  few  structures 
which  was  not  entirely  destroyed  by 
the  earthquake.  Branching  out  from 
this  square  are  lines  of  new  curbs, 
sewers  and  graded  streets,  marking 
wider    thoroughfares. 

Measures  have  been  taken  to  en- 
force strictly  the  specifications  regard- 
ing the  construction  of  new  buildings 
of  considerable  size.  These  specifica- 
tions have  been  drawn  by  eminent 
Italian  engineers  and  architects,  and 
structures  built  according  to  them  are 
expected  to  withstand  any  future 
shock  equal  to  the  one  which  almost 
annihilated   the   city   in    1908. 

Little  has  been  done,  as  yet,  toward 
the  reconstruction  of  the  residence  dis- 
tricts. A  large  part  ot  the  popula- 
tion is  housed  in  the  barracks  which 
were  erected  by  the  American  Red 
Cross  immediately  after  the  earth- 
quake. These  barracks  have  been 
practically  the  only  substantial  shelter 
in   Messina   since    the   disaster. 

Those  who  reside  there,  hampered 
by  the  war,  are  just  now  beginning  to 
get  upon  their  feet  again,  after  work- 
ing with  renewed  energy  all  spring. 
Pew  of  the  Messina  people  to-day, 
however,  were  residents  before  the 
quake.  The  loss  of  life  in  the  earth- 
quake amounted  to  70,000  within  the 
space  of  two  minutes,  while  hundreds 
ot  the  remaining  population  fled  from 
this  island  of  misfortune.  Other  peo- 
ple, many  of  them  adventurers,  hop- 
ing for  profits  that  would  oome  with 
reconstruction,  flocked  in  a  few  years 
later.  i 

Then  came  the  war  and  all  plans  for 
remaking  a  city  were  laid  aside  until 
last  winter,  when  the  project  was 
taken  up  again.  Work  was  actually 
started  a  short  time  ago  and  the  new 
Messina  bids  fair  to  become  a  model 
city  from  an  engineering  and  archi- 
tectural standpoint. 


[Consul  Felix  S.  S.  Johnson,  Kingston, 
Ontario,  Apr.   23,    1920.] 

The  proposed  amendment  of  Canada's 
insurance  act,  providing  for  the  licens- 
ing of  agents,  will  be  of  interest  to 
American  companies  having  repre- 
sentatives in  the  Dominion.  The 
amendment  relating  to  life-insurance 
companies — and  that  with  regard  to 
fire-insurance  agents  is  much  the  same 
• — reads: 

78A.  It  shall  be  a  condition  of  the 
license  issued  to  any  company  under 
this  act.  whether  such  condition  be  ex- 
pressed in  the  license  or  not.  and  for 
the  breach  of  which  the  said  license 
may  be  canceled,  that  no  compensation 
or  remuneration  by  way  of  commission 
shall  be  paid  to  any  person,  partner- 
ship, association,  or  corporation  for 
soliciting  for,  or  obtaining  applica- 
tions or  proposals  for  insurance,  or  for 
collecting  premiums  from  policyhold- 
ers, unless  such  persons,  partnership, 
association,  or  corporation  shall  have 
obtained  from  the  superintendent  a 
license  to  act  as  an  agent  of  the  com- 
pany or  as  a   bro.ker. 

(2)  Before  any' such  license  is  issued 
the  applicant  therefor  shall  file  an  ap- 
plication on  a  form  to  be  supplied  by 
the  superintendent,  and  shall  furnish 
such  information  as  the  superintend- 
ent deems  necessary  to  satisfy  him 
that  the  applicant  is  competent  to  dis- 
charge the  duties  ot  an  agent  of  the 
company  or  of  a  broker,  as  the  case 
may  be. 

(3)  Every  agent  or  broker  to  whom 
a  license  is  issued  under  this  section 
shall  keep  a  record  ot  the  insurance 
business  transacted  by  him  under  such 
license,  in  such  form  and  with  such 
detail  as  the  superintendent  may  re- 
quire, and  such  record  shall  be  open  to 
the   inspection  of  the  superintendent. 

(4)  Every  such  agent  or  broker 
shall,  when  requested  by  the  superin- 
tendent, file  with  the  superintendent  a 
statement  in  such  form  and  with  such 
detail  as  the  superintendent  may  re- 
quire. 

(5)  The  license  of  every  such  agent 
or  broker  shall  expire  on  the  31st  day 
of  March  in  each  year  and  shall,  sub- 
ject to  the  provisions  of  this  section, 
be    renewable    from   year   to   year, 

(6)  The  superintendent  may  cancel 
the  license  of  any  agent  or  broker  li- 
censed under  this  section  for  violation 
of  any  provision  of  this  act  or.  if  it  is 
established  to  the  satisfaction  of  the 
superintendent  that  he  has  been  guilty 
of  misrepresentation  or  of  fraudulent 
practices,  or  if,  in  the  opinion  of  the 
superintendent,  he  has  become  incom- 
petent or  incaipable  of  acting  as  agent 
or  broker;  but  no  such  cancellation 
shall  become  effective  until  a  hearing 
has  been  given  to  the  agent  or  broker 
whose  license  is  proposed  to  be  can- 
celed, 

(7)  Any  agent  or  broker  whose  li- 
cense has  been  canceled  by  the  super- 
intendent shall  have  the  right  of  ap- 
peal to  the  Treasury  Board  by  giving 
notice  of  his  intention  to  so  appeal 
within  10  days  of  his  receiving  notice 
of  the  cancellation  of  his  license,  and, 
pending  the  decision  of  the  Treasury 
Board,  the  cancellation  of  the  license 
shall    have   no    effect. 


CLEARING  HOUSE  REPORTS 
FROM  CALIFORNIA  CITIES 


Bank    clearings    as 
fornia      Development 
several    clearing'    hou 
week     ending     June 
amount    of    increase 
date  last  year; 


5th     showing     the 
on    corresponding 


San     Francisco.  .$139,900,000 

$27,000,000 

Los     Angeles, 

...      62,577,000 

25,699.000 

Oakland     

8,967,712 

1.032,776 

Sacramento     . 

5,722,201 

2,065,164 

San     Diego... 

2.302,457 

79,956 

Fresno     (a) . . 

...      10,292,222 

Stockton     (a). 

4,978.300 

San     Jose 

1.640.915 

265.087 

Bakersfield     . 

1.474.326 

625.330 

Pasadena     . . . 

1,783,029 

616,401 

Santa     Rosa.  . 

375,571 

Long    Beach. 

2,687,177 

1,308,141 

Berkeley     (a) 

.  ...        3,150,515 

(a)   Bank 

debits. 

TO    DEMONSTRATE 

ELECTRICAL  HOME 


Electricity,  and  its  application  to 
the  modern  home  in  the  operation  of 
every  conceivable  type  of  household 
appliance,  will  be  demonstrated  to- 
morrow by  the  San  Francisco  Electri- 
cal Development  League  in  the  Elec- 
trical Home,  25  Junipero  Serra  Blvd., 
St.  Francis  Wood. 

The  home,  designed  and  built  with 
a  view  to  the  fullest  possible  utiliza- 
tion of  electricity,  will  be  opened  Fri- 
day afternoon  at  2  o'colck  at  an  in- 
vitational ceremony  to  be  partici- 
pated in  by  city  ofticails,  the  Cali- 
fornia Electrical  Co-Operative  Cam- 
paign Committee,  San  Francisco 
Electrical  Development  League  and 
Mason-McDuffie  Company,  agents  for 
St.  Francis  Wood. 

John  A.  Britton,  Vice-president  and 
general  manager  of  the  Pacific  Gas 
and  Electric  Company,  will  preside, 
and  Acting  Mayor  Ralph  McLaren  will 
be   the   principal   speaker. 

Following  the  brief  ceremony,  visi- 
tors will  be  given  a  demonstration  ot 
electricity  in  the  home,  such  as  has 
never  before  been  witnessed  in  San 
Francisco. 

Friday  night  the  St.  Francis  Wood 
Homes  Association  has  arranged  a 
house-warming  for  its  members. 

Mrs.  George  Kennedy,  chairman  ot 
the  reception  committee,  will  be  as- 
sisted by  Mesdames  Colbert  Coldwell, 
P.  A.  DuPont,  August  Fritze,  L.  P. 
Stellar  and  Miss  Jane  Peake. 

A  buffet  luncheon,  prepared  in  the 
electrical  kitchen,  will  be  served. 


DISCOURAGES  PLAN  TO 
BUILD   SUPPLEMENTARY 
RESERVOIR  TO  LAKE 


SACRAMENTO,  Cal.— E.  C.  La  Rue, 
hydraulic  engineer  of  the  United 
States  Geological  Survey,  in  a  report  to 
the  Sacramento  Valley  River  Develop- 
ment association,  discouraging  the 
plan  of  a  reservoir  connecting  with 
Klamath  Lake,  to  supplement  the  Sac- 
ramento  river  supply. 

In  pointing  out  defects  he  said  it 
would  be  physically  impossible  to  di- 
vert the  Klamath  river  over  Black 
Butte  Pass.  The  canal  would  be  be- 
tween 125  and  ISQ  miles  in  length.  He 
also  said  a  tunnel  at  Black  Butte 
would  permit  the  lowering  of  the 
grade  200  feet  and  would  shorten  the 
canal  only  six  miles.      * 

It  would  also  destroy  a  big  power 
plant  at  Copoc  and  take  water  away 
from  the  Shasta  basin. 


ENGINEERS  PLEDGE 

CANDIDATES 


The  American  Association  of  Engi- 
neers has  asked  all  Presidential  Candi- 
dates to  declare  themselves  for  or 
against: 

1.  The  proposed  National  Depart- 
ment of  Public  Works. 

2.  The  National  Budget. 

3.  Constructive  conservation  of  Na- 
tional Resources. 

4.  Reclamation  of  Waste  Lands. 


FOWLER,  Fresno  Co.,  Cal.— Hugh 
Crummey  submitted  the  only  bid  to 
Jensen  &  Ross.  Engineers,  Patterson 
Block,  Fresno,  for  paving  the  count v 
highway  link  connecting  Adams  Ave. 
and  Wildflower  Road. 

Specifications  provide  a  3^^-inch  as- 
phalt concrete  base  with  a  H4  inch 
Bitulithic  wearing  "surface.  16  and  20 
feet  wide,  involving  122,800  sq.  ft  pav- 
ing. 102.750  sq.  ft.  earth  shoulders. 
225,550  sq.  ft.  of  grading.  40  lin  ft.  10" 
full  circule  No.  12  gage  corrugated  Iron 
culvert,  104  lin.  ft.  18"  part  circle  No. 
12  gage  corrugated  iron  culvert.  60  lin. 
ft.  24"  concrete  pipe,  2  manhole  frames 
and  covers  for  18"  culverts. 
The  bid  was  rejected. 
Crummey's  bid  for  pavement  was 
$2.95  per  sq.  ft.;  grading  J1.55  on  large 

cuts  and  fills  and  $1.70  cu.  yd.  on  small 

cuts  and  fills. 
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SILICA  COMPANY 

PERMITTED  TO 

ISSUE  STOCK 


SACRAMENTO,  Cal.,  June  16.— 
Hemet  Silica  Company  of  Hemet,  this 
State,  has  been  given  authority  by 
Commissioner  of  Corporations  E,  C. 
Bellows  to  issue  2000  shares  of  its 
capital  stock,  par  value  $50.00  per 
share,  in  exchange  for  a  certain  con- 
tract; and  10  shares  in  consideration 
of  services  rendered;  to  sell  250  shares 
at  t25.00  per  share  and  1740  shares  at 
JoO.OO   per  share. 

An  unusual  feature  in  this  permit 
is  that  it  is  drawn  offering  shares  for 
sale  at  two  prices.  Very  little  of  the 
stock,  if  any,  will  be  sold  to  the  gene- 
ral public.  It  will  be  purchased  by 
certain  persons  who  are  members  of 
the  syndicate  and  who  have  taken  over 
the  lease  in  which  the  company  is  in- 
terested. The  company  proposes  to 
mine  silica  which  is  in  demand  by 
glass    manufacturers. 

The  Sonera  Granite  Company,  prin- 
cipal place  of  business  of  which  is 
Los  Angeles,  has  permission  to  issue 
3000  shares  in  exchange  for  a  certain 
agreement  of  sale,  and  to  sell  15,000 
shares  at  par  for  cash.  The  company 
is  engaged  in  the  business  of  quarry- 
ing and  marketing  granite  from  :i 
deposit    in    Tuolumne    County. 


GAMBLING  DEN 

TO  BE  HOSPITAL 


SHANGHAI.— The  great  gambling  es- 
tablishment in  this  city  notorious  for 
years  under  the  name  of  "The  Wheel," 
which  originally  cost  more  than  $500,- 
000  is  to  be  converted  into  a  charity 
hospital.  The  Chinese  authorities 
have  announced  that  they  intend  to 
confiscate  the  huge  building  which  now 
stands  dark  and  empty.  Its  owners, 
however,  threaten  to  fight  this  pro- 
gram. 

Up  to  about  three  years  ago  when 
the  place  was  closed  by  Chinese  au- 
thorities "The  Wheel"  in  Shanghai  was 
one  of  the  biggest  gambling  establish- 
ments in  the  F^r  East.  It  was  located 
in  Chinese  territory  on  North  Honan 
road,  a  15  minute  automobile  ride  from 
the  heart  of  the  city.  In  the  days 
when  the  e.'itablishment  flourished 
three  roulette  wheels  with  six  layouts, 
beside  faro  anil  other  games  were  op- 
erated. 

After  this  e.'itablishment  was  closed 
as  the  result  of  the  efforts  of  mission- 
ary interests  no  open  gambling  on  any 
large  scale  was  permitted  in  Shanghai 
until  last  fall  when  the  interests  that 
formerly  operated  "The  Wheel"  opened 
near  it  a  smaller  roulette  establish- 
ment which  in  turn  was  closed  after  a 
few   weeks. 


STANDFORD    ENGINEER 

DIES  IN  PORTLAND 

PALO  ALTO,  Cal.— Arnold  Keller,  Jr., 
passed  away  June  6th,  at  his  home  in 
Portland.  Ore.,  according  to  a  telegram 
received  by  Prof.  Harris  J.  Ryan  from 
Arnold   Keller,   Sr. 

Keller,  who  was  an  instructor  in 
electrical  engineering  at  Stanford,  had 
been  ill  from  time  to  time  during  the 
last  three  years.  In  April  of  this  year 
he  was  obliged  to  give  up  his  work  in 
the  university  and  return  to  his  fath- 
er's home  in  Portland.  In  recent  let- 
ters to  members  of  his  department  he 
expressed  satisfaction  in  the  progress 
that  he  was  making  toward  recovery. 
His    death    came    unexpectedly. 

Graduated  from  the  Stanford  elec- 
trical engineering  department  in  Jan- 
uary, 1915.  Keller  engaged  in  power 
plant  operation  for  three  years.  He 
returned  to  Stanford  in  September. 
1918.  to  serve  as  Instructor  in  elec- 
trical engineering  for  the  years  1918- 
20,  during  the  absences  of  two  men  of 
the  department  on  sabbatical  year 
leave. 


ARCHITECTURAL  BEAUTY 

FOR  OAKLAND  SCHOOLS 


OAKLAND,  Cal. — An  architectural 
idea  that  is  new  in  this  vicinity  will 
be  embodied  in  the  construction  of  the 
new  school  bui.'dings  erected  under  the 
$5,000,000  bond  issue,  according  to 
plans  of  Marston  Campbell,  chief  of 
construction,  and  Charles  W.  Dickey, 
supervising  architect  of  the  building 
organization. 

Instead  of  the  usual  plaster  finish, 
hammer-dressed  concrete  will  be  used 
on  all  of  the  new  buildings,  the  con- 
crete surfaces  being  bruised  with  an 
air-driven  pneumatic  hammer.  Both 
Campbell .  and  Dickey  were  familiar 
with  that  type  in  the  Hawaiian  Islands 
and  declare  that  it  gives  a  much  more 
durable  and  handsome  fini.sh.  In  addi- 
tion the  buildings  will  have  red  tile 
roofs  and   terra  cotta   trimmings. 

In  an  architectural  report  prepared 
for  the  Board  of  Education,  Uickey 
recommends  the  stucco  styles  of  the 
Mediterranean,  Italian  Renaissance, 
and  Spanish  Colonial  as  the  styles 
considered  best  suited  to  this  en- 
vironment. 

"It  is  the  wish  of  the  construction 
department."  states  Dickey  in  his  re- 
port, "that  the  new  school  buildings 
be  picturesque,  sincere  and  inviting, 
and  express  in  their  design  the  spirit 
of  California  well  suited  to  our  climAte 
and  environment.  We  realize  the  re- 
sponsibility placed  in  our  hands  to 
build  economically  and  efficiently,  not 
forgetting  the  importance  of  beauty  in 
its  influence  on  the  child. 

"Unfortunately,  we  are  living  in  an 
age  of  inflated  prices,  when  a  dollar 
is  worth  about  44  cents,  so  we  cannot 
indulge  in  any  frills,  but  nevertheless 
will  try  to  make  our  architecture 
genuine  and  honest.  In  this  we  are 
helped  by  the  fact  that  concrete  and 
tile  have  not  advanced  in  price  as 
much  as  lumber,  so  we  can  well  af- 
ford to  use  concrete  walls  and  red  tile 
roofs,  and  hope  to  produce  real  Cali- 
fornia  architecture. 


SACRAMENTO  LUMBER 

CONCERN  SUED  FOR  $10,000 

SACRAMENTO,  Cal. — Peter  Lopez  has 
started  suit  against  the  Pollock  Lum- 
ber Company  of  this  city  alleging 
breach  of  contract.  Lopez  charges  that 
a  contract  was  entered  into  on  April  5, 
1920,  whereby  the  defendant  company 
was  to  put  into  working  condition 
within  two  weeks  a  mill  which  it  owns 
eighteen  miles  northeast  of  Placerville. 
and  that  plaintiff  was  to  operate  it  at 
a  salary  and  additional  money  based  on 
the   amount   of  work    turned   out. 


0.\KI..AMJ      AWARDS      STREET      AND 
SKWER     ('ONTRACT. 


OAKL.\ND,  Cal.— The  City  Council, 
L.  W.  Cunimings,  Clerk,  has  awarded 
a  contract  to  Bates  and  Borland  foi'  the 
improvement  of  Fleming  avenue,  be- 
tween Madera  and  Birdsall  streets,  by 
and  gutters,  cement  sidewalks  and  pav- 
ing with  oil  macadam,  storm  water 
drain,  vitrified  pipe  conduit,  etc.,  on  the 
following  unit  prices:  excavation,  $1.54 
cu.  yd.;  curb.  $.80  lin.  ft.;  gutter,  $.25 
sq.  ft.;  macadam  pave,  $.14  sq.  ft.; 
sidewalk,  $.07  sq.  ft.;  concrete  inlet 
with  ('.  I.  grating,  $75.00;  10-inch  pipe 
conduit  with  con.  protection,  $4.00  lin. 
ft.;  reinforced  con.  culvert  $5.00  lin. 
ft.;    concrete   handhole,    $35.00    each. 


The  Pacific  coast  production  of  rail- 
road ties  during  1919  ran  to  15.612,700 
pieces,  of  which  12.412.700  were  fir  and 
2.775,000  redwood;  8.710,000  were  dis- 
tributed to  Pacific  Coast  railroads;  5,- 
075,000  for  inland  use  and  1,827.000  were 
exported  largely  to  Great  Britain. 


COLLEGE    PACIFIC 

TRUSTEES  PICK 

STOCKTON 


STOCKTON,  Cal,— At  a  meeting  of 
the  Board  of  Trustees  of  the  College 
of  the  Pacific  held  at  San  Jose.  Stock- 
ton was  favored  as  the  new  location  for 
the  school.  The  report  made  at  the 
session  stated  that  the  Stockton  site 
is  suitable  and  the  local  bid  for 
the  school  is  considered  the  best  re- 
ceived. The  directors  of  the  college 
will  meet  at  the  call  of  the  president, 
when  definite  action  will  be  taken.  The 
Stockton  bid  is  open  until  July  1.  so 
action  must  be  taken  soon. 

The  re-location  committee  has  also 
inspected  sites  at  Santa  Cruz.  Mo- 
desto and  Sacramento,  and  the  Stock- 
ton site  is  first  in  favor  with  the 
committee.  The  committee  consists  of 
Bishop  Leonard,  RoUa  V.  Watt.  Dr.  G. 
W.  Waite,  Dr.  Milnes,  Dr.  Bachelor,  Dr. 
Bicham,  George  Oilman  and  Dr.  Tully 
Knowles.  president  of  the  college.  All 
these  committeemen  have  inspected  the 
Stockton  site  offered  by  J.  C.  Smith  on 
the  Lincoln  highway  near  the  diverting 
canal  and  consisting  of  30  acres. 


APPROPRIATION 

AUTHORIZED  FOR 
CALIF.  IMPROVEMENTS 


Appropriations  passed  by  Congress 
on  the  final  day  before  adjourning 
and  signed  by  President  Wilson  In- 
clude among  other  items  $200,000  for 
dredging  the  Oakland  harbor  and 
$100,000  for  work  in  the  Sacramento 
river.  Besides  these  two  there  is  an 
appropriation  of  $100,000  for  mainten- 
ance and  patrol  work  in  the  San  Fran- 
cisco bay  by  inspection  steamer  Sui- 
sun;  $6500  for  a  cut-off  and  turning 
basin  in  Petaluma  creek.  Word  of  the 
passage  of  the  bill  was  received  by 
Colonel  E.  E.  Winslow.  army  engineer 
in  charge  of  government  work  in  the 
California  district. 


Keep    The    Cement    Sack*    at   Work 


One  empty  sack  at  the  cement  mill 
is  worth  any  number  of  them  lying 
idle  in  users'  hands  all  over  the  coun- 
try so  far  as  shipment  of  cement  Is 
concerned.  Like  many  other  kinds  of 
cotton  goods  cement  sacks  are  scarce. 
If  every  idle  cement  sack  in  the  coun- 
try were  returned  to  the  plant  from 
which  it  came,  there  would  be  con- 
siderable relief  of  the  present  dif- 
ficulty   of    obtaining    cement. 

Cement  sacks  represent  an  outlay 
of  money  by  you  until  you  have  re- 
turned them  for  credit.  If  they  are  not 
returned  promptly,  the  cement  manu- 
facturer must  provide  new  containers 
to  take  care  of  his  business  with  you. 
This  will  add  to  the  cost  of  cement. 
and  will  subject  your  shipments  to 
uncertain    delays. 

Take   care   of   the   cement   sacks. 

Keep    them    at    work. 

Return  them  promptly  so  the  ce- 
ment manufacturer  can  ship  the 
cement  you  want  when  you  want  It. 


SHELL  OIL  IMPROVEMENTS 
TO     CONTINUE 


MARTINEZ.  Cal. — A  large  crew  of 
men  is  to  be  added  to  the  construction 
crew  at  the  Shell  plant  and  the  contem- 
plated enlargements  of  the  refinery 
here  will  progress  more  rapidly  from 
now  on. 

A  contract  has  been  signed  by  the 
Shell  Oil  Company  with  the  Desmond 
Supply  Company  for  the  furnishing  o( 
a  large  number  of  men  to  the  company 
for  construction  work.  The  Desmond 
Company  supplies  the  men  and  pro- 
vides for  their  board  and  lodging.  It 
is  expected  that  one  hundred  construc- 
tion workers  will  be  added  to  the  force 
at  the  plant  this  weeh. 


Wednesday,     June      23,      1920. 

BUILDERS'  DAY 
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Firiit  Run  Theatres  to  Oinplay  Slide*. 
Thlrty-alx  Prizes  Offered  and  More 
Coining:.  Rvent  Promises  to  be  Bigr- 
srest  and  Best. 


Builders'  Day  this  year  will  be  the 
biggest  and  best  in  the  history  of  any 
similar   organization    in    the   West. 

It  will  unquestionably  be  the  most 
widely  attended  fete  of  its  kind  ever 
held  in  California.  Advance  indications 
are  that  the  Big  Basin  in  Santa  Cruz 
County  will  have  more  people  under  its 
magnificent  trees  on  Saturday,  July  3, 
than  it  has  ever  had  in  any  one  day  be- 
fore. 

All  of  which  is  largely  due  to  the 
efforts  of  Clarence  F.  Pratt,  of  the 
Pratt  Building  Material  Company,  who 
is  spending  considerable  time  and  not 
a  little  of  his  money  in  "putting  over" 
the  fete  day  of  the  building  men  of 
this  part  of  the  state.  Pratt  has  just 
engineered  a  coup  which  will  put 
"Builders'  Day"  into  the  minds  of  many 
thousands  of  people  in  a  total  of 
twenty   California  cities  and   towns. 

For  he  has  arranged  for  the  adver- 
tisement of  the  big  event,  in  conjunc- 
tion with  the  staging  of  the  annual 
forest  play  of  the  Sempervirens  Forest 
Play  Association,  to  be  given  in  the 
Big  Basin  amphitheatre  the  night  fol- 
lowing the  "Builders'  Day"  celebration, 
on  the  screens  of  no  less  than  forty- 
two   motion    picture   theatres. 

Ten  of  these  houses  are  in  San  Fran- 
cisco. Of  this  number,  four  are  "first 
run"  houses,  the  down  town  theatres 
which  are  attended  by  hundreds  of 
thousands  of  people  weekly.  All  the 
principal  districts  of  the  city  are  rep- 
resented, including  the  Mission,  the 
Fillmore  District,  the  Richmond  and 
the  Haight  and  Ashbury  Districts.  Ten 
houses  will  throw  slides  on  their 
screens,  which  will  inform  their  au- 
diences nightly  of  the  Builders'  Day 
and  the  forest   play. 

Three  of  Oakland's  biggest  theatres 
will  also  show  the  slide  and  the  two 
largest  houses  in  Berkeley  will  flash 
the  news  on  their  screens.  The  cities 
of  San  Jose  and  Stockton  will  each 
show  the  slides  in  three  of  the  biggest 
houses,  and  the  legend  will  be  on  the 
screens  of  the  two  biggest  houses  in 
Alameda,  Vallejo  and  Fresno.  In  Sac- 
ramento, Pratt  has  arranged  to  run  the 
slides  in  the  four  principal  theatres. 
One  theatre  in  each  of  the  following 
cities  will  flash  the  legend  on  the 
screen: 

Modesto,  Richmond,  San  Mateo,  Palo 
Alto,  Burlingame.  Redwood  City,  Santa 
Cruz,  Salinas,  Petaluma,  Lodi  and  Tu- 
lare. 

In  addition,  a  total  of  thirty-six 
prizes  for  the  winners  of  the  many 
events  to  be  staged  on  "Builders'  Day" 
has  been  obtained.  The  list  will  be 
considerably  longer,  Pratt  announces, 
before  the  big  day  comes  'round. 

The  forest  play  of  the  Sempervirens 
Club,  which  will  take  place  the  night 
of  Builders'  Day,  in  the  Big  Basin  am- 
phitheatre, is  to  be  one  of  the  events 
of  the  year.  It  is  designed,  primarily, 
to  advertise  to  the  world  the  natural 
beauties  and  wonders  of  California 
Redwood  Park,  of  which  Big  Basin  is 
a  part,  and  to  help  in  the  movement  to 
preserve  the  California  redwoods.  Both 
these  movements  have  the  hearty  sup- 
port of  the  builders,  who  have  very 
much  at  heart  the  success  of  the  play. 

Don  W.  Richards,  the  author  of  the 
play,  and  Howard  H.  Hanson,  the  com- 
poser, announce  that  rehearsals  have 
been  most  satisfactory  and  that  the 
play-pagent  will  be  a  memorable  one 
from  a  historical  as  well  as  an  artistic 
standpoint.  The  plans  for  the  produc- 
tion are  ambitiously  elaborate.  It  is 
expected  that  a  good  crowd  of  Eastern 
visitors  will  be  among  the  guests,  as 
there  will  be  thousands  of  around-the- 
bay  visitors  here  for  the  Democratic 
convention. 


L.  Sonneborn  Sons,  Inc.,  of 

N.  Y.  Opens  Factory  Here 

Owing  to  greatly  increased  business, 
L.  Sonneborn  Sons,  Inc..  of  New  york, 
well-known  manufacturers  of  Lapido- 
lith.  Lignophol  and  Cemcoat.  concrete 
and  wood  preservatives,  have  opened  a 
branch  office  in  San  Francisco  at  77 
O'Farrell  St. 

Lapidolith  has  been  known  in  the 
building  trade  for  years  as  a  concrete 
floor  hardener,  dust  and  weather  proof. 

Lignophol  is  well  known  as  a  wood 
preservative,  and  Cemcoat  is  famous 
throughout  the  country  as  a  factory 
mill    white-enamel    paint. 

Mr.  Samuel  Jacobs  is  in  charge  of 
the  local  oflHces  and  will  be  pleased  to 
answer  all  inquiries  regarding  these 
products.  Mr.  I.  Silberstein  will  cover 
the   field   in   and  around   San   Francisco. 


HETCH-HETCHY 
CONTRACT  HELD  LEGAL 
BY  COURT 


Superior  Judge  Frank  J.  Murasky 
yesterday  decided  that  the  contract 
entered  into  by  the  city  with  the  Con- 
struction Company  of  North  America 
for  the  construction  of  certain  tunnel 
work  in  the  Hetch-Hetchy  water  pro- 
ject is  legal. 


NEW  MILL  FOR  MEMPHIS 

IRON  AND  STEEL  CO. 


MEMPHIS,  June  17. — A  site  on  the 
Belt  Line  Railroad  here  will  be  util- 
ized for  a  $300,000  plant  to  be  built  by 
the  Memphis  Iron  &  Steel  Company. 
This  is  a  new  enterprise  organized 
to  manufacture  bar  and  flat  steel  and 
smiilar  material  for  light  railway  and 
other  construction   work. 


RENO,  Nevada. — Another  Issue  of 
highway  bonds  bearing  interest  at  6% 
and  amounting  to  $300,000  will  be 
issued  by  Washoe  County.  The  county 
commissioners  decided  to  take  such 
action  following  failure  to  get  bids  on 
the    $300,000    issue    bearing    Interest    at 

Bids  first  will  be  asked  for  on  a 
block  of  $50,000  and  when  that  amount 
is  exhausted  bids  will  be  asked  on  the 
remaining  $250,000.  It  is  believed  that 
a  portion  of  the  Issue  will  be  taken  by 
local  parties. 


ROCK  AND   .SCREENING  BIDS 
WANTED. 


SAX  LEANDRO.  Alameda  Co.,  Cal. — 
Up  to  8  P.  M.,  June  28th,  bids  will  be 
received  by  J.  J.  Gill,  City  Clerk,  for 
supplying  rock  and  screenings  to  the 
City  of  San  Leandro  for  the  year  end- 
ing June   30th,    1921. 

Certified  check  for  10%  payable  to 
City    Clerk    required. 
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PLANS   FOR   STORM   WATER   SEWER 
ORDERED 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
City  Engineer  Goodwin  has  been  In- 
structed to  prepare  plans  for  a  storm 
water  sewer  in  Alvarado  street,  the 
estimate  cost  of  which  Is  $15,000.  J.  J. 
Gill   Is  City  Clerk. 


STREET    WORK    PL.-VNS    ORDERED. 


SAN  DIEGO.  San  Diego  Co.,  Cal.— 
City  Engineer  Rhodes  has  been  in- 
structed by  Council  to  prepare  plans 
and  specifications  for  paving  Texas 
street,  between  Balboa  Park  and  Uni- 
versity Ave.  with  3-ln.  asphaltic  con- 
crete base  and  asphaltic  oil  and  rocK 
screenings  surface. 


The  purpose  of  a  journey  Is  not 
merely  to  arrive  at  a  goal,  but  to  find 
enjoyment  on  the  way. 


STATE  CORPORATION 

DEPARTMENT 


S.A.CRAMENTO,  Cal.— O.  K.  Furni- 
ture Co.,  Sacramento,  is  given  permis- 
sion to  issue  1050  shares  of  Its  capital 
stock  to  certain  persons  in  exchange 
for  a  certain  copartnership  business 
consisting  of  general  furniture,  hard- 
ware and  paint  business. 

Ariss  Knapp  Co..  Emoryville,  is  per- 
mitted to  Issue  to  its  incorporators  54,- 
850  shares  in  exchange  for  certain 
property  turner  over  to  it  by  its  in- 
corporators. 

The  company  proposes  to  acquire 
from  its  Incorporators  the  equipment 
and  materials  used  by  them  in  road 
contracting   and   construction   work. 


TO  DRILL  FOR  OIL 


WILLIAMS.— The  oil  boom  in  Sutter 
and  Colusa  counties  has  really  begun. 
Recently  the  Mountain  House  Standard 
Oil  company  of  Williams  began  actual 
drilling  for  oil  In  the  Mountain  House 
field,  eight  miles  west  of  Williams. 
Prospects  are  no  good  in  Colusa  and 
Sutter  countief  that  the  Mountain 
House  company  who  came  here  with 
the  intention  of  leasing  3000  acres, 
have  now  leased  20,000.  The  Mountain 
House  company  is  a  Nevada  corpora- 
tion, but  has  sati  ified  the  requirements 
of  the  California  commissioner  of  cor- 
porations. Within  a  short  time  the 
Mountain  House  company  expects  to 
have  at  least  five  rigs  at  work  and  to 
drill  with  all  possible  expediency  until 
the  time  oil   Is  strtck. 


OIL    SPRE.\DING    BIDS    WANTED 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Up  to  June  28th,  bids  will  be  received 
by  J.  J.  Gill,  City  Clerk,  for  furnish- 
ing and  spreading  oil  on  street  sur- 
faces for  the  year  ending  June  30th, 
1921.  Certified  check  for  10%  payable 
to  City  Clerk  required. 


RO.'VD     WORK     BIDS     WANTED. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal.— Until  2  P.  M.,  July  6,  bids 
will  be  received  by  Supervisors  of 
Santa  Barbara  Co.  for  constructing  a 
pavejnent  with  crushed  rock  founda- 
tion and  asphaltic  concrete  wearing 
surface  with  all  necessary  drainage 
structures  in  Road  Improvement  Dis- 
trict No.  1,  under  act  of  1907.  C.  A. 
Hunt,  County  Clerk. 


STREET       WORK       CONTRACT 
AWARDED. 


SEELET,  Imperial  Co.,  Cal. — Geo.  H. 
Oswald,  366  E.  58th  St.,  Los  Angeles, 
was  awarded  the  contract  at  about 
$42,000  for  constructing  about  1  mile  of 
4-in.  concrete  pavement  on  streets  in 
the  townsite  of  Seeley.  G.  R.  Daley 
submitted  the  only  other  bid  at  about 
$43,000.  Henry  Burk  o*  El  Centro,  is 
the  engineer. 


STREET    AVORK    PLANNED. 


OCEAN  BEACH,  Los  A-.igeles  Co., 
Cal. -^Property  owners  of  Ocean  Beach 
have  filed  a  petition  with  the  San 
Diego  City  Council  for  the  creation  of 
Point  Loma  Improvement  District  No. 
4.  It  is  proposed  to  pave  certain 
streets    with    3-in.    one-course    Wlllite. 


SEWER  CONTRACT  AAVARDED. 


SACRAMENTO,  Cal.— The  City  Com- 
missioners, M.  J.  Desmond,  Clerk,  has 
awarded  a  contract  to  J.  W.  Terrell  for 
improving  43rd  street  from  a  point  50 
feet  south  of  Fourth  avenue  to  the 
main  sewer  in  Fifth  avenue,  by  con- 
struction of  an  8-inch  sewer  with  24 
6-In.  wye  branches  and  2  concrete  majl' 
holes. 
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WHITE  LEAD  COMPANY 

ORGANIZES  IN  AUSTRALIA 


Advices  received  from  Australia  via 
London  state  that  a  new  company  for 
the  manufacture  ol"  white  lead  and 
allied  products  has  been  formed  in 
Australia  under  the  name  of  the 
British- Australian  Lead  Manufactur- 
ers Proprietary,  Ltd.  The  capital  is 
£300.000.  the  greater  part  of  which  has 
been  subscribed  by  the  leading  white 
lead  corroders  in  the  United  Kingdom, 
and  the  balance  by  the  Long  Life  Min- 
ing Companies  at  Broken  Hill.  The 
company  is  erecting  works  with  an 
output  capacity  of  4000  tons  of  white 
lead  per  annum,  and  it  is  intended  to 
manufacture  paints  and  varnishes  as 
well.  As  the  Australian  consumption 
of  white  lead  is  approximately  10.000 
tons  a  year,  there  is  ample  scope  for 
the    new   company. 


CALIFORNIA  SCHOOL 

LANDS  SOLD 


SACRAMENTO.  —  State  Surveyor 
General  W.  S.  Kingsbury  has  an- 
nounced that  6201. IS  acres  of  state 
school  lands  were  sold  at  auction  in 
.superior  California  counties  at  the  re- 
cent sales.  The  land  brought  a  total 
of  $9890.85,  which  will  be  placed  in  the 
school  fund.  The  sales  resulted  as 
follows:  Butte  county,  1785.77  acres. 
$2811.89;  Tuba  county,  1420.32  acres. 
$3642.37;  Placer  county.  1072.22  acres, 
$1205.58;  Glenn  county,  1282.87  acres, 
$1559.01,  and  Colusa  county,  640  acres, 
$672. 


CHAMBER  ENGACtE«> 

INDUSTRIAL  ENGINEER 


That  San  Francisco  may  be  prepared 
to  handle  the  immense  world  trade 
which  is  centering  in  this  port,  the 
Chamber  of  Commerce  has  engaged  Dr. 
B.  M.  Rastall.  N'cw  York  industrial  en- 
gineer, to  direct  the  chamber's  indus- 
trial department  and  develop  an  or- 
ganization that  will  give  the  city  and 
the  metropolitan  area  the  most  modern 
equipment  for  industrial  development 
of  any  community  in  the  United  States. 


NO  TIM] 


EXTENSIONS 

FOR  STREET  WORK 


FRESNO.  Cal..  June  15 — The  policy  of 
granting  a  continuance  of  time  on 
street  work  to  contractor.s  simply  upon 
request  is  likely  to  be  abandoned  by 
the  city  board  of  trustees,  according  to 
a  letter  sent  out  by  Mayor  W.  F.  Toom- 
ey  to  the  various  contractors  who  have 
street  contracts.  Complaints  pouring 
in  upon  the  mayor  recently  that  con- 
tractors were  plowing  furrows  in 
streets  in  order  technically  to  comply 
with  their  contract.s  aroused  the  ex- 
ecutive   to    announce    this   stand. 


GOVERNMENT  TO  BUILD 

RADIO  STATION 


PACIFIC  GROVE,  Cal. — According  to 
a  communication  received  b.v  the  Cham- 
ber of  Commerce,  the  Nivy  Department 
plans  to  establish  a  radio  compass  sta- 
tion at  Point  Cypres?  near  Pacific 
Grove.  A*proximateIw  $10,000  will  be 
spent  in  construction,  according  to  re- 
ports. 


IRRIGATIOIV     AVORK     I'^ANNRIX 


MARYSVILI^E,  Yuba  Co..  Cal.— 
Feeney  &  Seldel.  of  Willows.  Cal.,  who 
recently  purchased  a  big  tract  near 
Marysvllle  will  in.'ital!  a  $50,000  irriga- 
tion plant  to  furni.'^h  water  for  their 
2,385  acres.  Fifteen  humlred  acres  will 
be  planted  to  rice  and  885  acres  will  be 
set  out  In  prune  trees  and  seedless 
grapes. 


GEORGETOWN  SAWMILL 

IS  TO  BE  REBUILT 


GEORGETOWN,  Cal.,  June  15.— It 
was  announced  here  today  that  the 
sawmill  of  the  Georgetown  Lumber  & 
Supply  Company,  which  was  burned 
Saturday  with  a  loss  of  $50,000,  will  be 
rebuilt  immediately.  About  125.000 
feet  of  lumber  was  included  in  the  loss. 


ENGINEERS  ENDORSE 

PAPER  RELIEF  PLAN 


The  National  Convention  of  the 
American  Association  of  Engineers  has 
endorsed  the  scheme  to  use  Alaska 
timber  for  reducing  the  shortage  of 
paper  suggested  by  Secretary  of  Agri- 
culture Meredith  and  pledged  the  sup- 
port of  the  engineers  in  aid  of  the 
project. 


SACRAMENTO,  Cal.— The  City  Com- 
missioners, M.  J.  Desmond.  Cderk,  has 
passed  resolution  of  intention  No.  1492 
for  improving  Franklin  Boulevard, 
from  4tli  to  6th  avenues,  by  grading; 
constructing  concrete  curbs  and  gut- 
ters. 2  concrete  manholes  with  cast 
iron  curbs  and  covers,  19  cast  iron  gut- 
ter drains  and  connecting  same  to 
sewex  with  6-inch  vitrified  Ironstone 
sewer  pipe  and  laying  a  51/^  inch  as- 
phaltic  concrete  pavement.  Work  will 
be  done  under  the  Improvement  Bond 
Act   of   1915. 


ONLY       ONE     BID       RECEIVED       FOR 
STATE    HIGHWAY    IMPROVEMENT. 

SACRAMENTO.  Cal— Only  one  bid 
was  received  on  June  14th  by  the  Cali- 
fornia Highway  Commission  for  the 
following    improvement: 

Tehama  County,  between  Los  Mo- 
lions  and  Red  Bluff  (II-Teh-3-D), 
about  14.5  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 

Lynn  S.  Atkinson,  Sacramento,  $243,- 
594.50. 

Engineer's   estimate,   $234,819.50. 


LOS  ANGELES,  Cal. — At  12  noon, 
June  21,  the  county  supervisors  will 
sell  at  auction  at  the  Broadway  en- 
trance to  the  Cour.t  House  for  cash 
one  35  h.  p.  boiler  with  pump  fittings. 
The  boiler  may  be  seen  at  Studebaker 
station  on  the  Southern  Pacific  Rail- 
road. 


IRRIGATION  PLANNED. 


DIXON.  Solano  Co..  Cal.— -A  result  of 
a  meeting  held  here  to  discuss  irriga- 
tion was  the  appointment  by  Chairman 
T.  A.  Kilkenny,  of  J.  H.  Rice.  L.  Wilson 
of  Winters  and  P.  M.  Doyle,  a  com- 
mittee to  sound  sentiment  for  the  crea- 
tion of  an  Irrigation  District  and  to  as- 
'■erlain  the  number  who  would  join 
such  a  district. 

Putah  Creek  will  be  the  source  of 
suriiJly  for  the  Irrigation  system. 

Steps  are  being  taken  to  get  leli- 
able  and  complete  data  as  to  the  prac- 
ticability and  cost  of  the  project. 


MASTER  PLUMBERS  FAVOR 
OPEN-SHOP  PLAN 

PITTSBURG.  June  15— A  resolution 
endorsing  without  reservation  the 
open  shop  was  introduced  at  today's 
session  of  the  annual  convention  of 
the  master  plumbers  national  associa- 
tion, which  opened  here  yesterday.  It 
was  referred  to  the  resolutions  com- 
mittee,  without  debate. 


BL'.SINESS    OPPORTUNITY 


John  H.  Gardner,  417  North  Prince 
street,  Lancaster,  Pa.,  desires  to  get  in 
touch  with  manufacturers  of  window 
shade  accessories. 


WOULD  DESTROY  CHURCHES 

LONDON. —  I'he  commission  ap- 
pointed by  the  Bishop  of  London  to 
consider  the  question  of  superfluous 
city  churches  .ecommends  the  demoli- 
tion of  nineteen,  of  which  thirteen 
were  built  by  Sir  Christopher  Wren. 
The  value  of  their  sites  Is  over  £1,500,- 
000. 


MILLION    DOLLAR    DAY 

EL  CENTRO,  Cal.— For  the  first  time 
in  its  history,  June  9,  Imperial  Valley 
shipped  products  to  a  gross  total  of 
better  than  $1,000,000.  This  record  of 
shipment  of  $1,000,000  daily  is  be- 
lieved to  top  all  records  for  the  State 
of  California  in  production  of  agri- 
cultural wealth. 


CARSON  CITY  CIVIL 

ENGINEER  ENDS  LIFE 


CARSON  CITY.  Nev. — Edmund  A. 
Coleman,  Civil  Engineer,  committed 
suicide  here  by  shooting  himself 
through  the  heart.  He  had  been  ill  for 
the  last  year. 


HETCH-HETCHY 

TO  WN  SWEPT  BY 

$200,000  FIRE 


Snn  Friinri.seo  SupervlHors  Join  Grove. 
land  Volunteerx  in  FisrhtlnK  Flamrs 

Although  the  business  section  of  the 
town  of  Groveland  is  a  charred  ruin, 
following  the  fire  that  swept  it  late 
Tuesday  night,  no  damage  was  done  to 
any  of  the  construction  work  on  the 
Hetch-Hetchy  water  project,  according 
to  wurd  received  at  the  City  Hall.  The 
loss  in  Groveland  is  estimated  at  $200,- 
000. 

San  Francisco  Supervisors,  on  their 
annual  inspection  trip  to  Hetch-Hetchy, 
arrived  just  in  time  to  help  fight  the 
fiames  rescuing  guests  from  the  Grove- 
land Hotel  and  saving  a  large  quantity 
of  personal   property. 

Supervisor  Charles  Nelson,  ■who  was 
in  the  Hetch-Hetchy  clubrooms,  saw 
the  flames  and  gave  the  alarm. 

The    buildings   destroyed   by   the    flro 
were: 
Quarters   of  Justice   of  the  Peace   J.   G. 

de  Ferrari. 
PostoITice   building. 

Barber    shop    operated    by    Ode    Malone. 
Groveland  Hotel  annex. 
Opera  House. 
General     merchandise     store     operated 

by  Clyde  Smith. 
Butcher  shop   owned  by  S.  A.  Ferrettl. 
Hetch-Hetchy  co-operative  store. 
Candy   store    operated    by   Charles  Cop- 
ing. 
Schoolhouse. 

SUPERVISORS   FIGHT  FIRE 

In  the  party  of  volunteer  fire  fight- 
ers, headed  by  the  San  Francisco  Su- 
pervisors, were  Supervisors  Charles 
Nelson,  Joseph  Mulvihill,  Cornelius  J. 
Deasy,  Fred  Suhr.  Edwin  G.  Bath, 
Charles  J.  Powers,  William  S.  Scott, 
Joseph  Lahaney,  John  D.  Hynes.  J. 
Emmet  Hayden,  Tiv  Kreling.  James 
Burry,  the  City  Engineer.  Assistant 
City  Engineer,  A.  J.  Cleary.  Assistant 
City  Attorney  D.  S.  O'Brien.  Angelo 
Rossi,  member  of  the  San  Francisco 
playground  committee,  and  Charles 
Skelly.  secretary  of  the  San  Francisco 
police  committee. 

Most  of  the  burned  buildings  were 
the  property  of  T.  H.  Carlin.  The  only 
injury     was     sustained     by     a     fireman, 


Shall  he  who  cannot  do  much  be  for 
that  reason  excused  if  he  do  nothing? — 
Abraham  Lincoln, 


Telephone   Douglas    2372 
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560  Mission  Street 
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A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchange  Building 
Portland,  Ore^n 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Kliimn 

PLUMBER 

Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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V.  S.  MONEY  TO  BUILD 

CHINESE  UNIVERSITY 


SHANGHAI. — Grounds  of  the  summer 
palace  of  a  Manchu  prince,  just  outside 
of  Peking,  are  to  be  the  site  of  a  group 
of  new  buildings,  constructed  in  the 
best  style  of  temple  architecture,  but 
with  interiors  of  the  most  modern 
American  type — the  new  home  of  Pe- 
king University,  an  American-British 
institution,  if  plans  announced  here  are 
successful.  More  than  $3,600,000  is  to 
be  spent  on  the  new  plant. 

Most  of  the  money  for  the  original 
outlay'  is  expected  to  come  from  Amer- 
ican sources,  but  the  Chinese  are 
adopting  a  new  attitude  toward  for- 
eign educational  standards,  and  ac- 
cording to  Dr.  J.  L.  Stuart,  president 
of  the  university,  it  appears  certain 
that  sufficient  funds  will  be  raised  ir 
this  country  to  establish  and  maintain 
the  main  vocational  and  other  special 
chairs  that  are  included  in  the  pro- 
gram. 


COUNTY  CREATES  ROAD 

MAINTENANCE  DEPT. 


SACRAMENTO.  Cal.,  June  23.— A 
County  Highway  Maintenance  Depart- 
ment under  the  Ream  Act  created  by 
the  Board  of  Supervisors  by  a  vote  of 
three  to  two  after  three  hours  of 
argument.  Supervisors  Charles  Al- 
vord,  R.  E.  Callahan  and  C.  E.  Ma- 
honey  voted  for.  and  Supervisors 
John  Russi  and  John  Scholefleld  vot- 
ed against  the  res|oliftions  creating 
the     department. 

The  engineer  to  be  named  was  not 
discussed  and  the  salary  he  is  to  re- 
ceive was  not  decided  upon.  It  is 
planned  to  make  the  appointment  and 
abolished  by  the  creation  of  the  new 
department,  is  expected  to  be  selected 
for  the  new  office  and  the  salary  will 
be  in  the  neighborhood  of  $400  per 
month.  The  present  salary  of  the 
County  Survey  is  $200  per  month  and 
he  receives  fees  and  is  permitted  to  do 
private  work. 

Under  the  new  department,  the  en- 
gineer must  devote  his  entire  time  to 
the  position.  Unless  the  board  names 
the  term  for  which  he  was  elected  ex- 
pires. 


DESERTED  VILLAGES  IN 

WORN-TORN  FRANCE 


One  hundred  towns  in  the  war  area 
of  Prance  have  been  permanently 
abandoned,  and  no  effort  will  be  made 
to  rebuild  them.  Former  inhabitants 
who  have  come  back  to  their  old 
homes  have  been  ordered  to  find  ac- 
commodations elsewhere,  as  the  old 
sites  are  too  dangerous  to  live  on. 
During  the  war  this  ground  was  turned 
over  and  over,  burying  explosives  of 
all     kinds     to    unknown    depths.       The 


American  Red  Cross  is  finding  homes 
for  the  unfortunate  people  and  doing 
everything  else  possible  to  make  them 
comfortable. 

The  French  government  has  pur- 
chased the  land  on  which  many  of  the 
villages  stood  and  to  avoid  loss  of  life 
will  keep  possession  of  it  until  it  can 
be  made  safe. 


ARCHITECT  MORRELL  OF 

STOCKTON  BUSY 


STOCKTON.  Cal..  June  24.— Architect 
Ralph  P.  Morrell.  I.  O.  O.  F.  Building 
is  preparing  plans  for  a  three-story 
and  basement  hollow  tile  and  stucco 
apartment  house  to  be  erected  at  San 
Joaciuin  and  Sonora  streets  for  I.  Bil- 
ings.  The  structure  will  contain 
thirty-two  two  and  three-room  apart- 
ments and  will  cost  in  the  neighbor- 
hood  of   150,000. 

Architect  Morrell  has  awarded  a 
contract  to  Shepherd  aid  Riley, 
Yosemite  Theatre  Building  for  the  al- 
terations and  additions  to  be  made  on 
tlie  Pittsburg  Hotel  in  Black  Diamond 
street,  Pittsburg,  Contra  Costa  County. 
The  contract  was  awarded  on  a  per- 
centage basis.  Construction  will  run 
about    $35,000. 

Plans  for  a  two-story  frame  and 
stucco  residence,  garage  and  tank- 
house  to  be  erected  for  C.  Wetmuth  in 
Gustine.  Merced  County,  are  nearing 
completion  in  the  offices  of  Architect 
Morrell.  The  buildings  will  cost  $12.- 
000. 

Bids  for  a  one  and  one-half  story 
frame  bungalow  to  be  erected  near 
L-odi  will  be  taken  by  Architect  Mor- 
rell in  the  near  future.  The  building 
will  cost  approximately   $7,000. 


PAINT  AND  VARNISH 

WANTED  IN  TIENTSIN 


A  steadily  growing  demand  for  for- 
eign paints,  varnishes,  lead  and  colors 
is  reported  from  the  Tientsin  consular 
district  of  China.  Among  those  most 
popular  are  paste  paint,  and  paint 
ready  mixed  for  use.  in  white  and 
red,  the  latter  being  used  for  roofs  of 
the  buildings  in  the  foreign  settlement. 
No  paint  of  any  sort  is  used  on  the  ma- 
.iority  of  Chinese  bouses,  however,  as 
they  are  built  of  mud  and  brick.  An- 
other good  market  for  such  goods  is 
offered  by  the  railways,  which  use  a 
considerable  quantity  of  varnish,  and 
of  anti-corrosive  paint  for  iron  and 
steel,  which  in  recent  years  has  come 
largely  from  the  United  States. 


TO    REBl'ILD    RECKRATION    PARK 

SACRAMEKTO.  Cal. — Work  on  the 
restoration  of  the  burned  buildings  at 
Joyland  Park  will  be  started  as  soon 
as  materials  can  be  purchased,  accord- 
ing to  W.  W.  Bassett  and  I.  J.  Trainor. 
owners  of  Joyland.  an  amusement  park, 
recently  destroyed  by  Are. 


CONCRETE  SHIPS  CLASSED 
AS  EXPERIMENT 


Concrete  ships  have  been  placed  in 
the  experimental  class  after  exhaus- 
tive investigation  by  the  American  Bu- 
reau of  Shipping.  Full  class,  as  de- 
sired, has  been  denied.  The  decision 
was  reached  after  consultation  with 
prominent  shipbuilders  and  naval  ar- 
chitects of  the  United  States.  While 
opinion  differed  as  to  the  smaller  con- 
crete ships,  it  was  the  consensus  of 
of  opinion  that  vessels  of  3.500  tons 
were  reliable,  but  those  of  larger  reg- 
ister were  not.  The  concrete  ships 
were   given   a   similar   class   by   Lloyds. 


INDUSTRIAL  CRISIS  IN 

JAPAN  IS  PASSING 

A  letter  from  confidential  but  au- 
thoritative sources  in  Kobe,  Japan,  to 
the  foreign  trade  department  of  the 
San  Francisco  Chamber  of  Commerce 
states  that  the  present  Industrial  crisis 
through  which  that  country  is  now 
passing  has  been  largely  caused  by  the 
abnormal  inflation  of  currency  and 
credits,  the  excessive  rise  in  prices  and 
the  speculative  maina.  These  have 
planted  the  seeds  of  the  present  panic, 
it  is  said. 

According  to  this  authority  the  fac- 
tors mentioned  above  are  responsible 
for  conditions  that  have  been  given 
freedom  for  so  long  a  time  that  the  in- 
auguration of  measures  now  contem- 
plated 'by  business  firms  is  late — but 
better  late  than  never. 

Overseas  buyers  are  advised  to  send 
firm  buying  orders  for  their  require- 
ments, at  the  same  time  establishing  a 
bank  letter  of  credit  in  favor  of  Jap- 
anese sellers  at  50  days  usance.  This 
will  enable  them  to  quote  particularly 
close  prices  in  view  of  the  stringency 
of  the  money  market  and  the  fact  thaj 
all  merchants  require  ready  cash. 
Practically  all  commodities  are  on 
offer  at  slump  prices  for  cash. 


BIG  SEATTLE  SHIPYARD 

TO  BE  DISMANTLED 


SEATTLE,  June  21.  —  Equipment, 
steel  and  accessories  of  the  Skinner  & 
Eddy  shipyard.  No.  1  here  have  been 
sold  to  the  Barde  Industrial  Corpora- 
tion of  New  York  and  Portland.  Ore., 
and  the  work  of  dismantling  the  big 
plant,  where  75  steel  ships  were  built 
during  the  war  per-.od,  will  begin  im- 
mediately it  was  announced  by  the 
Skinner  &  Eddy  Corportatlon  today. 
The  purchase  price,  according  to  the 
announcement,  was  approximately  $1,- 
500,000. 

The  Seattle  corporation  retains  own- 
ership of  the  grounds  and  permanent 
buildings,  but  plans  for  their  use  have 
not  been  announced. 
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J.    U    Jacobs    and    Co.,    Industrial    En- 
gineers   and    Cost    Accountants,    Chi- 

^m^;-,!"  41,  ^''"'^'•al    Contractors    of 
America  Bulletin. 

s  on  whrnh'"^  Federal  Trade  Commis- 
^.on  which  made  the  statement  several 

dus.ri,'^^^  "''''  ^  """^^  """'''--  ''f  in 
uihinai  organizations  are  not  making 
the  money  they  should.  The  Commis- 
sion stated  that  this  was  due  in  l"rffe 
part  to  the  fact  that  the  great  pe?! 
IZ'^^^  u'  '^"'^  organizations  did  not 
know  what  their  products  cost.  The 
Federal  Trade  Commission  made  thil 
startling  assertion,   to  get   them   to  de- 

XTeW  in  J'h  *'°"f  ^""ratly  and  com- 
plete!}    in    the    interest    of    better    in- 

fs^o^'f  '^°"<'i''°"«.  "^^  anything  that 
■  s  of  benefit  to  an  industry  is  of  bene- 
nt  to  the  public,  and  •  •  «  tj,at 
formlf'Tv,  *"'^'  systems  approach  uni- 
resJTlt    ••  """"^  valuable  will   be  the 

coJf'i"  i,''""^    °^    accurate    ajid    current 
costs     has     been     tully     recognized     by 
many  individual  corporations,  and  ade- 
quate cost  figures  are  now  the   rule  in 
many   successful    manufacturing   and   a 
lew    contracting    businesses.      With    in- 
creasing   costs    of    labor   and    material, 
the    decreasing    margin    of    profit,    and 
Ihe    close    relationship    between    indivi 
dual   corporations  in   industrial   groups 
a   number   of   associations    have    under- 
taken   the   program   of   developing   uni- 
form    methods     of     cost     finding     as     a 
guide  to   the   individuals  and  as  an   as- 
surance   of    sane    and    intelligent    com- 
petition.     Through    this    means    the    in- 
dividuals and  the  industrial  groups  are 
not     made     to     suffer     from     quotations 
and  work  based  upon   inadequate  stan- 
dardizing   cost    finding    methods    of    in- 
dustrial groups  has  already  been  taken 
yp    by    at    least    fifty    separate    associa- 
tions,   while   a   large    number   of   others 
are  developing   programs   for  construc- 
tive   work. 

Along  with  uniform  cost  finding  me- 
thods, a  number  of  associations  have 
developed  a  service  for  l^he  clearing 
and  comparison  of  certain  figures  and 
in  other  ways  establishing  co-opera- 
tion between  the  members.  Each  mem- 
ber of  such  an  organization  is  eager 
to  submit  his  cost  figures  because  he 
realizes  that  his  competitors  are  sub- 
mitting theirs  for  the  benefit  of  him- 
self and  the  entire  group.  As  a  result 
of  this,  standards  of  comparison  can 
be  set  up  and  the  endeavor  made  by  all 
to  reach  these  standards  has  the  effect 
of  reducing  wastes  in  time,  material 
and   effort   throughout   the   industry 


Is  Uniform  Accounting  Practicable  ? 

By  J.  L.  Jacobs 

each  group.  It  may  safely  be  said  that 
there  is  no  work  which  is  so  compli- 
cated that  definite  methods  cannot  be 
devised  which  will  give  reasonably  ac- 
curate and  valuable  results  in  the 
matters   of   cost    finding   and   control 

A    notable   example   of   cost   account- 
ing   methods    applied    to    construction 

work    IS    the    uniform    cost    accounting 

plan   adopted   by   the  ship  construction 

organizations     on     the    Atlantic    Coast 

\aluable    cost    plans    on    highway    and 

bridge    construction    and    other    public 

works  are  also   in  use   by  a  number  of 

states    and    municipalities,    notably    by 

the  State  of  Nebraska.  State  of  Wis- 
consin,   Sanitary     District    of    Chicago, 

rniform   CoHt   Methods   In    Shlpbnlldlns 


Vnlforra   font   IHethods  Applied   To 
Contmctlng: 

The  program  of  standardized  and 
adequate  cost  finding  methods  in  con- 
tracting, while  it  has  not  kept  pace 
with  similar  work  by  manufacturing 
organizations,  has  taken  complete  hold 
in  a  number  of  important  activities 
The  practicability  of  getting  accur- 
ate cost  figures  in  construction  work 
is  no  longer  a  question  and  the  point 
raised  that  the  contracting  business 
is  unique  and  different  from  any  other 
has   not    been    borne    out   by   results. 

In  practically  every  one  of  the  other 
Industries,  which  are  now  enjoying  the 
benefits  of  uniform  cost  methods,  the 
feeling  at  one  time  prevailed  that  unit 
costs  were  not  possible  of  attainment, 
but  an  examination  of  the  basic  con- 
ditions and  methods  resulted  in  the 
development    of    standard    methods    for 


Although  never  before  a  great  fac- 
tor in  this  country,  shipbuilding  has 
been  developed  into  a  major  American 
industry  within  the  short  period  since 
the  entrance  of  our  country  into  the 
world  war.  With  a  view  of  stimu- 
lating greater  production  and  lower 
costs  in  ship  construction,  the  Atlantic 
Coast  Shipbuilders'  Association  and  the 
Lnited  States  Shipping  Board  Emer- 
gency Fleet  Corporation  during  and 
since  the  close  of  the  war  has  directed 
the  attention  of  shipbuilders  to  the 
wisdom  of  accurate,  adequate  cost 
finding  methods.  As  a  result  of  this 
work  a  program  was  undertaken  by 
the  Committee  on  Uniform  Cost  Me- 
thods of  the  Atlantic  Coast  Shipbuild- 
ers' Association  and  a  general  plan  of 
uniform  cost  methods  has  recently  been 
adopted  for  the  different  shipyards  A 
committee  of  the  Association  has  also 
been  appointed  to  promulgate  and  put 
into    effect    the    methods    adopted. 

Shipbuilding  is  an  industry  which 
partakes  both  of  the  nature  of  a  manu- 
facturing and  of  a  construction  indus- 
try. In  the  uniform  cost  methods  that 
were  adopted  by  the  shipbuilders 
however,  a  clear  line  of  cleavage  was 
drawn  between  the  manufacturing  and 
the   construction    phrases. 

The  preparation  of  the  plan  of  uni- 
form cost  finding  methods  was  pre- 
ceded by  thorough  examination  of  pre- 
vailing practices  and  methods  and  of 
the  organization  of  some  twenty-five 
shipbuilding  companies  (representing 
over  sixty  shipyards).  Examinations 
of  the  shipyard  organization,  and  of 
the  physical  plants,  and  of  the  activi- 
ties in  the  shipyards  brought  out 
clearly  the  diversity  and  number  of 
classes  of  activities  and  product  units. 
At  one  extreme,  there  are  the  ship- 
yards which  manufacture  and  fabricate 
their  own  hull  steel  and  engines  com- 
plete from  basic  raw  materials  and  also 
manufacture  much  of  the  ship  outfit. 
At  the  other  extreme,  there  are  those 
shipyards  which  purchase  complete 
engines,  machinery,  etc.,  as  well  as 
fabricated  steel  for  hull,  and  buy  much 
of  the  ships  outfit.  Between  these 
two  extremes  are  numerous  variations 
and    modifications. 


t  notion  or  classification  must  be  so 
ab^e  t^?b^'  '*'.^'.they  will  be  adapt- 
able to   the  variations  in  activities  and 

zatton  T'  ""'"^  "'''"'  '"  ^"y  "■•san- 
Pnn«^.^'  «°^*^•'='•■  'he  analysis  of  ship 
construction  demonstated,  not  that  the 
differences  could  not  be  adjusted  under 
a  single  plan,  but  that  there  was  need 
tinn=  t",;'*  .""''  complete  classifica- 
tions. The  standardized  methods  that 
were  adopted  recognized  that  there 
were   basic   divisions  and   major  differ- 

proTuction.^'''^'""'''"^  ^"'^"'^  -" 
Classifications  of  the  major  activities 
construction  units  and  departmental  di- 
visions in  shipyards  are  dfawn  up  in 
such  a  way  as  to  be  applicable  to  all 
shipyards.     Under  these  classifications 

i*.em= '".!,'''!!"'''  '"''"'  <=''"  "se  those 
Items  which  are  applicable,  and  omit 
those  which  do  not  apply.  Also,  each 
yard  can  develop  any  detail  subdivi- 
sions under  each  of  the  main  divisions 
without  in  any  way  affecting  the  gen- 
eral classifications  or  the  purposes  of 
the  standardized  plan  of  cost  account- 
ing. Such  a  method  is  applicable  to  the 
most  varied  kinds  of  construction  and  ' 
ditrerent   types  of  corporations. 

Pnbllc    \%ark8    Cost    Acconntlns 


V.MI'ORM   SYSTKM   ALLOWS   FOR 
DIFFEHEXCES 

ITnlfomi   SyHtriii  A1I»«m  for  Difrerenoex 

Any  .standardized  methods  of  deter- 
mining costs  in  shipbuilding  or  in  any 
form  of  construction  which  do  not 
recognize  the  basic  divisions  and  major 
differences  in  activities  and  produc- 
tions, must  of  necessity  be  incomplete 
or   supern.ial.      The    basic   lines    of  dis- 


In  fact,  the  work  of  collecting  and 
arranging  material,  labor  and  expense 
charges  in  a  standard  accounting  sys- 
tem for  construction  work  on  high- 
ways, bridges  and  other  public  works 
has  been  carried  out  successfully  in  a 
number  of  instances.  The  Nebraska 
btate  Department  of  Public  Works 
recently  adopted  a  complete  system  of 
cost  accounting  to  cover  all  its  ac- 
tivities with  particular  reference  to  its 
extensive  program  on  highway  and 
bridge  construction.  Practically  all 
the  work  of  the  department  is  done 
by  contract,  on  which  the  contractors 
are  called  upon  to  bid  by  standard 
items.  The  state  wants  to  know  what 
fair  prices  are  for  doing  of  the  state 
work,  and  it  finds  out  by  having  a  cost 
system  which  serves  as  a  guide  to  both 
the  estate  and  contractors. 

The  purposes  which  the  state  has  in 
getting  these  costs  are  as  follows: 

■■!.  To  ascertain  unit  and  total  costs 
to  the  contractor  for  the  following 
purposes; 

a.  As  a  gauge  of  the  efliciency  of 
work,   methods  and   operations. 

b.  As  a  guide  and  basis  for  future 
estimates   on   construction. 

c.  As  an  index  to  which  the  bids 
of  contractors  on  future  work  can  be 
referred. 

d.  As  a   basis   of   determining   ac- 
tual  cost   of    construction    under    the 
varying     conditions     which     exist     in 
different    sections. 
"2.     To  ascertain  total  and  unit  costs 

on  each  job. 

"3.  To  supply,  current  operating 
and  cost  statistic  and  reports'  whereby 
the  executives  will  be  enabled  to  vis- 
ualize progress  and  conditiojis  of  work 
and   control  construction   operations. 

"4.  To  obtain  complete  iiformation 
and  records  for  compensating  contrac- 
tors according  to  the  provisions  of  con- 
tracts with  the  state  and  m.-iking  set- 
tlements with  the  Federal  a-id  County 
government  for  their  respective  shares 
of  the  cost  of  such  work. 

"5.  To  insure  against  unintelligent 
competition  and  unprofitable  undertak- 
ings by  contractors  and  to  encourage 
standardization  and  cost  control  result- 
ing  from  cost   comparisons." 


Wednesday.     June      30.      1920. 
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Bridge    Cons<rnc(|on    Cos4    Units 

Complete  unit  costs  are  gathered  sep- 
arately for  each  of  the  major  public 
works  activities,  which  correspond  to 
the  product  units  in  the  standard  ship- 
building  cost    methods. 

The  following  are  examples  of  some 
of  the  cost  units  on  bridge  construc- 
tion: 

1.  Preparation    of   the    Site. 

11.  Clearing  and  grubbing. 

12.  Removal        and    care      of    old 
bridges. 

2.  Foundations. 

21.  Coffer  dams. 

22.  Round  piling. 

23.  Excavation- — Dry. 

24.  Excavation — Wet. 

25.  Excavation   of   rock. 

3.  Concrete  Bridge  Structure  (used 
only   for   concrete   bridges.) 

31.  Forms  tor  mass  concrete. 

32.  Forms   for  architectural   con- 
crete. 

33.  Mass    concrete    in    place. 

34.  Architectural    concrete. 

35.  False   work. 

36.  Reinforcing   and    drains. 

37.  Roadway. 

To  each  of  the  al>ove  accounts. 
charges  are  made  for  labor,  material 
and  expense.  In  this  way.  it  is  possible 
to  know  precisely  where  the  cause  lies 
for  costs  exceeding  or  running  be- 
low estimates,  and  the  current  cost 
reports  serve  as  a  guide  to  the  state 
and  contractors  before  too  much  time 
and  money  have  been  wasted. 

Ckleaipa^ii     Syiitein     Standnrdtzen     Many 
Varying  FaotorH 

The  Sanitary  District  of  Chicago  has 
developed  standard  cost  systems  on 
construction  work  in  both  its  engi- 
neering and  its  electrical  departments. 
which  show  how  readily  work  of  dif- 
ferent kinds  done  by  all  sorts  of  con- 
struction firms  can  be  brought  within 
the  scope  of  a  uniform  accounting 
eystem.  As  in  the  case  of  the  State 
of  Nebraska,  a  large  part  of  the  work 
of  the  engineering  department  is  done 
by  contract.  The  cost  accounting  sys- 
tem is  maintained  to  check  the  bids  of 
the  many  different  contractors,  and  to 
compare  progress  wuth  costs  during 
the  process  of  the  work.  In  the  elec- 
trical department,  however,  construc- 
tion work  is  largely  done  by  the  em- 
ployes of  the  district,  and  the  cost  sys- 
tem permits  of  contral  of  the  work  in 
process  and  furnishes  information  on 
the  efficiency  of  construction  as  well 
as  a   basis   for   future   estimates. 

Several  years  agtr,  the  City  of  Chi- 
cago also  devised  a  plan  of  cost  ac- 
counting on  the  construction  of  muni- 
cipal water  works,  and  this  plan  has 
been  In  succesful  use  in  connection 
with  the  construction  work  on  some 
of  the  largest  municipal  projects  un- 
dertaken  by   the   city. 


.\dvantng:eK       Dlerive*!       from       Proiier 
C'OHt    MctliodM 

On  any  particular  job.  the  purpo.se 
of  a  cost  system  is  to  obtain  and  so 
assemble  the  various  items  of  ma- 
terials, direct  labor,  and  expense 
charges  that  those  in  charge  (1)  will 
know  the  cost  ot  various  units  as  com- 
pleted, (2)  will  have  cost  figures  pre- 
sented to  them  periodically  so  ar- 
ranged that  they  will  be  enabled  to 
discover  any  abnormal,  conditions,  and 
(3)  may  thus  control  the  preformance 
of  labor,  materials  and  operations. 
The  value  of  such  information  to  the 
executives  of  any  corporation,  big  or 
little,  is  obvious.  Especially  as  a 
guide  and  basis  for  estimating  new 
business  accurately  and  completely,  as 
a  guage  of  the  actual  value  and  effi- 
ciency of  workers,  equipment  and 
methods  and  as  a  means  ot  readily 
visualizing  the  details  of  cost  which 
make  tiiese  possible,  a  properly  desi- 
gned cost  accounting  system  is  essen- 
tial. 

When  applied  uniformly  tor  any 
group  or  association,  these  advan- 
tages are  greatly  intensified.  By  es- 
tablishing a  uniform  terminology  and 
classification  of  accounts,  a  compari- 
son of  costs  and  efficiency  m  similar 
work  is  made  possible.  The  establish- 
ment of  standards  for  comparing  and 
measuring  operating  efficiency  is  made 
practicable.  As  a  result,  not  only  are 
unintelligent  competition  and  unpro- 
fitable undertakings  largely  eliminat- 
ed, but  a  closer  co-operation  and  more 
friendly  competition  is  created 
throughout    the    entire    industry. 


BUILDING  NEARLY  HALF 
MILE  HIGH  BEING  PLANNED 


The  world's  tallest  building  is  being 
planned  by  Pittsburg  citizens  as  a 
memorial  for  Pennsylvanias  in  the 
war,  according  to  an  announcement  of 
the  bureau  of  memorial  buildings  on 
the  War  Camp  Community  Service.  The 
tower  is  expected  to  reach  an  altitude 
of  2,000  feet,  high  above  the  smoke 
screen  of  the  city:  and  will  be  almost 
three  times  the  height  of  the  Wool- 
worth  building  and  seven  times  as 
high  as  the  Flatiron  building. 

On  the  2,000-foot  level  an  observa- 
tion tower  will  give  a  view  ot  40  miles 
radius,  and  vari-colored  electric 
searchlights  will  radiate  in  various 
points  ot  the  compass.  An  assembly 
hall  to  accommodate  15,000  persona 
will  occupy  the  second  story,  which 
will  exceed  by  5,000  the  proposed  capa- 
city ot  Victory  Hall  in  Pershing 
Square,  New  York.  A  restaurant  will 
occupy  the  floor  at  the  1.000-toot  level, 
wiiich  will  offer  a  wide  view  of  the 
city,  A  memorial  room,  situated  500 
ft.  above  this,  will  be  large  enough  to 
house  any  instrument  used  by  the 
army    in    the    war. 


SOR  WATER 

Permutit 

Water-Softening 
FILTERS 

Make  the 

Hardest  Waters 

Absolutely  Soft  for 

the  Modern  Home. 

A  few  Permutit  Users  in  the  San 

Francisco  Bay  District: 

Pledmoot. 
Beikeley. 

C.  A.  Smith,  Claremont  Court. 
A.  Mereen,  Claremont  Court. 

Bedwood  City. 
E.  R.  Diamond,  Portola  Road. 

BorUngame. 
E.  A.  Christenson,  Hillsborough. 
Geo.  A.  Newhall,  Hillsborough. 
Mrs.  C.  W.  Penoyer,  Hillsborough. 

Oakland. 
Geo.  C  Jensen. 

METAL   PRODUCTS    COMPANY    OF 
CALIFORNIA 

Agents  for 

The  Permutit  Company 

of  New  York. 

Sheldon    Bldg.  461    Market    Street. 

Telephone   DooKlaa    1538. 

PERMTTIT  SOFT  WATER. 

Gen.  Oscar  F.  Long,  Hazel  Lane. 
W.  M.  Alexander,  Union  and  King, 
W.  C.  Dallas.  92  Sea  View. 


Just    FLUSH    it    on! 
i>VPIDOIITH 

h^BBMi     TRADE    MARK     ^hh^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMNEBORIM  SOIMS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street,  San  Francisco 
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Advance    News 

Official  Proposals,  Etc. 


Building. 


CHURCHES. 


APARTMENT  HOUSES. 

Plans   Being-   Prepared. 

APARTMENTS  Cost.  $50,000 

STOCKTON.  San  Joaquin  Co..  Cal.     San 

Joaquin  and  Sonora  Streets. 
Three-story     hollow      tile     and     stucco 

apartment   house    (30  2   and   3-room 

apartments). 
Owner — I.  Billings. 
Architect — Ralph  P.  MorrcU.  I.  O.  O.  F. 

Bldr..  Stockton. 


Plans   Being  Prepared. 

APARTMENTS  Cost,  $18,000 

BERKELEY.  Alameda  Co.,   Cal.     Hille- 

gass  and  Woolsey  Streets. 
Two-story   frame     and   plaster     apart- 
ment house,  three  apts.   (2,  3-room 
and   1   9-room). 
Owner — Withheld. 

Architect— A.    "W.     Smith,     1010     Broad- 
way, Oakland. 
NOTE: — Plans  will   be   ready  for  fig- 
ures in  about  a  month. 


Segregated  Figures  Being  Taken. 
ALTERATIONS  Cost,    $11,000 

SAN  FRANCISCO.     Church  Street  near 

20th, Street. 
Alter  two-story  frame  residence  into  2 

6-room  flats. 
Owner — Mrs.  E.   Schaffer. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 
San   Francisco. 


Plans  Being  Prepared. — Figures  to  be 
Called   For  in   About  A  Month. 

APARTMENTS  Cost,  $100,000 

OAKLAND,  Alameda  Co.,  Cal.  Tele- 
graph Ave.   near  40th  St. 

Three-story  and  basement  brick  apart- 
ment house  ,145x150  (30  3-room 
apts.) 

( iwner — Withheld. 

Architects — Reed  &  Corlett.  Oakland 
Bank  of   Savings  Bidg..   Oakland. 


BANKS. 


Segregated  Figures  Being  Taken. 
BANK  Cost.  $100,000 

KINGSBURG,  Fresno  Co.,  Cal.     Draper 

Street. 
Two-story     reinforced     concrete     bank 

building. 
Owner — Kingsburg  Bank. 
Designer — Anton   Johnson,   Kingsburg. 


Contractor  Taking  Sub-Figures. 
BANK    BLDG.  Cost,     $20,00( 

TOMALES,   Marin    Co.,   Cal. 
One-story     reinforced     concrete     bank 

building. 
Owner — Bank  of  Tomales. 
Architect — Not  Given, 
■ontractor — Hayes-Oser  Co.,  Call  BIdg. 

San  Francisco. 


Plans  Being  Prepared.  Figures  To  Be 
Called  For  In  About  a  Month. 

ALTERATIONS  Cost,    $50,000 

SAN  DIEGO,  Cal. 

Extensive  alterations  to  Interior  of 
bank. 

Owner — United  States  National  Bank. 

Architect — H.  H.  Winner  Co.,  Humboldt 
Bank   Bldg.,  San  Francisco. 


Contract  Awarded. 

MAUSOLEUM  Cost.   $14,580 

SAN  MATEO  COUNTY.    Home  of  Peace 

Cemetery. 
Granite  and  marble  mausoleum. 
Owner — John  I.  Walter,  564  Mission  St., 

San  Francisco. 
Architect — Houghton     Sawyer,     Hearst 

Bldg.,  San   Francisco. 
Contractor — D.   Tosi  &  Co.,   Colma. 

Preliminary    Plans   Awaiting  Approval. 
CHURCH  Cost,   $35,000 

PORTERVILLE,  Tulare  Co.,  Cal. 
Fireproof  church  building. 
Owner — Christian     Church     of    Porter- 

ville. 
Architects — Swartz     &  Ryland,     Rowell 

Bldg.,  Fresno,  Cal.  • 


Completing    Plans. 

SYNAGOGUE  Cost,    $50,000 

LOS   ANGELES.      Brooklyn    Avenue. 
Brick  synagogue,  60x100. 
Owner — Congregation    Talmud    Torah. 
Architects — Edelman  &   Barnett,   H.   W. 
Hellman  Bldg.,  Los  Angeles. 


SACRAMENTO,  Cal. — The  Oak  Park 
Methodist  Episcopal  Church  has  pur- 
chased a  site.  50  by  150  feet,  adjoining 
the  present  church  building  at  Thirty- 
fourth  street  and  Third  avenue  and 
plan  the  erection  of  a  $30,000  structure. 
Fifteen  thousand  dollars  is  now  avail- 
able  for  construction. 


FACTORIES  &  WAREHOUSES. 


Plans  Being  Figured. 

FREIGHT    HOUSE  Cost,    $35,000 

NOGALES,    Ariz. 

One-story    reinforced    concrete    freight 

house    50x200. 
Owner — .Southern    Pacific   Co. 
Architect — Eng.    Dept.    of    owner,    S,    P. 

Bldg.,  San  Francisco. 


Cost,    $25,000 


Plans    Prepared. 

HANGAR. 

RENO,    Nevada. 

Hangar  125x115  tor  use  of  air  mall 
service. 

Owner — City  of  Reno.  John  E.  Sulli- 
van,   City   Clerk,   Reno,    Nevada. 

Architect — Not   given. 

To  Be  Done  by  Day's  Work. 
MOTION    PICTURE    STUDIO 

Cost.    $1,000,000. 
SAN  MATEO,   San  Mateo  Co..  Cal. 

105    acres,    near   the    highway   Just 

out  of  San  Mateo. 
Brick  and   steel   Motion   Picture  Studio 

Buildings       (5       buildings,       80x120 

each,   35   ft.  high). 
Owner — Golden    Gate    Cinema    Studios, 

Cptn,   Hewes   Bldg.,   San   Francisco, 
Designer — A.       P.       Hamberg.       Hewes 

Bldg.,    San    Francisco. 
NOTE — Work    is   ready    to    start   Im- 
mediately,   all     the     lumber    has     been 
purchased   from  a  member   of  the  cor- 
poration. 


Contract  Awarded. 

WAREHOUSE  Cost.   $28,360 

SACRAMENTO,  Cal.     Sixth   and   G  Sts. 
Two-story  brick  warehouse. 


Owner — California  Packing  Cptn,  101 
California  St.,  San  Francisco. 

Engineer — Philip  L.  Bush,  101  Califor- 
nia  St.,   San   Francisco. 

Contractor — McGillivary  Constr.  Co., 
Capitol  National  Bank  Bldg.,  Sac- 
ramento. 


Sub-Figures  Being  Taken. 

FACTORY  Cost,    $100,000    approxi- 

mately. 

.SAN  FRANCISCO.  NE  Bryant  and 
Third   Streets. 

Three-story  brick  and  steel  candy 
factory  building. 

Owner — H.  H.  Helbush,  40  Montgomery 
St.,   San  Francisco. 

Lessee — Angeles  Candy  Co. 

Architect — W.  L.  SchmoUe,  40  Mont- 
gomery St.,  San  Francisco.     , 


Plans  Being  Prepared. 

MILL  Cost,   $1,000,000 

SEATTLE,  Wash.  Ryan,  Bangor,  36th 
and  38fh  Streets,  South. 

Owner — First  unit  of  steel  mill. 

Owner — Western  Rolling  Mills  Co..  J. 
Johnson,  President;  J.  M.  Price, 
Vice-President,  and  Frederick 
Bruhn,  Secretary,  401  Pacific  Blk., 
Seattle,  Wash. 

Engineers — Eng.   Dept.  of  Owners. 

The  plant  completed   will  cost   in  the 

neighborhood  of  $15,000,000. 


Contractors  Taking  Figures,  for  Piling. 
WHOLESALE   BLDG.        Cost,  $1,500,000 

Approximately, 
SAN   FRANCISCO.     Block   Bounded   by 

Third,   Fourth,   Channel   and   Berry 

Sts.,  275x825. 
.Six-story  reinforced  concrete  wholesale 

building,   100x825,  spur  tracks,  etc. 
Owner — Southern  Pacific  Co..  S.  P.  Bldg. 

65  Market  St.,  San  Francisco. 
Architect — Bliss  &  Faville,  Balboa  Bldg 

San  Francisco. 
Contractor — Dinwiddle       Constr.        Co., 

Crocker  Bldg.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 

WAREHOUSE  Cost,  $ 

OAKLAND.  Alameda  Co.,  Cal, 

Three-story  reinforced  concrete  ware- 
house additions  to  label  printing 
building  and  label  department  bldg. 

Owner — California  Packing  Cptn.,  101 
California  St.,  San  Francisco. 

Architect — Philip  L.  BustL  101  Califor- 
nia St.,  San  Francisco. 


Plans  to  be  Prepared.     Site  Purchased. 

FACTORY.  Cost,    $ 

MARYSVILLE,  Yuba  Co.,  Cal.     Elm  St. 

bet.  Second  and  Third  Sts. 
Candy  factory. 

Owner — Culmsee  &  Co.,  Marysville,  Cal. 
Architect — Not  Given. 


Figures  to  be  Taken  in  a  Few  Days. 

WAREHOUSE  Cost,    $25,000 

BAKERSFIELD,   Kern    Co..   Cal. 

One-story  reinforced  concrete  ware- 
house.   130x40. 

Owner — Sperry   Flour  Co. 

Architects — Coatcs  &  Traver,  Rowell 
Bldg.,  Fresno. 


Plans  Being  Prepared. 

WAREHOUSE  Cost.  $ 

SACRAMENTO,  Cal.      Front  and   P  Sts. 
Two    and    three-story    reinforced    con- 
crete, steel  and  brick  warehouse. 


Wednesday.      June      30.      1930. 
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Owner — California  Tacking  Cptn..  101 
California  St.,  San  Francisco. 

Engrineer^Philip  L.  Bush.  101  Califor- 
nia St..  San  Francisco. 

Plans  Sent  East  for  Approval — Figures 

to    be   Called    for    in      About      Two 

Weeks. 
BUILDING  Cost.    $125,000 

SAN      FRANCISCO.        W   Second      from 

Federal    Street    to    South    Park. 
Four   or   five-story   reinforced  concrete 

building. 
Owner — Federal    Rubber   Co.,    1239    Van 

Ness  Ave.,  San  Francisco. 
Architect — E.     G.     Garden,     783     Flood 

Bldg..  San  Francisco. 


FIREHOUSES  AND  JAILS. 


Flans   Being  Fic'ure.l 

19th,  5  P.  M. 
ENGINE  HOU?B 
FRESNO.    Fresno    Co.,    Cal.      Lots 

9.  10  and  11  Blk.  224. 
Construction  of  fire  engine  house. 
Owner — City    of    Fresno.    Chas.    Dillon, 

City   Clerk,   Fresno. 
Architects — Swartz     &     Ryland,  Rowell 

Bldg..  Fresno. 
Plans  may  be  obtained   from  the  of- 
fice of  the  architect  at  Fresno.     Certi- 
fied   check    for    10%    payable    to   Mayor 
and   City  Clerk   required. 


GARAGES. 


Being   Done    by  Day's  work. 

SHOP  AND  FOUNDRY  Cost,  $23,000 
each. 

SACRAMENTO.      S.  P.   Yards. 

Frame  spring  shop  and  frame  brass 
foundry. 

Owner — Southern    Pacific    Railroad    Co. 

Architect — Eng.  Dept.  of  Owner.  South- 
ern Pacific  Bldg.,  San  Francisco. 


Contract  Awarded 

GARAGE  Cost,  $ 

PETALUMA.     Sonoma     Co..   Cal.     East 

Petaluma. 
Garagf;. 

Owner — Standard  OH  Company. 
Architect — None. 
Contractor — W.  C.   Stradling.  Petaluma. 


Contract  Awarded. 

GARAGE  Cost,    $33,000 

SAN  FRANCISCO.  Laguna,  Fulton  and 
Ash   Avenue. 

One-story  Class  "A"  garage  building 
110x120. 

Owner — Harry  P.  Braig. 

Lessee — The  White  House,  Sutter  and 
Grant  Ave..   San  Francisco. 

Architect — Henry  Shermund.  Hearst 
Bldg.,   San   Francisco. 

Contractor — American  Concrete  Co., 
Humboldt  Bank  Bldg.,  San  Fran- 
cisco. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


WASHINGTON,  D.  C— The  Bureau 
of  Yards  and  Docks.  Navy  Department, 
has  cancelled  Specification  No.  4232, 
providing  for  the  installation  of  a  tele- 
phone system  at  the  San  Diego  Naval 
Base. 


STOREHOUSE — Office  of  the  Chief 
of  Bureau  of  Yards  and  Docks,  Navy 
Department,  Washington,  D.  C. — Bids 
are  wanted  until  July  7,  specification 
4157;  for  constructing  quartermasters' 
storehouse  at  the  marine  base,  San 
Diego.  Calif.;  estimated  cost.  $150,000; 
deposit   of   $10    required   for   plans. 

Prospective  bidders  for  this  work 
are:  • 

Hyde  &  Baxter,  1311  G  street  N.  W., 
Washington,    D,   C. 


Crane    Co.,    Washington,    D.    C. 

Truscon  Steel  Co.,  Woodard  Build- 
ing,   Washington,   D.    C. 

F.  L.  Lockwpod,  Woodward  Bldg., 
Washington,    D.    C. 


FORT  MASON,  Cal— The  following 
bids  were  received  on  June  21st  by  the 
Constructing  Quartermaster's  Office  at 
Fort  Mason  for  the  construction  of 
steel  hangars,  generator  houses  and 
miscellaneous  construction  at  Forts 
Barry    and    Winifield    Scott. 

Bos  &  O'Brien,  Hearst  Bldg.,  San 
Francisco,  all  work  except  steel  and 
iron  for  work  at  Fort  Winifield  Scott, 
$63,332. 

Lange  &  Bergstrom,  Sharon  Bldg., 
San  Francisco,  all  work  excepting 
steel  and  iron  at  Fort  Barry  and  Fort 
Winifield    Scott,    $139,000. 

Puget  Sound  Bridge  &  Dredging  Co., 
entire  work  at  Fort  Warden  and  Fort 
Casey,    Washington,    $239,000. 

A.  W.  Crist  Co.,  entire  work  at  Fort 
Warden  and  Casey,  $219,566  and  for  all 
work  except  steel  and  iron  work  for 
same,    $164,606. 

SAN  FRANCISCO.— The  following 
bids  were  received  on  June  22nd  by 
Lieutenant  Colonel  Ira  L.  Fredendall  at 
Fort  Mason  for  installing  High  Press- 
ure Fire  Main  System  at  Letterman 
General  Hospital. 

Three  firms  submitted  alternate  bids 
for  labor  only,  the  materials  being 
furnished  by  the  Government. 

J.    Curry     $12,844 

Bos    &    O'Brien 16,196 

Geo.    Boxton 18,935 

James  &  Drucker,   $21,670;   al- 
ternate       $8,185.70 

D.    O.    Church,    $22,000;    alter- 
nate         10,000.00 

Raisch  Imp.  Co.,  $28,700;  alter- 
nate      $16,700.00 

WASHINGTON,  D.  C— Bids  received 
by  the  Supervising  Architect.  Treasury 
Department,  Washington,  D.  C.  for  new 
toilet  rooms  in  the  Carson  City  Post 
Office,  under  date  of  June  3d,  have  been 
rejected  and  new  bids  ordered  up  to 
July  12th.  3  P.  M.  Bids  received  under 
the  first  call  follow: 

J.  A.  McDermott,  123  E.  Second  St., 
Reno,  Nevada,  $1,795,  16  days. 

Wm.  Wilby,  P.  O.  Box,  313,  Selma, 
Ala.,    $3,462.50. 

Contract  Awarded. 

STATION  Cost,   $1,133,600 

SAN   FRANCISCO.        Presidio      of     San 

Francisco. 
Buildings    for   Air   Coast    Defense   Sta- 
tion   (34    buildings,    paving,    sewer- 
ing,  etc.) 
Owner — U.  S.  Government. 
Architect — Owner. 

Contractor — Mahoney  Bros.,  Flood  Bldg 
San  Francisco. 
The  contract  was  awarded  for  omit- 
ting 2  hangars  at  $65,400  each,  gasoline 
pump  house  and  piping  system  at  $9,200 
and  a  steel  flagpole  at  $900. 

ALBUQUERQUE,  N.  M. — Until  2  P. 
M..  July  20.  bids  will  be  received  by  B. 
S.  Wheeler,  acting  district  engineer.  U. 
S.  Bureau  of  Public  Roads,  218  Luna- 
Strickler  Bldg..  Albuquerque,  for  con- 
structing Sec.  1  of  the  Snowflake-Pine- 
top  project  within  the  Sitgreaves  na- 
tional forest.  Navajo.  County.  Ariz.  The 
project  is  22.8  miles  in  length  and  the 
contract  involves  1327  cu.  yds.  rock  ex- 
cavation, 59.04  cu.  yds.  common  exca- 
vation, several  timber  bridges,  corru- 
gated metal  pipe  culverts  and  7120  cu. 
yds.  gravel  surfacing.  Certified  check 
for  5%  required.  Work  is  to  be  com- 
pleted in  200  weather  working  days. 


for   tlie    Bureau    of   Public    Roads,   U.   S. 

follows: 

bridge,   $178,852. 

2 — Concrete  piers,  War  Department 
Uridge,   $174,902. 

3 — Masonry  piers,  Howe  truss  bridge, 
$178,852. 

4 — Masonry  piers.  War  Department 
Bridge,    $174,902. 

5 — Deduct  for  T.  N.  T.  and  Detona- 
tors, $10, son. 

The  length  of  the  project  to  be  con- 
structed and  improved  is  about  8% 
miles  and  the  principal  items  of  work 
are   as   follows: 

29,000   cu.   yds.   common   excavation. 

55,000   cu.    yds.   rock   excavation. 

43  acres  of  clearing. 

30   acres   of   grubbing. 

1    119-foot    span    bridge. 

The  work  enibraced  in  this  contract 
is  to  be  completed  in  250  weather 
working   days. 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  General  Purchasing 
Officer,  The  Panama  Canal,  under  Cir- 
cular No.  1379,  up  to  July  6th,  10:30  A. 
M..  for  furnishing  and  delivering  the 
following  materials  at  Cristobal  (At- 
lantic Port)   or  Balboa   (Pacific  Port): 

Structural  steel,  steel  bars,  galvaniz- 
ed pipe,  iron  or  steel  pipe,  cast  iron 
Y's  and  fittings,  pipe  dies,  boiler  punch 
dies,  iron  or  steel  chain,  twist  drills, 
ship  auger  bits,  machinists'  chisels, 
steel   clamps,   and   blacksmiths'   anvil. 


YUMA,  Ariz. — George  Brothers,  Som- 
erton,  Ariz.,  submitted  the  best  bid  to 
the  U.  S.  Reclamation  Service,  Depart- 
ment of  the  Interior,  Yuma  Arizona, 
for  the  earthwork  in  connection  with 
the  construction  of  canals  of  the  First 
Mesa    Unit,    Yuma    Auxiliary    Project. 

Following  bids  were  received  and 
taken   under  advisement: 

George  Brothers,  Somerton,  Ariz., 
$26,117,    3   schedules. 

S.  R.  Yates.  Yuma.  Ariz.,  $7,780,  1 
schedule    (2d). 

A.  E.  McBeath,  Yuma,  Ariz.,  $31,100, 
3   schedules. 

E.  F.  Sanguinetti,  Yuma,  Ariz.,  $39,- 
270,  3  schedules. 

Prendergast  Constr.  Co.,  Los  Angeles 
$40,200,  2  schedules   (1st  and  2d). 

It  is  presumed  that  George  Brothers 
will   be  awarded   the   contract. 


MARE  ISLAND,  Cal.— The  Unit  Con- 
struction Co..  423  Sacramento  St..  Val- 
lejo.  have  been  awarded  a  contract  by 
the  Government  for  concrete  paving 
on  Railroad  avenue,  from  Eighth  St.  to 
Building  229.  on  Seventh  St.,  frdm  Rail- 
road Ave.  to  California  Ave.,  from  the 
intersection  of  Seventh  St.  and  Califor- 
nia Ave.  to  Building  215.  and  between 
Building  215  and  Building  71.  in  all  ap-. 
proximately  4500  square  yards.  Also 
for  laying  a  IV*  inch  asphalt  wearing 
surface  on  the  causeway  connecting 
Mare  Island  with  the  City  of  Vallejo. 


FORT  MASON.  Cal.— Only  two  bids 
were  received  on  June  16th  by  Lieu- 
tenant Colonel  Ira  L.  Fredendall  for 
constructing  a  concrete  approach  at 
Fort  Baker  Wharf.  Fort  Baker.  Calif. 

The  bids  were  as  follows  and  have 
been    referred    to   Washington: 

A.  W.  Kitchen.  $22,600;  (1)  deduct 
$1,330:    (2)    deduct    $855. 

Healy  Tibbitts  Constr.  Co.,  $24,980; 
(1)    deduct    $1520;    (2)    deduct,   $1000. 


PORTLAND.  Ore— The  Siems  Carl- 
son Co.,  of  Spokane  submitted  the 
lowest  bid  for  the  Mt.  Baker  Road  and 
Bridge  Project  in  Whatcom  County, 
Washington,  to  C,  H.  Prucell,  engineer 


WASHINGTON,  D.  C. — Only  one  bid 
was  received  on  June  16th  by  the 
Bureau  of  Yards  and  Docks  for  fur- 
nishing and  installing  a  high-pressure 
air  piping  system  at  the  Naval  Am- 
munition Depot,  (Kuahua).  Pearl 
Harbor.  T.  H.  Drawings  and  speclflca- 
tion  No.  4185. 

No  bids  were  received  at  Mare  Island. 
The  bid  was  as  follows: 

Austin  Engineering  Co.,  New  York. 
$23,425,  120  days. 


BUILDING  AND  ENGINEERING  NEWS 


SAN  FRANCISCO— The  U.  S.  Engi- 
neer OfBce  has  rejected  the  hid  of  the 
Mercer-Fraser  Co.,  of  Eurel<a,  for 
track  laying:  for  the  peninsula  rail- 
road in  Humboldt  County  as  being  too 
high.  Specifications  will  be  revised 
and  new  bids  called  for. 

The  bid  of  the  Mercer-Fraser  Co.  for 
grading  in  connection  with  the  worlt 
has  been  accepted. 


SAN  FRANCISCO.— Bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Offlce,  401 
Custom  House,  up  to  July  12th,  11 
A.  M.  for  furnishing  and  delivering 
Etone  or  jetty  construction  at  the  en- 
trance to  Humboldt   Bay. 


WASHINGTON,  D.  C— The  following 
bids  were  received  on  June  21st  by  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, for  constructing  a  fence 
with  concrete  footings,  steel  posts  and 
rails,  wire  fabrics,  gates  and  all  neces- 
sary accessory  construction  .  at  the 
Hospital  Reservation.  Navy  Yard.  Mare 
Island,  Calif.  Specification  No.  4197. 

Cyclone  Fence  Co.,  (1)  $14,397.22;  (2) 
$2.14. 

Standard  Fence  Co.,  (1)  $14,007.84; 
(2)    $2.08. 

The  contract  was  awarded  to  the 
Standard  Fence  Co.,  245  Market  St.. 
San   Franci&co. 


HALLS  &  SOCIETY  BUILDINGS 

•  I      ■ 

Plans  to  be  Prepared. 

CLUB  HOUSE,  ETC.  Cost,  $ 

SAN  MATEO.  San  Mateo  Co..  Cal. 
Frame  club   house,   golf  course,   tennis 

courts,   etc. 
Owner — Peninsula  Country  Club. 
Architect — Will  H.  Toepke.  942  Market 
St.,  San  Francisco. 

Lee  H.  Newbert,  chairman  organiza- 
tion committee. 

Charles  K.   Melrose,   secretary. 

Membership  committee — William  B. 
Lawrence,  chairman;  Oscar  Bolde- 
mann,  Lee  T.  Ross,  P.  E.  Parfitt  and 
Donald  W.  Williams. 


Contract  Awarded. 

CLUB  BLDG.  AND  ALTERATIONS 

Cost   $60,000   &   $34,000   respectively 
SAN  FRANCISCO.     S  Howard  E  of  17th 

Street. 
Three-story   and   basement    frame   club 

building    and    alterations    to    resi- 
dence for  club. 
Owner — Girle  Club,   Inc.,     507   Harrison 

St.,  San  Francisco. 
Architect — Julia      Morgan,      Merchants 

Exchange   Bldg.,    San   Francisco. 
Contractor^D.     B.      Farquharson,   176C 

Ellis   St.,   San  Francisco. 


Plans  Being  Figured.  Bids  Close  July 
8,  1920. 

BUILDING  Cost,  $60,000 

SAN  FRANCISCO.  Stockton  St.,  Bet. 
Washington  and  Jackson  Sts. 

Four-story  brick  and  reinforced  con- 
crete club  building. 

Owner — Chinese  Native   Sons. 

Architect — Chas.  E.  J.  Rogers,  Phelan 
Bldg.,  San  Francisco. 


Plans  Being  Figured. 

ADMINISTRATION  BUILDING 
Cost,  $90,000. 

SAN  FRANCISCO.     Ocean   Avenue   bet. 
Faxon  and  Ashton  Avenues. 

One   and   one-half-story  Class   "C"   ad- 
ministration building. 

Owner — Pacific  Hebrew  Orphan  Asylum 
and  Home  Society. 

Architect — Alfred   Henry     Jacobs,      110 
Sutter  St.,  San  Francisco. 


Plans  Being  Prepared. 

CLUB  BLDG.  Cost.  $400,000 

PHOENIX,  Ariz.       Second     Avenue  and 

Adams  Street. 
Class  "A"  club  building,   100x137. 
Owner — Elks'  Club. 


Architects — Todd  &  Miller  and  Herbert 
J.  Mann.  Associated,  Phoenix. 
The  building  committee  is  composed 
of  A.  W.  Crane,  chairman;  John  F. 
Barker,  A.  Henderson  Stockton,  Joseph 
R.  Loftus,  Fred  Moore  and  Hugh  Cas- 
sidy. 


Plans  to  be  Prepared. 

ALTERATIONS  Cost,   $ 

SANTA  ROSA.  Sonoma  Co,.  Cal.  B  St. 
Alter  and  repair  Wiley  Coughran  resi- 
dence for  Scottish  Rite  Cathedral. 
Owner — Scottish  Rite  Lodge,  Knight."? 
of  Kadosh,  No.  11,  Santa  Rosa.  Cal. 
Architect — Not  Given. 

Officers  of  the  lodge  are;  C.  D. 
Barnett,  preceptor;  Frank  C.  Loomis. 
1st  sub  preceptor;  Charles  Jacobs,  2nd 
sub  preceptor;  William  H.  Calhoun, 
chancellor;  Rev.  W.  S.  Short,  orator;  B. 
M.  Spencer,  almoner;  W.  H.  Pool,  re- 
corder, and  D.  J.  Paddock,   treasurer. 


Cost.    $120,000 


Contract  Awarded. 

CLUB   BLDG. 

EVERETT,  Wash. 

Three-story  and  basement  fireproof 
club  building. 

Owner — Y.  M.  C.  A. 

Architects — Baker.  Vocel  &  Evans, 
Pacific  Blk.,  Seattle,  Wash. 

Contractor — Howard  S.  Wright,  Ever- 
ett, Wash. 


HOSPITALS. 


FRESNO.  Fresno  Co.,  Cal. — The  Board 
of  Supervisors.  D.  M.  Barnwell.  Clerk, 
has  accepted  the  bid  of  the  Fresno 
Marble  &  Tile  Co.,  1937  Fresno  St., 
Fresno,  for  installing  tile  work  in  the 
County  Hospital.      The  bids  was  $5,080. 


LOS  ANGELES.  Cal.  —  University 
Hospital  Medical  College  Association 
has  been  incorporated  for  the  purpose 
of  erecting  a  medical  college  and  hos- 
pital In  Los  Angeles.  Three  sites  are 
under  consideration.  The  buildings  will 
include  a  250-bed  hospital,  research 
and  medical  laboratories.  The  di- 
rectors of  the  association  are  Dr.  Clias. 
W.  Bryson.  Dr.  Rayel  B.  Jenkins,  Dr. 
Edmund  W.  Littlefleld.  Thos.  C.  Peck 
and  H.   D.  Ryus. 


HOTELS. 


Preliminary  Flans  Being  Prepared. 

HOTEL  Cost,  $ 

MERCED,  Merced  Co.,  Cal. 

Three-story  reinforced  concrete  hotel 
with  2  two-story  wings,  150  rooms 
and  roof  garden. 

Owner — A  Corporation  (Name  With- 
held for  present). 

Architect — Wm.  C.  Hays.  1st  National 
Bank  Bldg..  San  Francisco. 


Contract     Awarded     on  a     Percentage 

Basis. 
ALTERATIONS  Cost,    $35,000 

PITTSBURG.   Contra     Costa     Co.,      Cal. 

Black  Diamond. 
Alterations  and  additions  to  hotel. 
Owner — Pittsburg   Hotel. 
Architect — Ralph  P.  Morrell.  I.  O.  O.  F. 

Bldg..    Stockton. 
Contractor — Shepherd  &  Riley.  Yosem- 

Ite   Theatre   Bldg..   Stockton. 

Contract  Av^arded. 

HOTEL  Cost.   $10,000 

LODI.   San  Joaquin   Co.,   Cal      Earnhart 

Tract. 
Hollow  tile  hotel. 
Owner — G.     Qfaribaldi     and     Q.     Piazzi, 

LodI,  Cal. 
Architect — Not  Given. 
Contractor — C.    C.    Wright,   Lodl,    Cal. 

Plans  Being  Prepared. 

HOTEL  Cost,    $250,000 


Wednesday,      June      30,      1920, 

RAINIER  NATIONAL  PARK.   ParadiM 

Valley.  Wash. 
Frame    or    brick      and    stone      tourists' 

hotel.  300x43    (200  rooms.) 
Owner — The  Rainier  National  Park  Co. 
Architect — Harlan     Thomas,     Arcade 

Bldg..  Stattle,  Wash. 


Completing  Plans. 

HOTEL  AND  STORE  BUILDING 

Cost,   $200,000. 
VALLEJO.   Solano  Co..  Cal.     Sonoma  A 

Virginia  Streets. 
Six-story  and  basement  Class  "C"  hotel 

and     store   building.      76x130      (130 

rooms). 
Owner- — Admiral  Hotel. 
Architects — Heller  &   Wilson,   1st  Nafl. 

Bank  Bldg.,  San  Francisco. 


POWER  PLANTS. 


SEATTLE,  Wash. — On  a  cost  plus 
fee  basis,  30%  plus  or  minus,  the  con- 
tract for  the  construction  of  the  third 
unit  of  the  Lake  Union  Steam  Plant 
for  the  City  of  Seattle,  was  awarded 
to  the  Hurley-Mason  Co..  Lowman 
Bldg.,    Seattle. 


PUBLIC  BUILDINGS. 


Plans  Being  Figured.     Bids  Close  July 

7,    10:30  A.  M, 
DORMITORY.  Cost,    $40,000 

SALEM,  Ore. 
Two-story    and    base,    brick    dormitory 

for    school    of    feeble    minded    (BOx 

100). 
Owner — State   of  Oregon. 
Architect — W.  C.  Knighton,  U.  S.  Bank 

Bldg..   Portland,   Ore. 
Bids    for    plumbing,    heating,    marble 
and  tile  work  will  be  taken  at  a  later 
date. 


Cost,    $50,000 


Completing  Plans. 

DAIRY   BLDG. 

DAVIS.  Yolo  Co..  Cal. 

One-story  reinforced  concrete  and  h-jl- 

low  tile  dairy  building. 
Owner — University  of  California. 
Architect — Wm.  C.  Hays.     1st    National 
Bank  Bldg..  San  Francisco. 


FRESNO.  Fresno  Co..  Cal. — Steps  are 
being  taken  by  members  of  the 
American  Legion  to  urge  the  calling  of 
an  election  to  vote  bonds  with  which 
to  finance  construction  of  a  county 
memorial  building  for  veterans  of  the 
world  war. 


LOS  ANGELES.  Cal.— Plans  have  been 
completed  in  the  ofilce  of  the  State  De- 
partment of  Engineering,  Sacramento, 
for  a  one-story.  6-room  frame  and 
plaster  school  building  to  be  erected  at 
the  California  School  for  Girls  at  Ven- 
tura. 

Plans  are  also  completed  for  a  one- 
story  concrete,  frame  and  plaster  ad- 
ministration patients'  building  to  be 
erected  on  Pacific  Colony  site  at  Po- 
mona. The  building  will  be  40x300  ft. 
in  size  and  will  contain  administrative 
offices,  and  quarters  for  forty  patients. 

Construction  work  will  be  by  day 
labor  under  the  supervision  of  H.  E. 
Mackie  of  the  State  Engineering  De- 
partment, 228  Union  League  Bldg.,  Los 
Angeles, 


Contract   Awarded. 

ADMINISTRATION   BLDG. 
Cost,   $139,300 

CARSON  CITY.  Nevada.  State  Hospi- 
tal Grounds. 

Two-story  reinforced  concrete  Admin- 
istration Building. 

Owner — State  of  Nevada. 

Architect — P.  J.  DeLongchampa.  State 
Architect.  Gazette  Bldg..  Reno, 
Nevada. 


Wednesday.      .Tune      sn. 

Contractor — Howard  S.  Williams, 
Hear.st  Bldg..  San  Francisco. 

W.  C.  Gill  at  ?4.n47  was  awarded  tho 
contract    for   electric    work. 

The  bid.'s  for  Iieating-  and  plumbing 
were  rejected  and  specifications  order- 
ed revised.  The  low  hid  for  this  work 
was  submitted  by  Chas.  Wara  at  $8,284. 
New  bids  will  be  taken  for  this  work. 


1920.         aUILDING  AND  ENGINEERING  NEWS 


only  a  portion  of  the  building  (ser- 
vants quarters,  etc.;  omitting  interior 
finish  of  ballroom,  lounging,  dining 
and   music  rooms,  etc.). 

The    concrete    work    is    complete    up 
to   the   first  floor. 


Plans  Being  Figured.     Bids  Close  July 
15th.  10  A.  M. 

BUILDINGS  Cost,    i 

STOCKTON,  San  Joaquin  Co.,  Cal. 

Construction    of    from      one    to      five 
cattle     buildings,     one     or     more     hog 
buildings  and  a  pump  house,  for  furn- 
ishing  and    installing   Jron    pipe   for   a 
water    system,    furnishing    and    install- 
ing   toilets    and    urinals    and    installing 
a  sewer   system    at   Agricultural    Park 
for    exposition    purposes. 
Owner — County  of  San  Joaquin,  Eugene 
D.  Graham,  County  Clerk,  Stockton, 
Cal. 
Architects — Wright  &  Satterlee,  Stock- 
ton, Cal. 
Certified    check    for    10%    payable    to 
Chairman   of  Board   of   Supervisors   re- 
quired.    Plans  may  be  had  from  the  of- 
fice of  the  architect  or  the  ofHce  of  the 
County  Clerk. 


Plans  Being  Figured.     Bids  Close  June 

28th,  8  P.  M. 

ALTERATIONS  Cost,    % 

RENO,  Nevada. 

Remodeling    City    Hall     basement    for 

rest  room  and  building  convenience 

station  in  city  park. 
Owner — City    of    Reno,    J.    E.    Sullivan, 

City  Clerk,  Reno,  Nev. 
Architect — Not  Given. 


Plans  Being  Figured.  Bids  Close  July 
26th,  10  A.  M. 

REPAIRS  Cost,    $ 

EUREKA.    Eureka    County.    Nevada. 

Repair  brick  work,  etc..  on  County 
Court  House,  Jail  and  FireHouse, 
also  separate  bids  will  be  received 
for  painting  and   repairing   same. 

Owner — County  of  Eureka,  R.  Mc- 
Charles,  County  Clerk,  Eureka, 
Nevada. 

Architect — Not  Given, 

Specifications   may   be   had   from   the 

office   of   the   County  Clerk   at   Eureka. 

Nevada. 


Plans   Being  Prepared. 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.  Seventh  and  Har- 
rison  Streets. 

Alterations  to  club  house  at  South 
Side    Playgrounds. 

Owner — City  of  San  Francisco. 

Architect — Bureau  of  Architecture,  2nd 
Floor,  City  Hall,  San  Francisco. 


RESIDENCES. 


Cost,    $40,000 
No.    415    South 


Contract   Awarded. 

RESIDENCE 

LOS   ANGELES,      Cal. 
Windsor  Blvd. 

Two-story  and  basement  frame  and 
plaster  residence,  13  rooms  and  3 
b.athrooms.  garage  with  living  apts 

Owner — J.  L.  Byrne. 

Architect — Frank  L.  Meline,  6777  Hol- 
lywood Blvd.,  Los  Angeles. 


Contract  Awarded. 
RESIDENCE    AND    GARAGE 

Cost,    $16,000. 
HILLSBOROUGH,    San    Mateo,   Co.,   Cal. 
Two-story  frame  and  plaster  residence 

and      separate      garage      (8      or      9 

rooms). 
Owner — E.    T.    Tobin. 
Architect — Weeks       &       Day,       Phelan 

Bldg.,  San  Francisco. 
Contractor — W.      C.      Duncan      &      Co., 

Sharon     Bldg..    San     Francisco. 


Thn  c-story  and  basemnt  frame  resi- 
dence. 

Owner — Mrs.  Vernon  SkeweS-Cox,  350 
California   .St..   San   Francisco. 

Architects — Bake-well  &  Brown,  251 
Kearny   St.,   San   Francisco. 

Contractor — Geo.  Wagner,  251  Kearny 
St.,   San   Francisco. 


Contract   Awarded. 
RESIDENCE    AND    GARAGE 

Cost,   $20,000. 
HILLSBOROUGH,    San    Mateo    Co..    Cal. 
Two-story   frame  and  plaster  residence 

and   separate   garage    (10    rooms). 
Owner — M.  S.  Woods.  1101)  N  El  Dorado 

St..   Stockton. 
Architect — Weeks       &       Day,       Phelan 

Bldg.,   San    Francisco. 
Contractor — W.      C.      Duncan,      Sharon 
Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost.  $12,000 

GUSTINE,  Merced  Co.,  Cal. 

Two-story  frame  and  stucco  residence. 

garage  and  tankhouse. 
Owner — C.   Wetmuth.   Gustine.   Cal. 
Architect — Ralph  P.  Morrell.  I.  O.  O.  F. 

Bldg.,  Stockton. 


Cost,   $7,000 
Cal.        Near 


Plans  Being  Prepared 

BUNGALOW 

LODI,    San    Joaquin 

Lodi: 
One   and    one-half-story   frame    bunga 

low. 
Owner — Withheld. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F 

Bldg.,  Stockton. 


Contract    A"warded. 

BUNGALOW  Cost,    $315' 

REDWOOD  CITY,  San  Mateo  Co.,  Ca' 
Redwood   Highlands. 

Frame   bungalow. 

Owner — Arthur   B.    Cintl. 

Architect — Not  Given. 

Contractor — John  W.  Rutherford,  Red- 
wood  City. 


Contract  Awarded. 

RESIDENCE  Cost,   $5,750 

SAN  CARLOS.  San  Mateo  (.'o.,  Cal.     Blk. 

17.  San   Carlos. 
Two-story  frame  residence. 
Owner. — Wm.  C.  McElroy   md  wife. 
Architect — Not  Given. 
Contractor — Floyd       L.       Baird.       1334 

Roosevelt  St..   Redwood  City. 


Plans  Being  Prepared. 

RESIDENCE  Cost.     Sa'J.OOO 

LOS  ANGELES,  Cal.   Lucern  !  Blvd.  Bet. 

4th  and  5th  Streets. 
Two-story   and   basement   fume,    brick 

and    plaster    residence       (10    rooms 

and   3   bathrooms)   also   fearage   for 

2  machines. 
Owner — M.   L.   Housemen. 
Architect — G.   A.   Howard  Jr.,   SlO   Story 

Bldg.,  Los  Angeles. 


FiKures    Being    Taken    From    Selected 

Contractors. 
RESIDE.NCE  &  GARAGE.    Cost.  $70,000 
SAN     FRANCISCO.       NB     Vallejo     and 

Baker  Streets. 
Two-story      and      basement      reinforced 

concrete    residence   and    garage    (15 

rooms    and    4    bathrooms). 
Owner — E.    L     Hueter.    Flatiron    Bldg.. 

San   Francisco. 
.\rohitects — Louis  M.  Upton   and  Milton 

Latham.    4o4    Montgomery    St..    San 

Francisco. 
NOTE — Figures   are   being   taken    for 


To  P.c  Done  by  Day's  Work. 
RESIDENCE  Cost.    $8,000    each 

SAN     FRANCISCO.       E     Thirtieth    Ave. 

84   to  184  S  Lake. 
Five     two-story    and    basement    frame 

residences. 
Owner— Allen  &  Co..  168  Sutter  St..  San 

Francisco. 
Architect — Earic    B.    Bertz,    68   Post  St., 

.San  Francisco. 


Building  Permit  Granted. 
RESIDENCE  Cost,    $8,001 

MODKSTO,  Stanislaus  Co.,  Cal.      Lots  2 

and  3  Morris  Tract. 
TwD-story  frame  residence 
Owner — Mrs.   E.   Stoner,   Jlughson,  Cal. 
Architect — Not  Given. 


Plans  Being  Figured. 

DWELLING  Cost.  $6.50C 

PIEDMONT.    Alameda    Co..    Cal.       Rose 

Avenue. 
One-story    frame    and    plaster    dw.;lling 

and  garage   (5  rooms). 
Owner — Carl    Warnecke. 
Architects — Miller   &   Warnecke.   Perry 

Bldg.,  Oakland. 


Contract  Awarded. 

COTTAGES  Cost,  $254,000  approxi- 

mately. 
SAN   FRANCISCO.     Ocean   Avenue   bet. 

Faxon  and  Ashton  Avenues. 
Nine  frame  cottages  (1st  unit). 
Owner — Pacific  Hebrew  Orphan  Asylum 

and  Home  .Society. 
Architect — Alfred     Henry     Jacobs,   110 

Sutter  St.,   San   Francisco. 
Contractor — Ira  W.   Coburn,   180   Jessie 
St.,  San  Francisco. 
NOTE: — This  contract  is  for  carpen- 
try  work   only.     The      other     contracts 
will  be  awarded  in  a  day  or  so. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $7,500 

SAN  FRANCISCO.     Westwood  Drive. 

One-story  and  basement  frame  and 
plaster  residence  (7  rooms  and  ga- 
rage). 

Owner — Mr.  J.  E.  Poole. 

Architect — Miss  Ida  McCain,  318  Kear- 
ny St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 
RESIDENCE  AND  GARAGE 

Cost,    $11,000. 
PIEDMONT.   Alameda  Co..   Cal. 
Two-story  frame  and  plaster  residence 

and  garage. 
Owner — Withheld   for  Present. 
Architect — Chas.    W.      McCall.      Central 

Bank  Bldg;.  Oakland. 


Figures  to  be  Taken  Next  Week. 
RESIDENCE  Cost,   $9,00C 

SAN  FRANCISCO.     Forest  Hill. 
One-story    and    basement      frame      and 

plaster     residence      (9    rooms     and 

separate   garage). 
Owner — Geo.   Geoppert  Jr. 
Architects — Mat.  O'Brien  and  E.  H.  Hil- 

derbrand.  68  Post  St.,  San  Francisco 


Plans  Being  Figured. 

RESIDENCE  Cost,    $15,000 

MT.  VIEW.  Santa  Clara  Co..  Cal. 
Two-story  frame  residence. 
Owner — Mrs.  J,  L.  Gould.  Mt.  Eden. 
Architect — Warren      Skillings.      Garden 
City  Banlt  Bldg..   San  Jose. 


Contractors     Taking     Suli-figures. 
RESIDENCE  Cost,     $40,000 

SAN   FRANCISCO.      N   Broadway   172-6 
E  Buchanan   Stt»eet. 


Preliminary    Figures    Being    Taken. 

RESIDENCE  Cost,    $50,000 

SAN  FRANCISCO.     Sea  Cliff. 

Two-story  and  basement  frame  resi- 
dence (11  rooms  and  quarters  for 
4   servants,   ball  room,  24x45). 

Owner — H.  C.  Use. 

Architect — D.   J.    Patterson.    46   Kearny 
St..  San  Francisco. 
NOTE: — There      will       be    a       formri 

Italian  garden  .as  an  entrance,  of  terra 

cotta  or  cement 
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SCHOOLS. 


Contract  Awarded  on  a  Percentage 
Basis. 

COLLEGE   BLDGS.  Cost.    $ 

POMONA.  Los  Angeles  Co.,  Cal. 

Two  and  three-story  and  basement  re- 
inforced concrete  college  building 
(3rd  unit  of  dormitory). 

Owner — Pomona  College. 

Architects — Jas.  P.  Jamieson  and  Geo. 
Spearl  of  St.  Louis. 

Supervising  Architect — Robert  H.  Orr. 
1301  Van  Xuys  Bldg..  Los  Angeles. 

Contractor — Fred  L.  Somers.  2650  Santa 
Fe  Ave..  Los  Angeles. 


MADERA.  Madera  Co.,  Ca!. — Up  to 
July  12th,  bids  will  be  received  by 
George  Shedd.  Clerk  of  the  Madera 
Union  High  School  District,  for  furnish- 
ing and  installing  the  following  equip- 
ment in  the  Madera  Union  High  School: 

Two  units  of  back  to  back  lockers. 
15"xl5"xl2."  5  tiers  high,  wall  type,  a 
total  of  140  lockers. 

All  lockers  to  be  Medart  No.  355  or 
No.  356  or  equal,  equipped  with  com- 
bination lock  No.  104  as  shown  in  the 
Medart  catalog. 

Prices  to  be  f.  o.  b.  Madera.  Cal.  De- 
livery to  be  made  by  September  1.  1920. 

FRESNO.  Fresno  Co..  Cal. — The 
Sisters  of  the  Holy  Cross  have  pur- 
chased the  Chas.  G.  Bonner  property  in 
Logan  avenue,  about  8  miles  east  of 
Fresno,  on  which  it  is  planned  to  erect 
a  girls'  school,  lay  out  campus,  con- 
s\<fuct  swimming  pool,  tennis  courts, 
etc.  In  addition  to  the  main  school 
building  a  number  of  smaller  structures 
will  be  provided  for  including  a  chapel. 
The  Sisters  of  the  Holy  Cross  are  in 
charge  of  St.  Augustine's  Academy  at 
Mariposa  and  R  Sts..  Fresno. 


Preliminary  Plans  Being  Prepared. 

SCHOOL  Cost.    $32,000 

McKINLEY  SCHOOL  DISTRICT,  Fres- 
no. Cal. 

Four-room  and  assembly  hall  school 
building. 

Owner — McKinley  School  District. 

Architects — Swartz  &  Ryland.  Rowell 
Bldg.,  Fresno,  Cal. 


KELSEYVILLE,  Lake  Co.,  Cal. — 
Bonds  of  $20,000  have  been  voted  to 
finance  construction  of  an  addition  to 
the  present  grammar  school  building 
in  Supervisorial  District  No.  5. 


Plans  Being  Prepared. 

SCHOOL  BLDGS.  Cost,   i 

TURLOCK,  Stanislaus  Co.,  Cal. 

One  and  two-story  reinforced  concrete 

and  brick  high  school  buildings  (2d 

unit). 
Owner — Turlock     Union     High     School 

District. 
Architect — W.    H.    Weeks.    75    Post    St., 

San  Francisco. 
NOTE: — Construction    will      not      be 
started  for  several  months. 


ned  to  erect  a  new  high  school  build- 
ing. The  land  is  bounded  by  Main, 
Market,  Jackson  and  Bellomy  streets. 

Architect  W.  H.  Weeks,  75  Post  St., 
San  Francisco,  has  been  commissioned 
to  prepare  a  survey  covering  the  school 
situation   in  this  city. 


MOORPARK.  Ventura.  Co.,  Cal. — Ed- 
wards, Wildey  &  Dixon  Co.,  515  Black 
Bldg.,  Los  Angeles,  have  been  awarded 
the  general  contract  at  $68,730  for  the 
erection  of  a  new  high  school  building 
at  Moorpark.  Ventura  County.  Mott  M. 
Marston.  535  I.  W.  Hellman  Bldg.,  Los 
Angeles,  is  the  architect.  The  contract 
was  awarded  on  the  original  bid  of 
$70,000  with  deductions  for  substituting 
pine  for  reinforced  concrete  stairways 
and  omitting  the  sewage  disposal  sys- 
tem. The  bids  on  the  plumbing,  heat- 
ing and  electric  wiring  contracts  were 
rejected  and  the  work  will  be  readver- 
tised   under  revised   specifications. 


Plans  Being  Figured.  Bids  Close  July 
7th.    2   P.   M. 

SCHOOL  Cost.   J 

CORCORAN.  Kings  Co..  Cal.  Letts  Ave- 
nue, Blocks  83  and  84. 

Erection  and  completion  of  eight-room 
school,  including  electric  wiring 
and  painting,  etc.  Separate  bids 
wanted  for   heating  and  plumbing. 

Owner — Corcoran  School  District.  Mrs. 
Lotta   C.   Brown.   Clerk,   Corcoran. 

Architects — M.     P.    Renfro    and    W.    D. 
Lee.  Porterville. 
Certified    check    for      5%    payable      to 

District    required.      Plans    may    be    had 

from  office  of  architects. 


Contract   Awarded. 

GYMNASIUM  Cost.    $28,000 

FORTUNA,    Humboldt    Co..    Cal. 
One-story    frame    gymnasium    building 

for  high  school. 
Owner — Fortuna  High  School  District. 
Architect — F.   T.   Georgeson.  4th  and  E 

Sts..  Eureka.  Cal. 
Contractor — N.  E.  Baldry,  Fortuna.  Cal. 


F.\IRFIELD.  Solano  Co..  Cal. — Up  to 
July  6th.  bids  will  be  received  by  the 
SoLano  County  Supervisors  for  the  pur- 
chase of  the  $250,000  bond  issue  of  the 
Vallejo  High  School  District  and  the 
$250,000  issue  of  the  Vallejo  Grammar 
School    District. 

Proceeds  of  the  sale  will  finance  con- 
struction of  new  buildings,  plans  for 
which  are  being  prepared  by  Architect 
W.  H.  Weeks.  75  Post  St.,  San  Fran- 
cisco, and  Architects  Perry  and  Clark 
of  Vallejo.  This  is  the  second  call  for 
bids   on   the  bonds. 


Contract   Awarded 

ADDITION  Cost,  $ 

CAMPBELL,  Santa  Clara  Co..  Cal. 
Cambrian   School   District. 

One-story  frame  metal,  lath  and  plas- 
ter two-room  addition  to  school. 

Owner — Cambrian  School  District.  F.  E. 
Duncan.  Clerk.  Campbell.  Cal. 

Architects — Higbie  &  Hill.  Porter 
Bldg..  San   Jose.   Cal. 

Contractor — C.  F.  Keesling,  361  Coe 
Ave..  San  Jose. 


Plans  Being  Figured.     Bids  Close  July 
9.  1920.  4  PM. 

HEATING  APPARATUS  Cost.   $ 

CUPERTINO.  Santa  Clara  Co..  Cal. 
Stevens   Creek   Rd.   near  Cupertino. 

Complete  installation  of  low  pressure 
steam  heating  apparatus  in  Cuper- 
tino School  Building. 

Owner — Cupertino  School  District. 
Warren  E.  Hyde.  Secretary.  Cuper- 
tino. Cal. 

Architect — Chas.   S.  McKenzie.  Bank  of 
San  Jose  Bldg..  San  Jose.  Cal. 
Certified       Check    for    5%       required. 

Plans  may  be  seen  at  the  office  of  the 

architect. 


FULLERTON.  Orange  Co..  Cal. — 
Bonds  in  the  sum  of  $240,000  were 
voted  June  17  by  the  Fullerton  School 
District  for  the  erection  of  new  school 
buildings.  Norman  F.  Marsh.  210 
Broadway  Central  Bldg..  has  been  se- 
lected as  architect  for  one  of  the  build- 
ings and  will  prepare  the  plans  and 
specifications  at   once. 


Plans    Approved.      Bids    To    Be    Called 

For  Next  Week. 
ADDITION  Cost,    $25,000 

OAKLAND.      38th    Ave.    and    Penniman 

St. 
Addition     of    classrooms     to     Allendale 

School. 
Owner — City  of  Oakland. 
Architect — Arthur    S.     Bugbee,     Sharon 

Bldg.,    San    Francisco. 


BAKERSFIELD,  Kern  Co.,  Cal.— No 
bids  were  received  by  the  County  Su- 
pervisors for  the  purchase  of  school 
bond  issues  as  follows:  Midway  School 
District,  $100,000;  Olig  School  District, 
$75,000,  and  Maple  School  District,  $10,- 
000.  Proceeds  of  the  sale  were  to 
finance  construction  ot  school  Improve- 
ments. 


Contract  Awarded. 

ALTBRATIONS.    ETC.  Cost,   $33,900 

BERKELEY,      Alameda      Co.,    Cal.      BE 

Dana   and   Channing. 
Three-story    frame    annex    to    Sunday 

School    and    alterations    and    addi- 
tions to  church. 
Owner — Trustees  of  First  Presbyterian 

Church. 
Architect — Geo.    Rushforth.    2321    Blake 

St..  Berkeley  and  354  Pine  St.,  San 

Francisco. 
Contractor — Geo.    E.    Burlingame.    2736 

Russell  St.,   Berkeley. 


SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
— The  City  Trustees  have  purchased 
the  Loriean  Blocli  on  whicb  it  is  plan- 


Completing  Plans — Figures  to  be  Taken 
Shortly. 

SCHOOL  Cost,    $65,00C 

KINGSBURG.   Fresno   Co.,   Cal. 

Two-story  reinforced  concrete  gram- 
mar school. 

Owner — King.>iburg  Grammar  Seliool 
District. 

Designer — Anton  Johnson,  ICingsburg. 


Contract   Awarded. 

ADDITION  Cost,  $39,797 

OAKLAND.  Alameda  Co..  Cal.     Market 

and  54th  Streets. 
Class  "C"  addition  to  school. 
Owner — City  of  Oakland. 
Architect — Construction  Dept.  of  Board 

of   Education      (C.    W.    Dickey      In 

charge).   Everson   Bldg.,   Oakland. 
Contractor — Alfred        Olson,       Everson 

Bldg.,   Oakland. 


Contract  Awarded. 

ADDITION  Cost,  $25,762 

OAKLAND.  Alameda  Co.,  Cal.  Pied- 
mont and  Echo  Avenues  (Piedmont 
Avenue   School). 

Addition   to  school. 

Owner — City  of  Oakland. 

Architect- — Construction  Dept.  of  Board 
of  Education  (C.  W^.  Dickey  in 
Charge),  Everson  Bldg..  Oakland. 

Contractor — C.  D.  Vezey,  1531  Alcatraz 
Ave.,  Berkeley. 


CHICO,  Butte  Co..  Cal.— The  Board  of 
Education  has  authorized  the  expendi- 
ture of  $15,000  for  the  completion  of 
four  unfinished  rooms  in  the  Oakdale 
School  building.  The  funds,  to  finance 
the  work,  will  be  raised  through  a 
direct  tax. 


Contract    Awarded 

SUNDAY  SCHOOL  Cost,  $46,000 

SEATTLE,  Wash.  East  47th  St.  »nd 
loth  Ave..  NE. 

Three-story  and  basement  masonry 
Sunday  School.  85x48. 

Owner — ^University  Presbyterian 
Church. 

Architect — Harold  O.  Sexsmith.  Univer- 
sity of  Washington.  Department  of 
Architecture. 

Contractor — Walter     A  Brady,     Seattle 
Nafl.   Bank   Bldg..   Seattle. 
NOTE: — Contract     docs   not      include 

pluinbing.    wiring,    etc. 


MODESTO.  Stanislaus  Co..  Cal. — ^No 
bids  were  received  by  the  County  Su- 
pervisors. Hugh  Benson.  Clerk,  for 
the  purchase  of  the  $21,000  bond  issue 
of  the  Waterford  School  District  and 
the  $15,000  issue  of  the  Fairview  Dis- 
trict. Proceeds  of  the  sales  were  to 
finance  construction  of  ne'w  school 
buildings.  Efforts  will  be  made  to  dis- 
pose of  the  bonds  through  a  private 
sale. 


Wednesday.     June      30.      1920. 

LIVE  OAK,  Sutter  Co.,  '^^I.— JulV 
14th  is  the  date  set  to  decide  the  queb- 
tlon  of  issuing  and  selling  bonds  a£ 
♦100,000  with  which  to  finance  con- 
struction of  a  new  high  school  build- 
ing. 
Plans  Being  Figured.     Bids  Close  July 

10th,  12  M.  , 

PAINTING   SCHOOL  Cost.   I 

MILL  VALLEY,   Marin  Co.,   Cal. 
Painting   Tamalpais   Park   School 
owner— Mill     Valley     School     District, 

Mrs.    Edna    N.    Boland,    Clerk,    Mill 

Valley,  Cal. 
^teT.l7uoZm.y  he  had  fronj  Carl 
Symonds,    Trustee    of    District    at    Mill 
Valley. 

Plans  Being  Prepared. 

SCHOOL 

LAUREL.      Orange      Co 

School    District. 
Brick  or  hollow  tile  school, 
owner— Laurel   School   District 
Architect— G.  A.  Howard  Jr..  820  Stoi 
Bldg.,  Los  Angeles. 
NOTE: — Bonds  have   been  sold. 
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Cost. 
Cal. 


$40,000 
Laurel 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal  — 
Following  bids  were  --"e'ved  by  J 
W.  Llnscott.  Superintendent  of  S-hooLs, 
for  (a)  an  addition  to  the  Laure  Prim- 
ary School  and  (b)  for  a  manual  train- 
ing building  for  that  structure: 

Geo.  W.  Held,  74  Locust  St .  faanta 
Cruz    (a)    $3,605.75;    (b)    $3,455.25 

Daone  &  Powers.  Santa  Cruz  (a)  ?4.- 
230.40;   (b)   $3,426.40. 

Hamilton  &  Church,  383  Ocean  St.. 
Santa  Cruz  (a)  $4,206;  (b)  $3,675. 

Bids  were  taken  under  advisem.nt 
until  June   24th. 

Plans  for  the  work  were  prepared  by 
Collins  &  Byrne,  New     Theatre     LldK., 

Santa  Cruz. 

Plans  Being  Pigu^ed.     Bids  Cmse  July 

7th. 
FINISHING  CLASS  ROOMS. 

$15,000  available  for  work. 
CHICO,  Butte  Co.,  Cal. 
PlnlBhing  four  uncompleted  c  ass 
rooms  of  Oakdale  School  Building, 
owner— City  of  Chico.  Chas.  H.  Camper, 
°  l^retary  Board  of  Education, 
Chlco,  CaL  ^„  ^     ,      A 

Architect— Chester      Cole.      Waterland- 
Brealauer  Bldg.,  Chico.  Cal. 

Bids  Close  July  6th,  8  P.  M. 
SCHOOLS  i^°,''      * 

BAKERSFIELD.  Kern  Co..  Cal. 
Erection  and  completion  of  two  frame 

class-room    school    buildings. 
owner— Kern      County       Union       High 
School     District.     W.     J.     Walters. 
Clerk.   Bakersfleld,   Cal. 
Architect— Chas.      H.    Biggar.     Morgan 
Bldg..  Bakersfleld.   Cal. 
Certified    check    for    10%    payable    to 
Kern  County  High   School   District   re- 
quired.    Plans  may  be  had   from  office 
of  architect. 


Plans   Being  FiguCed.     Bids  Close  July 

6th.  8   P.  M.  ^ 

SCHOOL  Cost,   t 

SAUSALITO.  Marin  Co.,  Cal. 
Frame  school  building.     ,     ^.  ^   .  ,      _, 
Owner— Sausalito     School    District,    if . 

D.   Linsley.  Clerk.   Sausalito.  Cal. 
Architect— Not  Given. 

Certified  check  for  10%  payable  to 
Clerk  required.  Deposit  of  ?5.00  re- 
quired for  plans  obtainable  from  Clerk 
at  Sausalito. 

Plans  Being  Figured.     Bids  Close  July 

6th.  7:30  P.  M. 
Bids  Close  July    6th.    7:30   P.   M. 

ALTERATIONS  Cost.    $ • 

SALINAS.  Monterey  Co..  Cal. 
For  erection  and  completion  of  certain 
toilet  buildings  for  the  East  End 
and  West  End  Schools. 
Owner— Salinas  City  Board  of  Educa- 
tion. Arthur  Walter,  Secretary, 
Salinas.   Cal.  ,    „     .    o. 

Architect- W.  H.  Weeks,  75  Post  St.. 
San  Francisco. 
Certified  check  for  10%  payable  to 
Clerk  required  with  each  bid.  Plans 
may  be  seen  at  office  of  architect  or 
superintendent  of  West  End  School  at 
Salinas. 


Plans  Being  Figured.     Bids  Close  July 
10.  10  A.   M. 

SCHOOL  Cost.    $ 

POZO.   San  Luis  Obispo  Co..   Cal. 

Construction   of  Pozo  school   building. 

Owner — Pozo    School    District.    Geo.    A. 
Philbrick,    Clerk.   Pozo.    Cal. 

Architect — Not  Given. 

Certified  check  of  5%  required,  pay- 
able to  President  of  Board  of  Trus- 
tees of  Pozo  School  District.  Plans 
may  be  had  from  the  Clerk  at  Pozo  or 
from  the  office  of  the  County  Superin- 
tendent of  Schools  at  San  Luis  Obispo, 
Cal. 

ELMWOOD.  San  Joaquin  Co..  Cal.— 
Preliminary  steps  are  being  taken  in 
the  Elmwood  School  District,  four  and 
one  half  miles  east  of  Stockton,  to 
call  an  election  to  vote  bonds  of  $11.- 
500  to  finance  construction  of  a  new 
school  building. 

FOLSOM.  Sacramento.  Co..  Cal. —  A 
petition  will  be  presented  in  the  near 
future  to  the  County  Supervisors  ask- 
ing the  formation  of  a  high  school  dis- 
trict in  the  town  of  folsom.  Six  school 
districts  are  in  favor  of  merging.  After 
formation,  the  District  will  call  an 
election  to  vote  bonds  with  which  to 
finance  construction  of  a  new  high 
school. 


NOTE;  -Figures  are  being  taken  for 
a  general  contract  except  plumbing, 
heating  and  wiring. 

Sub-Contracts  Awarded. 

AUTO  SALES  BLDG.  Cost.  $600,000 

SAN  FRANCISCO.     NE  O'Farrell  Street 

and  Van  Ness  Avenue. 
Seven-story    and    basement    reinforced 

concrete  auto  sales  building. 
Owner — Don  Lee  (Cadillac  Motor  Cars) 

1601  Van  Ness  Ave..  San  Francisco. 
Architects— Weeks      &      Day,      Phelan 

Bldg.,    San    Francisco. 
Contractor — Lindgren     Co..  Monadnock 

Bldg..   San   Francisco. 
Terra  cotta  to  N.  Clark  &  Son. 
Elevators  to  Otis  Elevator  Co. 
Electric   wiring   to   H.    S.   Tittle. 
Reinforcing   bars   to   Edw.   L.    Soule. 

Contract  Awarded. 

STORE  AND  OFFICES         Cost,  $35,000 

LOS  ANGELES.  Cal.  Westtern  and  Oak- 
wood   Avenues. 

Two-story  brick  store  and  office  build- 
ing, 80-\80    (4  stores  and  24  rooms). 

Owner— Messrs.  Cohn  &  Newman. 

Architects — W.  C.  Pennell  and  L.  A 
Smith,  204  Investment  Bldg..  Los 
Angeles.  c 

Contractor — The  Lilly-Fletcher  Co.,  124 
S-Western  Ave.,  Los  Angelea. 

Contract  Awarded. 

ALTERATIONS  Cost.    $5,000 

MODESTO,  Stanislaus  Co.,  Cal.     No.  90* 

I   Street. 
Alterations  for  show  rooms. 
Owner — Johnston-Wherry        Furniture 

Co.,  Premises. 
Architects  and   Supt.   of  Construction— 
Weiland,  Mauzaret  &  Weiland.  Modesto. 

Preliminary  Estimates  Being  Prepared. 
CLASS    "A"    BLDG.    Cost.    $1,000,000    or 

more. 
SAN   FRANCISCO.     Main   and     Market 

Streets. 
Fifteen-story  Class  "A"  office  building. 
Owner — Matson  Navigation  Co. 
Architects— Bliss     &     Faville.     Balboa 

Bldg.,  San  Francisco. 
Contractor — Lindgren     Co.,  Monadnock 

Bldg.,  San  Francisco. 


Figures  to  be  Called  For  in  About  a 
Week  for  Concrete  Work,  Plumb- 
ing. Heating.  Etc. 

OFFICE  BLDG.  Cost.    $700,000 

SAN  FRANCISCO.  SW  Bush  and  Mont- 
gomery  Streets. 

Fifteen-story  Class  "A"  office  building. 

Owner^Crocker  Estate. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg..  San  Francisco. 


Cost,    $52,704 


Contract  Awarded. 
SCHOOL 

AUBURN.   Washington. 

One  and  two-story  masonry  school  (12 
class  rooms,  auditorium  and  gym- 
nasium. 136x66). 

Owner — Auburn  School  District. 

Architect— Wm.  Mallis.  Lyon  Bldg.. 
Seattle,  Wash. 

Contractor— Emil  Pohl.  Seattle.  Wash. 
Ernest  &  Wolff.  Seattle,  awarded  the 

heating  at  $7,393;  plumbing  to  Wm.  B. 

Coffee  &  Co..  of  Tacoma,  at  $4,169. 


Contract  Awarded.  .,„„„„ 

ADDITION  Cost.   $40,000 

DINUBA.  Tulare  Co.,  Cal. 

Addition  to  school.  • 

Owner — El  Monte  Grammar  School  Dis- 

Architect— Glass  &  Butner.  Cory  Bldg.. 

Fresno. 
Contractor— R.  Pedersen.   446  Clark  St., 

Fresno. 

S4N  FRANCISCO  —  Anderson  & 
Ringrose.  who  have  the  contract  for 
the  general  construction  of  the  Ex- 
celsior and  Grant  Schools  have  award- 
ed   sub-contracts   as    follows: 

Painting  Grant  and  Excelsior  Schools 
to  H.  Ankers;  plumbing  and  heating  in 
Excelsior  School    to  B.  Lacy. 


STORES  AND  OFFICES. 


Sub-Figures  to  be  Taken  Shortly. 
STORE  Cost.   $5,000 

SAN  FRANCISCO.      S  Bush   St.   167-6   E 

Larkin   Street. 
O-.e-scory  reirforced  concrete  store 
Owne— A.  P.  Koufsftau.  110  Sutter  St.. 

San  Francisco. 
Architects — !(ouss(.-au   &   Rousseau    110 
Sutter  St.,  San  Francisco. 

Plans  Ready   for  Figures  July   lat. 
OFFICES        '  Cost,     $90,000 

HOQUIAM.  Washington. 
Two-story    and    basement      brick      and 

terra  cotta  offices. 
Owner — Poulson  Logging  Co.,  Hoqulam 

Wash.  .  . 

Architects— Bebb     &     Gould.  Securities 

Bldg.,  Seattle,  Wash. 


Cost.    $80,000 


Plans  Being  Prepared. 

SCHOOL 

OMAK.  Washington. 

Two-story   brick   and   terra  cotta  high 

school   (16  class  rooms,  auditorium 

and  gymnasium.) 
Owner— Omak  High  School  District. 
Architects — Harry   H.     James.     Seattle 

and   Richard  V.   Gough.   Okanogan, 

Wash.,  Associated. 


Plans  Being  Figured. 

MARKET  BLDG.  Cost.   $50,000 

SAN  FRANCISCO.       Mason  Street. 

One-story    and      basement      Class        C 
market  building. 

Owner— Withheld. 

Architect— Smith   O'Brien,   Bankers  In- 
vestment Bldg.,   San  Francisco. 


Figures   Being     Taken     For     Concrete 

Work 
STORE  Cost.  $.6000 

SAN  FRANCISCO.     N  Eddy  Street  112-6 

E  Hyde  Street. 
One-story  reinforced  concrete  store. 
Owner — A.  F.  Rousseau.   110  Sutter  St., 

San  Francisco. 
Architects— Rousseau  &  Rousseau,   110 

Sutter  St.,  San  Francisco. 
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Coinmissloneii   to  PreiJUrt-  Plans. 

CANDY  STORE  Cost,    $ 

SAN  FRANCISCO.     N   Post  bet.  Powell 

and   Stockton.   37-6.xl37-6. 
Two-story    Class    ••A"   candy    store    and 

luncheon   rooms   with   glassed   root 

garden. 
Owner — The   Angelus   Candy   Co.    (I.   C. 

Ackerman.    S.    Harris,   A.    C.    Blum- 

entral,    Chas.    Brown,    I.    Prager,    et 

al). 
Architects — Reid    Bros.,    105    Montgom- 

ery  St.,  San  Francisco. 


BUILDING  AND  ENGINEERING  NEWS 


Sub-Figures  Being  Taken  and  Con- 
tracts Awarded. 

STORES  Cost.  $15,0ni: 

SAX  FRANCISCO.  X  Post  Street  112-6 
E  Leavenworth  Street. 

One-story    brick   stores. 

Owner — A.  F.  Rousseau,  110  Sutter  St., 
San   Francisco. 

Architects — Rousseau  &  Rousseau,  IK 
Sutter  St..  San  Francisco. 

Electric  Work  to  American  Elec.  Co.. 
612  Howard  St. 

Iron  "Work  to  Pacific  Structural  Iron 
Works.   370    IDth   St. 

Plumbliijsr  to  Thos.  Skellv,  660  Preoita 
Ave. 

Lumber  to  Loop  Lumber  Co. 

9 

Preliminary    Plans    Being   Prepared. 

OFFICE   BLDG.  Cost,    $ 

SEATTLE,   Wash.      SW   Fourth   Avenue 

and   Seneca  Street. 
Ten-story   and    basement   concrete   and 

st^el  olTice  building. 
Owner — Otto  H.  Wolf  and  D.  H.  King. 
Architect — Harry    H.    James,    American 

Sub-Contracts   Awarded. 
CLASS  "A"  OFFICE  BLDG. 

Cost,  $4,000,000  approximately. 
SAN  FRANCISCO.     SW  Bush  and  San- 
some  Streets. 
Twenty-story   and   basement  Class    "A" 

office  building. 
Owner — Standard  Oil  Co. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg.,  San  Francisco. 
Contractor — Lindgren     Co.,    Monadnock 
Bldg.,  San  Francisco. 
The     following     sub-contracts     have 
been  awarded: 
Reinforcing  Htecl  to  Pacific  Coast  Steel 

Company. 
PlnmbinK  to  FredericK  W.  Snook  Co. 
Rooflne  to   Bender  Roofing  Co. 
PalntiuR  to  X.  J.  Neal. 
WIrins  to  H.  C.  Reid. 
Claxfi  to  W.  P.  Fuller  &  Co. 
Iniipection  to  R.  E.  Noble. 


Plans  Being  Figured. 

ALTERATIONS  Cost,    $100,000 

MODESTO,      Stanislaus    Co.,    Cal.        SE 
Tenth  and  I  Streets. 

Extensive  alterations  to  three-story 
brick  bank  and  office  building,  re- 
model interior  of  offices,  install 
new  banking  quarters  in  first  floor. 

Owner — The   Modesto  Bank,   1001   I   St 
Modesto,   Cal. 

Architect — H.  H.  Winner,  Humboldt 
Bank  Bldg..  San  Francisco. 


IHEATRES. 


Preliminary  Plans  Being  Prepared 
THEATRE  Cost,  $350,000 

FRESNO,  Fresno  Co.,  Cal. 
CLASS  "A""  theatre  and  office  building, 

2500  seats. 
Owner — Lowe's  Inc. 
Architects — Weeks      &      Day,       Phelan 

Bldg.,  San  Francisco. 


Plans    Being    Prepared. 

REDECORATE    INTERIOR 
Cost,  $10,000. 

OAKLAND.     Broadway  near  14th  St. 

Redecorate      interior     of     Ye     Liberty 
theatre. 

Owner — Ye   Liberty  Theatre   Co. 

Architect — Hamilton     Murdock,     Syndi- 
cate Bidg.,  Oakland. 


Working  Drawing.s   Ucing  I'ropareil. 

THEATRE  Cost,    $1,000,000 

SAN  FRANCISCO.     NE  Post  and  Powell 
Streets. 

Class  "A"  theatre  and  stores  3000  seats. 

Owner — Ackerman     &     Harris     (A.     C. 
Blumenthal,    Representative). 

Architects— Reid    Bros.,    105    Montgom- 
ery St.,  San  Francisco. 
Construction      will      be    started       in 

about  90  days. 


Contracts   Awarded. 

ALTERATIONS  Cost,   $38,736 

SOUTH  BERKELEY,  Alameda  Co.,  Cal. 

Adeline   Street    ct,orin   Theatre). 
Extensive   alterations  and   additions   to 

brick   and   concrete   motion   picture 

theatre. 
Owner — Beach     &     Krahn     Amusement 

Company. 
Architect— Jas.   W.   Plachek,  2014  Shat- 

tuck  Ave.,  Berkeley. 
Contractor— C.   D.   Vezey,   1531   Alcatraz 

Ave.,  Oakland. 
Heafine  to  J.  Collins,  Berkeley,   $2390. 
Electric  Work  to  B.  C.  White,  2034  Cen- 
ter St.,  Berkeley,  $1385. 


t^ 


SAVES  YOU  MONEY 

New  and  re-newed  screw  casing 
and  standard  pipe  for  every  re. 
quirement;  tested  and  guaranteed 
for  150  pounds  working  pressure; 
dipped  in  hot  asphaltum  to  pieTent 
corrosion.  Elztensively  used  by 
orchardists  and  farmers,  water- 
works, mines,  etc 

Pacific  Screw  Casing  is  seamless 
steel  pipe,  light  weight,  fine  thread. 
Saves  you  from  one-half  to  two- 
thirds  in  cost;  freight  is  half  as 
much  as  on  standard  pipe. 

Fittings  and  valves  for  every 
purpose;  special  fittings  made  to 
order.  Tell  us  todav  what  your 
requirements  are;  let  us  save 
you  money. 

PACIFIC  PIPE  CO., 

231  Howard  St,  Ssa  Fraadsas 
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S,  F.  C.  OF  C.  TO 

INDUCE  FACTORIES 

TO  LOCATE  HERE 

The  industrial  department  of  the  San 
Francisco  Chamber  of  Commerce  has 
received  information  from  the  execu- 
tives of  three  prominent  rubber  and 
tire  manufacturing  concerns  who  are 
contemplating  locating  factories  on  the 
Pacific  Coast  that  San  Francisco  will 
receive  every  consideration.  The  presi- 
dent of  one  of  the  companies  has  in 
fact,  expressed  a  strong  preference  for 
this  cily.  In  each  case  the  positive  as- 
surance is  given  that  San  Francisco 
shall  have  every  opportunity  to  pre- 
sent her  claims. 

The  Chamber's  industrial  department 
is  making  every  effort  to  bring  these 
factories  to  the  San  Francisco  dis- 
trict. No  decision  has  been  made  in 
favor  of  any  other  coast  city,  and  it 
is  hoped  that  the  superior  advantages 
of  the  San  Francisco  district  will  be 
so  clearly  shown  as  to  prompt  all  of 
the  concerns  to  locate  their  factories 
here. 


Wednesday,      June      30.      192p. 

Engineering. 


BRIDGES,    DAMS    &    HARBOR 
WORK, 


FLOREXCE,  Ariz— All  bids  received 
June  7  for  furnishing  plans  and  erect- 
ing two  reinforced  concrete  140-ft.  span 
bridges  across  Mineral  creek  on  Ray- 
McKelvin  highway  were  rejected 
Topeka  Bridge  &  Construction  Co  of 
Topeka,  Kansas,  bid  $50,000,  and  Eng- 
lish &  Pierce  of  Yuma,  bid  $56,600.  W 
W.   Lane,  County  Highway  Engineer. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
The  Chamber  of  Commerce  has  author- 
ized the  appointment  of  an  engineer  to 
submit  a  report  '  for  constructing  a 
bulkhead  on   the  municipal  waterfront. 

PLACERVILLE,  El  Dorado  Co.,  Cal. 
The  County  Supervisors  have  ordered 
the  construction  of  a  new  bridge  across 
Webber  creek,  on  the  Big  Cut  road. 
Construction  will  begin  as  soon  as 
funds  are  available. 

Arthur   J.   Koletzke   is   County  Cl'erk. 

SAN  DIEGO,  Cal.— The  City  Treasurer 
has  advanced  $380,000  on  Bkrrett  dam 
bonds  to  permit  work  on  the  dam  to  go 
ahead  without  interruption. 


EL  CENTRO,  Imperial  Co..  Cal.— The 
Imperial  Valley  Irrigation  District  has 
entered  into  an  agreement  with  Yuma 
water  users  for  constructing  a  brush 
weir  in  Colorado  river  below  Hanlon 
heading  over  the  old  rock  weir,  this 
year  and  next. 


MODESTO,  Stanislaus  Co.,  Cal— The 
Board  of  Supervisors  have  instructed 
the  County  Surveyor,  J.  H.  Hoskins,  to 
prepare  plans  and  specifications  for  a 
concrete  bridge  over  the  Stanislaus 
River  at  Burney  ferry  near  Riverbank 
San  Joaquin  County  will  pay  half  the 
cost.  The  structure  is  estimated  to 
cost   $50,000. 

LOS  ANGELES,  Cal.— The  board  of 
harbor  commissioners  has  approved  an 
expenditure  of  $246,000  out  of  the  last 
bond  issue  for  bulkheads,  tracks,  sheds, 
water  mains  and  necessary  construc- 
tion work  for  the  improvement  of  the 
east  side  Slip  No.  5  on  which  the  Vege- 
table Oil  Products  Co.  wall  erect  a 
large  plant.  A  bulkhead  of  riprap  and 
cement  top  will  also  be  built  to  hold 
the  dredged  material  to  be  deposited 
on  a  200x120  ft.  site  at  Fish  Harbor. 
the  bulkhead  being  estimated  to  cost 
$32,000.  City  Engineer  Griffin  as  chief 
harbor  engineer,  was  instructed  to  be- 
gin work  on  these  projects  at  once  by 
force  account. 


FRESNO,  Fresno,  Co.,  Cal.— Jap  E. 
Mitchell  of  Fresno,  was  awarded  the 
contract  at  $51,900  for  constructing  25 
bridges  on  Route  1,  Sec.  C.  county 
highway,  involving  16,550  lin.  ft.  ce- 
dar piling,  236,218  board  ft.  fir  timbers 
27.72  cu.  yds,  concrete,  and  120  ft. 
24-in.  concrete  pipe.  Thompson  Bros. 
bid  $54,500.  Engineer's  estimate  $52,- 
820.  Chris  Jensen  is  County  engineer. 


MADERA,  Madera  Co.,  Cal. — Up  to 
July  9th,  10:30  A.  M..  bids  will  be  re- 
ceived by  T.  J.  Cronin,  Secretary  of  the 
Tri-C6unty  Tubercular  Hospital  Com- 
mittee, at  the  office  of  the  Board  of  Su- 
pervisors in  Madera,  for  the  construc- 
tion of  a  concrete  reservoir  for  the  Tri- 
County  Tubercular  hospital  at  Ahwah- 
nee,  Madera  County.  Specifications 
may  be  obtained  from  the  Clerk  of  the 
Board  of  Supervisors  at  Madera.  Cpr- 
tlfled  check  10%  payable  to  Chairman 
of    the    Hospital    Committee    reiiuired. 


Wednesday.      June      30,      1920. 
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STOCKTON,  San  Joaquin  Co.,  Calif. — 
City  Engineer  W.  B.  Hogan  has  been 
Instructed  by  tlie  City  Council,  A.  L. 
Banits,  Clerk,  to  prepare  plans  and 
specifications  for  a  number  of  sheds  on 
the  Municipal  waterfront.  Approxi- 
mately $25,000  will  be  spent  in  con- 
struction. 

The  Council  is  also  considering  the 
erection  of  fences  and  gates  for  the 
new  sheds  but  this  portion  of  the  work 
will  not  be  ordered  until  the  contract 
for  the  sheds  are  under  way.  Appro- 
ximately $50,000  is  available  for  har- 
bor Improvements. 

The  construction  of  conveyors  across 
Webber  Channel  from  the  second  floor 
of  the  Sperry  Flour  Mills,  to  the  double 
deck  shed  on  the  wharf  was  discussed 
by  the  Council,  but  not  definite  action 
was  taken.       , 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
The  City  Attorney  has  been  instructed 
bv  the  City  Council  to  prepare  a  reso- 
lution calling  an  election  to  vote  bonds 
with  which  to  finance  the  construction 
of  concrete  bridges  at  Soquel  Ave.  and 
Barson  St,  The  papers  will  be  ready 
for  adoption  at  the  July  6th  meeting. 
S.  A.  Evans   is  City  Clerk. 


MODESTO.  Stanislaus  Co..  Cal. — F.  C. 
Herrmann,  former  chief  engineer  of 
the  Modesto  irrigation  district,  and 
A,  J.  Wiley,  the  present  consulting  en- 
gineer of  the  big  Don  Pedro  pro.iect, 
have  been  employed  as  consulting  en- 
gineers for  the  north  unit  of  the  Des 
Chutes  irrigation  project  in  eastern 
Ofegon:  This  district  will  comprise 
10,0. Ono  acres,  and  the  work  that  Messrs. 
Herrmann  and  Wiley  will  be  engaged 
on  includes  the  building  of  a  dam 
that  will  impound  400,000  acre  feet  of 
water.  It  is  expected  that  between 
five  and  seven  million  dollars  will  be 
spent  on  the  project. 


NAPA,  Napa  Co..  Cal.— Up  to  July 
2nd.  10  A.  M..  bids  will  be  received  by 
James  A.  Daly,  County  Clerk,  for  the 
following   improvements: 

Extension  of  an  eight-foot  stone 
arch  culvert  across  Trancas  Avenue 
and  a  new  ten  by  five-foot  reinforced 
concrete  box  culvert  across  Lincoln 
Avenue  at  the  entrance  to  the  Corn- 
wall Tract. 

New  fifteen-foot  reinforced  concrete 
bridge  on  First  Avenue  near  the  Ellck- 
er  ranch. 

New  fifteen-foot  reinforced  concrete 
bridge  on  Loma  Heights  road,  near  Mt. 
George    Farm    Center    Club    House. 

New  eight  by  four  foot  reinforced 
concrete  box  culvert  near  Pueblo  Ave., 
near    the    Walling    slaughterhouse. 

■New  six  by  three  foot  reinforced 
concrete  box  culvert  on  Tajome  street, 
north    of   Central    Avenue. 

New  five  by  three  foot  reinforced 
concrete  box  culvert  on  F  street  ex- 
tension  near   the   Hammond  place. 

New  four  by  two  foot  reinforced 
concrete  box  culvert  in  Jameson  Can- 
yon near  the  Poison  ranch. 

New  six  by  two  foot  reinforced  con- 
cY'ete  box  culvert  on  the  road  from 
A"nierican    Canyon    to   Flosden. 

Concrete  head  walls  to  be  placed  on 
pipes  at  the  Cunningham  corner  near 
Union  Station  and  on  Pueblo  Avenue 
near    the    Jasper    place. 

■New  forty-eight  foot  reinforced  con- 
crete bridge  over  Etiquera  Creek  on 
the  county  road  between  Monticello 
and  Knoxville  at  the  Foster  ranch,  ex- 
isting abutments   to  be   used. 

Addition  to  masonry  wing  walls  of 
existing  bridge  on  Wooden  valley  road 
near  the  Johnson  ranch. 
■  New  fifteen-toot  reinforced  concrete 
bridge  on  bonn  valley  road  one-half 
mile  north  of  Chiles  valley  road. 
•  New  four  by  five  foot  reinforced  con- 
crete box  culvert  on  CoTin  valley  road 
two   miles   north   of  Chiles  valley   road. 

New  fifteen  foot   reinforced  concrete 


bridge  on  Butts  Canyon  road  one  mile 
northerly    from    Pope    Creek. 

For  improvements  on  the  portion  of 
the  county  road  near  the  western 
limits  of  the   City  of  Napa. 

For  repairing  the  county  road  from 
the  Dinning  place  to  the  Giauque 
bridge    in    Conn    Canyon. 

Plans  may  be  had  from  the  office  of 
the  County  Clerk  at  Napa. 


SACRAMENTO.  Cal. — Announcement 
is  made  by  Reclamation  District  No. 
2047,  of  a  project  requiring  an  expendi- 
ture of  $2,000,000  for  drainage  and 
flood  control  in  the  Upper  Colusa 
Basin,  from  plans  prepared  by  Charles 
de  St.  Maurice  of  Colusa.  The  plan  is 
to  facilitate  drainage  for  irrigation 
water  upon  the  lands  of  the  upper  Col- 
usa basin  and  to  furnish  a  means  of 
egress  for  surplus  flood  water  during 
freshets. 

District  2,047  comprises  a  territory- 
30  miles  long  and  11%  miles  ■n-ide  on 
the  west  side  of  the  Sacramento  river, 
in  Glenn  and  Colusa  counties. 

A  canal,  69.8  miles  long,  from  Jacinto 
to  Knights  Landing,  will  be  construct- 
ed. It  will  be  53  feet  wide  at  the  bot- 
tom, 9  feet  deep  and  80  feet  wide  at 
the  top,  with  a  capacity  of  1,450  second 
feet  of  water. 

Work  will  begin  immediately,  and  it 
is  estimated  that  the  project  will  be 
completed  in  five  years. 

The  cost  of  construction  will  be  de- 
frayed  by   assessments. 


MADERA,  Madera  Co.,  Cal. — Up  to 
July  6th,  10  A.  M.,  bids  will  be  received 
by  W.  R.  Curtin,  County  Clerk,  for  the 
construction  of  a  timber  bridge  34  feet 
in  length,  consisting  of  three  spans  set 
on  concrete  piers  and  concrete  abut- 
ments, over  Picayune  Creek,  Fourth 
Supervisorial  District. 

Certified  check  for  10%  payable  to 
Chairman  of  Board  of  Supervisors  re- 
quired. Plans  on  file  at  orflce  of  County 
Clerk. 


SUISUN,  Solano  Co..  Cal. — Construc- 
tion of  a  community  swimming  pool  is 
planned  here.  Merchants  and  citizens 
have  appointed  a  committee  to  secure 
plans  for  such  a  structure,  estimated  to 
cost  $10,000.  Thirty-five  hundred  dol- 
lare  is  already  available  tor  consctruc- 
tion. 


Plans  Complete. 

SHED  Cost.  $175,000 

SEATTLE.  Wash.     Smith's  Cove. 
Two-story   frame  transit  shed  for  Pier 

B,  500x130. 
Owner — Port  of  Seattle  Commission. 
Engineer — Geo.        Nicholson,      Port      of 

Seattle  Commission,   Seattle,  Wash. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Up  to  July  19th,  11  A.  M..  bids  will  be 
received  by  Henry  A.  Pfister,  County 
Clerk,  for  bridge  construction  as  fol- 
lows: 

One  reinforced  concrete  bridge  on 
Watsonville  road  over  Uvas  creek  in 
Supervisor  Road  District  No.  1:  one  re- 
inforced concrete  bridge  on  Story 
road  over  Coyote  creek  in  Supervisor 
Road  District  No.  2;  one  reinforced 
concrete  bridge  over  Stevens  creek  on 
the  McLellan  and  the  Stevens  creek 
roads  in  Supervisor  District  No.  5. 

Certified  check  for  10%  payable  to 
County  Clerk  required.  Plans  may  be 
had  from  the  office  of  the  County  Clerk 


CHICO,  Butte  Co.,  Cal. — The  Chamber 
of  Commerce  has  prepared  a  petition 
for  presentation  to  the  City  Trustees 
asking  the  construction  of  three  per- 
manent bridges:  One  over  Chico  creek 
joining  Fourth  street  with  Valam- 
brosia;  over  Chico  creel<,  joining  Rose 
avenue  and  North  Ivy;  over  Little  Chico 
at  end  of  Cedar  street. 

Ira  R.  Morrison  Is  City  Clerk. 


UKIAH,  Mendocino  Co.,  Cal. — Hale 
Prather,  County  Clerk,  will  receive 
bids  up  to  July  13th.  10  A.  M.,  tor  the 
construction  of  a  concrete  culvert  and 
fill  over  Brown's  Gulch  in  the  2nd  Su- 
pervisorial District,  Plans  on  file  In 
office  of  Clerk. 


UKIAH,  Mendocino  Co.,  Cal. — At  the 
last  meeting  of  the  County  Super- 
visors, Hale  Prather,  Clerk,,  a  resolu- 
tion was  adopted  that  the  county  pay 
the  state  highway  commission  $20,000, 
in  full  payment  for  construction  of 
three  bridges  across  Long  Valley  creek 
and  one  bridge  across  Outlet  creek  on 
the    state   highway. 


SIERRA  CITY,  Sierra  Co.,  Cal.— En- 
gineers are  engaged  in  making  sur- 
veys for  a  series  of  large  storage 
dams  in  the  North  Tuba  River,  be- 
tween Sierra  City  and  Indian  Valley, 
tlie  water  to  be  utilized  for  power 
purposes. 

It  is  stated  that  the  Yuha  Develop- 
ment Company  is  behind  the  big  pro- 
ject, and  it  promises  to  develop  into 
one  of  the  large  electric  power 
schemes    in    California. 

Roy  Elliott.  L.  Jorgenson,  Fred 
Farrish  and  D.  J.  Sullivan,  capitalists 
of  San  Francisco  and  Denver,  who  are 
interested  in  the  Yuba  Development 
Company  which  put  in  the  concrete 
dam  near  Bullard's  Bar,  have  made  an 
inspection    tour    of   this    entire   section. 


OROVILLE.  Butte  Co.,  Cal. — A  satis- 
factory storage  reservoir  site  for  the 
Oroville-Wyandotte  Irrigation  District 
■has  been  located,  according  to  S.  J. 
Norris.  Chief  Engineer  for  the  district, 
who  states  the  proj(v:;ted  reservoir  will 
impound  suflicient  water  for  the  irri- 
gation of  40,000  acres  of  land. 

While  the  exact  location  of  the  site 
has  not  been  divulged  by  Norris,  it  is 
understood  here  to  be  upon  the  South 
Pork  of  the  Feather  River.  It  is  said 
the  whole  acreage  in  the  district  can 
easily  be  watered  from  the  reservoir  by 
gravity  flow. 


BERKELEY,  Alameda  Co.,  Cal. — Fill- 
ing in  work  for  the  first  unit  of  the 
Pacific  port  terminal,  as  planned  by 
Rutus  P.  Jennings,  will  be  commenced 
within  six  months  according  to  George 
Schmidt,  City  Commissioner  of  Pub- 
lic Works. 

The  flll-in-plans  call  for  construc- 
tion of  the  first  unit,  1,600  feet  from 
the  present  short  line  about  1,000  feet 
north  of  University  avenue  and  extend- 
ing out  13,350  feet  on  one  side  and  12,- 
800  feet  on  the  other.  It  will  be  3,000 
feet  wide  and  about  3,000  feet  within 
the   government   pier   headline. 


LOS  ANGELES,  Cal. — Plans  tor  the 
proposed  draw-bridges  across  the  west 
and  east  channels  at  Los  Angeles  har- 
bor have  been  filed  with  the  U.  S.  dis- 
trict engineer  for  approval.  A  public 
hearing  will  be  held  at  the  U.  S.  engi- 
neer's office.  Central  Bldg.,  on  July  26. 
The  bridges  will  each  have  200-ft.  span 
and  will  be  75  ft.  wide.  The  estimated 
cost   of   the   bridges   is   $1,225,000. 


SALEM.  Ore. — To  complete  an  Irri- 
gation project  involving  an  expendi- 
ture of  $1,250,000,  the  Rogue  River 
Valley  Canal  Company,  of  Medtord. 
has  filed  with  the  State  Engineer's 
Office,  four  applications  for  permits  to 
appropriate  water  for  the  irrigation  of 
3000    acres. 


PARKER.  Ariz.— A  surveying  party 
headed  by  Engineer  C.  A.  Engle  is  do- 
ing the  preliminary  work  on  a  gravity 
canal  system  to  irrigate  115,000  acres 
of  reservation  land.  A  weir  type  dam 
will  be  built  in  tln^  Colorado  River 
about  a  mile  north  of  Parker.  Pre- 
liminary work  is  being  done  under-  a 
government   appropriation. 
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MERCED,  Merced  Co..  Cal. — County 
Engineer  A.  E.  Cowell  is  completing 
plans  for  a  concrete  bridge  on  the 
Montpellier-Snelling  road,  crossing  the 
Ingalsbe  slough  near  Snelling. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
County  Engineer  F.  E.  Quail  has  been 
instructed  to  prepare  plans  and  speci- 
fications for  re-flooring  bridges  Nos.  1 
and  2  on  the  Jacobs  Road. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— The  $1,500,000  harbor  bonds  which 
the  city  will  be  asked  to  vote  ^vill  bear 
interest  at  6%.  The  city  has  been  un- 
able to  sell  a  $75,000  issue  of  fire  bonds 
at  6'Xr- 


IRRIGATION  PROJECTS. 


TURLOCK.  Stanislaus  Co.,  Cal, — Up 
to  July  12th,  bids  will  be  received  by 
Anna  Sorensen,  Secretary  of  the  Tur- 
lock  Irrigation  District  for  the  pur- 
chase of  $4,108,000  in  bonds  to  finance 
improvements  in  the  Turlock  Irriga- 
tion   District. 


MANTECA,  San  Joaquin  Co.,  Cal.— 
The  Directors  of  the  South  San  Joa- 
quin Irrigation  District  has  instructed 
the  Engineering  Department  to  prepare 
data  for  the  proposed  extension  on 
Drain  Xo.  12  to  approximately  Laman- 
sey  Road. 


LOS  ALAMITOS — The  Thomas  Hav- 
erty  Co.,  8th  and  Maple  Ave..  Los  An- 
geles, has  a  contract  at  about  $250,000 
for  the  construction  of  six  miles  of 
30-in.  exhaust  pipe  line  from  the  plant 
of  the  Los  Alamitos  Sugar  Co.  to  the 
Pacific  Ocean.  The  pipe  line  will  be  of 
both  cement  and  cast  iron. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.— Until  9  A.  M..  July  6,  bids 
will  be  received  by  the  water  commis- 
sion at  426  Third  St.  for  5.000  ft.  4-ln. 
Class  "C"  bell  and  spigot  cast  iron 
water  pipe,  delivery  within  90  days 
f.  o.  b.  San  Bernardino.  Certified  check 
•  for   10%   required. 


FRESNO,  Fresno  Co.,  Cal.— By  a 
vote  of  six  to  one  the  proposition  to 
form  the  Fresno  Irrigation  District 
carried  at  a  recent  election.  The  fol- 
lowing directors  have  been  installed: 

M.  F.  Tarpey,  E.  J.  Bullard,  W.  A. 
Groves.  H.  E.  Vogel,  P,  B.  Thornton. 

James  Y,  Beveridge,  Assessor;  Will 
Sutherland,  Tax  Collector;  John  Fair- 
weather,  Treasurer. 


MADERA.  Madera  Co.,  Cal— F.  M. 
Carter  has  been  appointed  resident  en- 
gineer for  the  Madera  Irrigation  Dis- 
trict. The  appointment  was  made  at 
the  last   meeting  of   the  directors. 

Thos.  H.  Means,  58  Sutter  street  is 
Chief   Engineer   for   the   District. 


SAN  FRANCISCO.— The  following 
applications  were  filed  with  the  State 
Water  Commission,  Call  Building,  dur- 
ing the  month  of  May,  for  permits  to 
appropriate  water  (number  at  end  of 
each  paragraph  is  application  number 
and  must  be  had  when  additional  in- 
formation  is  wanted). 

W.  O.  Russell.  M.  H.  Stitt,  T.  R. 
Low*.  F.  G.  Burrows  and  J.  L.  Kap- 
lan, Woodland,  for  appropriation  of 
50n,000  acre  ft.,  from  N.  fork  of  Cache 
Creek  and  tributaries,  in  Lake  Co.,  tri- 
liutary  of  Cache  Creek,  for  agricul- 
tural purposes.  Amount  of  water  to 
be  stored  500,000  ac.  ft.  Water  to  be 
used  on  50,000  acres.         1797. 

Thomas  S.  Latta,  Gustlne,  Merced 
Co.,  7  cubic  feet  per  sec.  from  San 
Joaquin  Hlver,  In  Fresno  County,  for 
.'•Kricultural  purposes  on  320  acres. 
Water   will    be   diverted    by   means    of 


sectional  board  weir  16  by  385  by  3?5'. 
with  steamboat  chute,  wasteway  over 
weir,  into  canal  20  miles  long.  Esti- 
mated cost  of  proposed  works  $6,500. 
1796. 

The  Beardsley  Copper  Co.,  Genesee 
Plumas  County,  2  cu.  ft.  per  sec.  from 
Taylor  Lake  and  Dave's  Creek,  Plumas 
County,  tributary  N.  Fork  Feather 
River,  for  mining  purposes.  Amount  of 
water  to  be  stored  475  ac.  ft.  Divers- 
ion works  consist  of  main  ditch  from 
reservoir  4  miles  long  and  timber 
crib  rock  and  earth  dam  5'  by  50",  by 
50'  with  wasteway  over  dam.  1800. 

E.  R.  Dimond,  310  Sansome  Street, 
San  Francisco.  30  ac.  ft.  from  E.  branch 
of  Dennis  Martin  Creek,  in  San  Mateo 
County,  tributary  Sausal  creek,  for 
irrigation  of  about  150  acres.  Amount 
of  water  to  be  stored  30  ac.  ft.  Divers- 
ion works  consist  of  concrete  dam  2'^' 
by  25'  by  25',  with  \vood  flashboards 
in  center  and  pipe  line  2-5  miles  long. 
1802. 

Geo.  T.  Dunlap,  Oakland,  210,000  ac, 
ft.  per  annum  from  Thomas  Creek,  Te- 
hama Co.,  tributary  of  Sacramento 
River,  for  irrigation  of  70,000  acres. 
(App.  allowed  60  days  from  May  12, 
1920    to    complete    App.)    1803. 

Burton  W.  Chambers,  Alturas,  100 
acres  ft.  per  annum  from  N.  fork  of 
Pit  River,  Drainage  Area,  for  agricul- 
tural purposes.  (App.  allowed  60  das. 
from    May    12-20    to    file    map.)      1804. 

George  T.  Dunlap,  Oakland,  100,000 
ac.  ft.  per  annum  from  Thomas  Creek, 
for  power  purposes.  Amount  of  water 
to  be  stored  100,000  ac.  ft.  per  annum. 
(App.  allowed  60  das.  from  5-12-20  to 
complete  app.)  1805. 

R.  T.  Stone,  Forest  Hill,  Placer  Co., 
5  cu,  ft.  per  sec.  each  from  Page 
Canyon.  Sellier  Canyon  and  Sugar 
Pine  Canyon,  and  10  cu.  ft.  per  second 
from  Mt.  Chief,  Canyon,  in  Placer 
County,  tributary  of  North  Fork  of 
American  River,  for  power  purposes. 
Amount  of  power  to  be  developed  300 
THP.  Water  to  be  used  to  operate  a 
sawmill  and  box  factory.  (App.  al- 
lowed 90  das.  from  5-19-20  to  file 
maps.)      1806. 

R.  T.  Stone,  Forest  Hill,  5  cu.  ft.  per 
second,  from  Page,  Sillier  and  Sugar 
Pine  Canyon  Creek  and  10  cu.  ft.  per 
sec.  from  Mt.  Chief  Canyon  Creek. 
Placer  County,  tributary  to  North  Fork 
American  River,  for  agricultural  pur- 
poses on  3500  ac.  Diversion  Avorks; 
Karth  dam  6'  by  30'  by  10'  and  ditch 
15  miles  long.     1807 

Harry  S.  Riddell,  Olinda,  300  cu.  ft. 
per  sec.  from  Cottonwood  Creek 
and  tributaries,  Shasta  Co.,  for  irriga- 
tion of  40.000  acres.  Diversion  works: 
Concrete  dam  35'x200'xl50',  with  con- 
crete headgate  with  4  openings  4'x5' 
and  main  ditch  3  miles  long.  (App. 
allowed  60  days  from  5-13-20  to  file 
map.)     1810. 

Earl  S.  Casey,  Brawley,  approxi- 
mately 700  cu.  ft.  per  sec.  from 
Alamo  R..  Imperial  Co.,  tributary  to 
Salton  Sea.  for  power  purposes.  Amt. 
of  water  to  be  stored  9104  acre  feet. 
Amt.  of  power  to  be  developed  1500 
THP.  Diversion  work.s;  Earth  and  ce- 
ment dam  35'x300'x250'  with  flushing 
gates  and  waterway  on  East  side,  in- 
take and  headrace  on  West  side. 
(Applicant  allowed  to  Nov.  1,  1920,  to 
complete    application.)      1813. 

Earl  S.  Casey,  Brawley,  approxi- 
mately 700  cu.  ft.  per  sec.  from 
New  River  for  power  purposes.  Amt. 
of  water  to  be  stored  9540  acre  feet. 
Amount  of  power  to  be  developed  1500 
THP.  Water  will  be  diverted  over  an 
earth  and  cement  dam  37M!'x700'x500'- 
flushing  Bates  and  wasteway  on  West 
side,  intake  and  headrace  on  East  side. 
Estimated  cost,  $100,000.  (Applicant 
allowed  to  Nov.  1,  1920  to  complete 
application.)     1814. 

W.  W.  Cunningnam.  Mono  Lake,  2% 
cu.  ft.  per  sec.  from  Andy  Thomp- 
son Creek,  Mono  Co.,  tributary  to  Mono 
Lake,   power   purposes.      (Applicant  al- 


lowed  to   S-1-20    to   file   maps.)     1818. 

Walter  O.  Crosby  &  G.  C.  Estes,  Val- 
lejo,  350,000  acre  feet,  per  annum  from 
Cosumnes  R.,  in  Amador  Co..  tributary 
of  Mokelumne  River,  for  irrigation  of 
100,000  acres.  Amount  of  water  to  be 
stored  300.000  acre  feet.  Water  will 
be  diverted  by  means  of  a  masonry 
dam  35'xl50'x60'.  and  main  canal  g 
miles   long.      1817. 

Bridget  S.  Foley.  4996  Broadway, 
Oakland.  10  miner's  inches  from  un- 
named spring  in  Monterey  Co.,  trib- 
utary of  Indian  Valley  Creek,  for  agri- 
cultural and  domestic  purposes  on  1 
acre,  1818;  and  same  applicant,  for  10 
miner's  inches  from  "Dunlap  Spring," 
Monterey  Co.,  for  agricultural  and 
stock  raising  purposes  and  domestic 
use,   to  be  used  on   1   acre.      1819. 

M.  Onodera,  Marysville.  400  miner's 
inches  from  Snake  River,  Sutter  Co., 
tributary  of  Sacramento  and  Feather 
Rivers  for  irrigation  for  400  acres  of 
rice.  Water  to  be  pumped  from  river 
direct  into  rice   land  checks.     1820. 

Earl  S.  Casey,  Brawley,  for  entire 
flow  of  Almo  R.,  in  Imperial  Co.,  trib- 
utary of  Salton  Sea,  for  power  purpos- 
es. Amount  of  water  to  be  stored  ap- 
proximately 7000  acre  feet.  Amount 
power  to  be  developed  100  THP,  Di- 
version works.  Earth  and  concrete 
dam  approximately  40'xl50'xl75'.  E^stl- 
mated  cost  $100,000.  (Applicant  al- 
lowed to  Nov.  1,  1920  to  complete.) 
1824. 

Tom  Travis  Lane,  205  Russ  Bldg., 
San  Francisco,  50  cu.  ft.  per  sec. 
from  Ward  Creek.  Plumas  Co..  trib- 
utary of  Indian  Creek,  for  power  pur- 
poses. Amount  power  to  be  developed 
1200  THP.  Water  will  be  diverted 
over  loose  rock  dam  10'x30'xl5'  with 
concrete  face,  wasteway  over  dam  Into 
a  pipe  line  and  flume  1%  miles  long. 
Estimated  cost  proposed  works  $25,000. 
1825. 

Tom  Travis  Lamb.  205  Russ  Bids., 
San  Francisco,  60  cu.  ft.  per  sec. 
from  Ward  Creek,  for  mining  pur- 
poses, quartz  and  placer.  Diversion 
works  same  as  described  under  Appli- 
cation   1825.      1826. 

Pioneer  Gold  Mines  Co.,  519  Califor- 
nia St..  San  Francisco,  %  cu.  ft.  per 
sec.  from  Red  Paint  Creek,  Placer 
Co.,  tributary  of  Humbug  Creek  and 
North  Fork  American  River,  for  power 
purposes.  Total  amount  power  to  be 
developed  28  THP.  Diversion  works: 
Ditch  and  pipe  line  3^4  miles  long. 
1829. 

Harmonia  Lotta.  Gustine.  Merced 
Co.,  5  cu.  ft.  per  sec.  from  San 
Joaquin  River,  in  Fresno  Co.,  for  agri- 
cultural purposes  on  160  acres.  Diver- 
sion works:  Sectional  board  weir 
6'x385'x385'  with  steamboat  chute, 
wasteway  over  weir  and  canal  35  miles 
long.  Estimated  cost  proposed  works 
$3,500.     1830. 

Frank  Gillelen,  Trustee  tor  proposed 
Conejo  Irrigation  Dist..  606  S.  Hill  St.. 
Los  Angeles,  75  cu.  ft.  per  sec.  from 
Piru  Creek,  and  125  cu.  feet  per  sec- 
tion from  mean  annual  flow  of  Sespe 
and  Piru  Creek  tributary,  in  Ventura 
Co..  for  power  purposes.  Amount  of 
water  to  be  stored  150,000  acre  feet. 
Amount  power  to  be  developed  23,OiOO 
THP..  Xo.  1831;  and  same  applicant  for 
same  amount  from  same  sources  for 
agricultural    purposes.      1S32. 

R.  T.  Harding,  105  Montgomery  St., 
San  Francisco,  30  cu.  ft.  per  sec. 
from  Grizzly  Creek,  Plumas  Co..  for 
power  purposes.  Diversion  works: 
Concrete  dam  10'x50'x20'  and  tunnel  % 
mile  long.  (Applicant  allowed  30  days 
from    6-2-20    to   file    map.)      1S33. 

A.  S.  White,  for  Garden  Farms  Co., 
Tracy.  100.  cu.  ft.  per  sec.  from  Old 
River.  San  Joaquin  Co..  for  agricul- 
tural purposes  on  8350  acres.  (Appli- 
cant allowed  30  days  from  6-2-20  to 
flle   maps.)      1834. 

Dorothy  Londsen.  Maxwell,  Colusa 
Co..  5  sec.  feet  from  Drain  No.  6  of 
S.  V.  I.  Co.  Plats,  Colusa,  tor  irrigation 


Wednesday,     June      30,      1920. 


BUILDING  AND  ENGINEERING  NEWS 


of  rice  on  120  acres.  Diversion  works: 
Earth  dam  5'x75'x40'  and  ditch  i4  mile 
long.  (Applicant  allowed  60  days' from 
6-2-20  to  complete  application.)  1835. 
W.  E.  Evans,  for  Beaumont  Irriga- 
tion District,  8  second  feet  from  4 
wells  in  Riverside  Co.,  for  irrigation  of 
2.500  acres.  (Applicant  allowed  60 
days  from  5-26-20  to  file  maps  and 
complete    application.)      1837. 

J.  D.  Granlees,  Slough  House,  Sacra- 
mento Co.,  2  cu.  ft.  per  sec.  from 
Cosumnes  River,  Sacramento  Co.,  for 
irrigation  of  160  acres.  Diversion 
works:  Concrete  dam  10'x260'  and 
ditch  1  mile  long.  Estimated  cost  pro- 
posed   works    $5,000.      183S. 

Butte  Meadows  Co.,  a  corporation, 
12%  cu.  ft.  per  sec.  from  Bolt 
Creek,  Butte  Co.,  for  power  purposes. 
Amount  of  power  to  be  developed  200 
THP.  Diversion  works:  Log  dam  10'- 
X  about  100'  X  about  100'  and  pipe  line 
IH    mile    long.      1839. 

Dan  McDonald,  San  Joaquin,  PTesno 
Co.,  I'A  cu.  ft.  per  sec.  from  un- 
named spring  in  Butte  Co.,  for  irriga- 
tion of  100  acres.  (Applicant  allowed 
30  days  from  May  28,  1920  to  file 
maps.)      1839. 

W.  A.  Beard,  for  Iron  Canyon  rroject 
Assn.,  Marysville:  App.  No.  1841,  750 
cu.  ft.  per  section  direct  diversion  and 
125,000  acre  feet  storage  from  Thomas 
Creek,  Tehama  Co..  for  irrigation  of 
50,000  acres.  No.  1842,  600  cu.  ft.  per 
sec.  direct  diversion  and  100.000  acre 
feet  storage  from  Elder  Creek,  Tehama 
Co.,  for  irrigation  of  40.000  acres;  No. 
1843,  400  cu.  ft.  per  sec.  and  75,000 
acre  feet  storage  from  Red  Bank 
Creek  Tehama  Co..  for  irrigation  of 
30,000  acres;  No.  1844,  250  cu.  ft.  per 
sec.  direct  diversion  and  75,000  acre 
feet  for  storage  from  S.  Fork  Cotton- 
wood Creek,  Tehama  Co..  for  irrigation 
30,000  acres;  No.  1845,  670  cu.  ft.  per 
second  from  Sacramento  River,  for 
irrigation  of  650,000  acres.  (Applicant 
allowed  6  months  from  5-26-20  to  file 
maps    and   complete    applications.) 

H.  L.  Jackman,  Eureka.  9,000  cu.  ft. 
per  sec.  froni  Klamath  River,  in 
Humboldt  Co.,  for  power  purposes. 
Amount  of  water  to  be  stored  150,000 
acre  feet.  Amount  of  power  to  be  de- 
veloped 306,180  THP.  Diversion  works: 
Steel  pipe  line  350'  long  and  concrete 
arch  dam  300'x700xl00'.  Estimated 
cost  $20,000,000.      1847. 

Escondido  Mutual  Water  Co..  Escon- 
dido,  80  cu.  ft.  per  sec.  from  San  Luis 
Rey  River,  in  San  Diego  Co..  irrigation 
and  domestic  purposes  in  Escondido. 
Water  to  be  used  on  13.230  acres. 
Amount  of  water  stored  20,000  acre 
feet.  Main  diversion  ditch  16  miles 
long.  (Applicant  allowed  90  days  from 
5-28-20  to  complete  application.)  1848; 
and  same  applicant.  80  cu.  ft.  per  sec- 
from  San  Luis  Rey  River,  for 
power  purposes.  Amount  of  water  to 
be  stored  20,000  acre  feet.  Amount  of 
power  to  be  developed  210  THP.  (Ap. 
plicant  allowed  90  days  from  5-28-20  to 
complete.)      1849. 

City  of  Los  Angeles,  150  cu.  ft.  per 
sec.  from  Middle  Fork  San  Joaquin 
River,  for  Power  House  No.  1.  North 
Line;  150  cu.  ft.  per  sec.  from  Fish 
Creek,  for  P.  H.  No.  1  South  Line;  100 
cu.  ft.  per  sec.  from  N  Fork  San  Joaquin 
River,  for  P.  H.  No.  2;  300  cu.  ft.  per  sec. 
for  P.  N.  No.  2;  300  cu.  ft.  per  section 
from  Middle  Fork  S.  J.  R..  at  P.  H. 
No.  3,  East  Line;  250  cu.  ft.  per  sec. 
from  N.  Fork  S.  J.  R.,  for  P.  H.  No.  3, 
West  Line;  600  cu.  ft.  per  sec.  from 
M.  Fork  S.  J.  R.,  for  P.  H.  No.  4;  and 
60,000  acre  feet  per  annum  for  storage 
for  power  purposes.  Amount  of  power 
to  be  developed:  P.  H.  No.  1,  North 
Line,  19.600  THP;  P.  H.  No.  1  South 
Line  14,800  THP;  P.  H.  No.  2,  14.200 
THP;  P.  H.  No.  3.  E  Line  14.300  THP; 
P.  H.  No.  3  W.  Line  11,900  THP;  P.  H. 
No.  4,  65.000  THP;  Total  139,800  THP. 
1852.  (Applicant  allowed  6  months 
from    6-7-20    to    file    maps.) 

City  of  Sacramento,  1  cu.  ft.  per  sec- 
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from  Bryant  Creek,  El  Dorado 
Co.,  tributary  South  Fork  American 
River,    for    domestic    and    agricultural 

purposes.      1S53. 


LIGHTING  SYSTEMS. 


SAN  RAFAEL.  Alarin  Co.,  Cal.— July 
6th  is  the  date  set  by  the  County  Su- 
pervisors to  consider  the  petition  ask- 
ing the  formation  of  the  Tamalpais 
Valley  Lighting  District.  Rob.  E.  Gra- 
ham is  County  Clerk. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Plans  and  specifications  for 
remaining  stretches  of  the  Lompoc  dis- 
trict highways,  to  be  built  under  the 
$400,000  bond  issue,  are  now  being  pre- 
pared in  the  ofi^ce  of  County  Engineer 
Owen  H.  O'Neill  under  his  personal  su- 
pervision. There  is  said  to  be  a  good 
prospect    for    selling    the    bonds. 


MACHINERY. 


BERKELEY.  Alameda  Co..  Cal. — The 
following  bids  were  received  and  taken 
under  advisement  by  the  City  Council, 
A.  G.  Briggs.  Clerk,  for  furnishing  and 
delivering  a  tractor  for  use  of  the 
Street  Department: 

Stuart  S.  Smith  &  Co.,  625  Market  St., 
San  Francisco.  $5,185. 

De  Laval  Dairy  Supply  Co.,  61  Beale 
St..  San  Francisco,  $2,000. 

W,  G.  Abbott,  820  Syndicate  Bldg., 
Oakland,   $3,250. 

Holt  Mfg.  Co..  304  Balboa  Bldg.,  San 
Francisco.  $5,586.50  and  $5,336.50,  less 
5%  discount  for  cash. 


LOS  ANGELES.  Cal.— City  Engineer 
Griffln  as  chief  engineer  of  the  harbor 
commission,  has  been  instructed  to 
prepare  specifications  for  the  follow- 
ing machinery  to  be  purchased  under 
the   last   bond   issue: 

1    concrete    mixer; 

1  locomotive  crane; 

1  drill  press  and  lathe; 

1  derrick  barge  with  hoisting  equip- 
ment. 

Bids  will  be  called  for  by  the  harbor 
commission  for  this  equipment  in  a 
week   or  ten   days. 


OAKLAND.  Cal— The  City  Council  is 
pon.sidoring  a  resolution  providing  for 
the  purchase  of  $10,300  motor  equip- 
ment for  use  of  the  city  street  depart- 
ment. The  resolution  was  drawn  up  by 
Commissioner  W.  H.  Edwards,  Chief  of 
the  Street  Department.  L.  W.  Cum- 
mings,   is  City  Clerk. 


SAN  JACINTO,  Riverside  Co.,  Cal.— 
Until  7:30  P.  M.,  July  6,  bids  will  be 
received  by  city  trustees  for  drilling 
a  7-in.  well  with  No.  14  gauge  riveted 
steel  casing  about  200  ft.  deep  at  the 
city  water  plant  on  S.  Main  St.,  con- 
tractor to  furnish  all  materials.  Geo. 
Grover  is  city   clerk. 


PORTLAND,  Ore. — Hesse-Martin  Iron 
Works  submitted  the  lowest  bid  to  the 
Public  Docks  Commission  for  furnish- 
ing and  installing  machinery  for  the 
bulk  ore  storage  bunkers  on  Pier  No, 
5  and  will  probably  be  awarded  the 
contract.      The   bid    was   $56,514.08. 


SEWERS,     STREET    WORK, 

ROADS  AND  WATER 

SYSTEMS. 


COALINGA.  Fresno  Co.,  Cal.— The 
matter  of  street  paving  was  discussed 
at  the  last  meeting  of  the  City  Trus- 
tees. Hugh  Crummey,  a  San  Francisco 
str,eet  contractor,  addressed  the  Board 
on   various     types  of     pavement,     the 


black  base  construction  against  con- 
crete being  favored.  Mr.  Crummey  has 
been  requested  to  appear  at  the  next 
meeting  of  the  Board  to  render  further 
assistance  in  the  street  paving  program 
being  outlined  by  the  Trustees. 


PHOENIX,  Ariz.— The  city  commis- 
■sion  has  decided  to  do  all  the  work  un- 
contracted  for  on  the  Verde  gravity 
water  system.  The  work  includes  the 
construction  of  an  infiltration  intake 
.system  consisting  of  1300  lin.  ft.  of  60- 
in.  reinforced  concrete  pipe  and  trench 
excavating  varying  from  one  to  25  ft.; 
also  excavating  and  backfilling,  placing 
foundations  and  trestles  and  hauling 
and  distributing  all  materials  for  32 
miles  of  36-in.  and  38-in.  redwood  con- 
tinuous state  pipe.  V.  A.  Thompson, 
city  manager. 


CHICO,  Butte  Co.,  Cal— The  City 
Council  has  awarded  a  contract  to  the 
Chico  Contracting  Co..  of  Chico.  at  ap- 
proximately $70,000  for  the  improve- 
ment of  street  by  grading  and  paving 
with  2^4-inch  asphaltic  concrete  base 
and  114-in.  Warrenite-Bitulithic  wear- 
ing surface,  constructing  culverts, 
storm  water  drains,  concrete  curbs, 
gutters  and  sidewalks. 

Following  streets  will  be  improved 
under  this  contract: 

Broadway,  from  a  line  59  feet  South 
of  Eighth  St.  to  the  North  end  of  the 
bridge  crossing  Little  Chico  Creek. 

South  Salem  St..  from  South  end  of 
the  bridge  crossing  Little  Chico  Creek 
to  the  Eleventh  (also  known  as  Acad- 
emy) St.  and  from  Butte  St.  to  Cala- 
varas  St. 

Butte  St..  from  South  Broadway  to' 
South  Salem  St. 

Fourth  Street,  from  Main  St.  to  Wall 
St.;  Wall  St.  to  Flume  St.;  Flume  St. 
to  Orient  St.;  Orient  to  Olive  St.;  Olive 
St,  to  Pine  St.;  and  from  Pine  St.  to 
Cypress  St. 

Flume  St..  from  Third  St.  to  Fourth 
St.;  also  the  improvement  of  Second 
St..  from  Salem  to  Sycamore  and  from 
Sycamore  to  Chestnut  with  similar  im- 
provements except  that  the  concrete 
base   shall   be   4-inches   thick. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
The  City  Council  has  passed  resolution 
of  intention  No.  285-C  providing  for 
the  construction  of  a  6-inch  salt  glazed 
sewer  in  a  portion  of  Laurel  St.,  from 
Felix  St..  west  a  distance  of  25  ft.  from 
the  South  wall  line  of  Laurel  St.  for 
a  distance  of  372.7  feet  to  an  angle  in 
Laurel  St.;  thence  West  25  feet  from 
the  South  wall  line  of  Laurel  St.  7.3 
feet  to  the  end  of  said  sewer.  Con- 
struction of  2  brick  manholes,  16  Y 
branches  each  with  4-inch  openings. 
Work  to  be  done  under  the  Improve- 
ment Act  of  1911.  S.  A.  Evans  is  City 
Clerk. 


HOLBROOK,  Ariz.— The  $150,000  road 
bond  issue  carried  at  the  special  elec- 
tion. The  roads  to  be  improved  are: 
Holbrook  to  Apache  County  line.  Hol- 
brook  to  Winslow,  Winslow  to  Coco- 
nino County  line,  Holbrook  south  to 
Snowflake,  and  Holbrook  north  to 
Moqui  reservation. 


PORTLAND.    Ore.— Bid.-i    will    be    re- 
ceived   by    the    Oregon    State    Highway 
Commission,    Yeon    Bldg..    Portland,    on 
July  6th  for  the  following  projects: 
Cook  County— 

Cedar     Point-Coquille,     2.3     miles     of 
paving.  8.000  cubic  yards  of  excavation. 
21.850  square  yards  of  paving. 
Desniintos   County — 

Bend-Jefferson      County      Line.      24.2 
miles    of   graveling,    53,000    cubic    yards 
surfacing. 
Douglas  Connty— 

Roseburg-Wilbur,  5.4  miles  graveling, 
11,500  cubic  yards  surfacing. 
Jnokson  County — 

Talent     Reservoir      Section,      Pacific 


14 


BUILDING  AND  ENGINEERING  NEWS 


Highway,  0.6  miles  grading,  3,300  cubic 
yards  excavation. 
Josephine  County^ 

Sexton  Mountain  Section,  7.5  miies 
graveling,  19,900  cubic  yards  surfacing. 
I>liui  County— 

Albany-Tangent,  7-4  miles  graveling. 
12,500  cubic  yards  surfacing. 
Marlon  County^ 

Salem  south.  7.2  miles  graveling,  14,- 
000  cubic  yards  surfacing. 
Polk  Connty — 

Tamhill    County    Line-Butler's    Store. 
7.6    miles    grading   and    rocking.    12,300 
cubic  yards  excavation,  20,000  cubic  yds. 
surfacing. 
Shrrman  Connty— 

Columbia  River  Highviray.  14.8  miles 
graveling.  37,500  cubic  yards  surfacing. 
Tillamook  Connty — 

Riverdale  to  Hobsonville.  4.4  miles 
graveling.  10.400  cubic  yards  surfacing. 

Moore  Cutoff.  3  miles  graveling.  6.400 
cubic  yards  surfacing. 

Beaver-Hebo,  4.7  miles  graveling,  11,- 
000  cubic  yards  surfacing. 
Union  Connty— 

Elgin-Minam,  9.3  miles  rocking,  660 
cubic  yards  excavation,  19,500  cubic  yds. 
surfacing. 

Perry-La  Grande.  2.5  miles  grading, 
30.000  cubic  yards  excavation. 

North  Powder-Telocaset,  9  miles 
grading,  53,000  cubic  yards  excavation. 
Yamhill  Connty — 

Sheridan-Polk  County  Line,  4.5  miles 
rocking.  9,200  cubic  yards  surfacing. 

Newberg-Chehalem  Creek,  1.5  miles, 
3,500  cubic  yards  surfacing. 


OLTMPIA,  Wash. — Bids  will  be  re- 
ceived by  the  Washington  State  High- 
w-ay  Commission  up  to  July  12th,  2  P. 
M..   for  the   following   projects; 

Clearing,  grading  and  draining  of  Vs 
mile  of  North  Bank  Highway,  the  east 
approach  to  the  Underwood  bridge  in 
Klickitat  County. 

Clearing,  grading,  draining  and  sur- 
facing with  gravel  of  1:24  miles  of 
State  Road  No.  5  from  Randle  west  in 
Lewis  County.  Post  road  project  No. 
61. 

Grading,  draining  and  paving  with 
concrete  of  1  mile  of  Pacific  Highway 
from  Silvana  north  in  Snohomish  Coun- 
ty.    Post  Road  project  No.  61. 

Grading,  draining  and  paving  with 
concrete  of  1.71  miles  of  Olympic  High- 
way from  Elma  east  in  Grays  Harbor 
County.     Part  road  project  No.  7. 


MADERA,  Madera  Co.,  Cal. — Up  to 
July  7th,  11  A.  M..  bids  will  be  received 
by  W.  R.  Curtin  County  Clerk,  for  fur- 
nishing 12  car  loads,  of  not  less  than 
ten  thousand  gallons  to  the  car.  road 
oil,  of  not  less  than  seventy-five  per 
cent  asphaltum  f.  o.  b.  Madera  and 
Greenleaf,  Madera  County,  Cal. 


MODESTO,  Stanislaus  Co.,  Cal. — City 
Engineer  Freitas  has  been  instructed 
to  prepare  plans  for  the  paving  of  N 
St.  between  9th  and  10th.  W.  O. 
Thompson  is  City  Clerk. 


OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has  pass- 
ed resolution  of  intention  for  improv- 
ing Penniman  Ave.,  from  35th  Ave.  to 
High  St.,  by  grading,  constructing  con- 
crete curbs,  gutters  and  sidewalks  and 
paving  with  oil  macadam,  2  corrugated 
iron  and  concrete  culverts  each  having 
2  C.  I.  handholes. 

A  resolution  has  also  been  passed 
providing  for  the  construction  of  an 
8-Inch  vitrified  pipe  sewer  having  5- 
Inch  Y  branches,  vitrified  lamphole 
with  brick  and  cast  iron  top.  In  Bayo 
St.,  from  Maybelle  Ave.,  to  a  point  285 
feet  northwest. 


RED  BLUEF,  Tehama  Co.,  Cal. — Un- 
til 10  A.  M..  July  13th,  bids  will  be  re- 
ceived by  H.  G.  Kuhn.  County  Clerk, 
for  the  repairing  and  keeping  In  re- 
pair of  the  road  in  Road  Districts  No. 
3  and  No  4  for  a  period  of  one  year 
from   the   date   of  contract. 

Certified  check  of  10%  payable  to 
Chairman  of  Board  of  Supervisors  re- 
quired. AV.  F.  Lunning  Is  County  En- 
gineer. 


MODESTO,  Stanislaus  Co.,  Cal. — At 
the  last  meeting  of  the  City  Council, 
Professor  Charles  Oilman  Hyde,  con- 
sulting sanitary  engineer  of  the  Uni- 
versity of  California,  presented  tenta- 
tive plans  for  storm  sewers,  money  for 
which  was  voted  at  the  bond  election 
last  January.  The  plans  as  presented 
provide  for  five  districts  in  the  city. 

City  Engineer  Freitas  was  instructed 
to  go  into  details  with  Mr.  Hyde  re- 
garding the  work. 


ALAMEDA.  Alameda  Co.,  Cal.— City 
Engineer  Hickok  has  submitted  a  re- 
port to  the  City  Council  showing  the 
Inadequacy  of  the  present  water  sup- 
ply for  fire  fighting  purposes.  The 
contemplated  improvement  of  tha 
water  system  will  be  done  by  one  of 
three  ways.  By  installing  a  salt 
water  pumping  system,  or  construct- 
ing underground  cisterns  in  the  mer- 
cantile districts,  or  by  improving  the 
present  fresh  water  system.  The 
latter  is  preferred  by  Engineer 
Hickok. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal.— No  bids  were  received  by  the  City 
Council  for  purchase  of  $75,000  5% 
water  bonds. 


FRESNO,  Fresno  Co.,  Cal. — Until 
July  9th,  2  P.  M.,  bids  will  be  received 
by  D.  M.  Barnell.  County  Clerk,  for  the 
construction  of  concrete  culverts  in 
Fresno  County  during  the  fiscal  year 
1920-1921. 

Culverts  are  to  be  24  to  30  feet  in 
width,  with  3  to  8  feet  in  span,  and 
bids  shall  include  the  construction  of 
extra  heads  for  cement  pipe. 

Certified  check  of  $1,000  payable  to 
chairman  of  Board  of  Supervisors  re- 
quired . 

Plans  on  file  at  office  of  County 
Clerk. 


SACRAMENTO,  Cal. — The  City  Com- 
missioners, M.  J.  Desmond,  City  Clerk, 
have  p.^ssed  Resolution  of  Intention 
No.  1493  providing  for  the  improve- 
ment of  the  alley  bet.  J  and  K  St., 
from  the  east  line  of  3rd  St.  to  the 
west  line  of  4th  St.  by  grading,  con- 
.structing  concrete  curb  wall  and  pav- 
ing with  asphaltic  concrete  5%  inches 
thick. 


NAPA,  Napa  Co..  Cal.— The  City 
Council,  H.  H.  Thompson,  City  Clerk. 
has  passed  Resolution  of  Intention  No. 
485  tor  improving  First  St..  from  Ran- 
dolph to  Jefferson  by  grading  and  pav- 
ing with  concrete  5  inches  thick  and 
40  ft.  wide. 

Work  will  be  done  under  the  Im- 
provement  Act   of   1911. 


EUREKA,  Humboldt  Co.,  Cal.— The 
Supervisors  have  awarded  a  contract 
to  E.  W.  Pirce  for  the  2.8  miles  of  the 
Lord-Ellis  road  between  Balrs  and 
Green  Point.  The  bid  was  $14,196.40 
The  only  other  bid  was  that  of  Fre- 
mont  Greenlaw   for   $14,700. 

Fred   M.   Kay   Is  County  Clerk. 


SAN  ANSELMO,  Marin  r.j..  Cal.— 
Bonds  of  $95,000  have  been  voted  to 
fliince  road  Improvem^nta. 


MARYSVILLE.  Yuba  Co.,  Cal.— L. 
B.  Crook,  County  Surveyor,  has  com- 
pleted surveys  for  the  new  county 
highway  to  extend  from  the  Butte 
County  line  through  District  No.  10  to 
the  MarysviUe  city  limits.  Specifica- 
tions for  the  work  will  be  rushed  to 
completion. 


Wednesday,     June      30.      1920. 

SEBASTOPOL,  Sonoma  Co.,  Cal.— Up 
to  July  6th,  8  P.  M.,  bids  will  be  re- 
ceived by  John  S,  Saunders,  City  Clerk, 
for  the  improvement  of  Petaluma  ave- 
nue from  the  south  city  limits  to  the 
north  line  of  Baxter  Ave.  (20  feet  in 
width). 

South  Main  St.,  from  its  intersection 
with  Litchfield  Ave.,  to  a  point  220  feet 
south   of   the  south   line   of  Burnett  St. 

Project  involves  109,504  sq.  ft.  of 
grading,  102,004  sq.  ft.  of  petrolistic 
cement  pavement,  consisting  of  4 
inches  of  macadam  base  and  3  inch 
binder  and  wearing  surface  and  1,661 
lin.  ft.  of  concrete  curb.  Work  will  be 
done  under  the  Improvement  Act  of 
1911.  Certified  check  of  10%  payab)« 
to    town    required. 


SAN  LUIS  OBISPO,  S.  L.  O.  Co.,  Cal. 
— Up  to  July  7th,  10  A.  M.,  bids  will  be 
received  by  F.  J.  Rodrlgues,  County 
Clerk,  for  the  construction  of  Portions 
of  Higuera,  Chorro  and  Monterey  Sts. 
in    the   City   of   San   Luis   Oblsbo. 

Work  will  consist  of  removing  pres- 
ent pavement,  grading,  and  either  lay- 
ing plain  concrete  pavement  Class  'B' 
with  asphaltic  wearing  surface  or  re- 
inforced concrete  pavement  Class  'A' 
without  wearing  surface,  the  type 
adopted  to  be  as  the  Board  of  Super- 
visors may  elect. 

Certified  check  of  5%  payable  to 
Chairman  of  the  Board  of  Supervisors 
required.  Warren  Burch  is  County  En- 
gineer. 


SAN  MATEO.  San  Mateo  Co..  Cal.— 
Up  to  July  19th,  8  P.  M.,  bids  will  be 
received  by  E.  W.  Foster,  City  Clerk, 
for  the  construction  of  an  artificial 
stone  sidewalk  in  the  east  side  of  "E" 
St.  bet.  the  south  curb  line  of  Santa 
Inez  Ave.  and  the  north  curb  line  of 
Monte  Diablo  Ave.  and  on  the  north 
side  of  Monte  Diablo  Ave.  from  the 
east  line  of  "E"  St.  to  a  line  332  feet 
4  inches  east  therefrom. 

Certified  check  of  10%  required. 
Plans  may  be  had  from  City  Clerk's 
office. 


BERKELEY,  Alameda  Co.,  Cal. — The 
City  Council.  A.  G.  Briggs,  City  Clerk, 
has  awarded  a  contract  to  the  Stand- 
ard Oil  Co.,  for  furnishing  and  deliv- 
ering 1,000  tons  of  asphalt,  Calol  "E" 
Grade  130-150  penetrations,  to  be  used 
In  oiling  the  city  streets.  The  bid  is 
$13    per    ton. 


VALLEJO,  Solano  Co..  Cal. — Due  to 
lack  of  funds  the  proposed  street  pav- 
ing program  has  been  indefinitely  post- 
poned by  the  City  Council.  Temporary 
improvements  will  be  made  by  the  City 
Street  Department. 

TULARE.  Tulare  Co..  Cal.— The  City 
Trustees  have  awarded  a  contract  to 
the  Neptune  Meter  Co.,  for  furnishing 
and  installing  water  meters  for  the 
city  system,  its  bid  being  the  lowest  of 
five   received. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Up  to  July  7th,  10  A.  M.,  bids  will  be 
received  by  Eugene  D,  Graham,  County 
Clerk,  for  improvement  work  on  that 
portion  of  the  Country  Club  Boulevard 
in  Calaveras  Road  District  beginning 
where  West  street  of  the  City  of 
Stockton  extended  north  would  in- 
tersect said  boulevard,  and  extending 
thence  in  a  westerly  direction  2400 
feet,  more  or  less,  in  accordance  with 
specifications  prepared  by  F.  E.  Quail, 
County   Surveyor. 

Certified  check  10%  payable  to 
Chairman  of  the  Board  of  Supervisors 
required. 


SAN  DIEGO,  Cal.— David  H.  Ryan, 
1615  Fern  St..  San  Diego,  submitted  the 
lowest  bid  at  $74,396  for  constructing 
approximately  1%  miles  of  concrete 
road  through  Ft.  Rosecrans  and  naval 
reservation. 


Wednesday.     June      30.      1920. 

BAKERSFIELD.  Kern  Co.,  Cal.— The 
City  Council,  V.  Van  Riper.  Clerk,  has 
approved  plans  for  paving  intersec- 
tions of  F.  D.  H.  I.  and  Chester  avenues 
on  Fifteenth  street. 

The  Council  is  considering  plans  for 
the  improvement  of  Fourteenth  street 
from  K  to  Chester  ave..  and  L  street 
from    K    to   Truxton    avenue. 

A  petition  has  been  received  asking 
the  grading  of  Twenty-third  St.,  be- 
tween H  and  G  and  E  streets  and  that 
concrete  curbs   be  constructed. 


BUILDING  ANt>  ENGINEERING  NEWS 


15 


BAKERSFIELD,  Kern.  Co.,  Cal. — J. 
A.  Stroud,  Jr..  has  been  awarded  a  con- 
tract by  the  City  Council.  V.  Van  Riper, 
Clerk,  for  the  construction  of  a  six-in. 
vitrified,  salt-glazed  sewer  pipe  In  the 
alley  first  south  of  Fourteenth  from  a 
point  139.25  feet  west  of  O  street, 
thence  west  95  feet;  also  a  six-inch 
sewer  in  the  alley  first  south  of  Four- 
teenth street  from  a  point  53.75  west 
of  O  street,  thence  east  288  feet;  also 
a  six-inch  sewer  in  the  alley  first  south 
of  Thirteenth  street  from  a  point  28.75 
feet  east  of  O  street,  thence  west  263 
feet;  also  a  si.v-inch  sewer  In  the  alley 
first  south  of  Thirteenth  street,  from 
a  point  63.75  feet  west  of  O  street, 
thence  east  for  a  distance  of  634  feet 
including  the  construction  of  lamp- 
holes    and    Y's    for    house    connections. 

The  bid  was  $1.80  per  lin,  ft.  for 
sewer  pipe  and  $11.00  each  for  man- 
holes. The  Volley  Construction  C«., 
was  the   only  other  bidder. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
The  City  Council.  A,  L.  Banks,  Clerk, 
has  taken  under  advisement  a  petition 
asking  that  the  main  sanitary  sewer 
be  extended  out  the  Linden  road  for  ap- 
proximately two  blocks  to  connect  with 
the  sewer  system  In  Merryvale,  a  newly 
opened  tract. 

W.  B.  Hogan  is  City  Engineer. 


HAYWARD,  Alameda  Co.,  Cal. — M.  E. 
Fernandez  has  been  awarded  a  contract 
by  the  Town  Trustees  for  building  the 
new  storm  sewer  in  the  Mt.  Eden  Road 
(Jackson  St.),  at  $.697  per  lin.  ft.  The 
only  other  bidder  was  Brasse  &  Bur- 
gund  Co.,  at  $.798  per  lin.  ft. 


GRIDLET,  Butte  Co.,  Cal. — The  City 
Trustees,  Genevieve  Hefner,  Clerk, 
have  passed  resolution  of  intention  No. 
270  providing  for  the  improvement  of 
portions  of  Magnolia  and  Wilson  sts., 
by  grading,  paving  with  4-inch  cement 
concrete  base  and  a  Warrenite-Bitu- 
lithic  wearing  surface  1%  inches  thick, 
concrete  curbs  and  gutters,  corrugated 
iron  culverts,  monument  boxes,  etc. 
Work  will  be  done  under  the  Improve- 
ment Act  of  1911. 


FRESNO,  Fresno  Co..  Cal.— H.  Gould 
of  Fresno,  submitted  the  only  bid  to 
the  City  Council,  Chas.  Dillon,  City 
Clerk,  for  the  construction  of  sewers 
in  MUncipal  Improvement  District  No. 
1,  at  the  following  prices: 
3,474   ft.   of  8"   sewer  pipe   &    $1.70   per 

foot. 
9,597   ft.   of   6"   sewer   pipe    @   $1.46   per 

foot. 
147    standard    manholes    @    $100    each. 
16   drop   manholes   @    $120   each. 
25    drop   connections,   no   bid. 
50   standard   lampholes    @    $20   each. 

The  bid  was  taken  under  advise- 
ment. 

Clarence  Murray   is   City   Engineer. 

NAPA.  Napa  Co..  Cal. — Up  to  July 
2nd,  bids  will  be  received  by  James  A. 
Daly,  County  Clerk,  for  the  construc- 
tion of  a  concrete  highway  from  Tru- 
body  Station  north  to  Rutherford,  a 
distance    of   seven    miles. 

This  will  be  the  last  stretch  of  the 
Napa-to-Calistoga   highway. 

Plans  may  be  had  from  the  Clerk's 
office. 


LOS  ANGELES,  Cal.— C.  W.  Sparks 
457  S.  Lake  St.,  was  awarded  the  con- 
tract at  $31,631  for  constructing  an 
oil  macadam  pavement  on  Sunset  Ave. 
between  Pomona  Blvd.  and  Merced 
Ave..  2.43  miles,  in  Road  Imp.  Dist. 
No.    145. 


SANTA  ANA,  Orange  Co.,  Cal. — Un- 
til 11  A.  M.,  July  6,  bids  will  be  re- 
ceived by  supervisors  of  Orange  Co. 
for  surfacing  2  miles  of  Westminster 
Blvd.  with  asphalt.  Certified  check 
for  5%  required.  J.  L.  McBride,  county 
engineer.     J.   M.   Backs,   clerk. 


SALINAS;,  Monterey  Co.,  Cal. — The 
City  Council.  M.  R.  Keef,  Clerk,  has 
passed  resolution  of  intention  No.  3 
providing  for  the  improvement  of  por- 
tions of  North  Main  Street  by  breaking 
up  and  regrading  the  present  water- 
bound  macadam;  constructing  con- 
crete curbs,  and  gutters  and  sidewalks 
and  placing  an  aspbaltic  oil  macadam 
surface. 

Resolutions  No.  4  and  No.  5  for 
similar  Improvements  In  portions  of 
Salin>:;s  and  Market  streets. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
F.  A.  Mero  at  $29,798.53  was  awarded 
a  contract  by  the  City  Council  for  im- 
proving 23rd  street  between  Esmond 
avenue  and  the  north  city  limits.  The 
only  other  bidder  was  L.  L.  Page  at 
$37,805.36.  Work  will  consist  of  grad- 
ing, paving  with  6-lnch  concrete  base, 
broken  rock  and  asphalt  wearing  sur- 
face, c^oncrete  curbs,  gutters,  side- 
walks, wing  walls,  portals,  corrugated 
and  metal  culverts,  vitrified  sewer 
pipe,   brick   manholes,   etc. 

A.  C.  Faris   is  City  Clerk. 


LOS  ANGELES,  Cal.— Until  10  A.  M.. 
July  6,  new  bids  will  be  received  by 
board  of  public  work  for  constructing 
a  cement  pipe  sewer  in  Ocean  Ave.  be- 
tween Altoona  Place  and  Bayone  Place 
and  other  streets  and  alleys  in  Ocean 
Ave.  sewer  district.  East  San  Pedro. 
Ord.  40,301.  Martin  Simunovich  sub- 
mitted the  only  bid  for  this  work  on 
June  14  at  $53,743  which  the  city  en- 
gineer held  to  be   15%  too  high. 


OAKLAND,  Cal.— Up  to  July  8th,  12 
M.,  bids  will  be  received  by  L.  W. 
Cummings  City  Clerk,  for  improving 
East  20th  St.,  from  25th  Ave.  to  the 
Intersection  of  the  northeast  line  of 
East  20th  St.  with  the  northwest  line 
of  Mitchell  St.  to  the  Intersection  of 
the  southwest  line  of  East  20th  St. 
with  the  north  line  of  Foothill  Blvd. 
by  grading,  constructing  redwood 
curbs  , concrete  gutters  and  sidewalks 
and    paving   with    oil   macadam. 

Separate  bids  will  be  considered  on 
the  same  date  for  improving  East  2l8t 
St.,  from  25th  Ave.  to  Mitchell  St.,  by 
grading,  constructing  redwood  curbs, 
concrete  gutters  and  sidewalks  and 
paving  with  oil  macadam. 


LOS  ANGELES.  Cal. — The  county 
road  department  is  preparing  plans 
and  specifications  for  constructing  ce- 
ment curb,  gutter  and  sidewalks  on 
Eastern  Ave.,  Gage  to  Record  St., 
R.  D.  I.  No.  167,  and  Eastern  Ave.. 
Hazard  to  Record  St.,  R.  D.  I.  170. 
Eastern  Ave.  is  first  street  north  of 
Brooklyn  Ave.,  Boyle  Heights.  Plans 
and  specifications  are  also  being  pre- 
pared for  about  one-fourth  mile  con- 
crete paving  on  Doheny  road  between 
Sunset   road  and  city  of  Beverly  Hills. 


LOS  ANGELES,  Cal. — Because  of 
technical  errors  in  proceedings  Rogers 
Bros.  Co.  declined  to  sign  a  contract 
for  paving  Tierra  Bonita  road  in  Road 
Imp.  Dist.  No.  165,  about  11  miles,  with 
disintegrated  granite.  New  proceed- 
ings will  be  Instituted  and  the  number 
of  the  district  will  be  changed  to  171. 


OAKLAND,  Cal— Tho  City  Council 
has  directed  the  City  Engineer  to  pre- 
pare plans  for  the  widening  of  East 
14th  street  between  Jones  and  103rd 
avenues.  L.  W.  Cummings  is  City 
Clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Oal  — 
The  County  Supervisors,  H.  H.  Miller, 
Clerk,  have  ordered  the  construction  of 
a  bridge  at  Green  Valley,  work  to  be 
done  under  the   emergency  act. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
The  City  Engineer  has  been  instructed 
to  prepare  plans  and  specifications  for 
a  sewer  in  Laurel  street  from  Felix 
street  to  a  point  380  feet  westerly. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
County  Engineer  Lloyd  Bowman  will 
present  plans  and  specifications  for 
the  county  highway  unit  between  San- 
ta Cruz  and  the  Big  Trees,  at  the  next 
meeting  of  the  Supervisors.  Work  will 
consist  of  grading,  constructing  cul- 
verts and  paving.  H.  H.  Miller  Is 
County   Clerk. 


STOCKTON.  San  Joaquin  Co.,  Cal.— P. 
E.  Quail.  County  Engineer,  has  been  In- 
structed to  prepare  profiles  and  cross- 
sections  for  the  improvement  of  the 
County  Club  boulevard. 

Bids  for  this  work  will  be  called  for 
in   the  near  future. 


ELY.  Nevada. — The  contract  for  the 
construction  of  a  sewer  in  Mill  street 
has  been  awarded  by  the  City  Council 
to  C.  C.  Caperton  of  Ely  at  $5,258.90. 
Other  bidders  were:  M.  T.  Collins,  $6,- 
215.50  and  A.  Hexem,  $5,494.30. 


MODESTO.  Stanislaus  Co..  Cal. — Up 
to  July  12th.  7:30  P.  M..  bids  will  be 
received  by  Kathleen  G.  Prewett.  Sec- 
retary of  the  Modesto  Board  of  Educa- 
tion for  street  improvements  at  the  De- 
partmental School,  according  to  plans 
on  file  in  her  office.  Certified  check  of 
10%  payable  to  President  of  Board  of 
Education  required. 


TRACY.  San  Joaquin  Co..  Cal. — Fol- 
lowing the  presentation  of  a  petition, 
the  Trustees  instructed  the  City  Engi- 
neer to  prepare  plans  for  the  improve- 
ment of  East  Sixth  Street. 


EL  CERRITO,  Contra  Costa  Co., 
Cal. — Specifications  have  been  com- 
pleted for  the  improvement  of  Kearney 
street  and  will  be  ready  for  adoption  at 
the  next   meeting  of  the  City  Trustees. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Up  to  July  9th.  4  P.  M..  bids  will  be  re- 
ceived by  J.  E.  Rodgers,  Clerk  of  the 
Alhambra  Union  High  School  District, 
for  the  improvement  of  that  portion  of 
Smith  street  between  D  and  E  streets 
by  grading  for  a  width  of  15  feet,  and 
paving  with  a  3-inch  asphaltic  concrete 
base  and  Warrentie-BItulithic  wearing 
surface  2  inches  thick  for  a  width  of  9 
feet;  corrugated  iron  culverts,  8  by  36 
inches  in  diameter. 

Plans  may  be  had  from  the  Clerk  in 
the  Byron  Brown  Bldg.,  Martinez.  Cer- 
tified check  for  10%  payable  to  Board  of 
Trustees  required. 


SACRAMENTO,  Cal.— The  City  Com- 
mission, M.  J.  Desmond,  City  Clerk,  has 
awarded  a  contract  to  the  Clark  & 
Henery  Construction  Co..  of  Sacramen- 
to, for  improving  39th  St.,  from  Lot  "F." 
Wright  &  Kimbrough  subdivision  to 
Stockton  Boulevard,  by  grading,  con- 
structing concrete  curbs  and  gutter; 
placing  17  cast  iron  gutter  drains  with 
6  inch  vitrified  ironstone  pipe;  8  con- 
crete manholes  with  cast  iron  covers, 
and  8-inch  vitrified  ironstone  pipe 
sewer,  and  paving  with  asphaltic  con- 
crete wearing  surface  5%  inches  thick. 
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VENTURA,  Ventura  Co..  Cal.— ITntil 
2:15  P.  M.,  July  7.  bids  will  be  received 
by  supervisors  of  Ventura  Co.  for  con- 
structing a  reinforced  concrete  bridge, 
18-ft.  span,  across  Grimes  wash  on 
Riverside  Ave.,  Hi  miles  south  o£  Fill- 
more. Plans  and  specifications  may  be 
obtained  from  County  Surveyor  Chas. 
Petit.     L.  E.  Hallowell,  county  clerk. 

BAKERSPIELD.  Kern  Co.,  Cal. — The 
City  Engineer  has  completed  plans  for 
the  improvement  of  Fremont  street  in 
East  Bakersfield  and  Parkway  and  A 
streets   in  West  Park. 
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T,OS  ANCBIjES.  Cal.— The  following 
bids  were  received  by  Sumner  &  Mc- 
Millan, Engineers,  318  H.  W.  Hellman 
Bldg.,  for  street  work  in  tract  3767 
under  private  contract,  the  work  in- 
volving about  4000  cu.  yds.  grading  and 
about  28,000  sq.  ft.  petrolithic  paving; 
H.  N.  Gentry,  $1  cu.  yd.  for  grading  and 
5c  sq.  ft.  for  paving;  W.  A.  Frick,  $1.20 
and  8c;  Robt.  Radich,  $1.2.5  and  lie;  E. 
E.  East.  $1,40,  grading  only;  J.  P. 
Hunter,  $2.50  and  10c.  The  bids  were 
taken    under    advisement. 


LOS  ANGELES,  Cal. — Martin  Simun- 
ovich.  Box  586,  R.  F.  D.  No.  1,  Ingle- 
wood,  submitted  the  only  bid  at  $53,- 
243  for  constructing  a  cement  pipe 
sewer  in  Ocean  Ave.  between  Altoona 
Place  and  Bayonne  Place  and  in  other 
streets  and  alleys  in  Ocean  Ave.  sewer 
district.    East    San    Pedro. 


VALLEJO,  Solano  Co.,  Cal. — Fred  H. 
Tibbitts,  Engineer,  Alaska  Commercial 
Bldg.,  San  Francisco,  has  been  selected 
by  T.  D.  Kilkenny,  City  Engineer  of 
Vallejo,  to  assist  in  preparing  a  re- 
port for  securing  an  adequate  water 
supply  for  this  city. 

OROVILLE,  Butte  Co.,  Cal. — To  ac- 
cept a  position  as  chief  engineer  of  an 
irrigation  district  in  the  Sacramento 
Valley  at  a  salary  of  $6000  a  year. 
County  Road  Engineer  M.  C.  Polk  of 
Butte  County,  has  resigned.  Polk  will 
maintain  his  private  practice. 

SAN  BERNARDINO.  San  Bernardino 
Co..  Cal. — Until  7:30  P.  M.,  July  6,  bids 
will  be  received  by  City  Clerk  J.  H.  Os- 
born  for  constructing  an  8-in.  vitrified 
pipe  sewer  in  Olive  St.  between  B  St. 
and  a  point  591  ft.  east;  also  one  flush- 
tank  and  one  manhole  and  IS  Y's,  work 
to  be  done  under  Imp.  Act.  of  1911. 
Will   L.   Brown,   city  engineer. 

SANTA  BARBARA.  Santa  Barbara 
Co.,  Cal. — A.  L.  Pendola  of  Santa  Bar- 
bara, was  awarded  th-i  contract  at 
$21,199.72  for  paving  Putnam  Ave.  with 
4-in.  concrete  and  constructing  cement 
curb  and  sidewalks,  6-in,  vitrified  pipe 
sewer  and  reinforced  concrete  catch 
basins.  Fairchild-Gilmf.re-Wilton  Co. 
bid   $22,650.20. 


PHOENIX,  Ariz. — Only  one  bid  was 
received  by  City  Manager  Thompson 
for  constructing  an  infiltration  system 
for  the  Verde  gravity  water  system  for 
the  city  of  Phoenix.  This  was  sub- 
mitted by  Bent  Bros,  of  Los  Angeles. 
It  was  not  declared  as  no  bids  were  re- 
ceived for  excavating  and  backfilling 
for  the  32  miles  of  pipe  line.  Whether 
the  work  will  be  readvertised  has  not 
been  announced. 


OAKLAND,  Cal.— The  City  Council. 
L.  W.  Cummings.  City  Clerk,  has 
awarded  a  contract  to  Hutchinson  Co.. 
of  Oakland,  for  improving  Over  St.  from 
Suter  to  Porter,  by  grading;  construct- 
ing concrete  curbs;  gutters,  and  side- 
walks and  paving  with  oil-macadam. 

Unit  prices  follow:  Excavation,  $1.25 
cu.  yd.;  concrete  curbs.  $.75  lin.  ft. 
concrete  gutters,  $.26  lin.  ft.;  oil  maca- 
dam pavement,  $1.35  sq.  ft.;  cement 
sidewalks,    $.185. 

Hutchinson  Co.,  was  also  awarded 
the  contract  for  similar  improvements 
in  Viloa  St..  from  Porter  to  Suter  on 
the  following  prices:  Excavation.  $1.15 
cu.  yd.;  curbs,  $.75  lin.  ft.  gutters,  $.26 
lin.  ft.  oil  macadam  pavement,  $.135 
sq.    ft.    and    sidewalks,    $.185. 


Wednesday.      Juas      30.      1920. 

VISAI^IA.  Tulare  Co..  Cal.— Up  to 
July  6th.  10  A.  M..  bids  will  be  received 
by  Geo.  R.  Prestige.  County  Clerk,  for 
the  construction  of  culverts  and  con- 
crete bridges  along  the  Worth-Spring- 
ville  Division  of  County  Highways. 
over  the  following  route:  Beginning  at 
a  point  380.55  feet  North  of  the  North 
quarter  corner  of  Section  3.  Township 
22  South.  Range  28  East,  M.  D.  B.  &  M., 
being  the  Easterly  end  of  the  Porter- 
ville  Worth  Division  on  the  County 
Highway  system;  thence  Easterly  and 
Northeasterly  along  the  SprlngvlUe 
Road  to  a  point  near  the  center  of  Sec. 
15.  T.  21  S..  R.  29  E,.  M.  D.  B.  &  M..  a 
distance   of   9.05   miles. 

Work  involves  73.68  cu.  yds.  Class 
"A"  concrete  and  33  corrugated  iron 
pipes.  Certified  check  5%  payable  to 
Chairman  of  Board  of  Supervisors  re- 
qjiired.  Laurence  A.  Moye,  County 
Surveyor. 


PLACERVILLE.    El    Dorado    Co..    Cal. 

The    State    Railroad   Commission    has 

authorized  the  El  Dorado  Water  Coni- 
pany.  supplying  water  for  domestic 
uses  in  Placer  County,  to  issue  $22,000 
of   its    6%  bonds. 

Of  the  proceeds,  $1,072  will  be  used 
to  reimburse  its  treasury  for  expendi- 
tures heretofore  made.  The  balance 
is  to  be  expended  in  enlarging  its  res- 
ervoir, installing  larger  mains  and  to 
purchase  a  new  reservoir  site  and  ini- 
prove  and  enlarge  canals  and  distrib- 
uting  ditches. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
A  resolution  authorizing  the  calling 
of  bids  for  street  work  in  Lomita  Park 
has  been  held  up  by  the  City  Council 
until  there  is  some  assurance  that  an 
offer  will  be  made  to  do  the  work.  No 
bids  were  received  under  a  previous 
call.  Plans  provide  for  an  oil  ma- 
cadam pavement.  A.  L.  Banks  is  City 
Clerk   and   W.    Hogan,   City   Engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Up  to  July  6th.  9  A.  M..  bids  will  be 
received  by  S.  A.  Evans.  City  Clerk, 
for  construction  of  sewers  in  portions 
of  Surfside  and  Delaware  avenues;  be- 
ginning at  the  intersection  of  Bayside 
and  Surfside  Aves.;  thence  South  1356.1 
feet  along  Surfside  Ave.  to  the  inter- 
section of  Surfside  Ave.  and  Delaware; 
thence  East  192.7  feet  along  Delaware 
Ave  to  the  present  manhole  at  the  in- 
tersection of  Delaware  Avenue  and 
Beach  Curve;  1356.1  feet  of  sewer  to 
be  6-inch  and  192.7  of  8-inch  salt  glaz- 
ed pipe,  6  brick  manholes,  84  T  branch- 
es each  having  4-inch  openings.  Cer- 
tified check  of  10%  payable  to  City 
required. 

CHICO,  Butte  Co.,  Cal.— The  City  En- 
gineer has  been  instructed  to  prepare 
plans  and  specifications  for  paving 
Woodland,  Fifth,  Sixth,  Seventh  and 
Eighth  avenues.  Cypress,  Poplar  and 
Alder  streets.  Ira  R.  Morrison  is  City 
Clerk. 


BAKERSFIELD.  Kern  Co.,  Cal.— F. 
W.  Nightbert  of  Bakersfield  at  $14,460 
was  awarded  a  contract  by  the  City 
Council  for  the  grading,  screening  and 
oiling  of  Fremont  street  from  Sonora 
street  east  to  Miller  V.  Van  Riper  is 
is  City  Clerk. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
The  County  Supervisors  have  accepted 
the  bid  of  Chas.  J.  Lindgren  at  $33,- 
336  for  concrete  paving  on  the  Sonoma 
to  State  Highway,  a  distance  of  1.42 
miles,  16  feet  wide  and  5  inches  thick. 
Lloyd   Aldrich   is  County  Enginer. 

OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
awarded  a  contract  for  Hutchinson  Co., 
for  the  improvement  of  Brown  and 
Patterson  avenues  between  California 
and  Kansas  streets  and  Kansas  street, 
between  Brown  and  Patterson  avenues 
by  grading,  constructing  concrete 
curbs  and  gutters  and  paving  with  oil 
macadam  corrugated  iron  and  concrete 
culverts,  vitrified  pipe  conduits,  brick 
storm  water  inlets,  concrete  end  wall, 
etc. 

Unit  prices  for  the  work  follows: 
grading.  $.0475  sq.  ft.,  curb,  $.73  lin. 
ft,,  gutter,  $.26  lin.  ft.  pavement,  $.1375 
sq.  ft..  8"x24"  culvert,  $4.90  lin.  ft., 
2'  6"x3"  concrete  culvert,  $8.00  lin.  ft., 
10"  pipe  conduit,  $1.90  lin.  ft.,  storm 
water  inlet,  $15.00,  cast  iron  inlet,  $80 
each,  handhole,  $18  each,  header  block, 
$5  each,   concrete  end  wall,  $10   each. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
The  City  Trustees.  C.  E.  Daley.  Clerk. 
has  passed  resolution  of  intention  pro- 
viding for  the  improvement  of  portions 
i<f  Main.  Ward.  Green.  Thompson.  Mel- 
ius. Willow  and  Oak  streets,  Hunting- 
ton Court  and  Highland  Avenue,  by 
grading,  curbing,  guttering,  paving, 
draining,  etc.,  and  by  the  construction 
of  culverts  and   crosswalks. 

All      under     Resolution      No.      129-B. 
'  Cement    concrete    pavement   of    various 
thickness  will  be  laid. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
The  City  Council  has  awarded  a  con- 
tract to  Chambers  and  De  Qolyer  for 
the  construction  of  a  system  of  lateral 
sewers  with  house  connections,  auto- 
matic fl ushers,  manholes,  T  branches, 
etc.,  in  Blocks  2,  3,  4,  5,  6,  7,  8,  9  and 
10,  across  the  following  streets,  Eliza- 
beth Ave.,  Ramona  Ave.,  Allston  Way, 
Carmel  Ave.,  Lomita  Ave.,  Walnut  St., 
and   a   portion   of  Bedford   Road. 

W.  E.   Hogan  is  City  Engineer. 

SANTA  ANA,  Orange  Co.,  Cal. — An 
election  will  be  held  July  20  to  vote  on 
issuing  $55,000  bonds  for  paving  on 
North  Main,  East  First  and  South 
Bristol  Sts.,  $40,000  bonds  for  paving 
in  front  of  school  properties,  $50,000 
bonds  for  new  street  culverts,  $28,000 
for  sewer  extension  and  $33,000  for 
water    works    improvements. 


BAKERSFIELD,  Kern  Co.,  Cal.— J. 
A.  Stroud,  Jr.,  has  been  awarded  a  con- 
tract by  the  City  Council.  V.  Van  Riper, 
Clerk,  for  the  construction  of  a  six- 
inch  vitrified,  salt-glazed  sewer  pipe 
in  the  alley  first  south  of  Fourteenth 
from  a  point  139.25  feet  west  of  O 
street,  thence  west  95  feet,  also  a  six- 
inch  sewer  in  the  alley  first  south  of 
Fourteenth  street  from  a  point  53.75 
west  of  O  street,  thence  east  288  feet; 
also  a  six-inch  sewer  in  the  alley  first 
south  of  Thirteenth  street  from  a  point 
28.75  feet  east  of  O  street,  thence  west 
263  feet;  also  a  six  inch  sewer  In  the 
alley  first  south  of  Thirteenth  street, 
from  a  point  63.75  feet  west  of  O  street, 
thence  east  for  a  distance  of  634  feet 
including  the  construction  of  lamp- 
holes  and  Y's  for  house  connections. 
The  bid  was  $1.80  per  lin.  ft.  for 
sewer  pipe  and  $11.00  ea.  for  manholes. 
The  Volley  Construction  Co.,  was  the 
only  other  bidder. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
B.  Ray  Greenfield  of  Santa  Cruz,  at 
$331.25  has  been  awarded  a  contract 
by  the  City  Council,  S.  A.  Evans,  City 
Clerk,  for  constructing  a  6-inch  vit- 
rified sewer  in  a  portion  of  Sadie 
street  from  Lodi  street  to  a  point  225 
feet  westerly,  1  brick  manhole  with 
cast  iron  top  and  10  T  branches  with 
4-inch   openings. 
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HANFORD.  Kings  Co..  Cal. — The 
paving  of  ninteen  city  blocks  was  or- 
dered at  tlie  last  meeting  of  the  City 
Council,   D.    C.    Williams,   Clerk. 

Ivy  street  is  to  be  paved  from  Harris 
to  Park  avenue;  Center  and  the  jogg. 
Central  Ave.  are  to  be  improved  from 
Park  avenue  to  Irwin  streets;  Florinda 
will  be  paved  from  Park  avenue  to 
Harris  street  and  Keith  and  Courtney 
streets  will  be  paved  for  a  block  each. 
Keith  is  to  be  improved  from  Irwin  to 
Douty  street  and  Courtney  street  from 
Douty  to  Harris.  Cameron  street  Is 
also  included  with  paving  from  Kaw- 
eah  to  Harris  streets. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
The  Federal  Construction  Co.,  at  $41,- 
177.58  submitted  the  lowest  bid  to  the 
City  Council.  A.  L.  Banks.  Clerk,  for 
improving  North  street,  from  Califor- 
nia street,  west  to  a  line  across  North 
street,  joining  the  northwest  corner  of 
Lot  1,  Blk.  92.  East  of  Center  St.  with 
the  southwest  corner  of  Lot  6,  Block  4, 
of  Sperry's  Adition,  by  grading,  con- 
structing concrete  curbs,  gutters  and 
sidewalks  and  paving  with  a  2^4-inch 
gravel  base  and  an  asphaltic  wearing 
surface  4%  inches  thick.  The  only 
other  bidders  was  the  Clark  and  Hen- 
ery  Construction  Co.,  at  $42,684.29.  The 
estimate  of  City  Engineer  W.  B.  Hogan 
was  $38,368.65.  The  bids  were  taken 
under  advisement  until  the  sentiment 
of  property  owners  was  considered. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
W.  J.  Tobin  at  $2,729.64  has  been 
awarded  a  contract  by  the  City  Coun- 
cil, A.  L.  Banks.  Clerk,  for  the  con- 
struction of  a  system  of  lateral  sewers 
with  Y  branches,  house  connections  and 
manholes,  etc..  in  South  street,  from 
west  line  of  Center  to  the  west  line  of 
Lincoln  street. 


SAN  LUIS  OBISPO.  S.  L.  O.  Co.,  Cal. — 
The  Supervisors.  Warren  Burch,  Coun- 
ty Engineer,  has  awarded  a  contract 
to  D.  H.  Moore  for  the  Canyon  road 
improvement  on  his  bid  of  25  cents  per 
yard   mil*. 


SAN  LUIS  OBISPO.  S.  L.  O.  Co..  Cal.— 
No  bids  were  received  by  the  Super- 
Tisors  for  the  Morro-Atascadero  road 
improvement  and  the  County  Engineer, 
Warren  Burch.  was  instructed  to  pro- 
ceed with  the  work  under  the  day  la- 
bor plan. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
The  City  Council  has  accepted  the  bid 
of  W.  L.  Jenkins  tor  constructing 
curbs  and  gutter  in  Howard  street  at 
86  cents  per  lin  ft. 


KINGMAN,  Ariz.— The  $500,000  Mo- 
have County  highway  bond  issue  car- 
ried at  the  special  election  on  June  8. 


RAILROADS. 


EL  CENTRO.  Imperial  Co..  Cal. — Un- 
til 2  P.  M..  July  6.  bids  will  be  received 
by  supervisors  of  Imperial  Co.,  for  pur- 
chase of  old  iron  rails  at  yards  of  Road 
District  No.  4.  Brawley.  M.  S.  Cook, 
clerk. 


QUINCY,  Plumas  Co..  Cal.— The  tim- 
ber holdings  of  the  Powers  Timber 
Company  have  been  sold  to  the  Western 
Lumber  Company  of  Reno.  Nevada,  of 
which  Campbell  McNarrj'  is  President, 
who  announces  that  construction  will 
be  started  in  the  near  future  on  a  rail- 
road along  the  American  River,  about 
30  miles  in  length. 

The  forests  lie  in  the  Forest  Hill  sec- 
tion of  Placer  County,  some  thirty  miles 
above  Auburn, 


FIRE  EQUIPMENT. 

FRESNO.  Fresno  Co..  Cal. — Up  to 
July  19th.  8  P.  M..  bids  will  be  received 
■by  Chas.  Dillon,  City  Clerk,  for  fur- 
nishing and  delivering  for  use  of  the 
Fresno  Fire  Department  5.000  feet  of 
2M  inch  C.  R.  L.  fire  hose.  Certified 
check  for  10%  payable  to  Mayor  and 
City  Clerk  required. 


Official    Proposals. 


.STATE       OF       CALIFORNIA. 


DEPARTMENT     OF     ENGINEERING. 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE  TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  offlce  of  tbe  Cnliroriiin 
HiehtTay  C'ominSssion,  SI.-J  Fonim 
Building,  Sncrfiniento.  C';il..  uiilll  'J 
o'clock  P.  M.,  on  July  l!>,  .'H  which  cime 
they  will  be  publicly  op.-.ic'l  ai;cl  read 
for  construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
Highway  as  follows; 

Butte  County,  constructing  the  Sub- 
structure and  reinforced  concrete  ap- 
proach spans  or  a  bridge  across  the 
Feather  River  near  Oroville  (III-But- 
21-A). 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said  office, 
and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  EngfneeT-  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramen- 
to. San  Francisso.  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the   best   interests  of  the  State. 

NEWELL  D.   DARLINGTON, 

CHARLES   A.   WHITMORE, 

GEO.   C.    M.\NSFIELD. 
California    Highway    Commission. 

AUSTIN  B.   FLETCHER. 

Highway    Engineer. 

C.    C.    CARLETON. 

Acting  Secretary. 
Dated  June  14.  1920. 


BIDS     WANTED     FOR     HIGHWAY 
BRIDGE. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  undersigned  until  2 
oVIook      P.   M..   July    12,   1»20,    for      the 

construction  of  one  126  ft.  Steel  Pratt 
Truss  Highway  Span  on  concrete  abut- 
ments over  the  Humboldt  River  in 
Eureka    County. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  and  specfications 
secured  at  office  of  undersigned;  may 
also  be  examined  at  the  County  Clerk's 
offlce  in  Eureka.  Cash  deposit  of  $15.00 
with  the  undersigned  required  for  copy 
of  plans,  which  will  be  refunded  on 
their  return  in  good  condition.  Bids 
must  be  on  proposal  form  of  Highway 
Department  accompanied  by  certified 
check  in  the  amount  of  5%  of  bid. 
Right  is  reserved  to  reject  any  or  all 
bids. 

C.  C.  COTTRELL, 
State  Highway  Engineer. 
Carson  City.  Nevada. 


NOTICE    TO    CONTRACTORS. 


Drawings  and  Speriflcatlon  No.  4190, 
Covering  Cold  Storng;e  In«nIatIon, 
Naval  Bane,  Marine  Barracko,  San 
DIepo,  Calif. 


proposal^  on  the  work  mentioned  above 
will  be  opened  in  the  near  future. 

The  drawings  and  specification  may 
bfr  obtained  on  application  to  the 
Bureau  in  Washington.  D.  C.  to  the 
Commandant,  Twelfth  Naval  District, 
417  Sheldon  Building,  San  Francisco, 
Calif.,  or  to  the  Public  Works  Officer. 
U.  S.  N..  Timken  Building.  San  Diego. 
Calif.,  by  placing  a  deposit  of  ten  dol- 
lars ($10.00)  as  security  for  their  re- 
turn within  five  days  after  the  award 
of  the  contract. 

The  work  consists  of  furnishiii;^  and 
installing  complete:  (a)  the  i;i-<ulation 
and  accessories  for  the  cold  storage 
and  ante-rooms,  freezing  and  water 
storage  tanks  and  piping  in  the  In- 
dustrial Building;  and  (b)  the  insula- 
tion and  accessories  for  the  refrigera- 
tors for  the  six  barracks  buildings. 
The  estimated  cost  is  $25,000. 

R.    L.    MARTIN. 
Lieutenant   Commander,   C.    E.    C.   U.   S. 

N.,    By    direction    of    Public    Works 

Officer. 


NOTICE    TO    CONTRACTORS. 


Dran-liigM  and  Speoiflcation  No.  4157, 
covering  Quartermaster'H  Storehouse, 
Marine  BarrackH,  Naval  Base,  San 
Diego,  Calif. 

Attention  is  invited  to  the  fact  that 
proposals  will  be  opened  in  the  near 
future  on   the  work  mentioned  above. 

The  drawings  and  specification  may 
be  obtained  on  application  to  the 
Bureau  in  Washington,  D.  C,  to  the 
Public  Works  Officer,  U.  S.  N..  Timken 
Building.  San  Diego.  Calif.,  or  to  the 
Commandant.  Twelfth  Naval  District, 
Sheldon  Building.  .San  Francisco.  Calif., 
by  placing  a  deposit  of  ten  dollars 
($10.00)  as  security  for  their  sale  re- 
turn within  five  days  after  the  award 
of   Ihf  contract. 

The  work  covers  the  election  of  a 
two-story  structure  for  use  as  a  Quar- 
termaster's Storehouse.  The  building 
will  have  reinforced  concrete  founda- 
tions supported  on  concrete  piles;  re- 
inforced concrete  columns,  fioors  and 
low  pitched  roof  construction,  with 
built-up  roofing;  steep  yitcli  wooi'  r  lof 
construction  with  terra  cotta  tile  roof- 
ing: hollow  building  tile  walls  and 
partitions,  with  stucco  on  exterior 
surfaces  and  plaster  on  interior  sur- 
faces; brick  walls  where  indicated; 
suspended  metal  ceilings  in  archway 
and  vestibules;  artificial  stone  exterior 
trim;  marble  wainscot  and  partition; 
wood  doors,  trim  and  sish;  metal 
covered  doors  and  frames;  ste^l  roll- 
ing doors;  complete  plumbing,  heating, 
and  electric  lighting  and  pow.?r  sys- 
tems; fire  protection  system,  and  two 
freight    elevators. 

The  estimated  cost   is  $145,000  00. 
R.    L.    MARTIN. 
Lieutenant   Commander.   C.    E.    C.   U.    .S. 
N..    By    direction    of    Public    Works 
Officer, 


SWEDEN  TO  ELECTRIFY 

HER  STEAM  RAILROADS 


Attention   is  invited  to  the  (act  that 


STOCKHOLM— The  ever  increasing 
prices  for  coal  and  the  huge  freight 
changes  now  quoted  greatly  influenced 
the  Swedish  parliament  to  start  elec- 
trifying the  Swedish  state  railways. 
The  amount  granted  for  this  purpose 
was  23,000,000  krone  as  a  first  install- 
ment and  the  line  which  is  first  to  be 
electrified  is  that  between  Gothen  and 
Stockholm. 

It  is  expected  that  next  year  the 
parliament  will  grant  means  for  simi- 
lar work  on  the  big  trunk  lines  of 
Malmo-Stockhblm  and  Stockholm- 
Boden. 

♦ 

A  New  York  building  engineer  has 
demonstrated  that  large  structures 
can  be  safely  built  at  seashore  towns 
by  laying  concrete  foundations  directly 
on  the  sand  without  sinking  piling. 

WANTED  TO  BUY 
Hoisting    Engines,    Concrete 
Mixers,  Cranes — Draglines 
Or  any  Construction  Equip- 
ment 
EQUIPMENT  COR.  OF  AMERIC.*^ 
Lumber     Exchange     Building, 
^  Chicago.    lillnnis  _ 
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BUILDING  CONTRACTS 


SAN  FRANCISCO  COUNTY. 

1632 

Kissling 

Diestel 

1850 

1633 

Girls    Club 

Farquharson 

60000 

1634 

Same 

Same 

34000 

1365 

Majestic 

Kragen 

2000 

1636 

Allen 

Allen 

40000 

1637 

Braig 

American 

33000 

1638 

Bk  of  Italy 

Standard 

21500 

1639 

Hess 

Healing 

598 

1640 

Kinworth 

Wygant 

500 

1641 

Muller 

Stettin 

600 

1642 

Puccinelli 

Ferroni 

6800 

1643 

White   Lunch 

Owner 

2500 

1644 

Walkup 

Hamill 

3300 

1645 

Higgins 

Owner 

10000 

1646 

Western   Un 

Mai  loch 

1000 

1647 

Same 

Same 

1000 

1648 

United  Cigar 

Martin 

3000 

1649 

Beck 

Owner 

600 

1650 

McNeil 

Anderson 

1000 

1651 

Queen 

Dutton 

1800 

1652 

Moore 

Holt 

9970 

1658 

Rasmuson 

Matthias 

1425 

1654 

Olson 

Grimes 

750 

1655 

Hind 

Jensen 

2400 

1656 

Hueter 

Boxton 

900 

1657 

Wllliard 

Moller 

500 

1658 

Rasmusson 

Matthies 

1429 

1659 

Same 

Same 

1326 

1660 

Taylor 

Matthies 

646 

1661 

Lynch 

Matthies 

725 

1662 

Martin 

Todhunter 

800 

1663 

Strassburger 

Jensen 

22024 

1664 

Bradford 

Mohler 

5400 

1665 

Herlihy 

Mohler 

5000 

1666 

Griffith 

Diestel 

550 

1667 

Gradke 

Owner 

500 

1668 

Low 

Beck 

10000 

1669 

Medcrafgt 

Federal 

700 

1670 

Kitchen 

Owner 

500 

1671 

Melodia 

Moriano 

1000 

1672 

Mission 

Ahenfeld 

4400 

1673 

Wannemacher 

Diestel 

2500 

1674 

G    G   Milling 

Owner 

500 

1675 

Kroger 

Klingman 

500 

1676 

Lee 

Lindgren 

10000 

1677 

Schmitt 

Rosenberg 

500 

1678 

Allen 

MacDonaJd 

175000 

1679 

O'Neill 

Weisman 

3795 

1680 

First   Nfl   Bk 

U   S  Mtl 

8895 

681 

Rousseau 

Owner 

5000 

1682 

Kane 

Rossi 

3000 

1683 

Rothberg 

Levi 

2500 

1684 

Pomin 

Gilmore 

1000 

1685 

Doe 

McSheehy 

900 

1686 

Chiappelon 

Chase 

500 

x687 

Crude 

Owner 

4000 

1688 

Kambich 

Owner 

4000 

1689 

Smith 

Morton 

19000 

1690 

Paladini 

Downey 

77T 

1691 

Rasmuson 

Matthies 

132C 

1692 

Lynch 

Matthies 

725 

1693 

Taylor 

Matthies 

64f 

1694 

Asher 

Geary 

1975 

1695 

Same 

Kiiflwles 

3401 

1696 

Same 

Johnson 

1180H 

1697 

Same 

Malott 

31; 

1698 

Same 

Sovig 

134. 

1699 

Same 

Monihan 

247 

1700 

Same 

Petersen 

2451 

1701 

Petersen 

Owner 

4000 

1702 

Tamp 

Schultz 

8000 

1703 

Mottet 

Horstmeyer 

500O 

1704 

Franke 

Gardner 

500 

1705 

Silva 

Ginley 

825 

1706 

Rasmuson 

Matthies 

1429 

1707 

Weikert 

Jenkins 

1438 

PERMITS. 

REPAIRS 

(1632)  NOS.   55-57   FEDERAL  St.      Re- 
pair fire  damage  to  warehouse. 

Owner — Conrad      Kissling.    110      Sutter 
St.,   San    Francisco. 

Architect — Martin   A.   Sheldon,   110  Sut- 
ter St..  San  Francisco. 

Contractor — John    Diestel,    Russ    Bldg., 
San  Francisco. 

COST,    $1850 

FRAME   CLUB  BLDG. 

(1633)  S  HOWARD  175  E  17th.     Three 
.story    and       basement      frame      club 

buildine. 


Owner — Girls    Club,    Inc.,    507    Harrison 

St.,  San  Francisco. 
Architect — Julia     Morgan,      Merchants' 

Exchange  Bldg.,  San  Francisco. 
Contractor — D.     B.     Farquharson,     1760 

Ellis  St.,  San  Francisco. 

COST,    $60,00C 


ALTERATIONS 

(1634)      S  HOWARD  100  E  17th.     Alter 

residence  for  girls'  club. 
Owner — Girls'   Club,   Inc.,    607   Harrison 

St.,  San  Francisco. 
Architect — Julia      Morgan,      Merchants 

Exchange   Bldg.,   San   Francisco. 
Contractor — D.      B.    Farquharson,      1760 

Ellis  St.,  San  Francisco. 

COST,  $34,000 


ALTERATIONS 

(1635)    NO.   2434  MISSION  ST.     Remodel 

show  windows. 
Owner — Majestic    Millinery.     2434     Mis- 
sion St.,  San  Francisco. 
Architect — None. 

Contractor — Louis    Kragen.    743    Gough 
St.,  San  Francisco. 

COST,   $2000 


RESIDENCES 

(1636)E   THIRTIETH  AVE  84,   109,   134 
159  and    184   S  Lake.     Five   two-story 
and  basement  frame  residences. 
Owner — Allen  &  Co.,  168  Sutter  St.,  San 

Francisco. 
Architect^Earle   B.   Bertz,   68   Post   St., 

San  Francisco. 
Contractor— Allen  &  Co..  168  Sutter  St.. 
San   Francisco. 

COST,  18000  each 


RECORDED. 

GARAGE  AND  DELIVERY  BLDG. 

(1637)  NW  FULTON  AND  LAGUNA  N 
120  E  110  S  120  W  120.  All  work  for 
two-story  concrete  garage  and  de- 
livery building. 

Owner — H.   P.   Braig,   835   O'Farrell   St.. 

San  Francisco. 
Architect — Henry      Shermund,      Hearst 

Bldg.,  San  Francisco. 

Contractor—American       Concrete      Co., 

Humboldt  Bk.  Bldg.,  San  Francisco 

Filed  June  19,  '20.     Dated  June  15,  '20. 

Concrete   poured    to   roof   line...$825( 

Roof  on  and  building  enclosed..   825C 

Completed  and  accepted 8250 

Usual   35   days 825C 

TOTAL  COST.  $33,00C 
Bond,  none.  Sureties.  Norman  W.  Pot- 
ter and  J.  P.  Cauhapi.  Limit,  60  days 
after  recording  contract.  Forfeit. 
$20.      Plans   and    specifications   filed. 

ELECTRIC  WORK 

(1638)  NW  POWELL  AND  EDDY 
All  wor  for  electric  work  for  bank 
and  office  building. 

Owner — Bank    of    Italy.      Market      and 

Mason  Sts.,   San   Francisco. 
Architects — Bliss      &      Faville,      Balboa 

Bldg.,   San   Francisco. 
Contractor — Standard        Electric      Con- 
struction   Co.,    60    Natoma    St..    San 
Francisco. 
Filed  June  19,  '20.     Dated  May  29,  '20. 

Monthly   payments   of 75% 

Usual    35    days 25i% 

TOTAL  COST.  $21,501 
Bond,  $10,750.  Surety.  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  90  days  after  com- 
pletion of  granite  work.  Forfeit,  none. 
Plarts  and  specifications  filed. 

If  it  is  decided  in  90  days  from  date 
to  leave  out  the  outside  circuits  for 
decoration  deduct  $1,825  from  total  cost 


ALTERATIONS 

(1639)     NO.    2914    CLAY   ST.     Alter   for 
basement   garage. 

Owner- — Mrs.     Minna     Hess,     2914     Clay 
St.,   San    Francisco. 

Architect — Rebecca  Hess,  2914  Clay  St., 
San    Francisco. 

Contractor — Georg    Healing,    3665    Sac- 
ramento   St.,    San    Francisco. 

COST.     $598 


ALTERATIONS 

(1640)      NO.     256     COLLINGWOOD     ST. 
Remove  wood   floor  and  replace  wifh 
concrete. 
Owner — S.     N.    Kinworth,     256    Coling- 

wood   St.,   San   Francisco. 
Architect — None. 

Contractor — J.   N.   Wygant,   332   Divisa- 
dero    St.,    San    Francisco. 

COST,  $500 


STEPS 

(1641)      NO.     656    DOUGLAS    ST. 

struct   front   steps. 
Owner — Geo.    Muller,    Premises. 
Architect — None. 

Contractor — R.     H.     Stettin,     3645 
St.,   San   Francisco. 

COST, 


DWELLING 

(1642)      S    LOMBARD    106    3    S    Laguna. 
Two-story       and       basement       frame 
dwelling. 
Owner — M.     Puccinelli,     1827     Lombard 

St.,   San   Francisco. 
Architect — P.       Righetti,      668      Phelan 

Bldg.,    San    Francisco. 
Contractor — G.     Ferroni     &     Sons,     1926 
Filbert   St.,    San    Francisco. 

COST,    $6,800 


ALTERATIONS 

(1643)      N    MISSION    75    E    6th.      Install 
oil   tank    in   basement;   change   front; 
erect   mezzanine    floor. 
Owner — White    Lunch    Co.,    122    Kearny 

St..    San    Francisco, 
Architect — John    H.    Powers,    460    Mont- 
gomery  St..   San  Francisco. 
Days   work.  COST.    $2,500 


GARAGE  AND    STOREROOMS 
NE  LAGUNA  AND  FULTON  STS.     One- 
story   concrete    (private)    garage  and 
stoiage   rooms. 
Owner — Harry    P.    Braig.    Care    Archi- 
tect.  1230   Hearst   Bldg.,   San   Fran- 
cisco. 
Architect  —  Henry        Shermund.        1230 

Hearst    Bldg.,    San    Francisco. 
Contractor — American     Concrete     Co, 

COST,     $33,000 
NOTE — Recorded     contract     reported 
June   21,   1920.  No.   1637. 

RECORDED 

BUILDING 

(1644)  NW  NATOMA  100  SW  7th  SW 
25xNW  75.  All  work  tor  one-story 
and    basement    frame    building. 

Owner — W.    B.    Walkup.    447    Minna    St., 
San    Francisco. 

Architect — None. 

Contractor — Thos.      Hamill,     ,707      42nd 
Ave..   San   Francisco. 

Filed   June  21,   '20.     Dated  June   18,  '20. 

Frame    up     $1.1«0 

Completed    and    accepted I.IOU 

Usual     35     days 1.100 

Bond,    none.      Limit,    30    days.      Forfeit, 

none.      Plans  and   specifications   filed. 
NOTE — Permit    reported   June   17,   '20. 

No.    1621. 

TOTAL   COST.    $3,300 


w     Inesday,      June      30.      1920. 
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PBRMITS 

FRAME  FLATS 
»   (1645)      E    CHERRY    89-4    S    Washingr- 
tnn.     Two-Story  and  basement  frame 
1  ■-• )  flats. 
0«  ner— Chas.   W.   Higgins,   1306   Schra- 

der  St..  San  Francisco. 
Architect — Edward  E.  Young.  251  Kear- 
ny St..  San  Francisco. 
I     Days  work.  COST,  $10,000 


ALTERATIONS 

(1646)      NB    CALIFORNIA    AND    SAN- 
■ome.      New    tile    floor,    repair    wood 
and   plaster  work   in   offices. 
Owner- — Western   Union  Telegraph   Co.. 

742  Market  St.,  San  Francisco. 
Archntect — None. 

Contractor — J.   S.  Malloch.     180     Jessie 
St..  San  Francisco. 

COST.   $1000 


ALTERATIONS 

(1847)      NE    CALIFORNIA    AND    SAN- 
some.      Tile    floor,    stairway    and    re- 
pair plaster  work. 
Owner — Western   Union   Telegraph   Co., 

742  Market  St.,  San  Francisco. 
Architect — None. 

Contractor— J.    S.    Malloch.    180    Jessie 
St.,  San  Francisco. 

COST,   $1,000 


t  ALTERATIONS 

I    (1648)     N  W     FILLMORE  AND     EDDY'. 

I      General    alterations    for    cigar    store 
and  doughnut  mtg.  store. 
Owner — United  Cigar     Stores  Co.. 
Howard  St..  San  Francisco. 
Architect — Jos.   A.  O'Shaughnessy. 
Howard  St..  San  Francisco. 
'  Contractor — William  Martin.  110  Jessie 
i     ,     St.,  San  Francisco. 
I  COST.   $3000 


555 


555 


ALTERATIONS 

(1649)     NO.     4210  FORTY-THIRD  AVE. 
Raise    and   make   alterations    to   cot- 
I      tage. 

Owner — Alive  O.  Beck,  Premises. 
[Architect— Chas.     F.     Whittlesey,      555 

Clayton  St.,  San  Francisco. 
I  COST,  $500 


■  ALTERATIONS 

1(1650)      NO.  700  FOURTEENTH  ST.  Al- 
%.  terations    for    cigar    stand    and    card 
room. 
Owner — R.  D.  McNeil. 
Architect — None. 

Contractor — F.    Anderson,    2099   Market 
St.,  San  Francisco. 

COST,  $1000 


ALTERATIONS 

(1651)      NO.    924    GROVE.      General    al- 
terations and  changes  for  apartments 
Owner — J.  C.  Queen.  Premises. 
Architect — None. 

Contractor — L.  J.  Dutton,  904  O'Farrell 
St..  San  Francisco. 

COST.    $180U 


[ADDITION 

(1652)      NO.   337  HYDE.     One-story  ad- 
dition   to    present    four-story    apart- 
1     ment  house. 
[Owner — F.    W.    Moore.    308    Larkin    St., 

San  Francisco. 
.Vrchitect— C.   H.   Barrett.   Hotel   Wash- 
ington. San  Francisco, 
'ontractor — O.    C.    Holt.    110    Jessie    St.. 
San  Francisco. 

COST.    $9970 


ESIDEINCE 
(1653)      W   LUNADA  WAT   200   S   Mer- 
cedes Way.     Two-story  and  basement 
I    frame  residence. 

fcwner — Urban    Realty    &    Improvement 
1        Ca..  85  Cerritos  Ave..  San  Francisco 
s.itpct — Harold    G.    Stoner.    85    Cer- 
ritos Ave..   San  Francisco, 
ructor — W.    C.    Duncan      &      Co..    85 
I".      Cerritos  Ave..  San  Francisco. 

COST,  $17,000 


REPAIRS 

(1655)     NO.   2631   MISSION  ST.     Repair 

fire   damage    to  stores. 
Owner— Hind    &    Co.,     Inc.,     245     Mont- 
gomery   St..   San    Francisco. 
Architect — None. 

Contractor — James    Jensen,    550    Valen- 
cia  St..   San    Francisco. 

COST.    $2,400 


Un. 


UNDERPIN 

(1656)      W    POLK    25    S   O'Farrell. 

derpin    present   building. 
Owner — E.    L.    Hueter,    Flatiron    Bldg., 

Sa,n   Francisco. 
Architect — None. 

Contractor — Boston     and    Zwieg,     1032 
Hearst   Bldg.,  San   Francisco. 

COST  $900. 


ALTERATIONS 

(1657)      SE    PIERCE    AND    LOMBARD 
Sts.     Alter  for  candy  store  and  cigar 
stand. 
Owner — Mr.    Williard,    614    Call    Bldg., 

San    Francisco. 
Architect — None. 

Contractor — R.     W.     Moller.     614     Call 
Bldg.,    San    Francisco. 

COST.    $500 


MOVE    RESIDENCE 

(1668)      NO.      2689      SAN      JOSE      AVE. 
Move    residence    from    front    of   lot. 

Owner — Ola    Rasmuson.   ■ .  , 

Architect — Lewis  M.   Gardner.   942  Pine 

St..   San   Francisco. 
Contractor — Henry      C.      Matthies,      ISO 
Jessie   St.,   San    Francisco. 

COST,    $1,429 


MOVE   RESIDENCE 

(1659)      NO.      2729      SAN      JOSE      AVE. 
Move   residence   from  front  of  lot. 

Owner — Ola    Rasmuson,   . 

Architect — Lewis       M.       Gardner,       942 

Pine    St..    San    Francisco. 
Contractor — Henry      C.      Matthies,      180 
Jessie   St.,   San   Francisco. 

COST,    $1,326 


MOVE    RESIDENCE 

(1660)      NO.      2639      SAN      JOSE      AVE. 

Move   residence   from    front  of  lot. 
Owner — Katherine       M.       Taylor,       340 

Church   St.,   San   Francisco. 
Architect — Lewis  M.   Gardner,   942   Pine 

St.,    San    Francisco. 
Contractor — Henry     C.     Matthies,      180 

Jessie   St..   San   Francisco. 

COST,   $646 


MOVE   RESIDENCE 

(1661)      NO.    2909    SAN   JOSE   AVENUE. 

Move  residence   from  front  of  lot. 
Owner — Jeremiah    Lynch,    2378    Folsom 

St.,   San   Francisco. 
Architect — Lewis  M.   Gardner,  942  Pine 

St.,  San  Francisco. 
Contractor — Henry      C.      Matthies,      180 

Jessie    St.,    San    Francisco. 

COST,  $725 


ADDITION 

(1663)  NO.  153  TWENTY-FIFTH  AV. 
Add  sub  room  and  stairway  to  resi- 
dence. 

Owner — Mrs.  H.  T.  Martin,  153  25th 
Ave.,  San  Francisco. 

Architect— None. 

Contractor — Geo.      C.      Todhunter,      442 
29 til   Ave.,   San   Francisco. 

COST,   $S00 


RECORDED 

CLASS  "C"  BLDG. 

(1663)      W    MONTGOMERY       137-6       N 
Sutter  N  34-4HxW  60.     All  work  for 
reinforced   concrete   Class   "C"   build- 
ing. 
Owner — I.    Strassburger. 
Architect — Sylvain    Schnalttacher,      233 

Post  St.,  San  Francisco. 
Contractor — G.   P.  W.  Jensen,  320  Mar- 
ket St.,   San   Francisco. 
Filed  June  22,  "20.     Dated  June  15.  '20. 

On  3rd  of  each  month 75% 

Usual   35   days 25% 

TOTAL  COST.  $22,024 


Bond,  $11,012.  Sureties.  Frederick  W. 
Snook  and  H.  M.  Schneider.  Limit.  90 
days.  Forfeit,  nonp.  Plans  and  speci- 
fication:   filed. 

NOTE:— Permit  r^^ported  June  17.  '20, 
No.   1620. 


RESIDE.XCE 

(1664)  E  TWENTY-FOURTH  AVE. 
275  N  Anza  St.  All  work  tor  a  one- 
story  and   basement  frame  residence. 

Owner— \Vm.    Bradford.    319    2Sth    Ave., 
San   Francisco. 

Architect — None. 

Contractor — Thos.     K.    Mohler,     380    5th 
Ave..    San    Francisco. 

Filed  June    23,   '20.     Dated  June   21,  '20. 

Rough    frame    up $1,350 

Brown    coated    1,350 

Completed   and   accepted    1,350 

Usual   35   days    1,350 

TOTAL    COST,    $5,400 

Bond.    none.      Limit.    90    days.      Forfeit, 

none.      Plans   and   specifications    filed. 
NOTE — Permit   reported   June    11,  '20. 

No.   1576. 


RESIDENCE 

(1665)  W  THIRTY-FIRST  AVE.  175 
S  CLEMENT.  All  work  for  one- 
story  and   basement  frame  residence. 

Owner — Ambrose  Herlihy,  307  7th  St.. 
San   Francisco. 

Architect — None. 

Contractor — Thos.  E.  Mohler.  380  5th 
Ave..  San  Francisco. 

Filed  June  22,   '20.     Dated  June  21.  '20. 

Rough    frame    up $1,250 

Brown     coated 1.250 

Completed   and   accepted    1.250 

Usual    35    days    1.250 

TOTAL  COST.   $5,000 

Bond,    None.      Limit,    90    days.      Forfeit, 

none.  Plans  and  specifications,  none. 
NOTE — Permit  reported  June  18.  '20. 

No.    1627. 


ALTERATIONS 

(1654)      NO.   446  MARKET.   General  al- 
terations    and  changes       for  restau- 
rant. 
Owner — J.  J.  Olson,  Premises. 
Architect — None. 

Contractor — Grimes    &    Drew,    134    Bat- 
tery St.,  San  Francisco. 

COST,  $750 


PERMITS 


REPAIRS 

(1666)      NO.     2629    CLAY.       Repair    fire 

damage  to  flats. 
Owner — Dr.    A.    C.    Griffith,    2142    Pierce 

St.,   S.in  Francisco. 
Architect — None. 

Contractor — John      Diestel,      248      Russ 
Bldg.,  San  Francisco. 

COST,    $550 


GARAGE 

(1667)      NW     FORTY-.SEVENTH     AVIJ 

and  Moraga,  One-story  frame  private 

garagf. 
Owner — Edwin    H.    Gradke,    1699    47th 

Ave..  San  Francisco. 
Architect — None. 
Day's  work.  COST.   $500 


ALTERATIONS 

(1668)      NO.  532  GRANT  AVE.     General 
alterations   and   changes   for   restau- 
rant. 
Owner — Shanghai  Low,  Premises. 
Architect — None. 

Contractor — John    E.    Beck.    110    Jessie 
St..  San   Francisco. 

COST.   $10,000 


MARQUISE 

(1669)      NO.   964   MARKET.     Erect  gal- 
vanized  iron   marquise. 
Owner — Dr.  H.  C.  Medcraft.  964  Market 

St..  San   Francisco. 
Architect — None. 

Contractor — Federal     Electric     Co.,     19 
Minna  St.,  San  Francisco. 

COST,    $700 
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SHOP 

(1670)      SE  OAK  GROVE  AND  HARRI- 
son.      One-story      frame      blacksmith 
shop. 
Owner— A.  W.   Kitchen,  110  Market  St., 

San    Francisco. 
Architect — None. 

Contractor — A.   W.    Kitchen    &   Co.,   110 
Market  St.,  San  Francisco. 

COST,  $500 


ALTERATIONS 

(1671)      NO.      2803      SAN      JOSE      AVE. 
General   alterations   and  changes   for 
store  and  dwelllng^. 
Owner — Antonio   Melodia,   Premises. 
Architect — A.   Melodit.     2803   San     Jose 

Ave..    San    Francisco. 
Contractor — F.    Moriano,    621    Bosworth 
St.,  San  Francisco. 

COST.  $1000 


RESIDENCE 

(1672)      SW  SANTA  ROSA  AND  CAPIS- 
trano.  One-story  and  basement  frame 
residence. 
Owner — Mission   Terrace  Co.,  31S  Kear- 
ny St.,  San  Francisco. 
Architect — H.  C.   Baumann,  251  Kearny 

St..  San  Francisco. 
Contractor — H.  Ahnefeld.  554   Anderson 
St..   San   Francisco. 

COST.   $4400 


REPAIRS 

(1673)    N  SEVENTEENTH  75  E  Folsom 

Repair  fire  damage  to  store  house. 
Owner — Robert      Wannemacher.        1049 

Stanyan   St..   San  Francisco. 
Architect — None. 

Contractor — John      Diestel.      248       Russ 
BIdg..  San  Francisco. 

COST.  $2500 


ALTERATIONS 

(1674)      NW     SIXTH    AND    HUBBELL 
Raise   roof;   concrete     floor;   add 
concrete   foundation   for  shop. 

Owner — Golden    Gate    Milling    Co., 
and   Hubbell,   San   Francisco. 

Architect — None. 

Day's  work,  COST. 


to 


6th 


00 


GARAGE 

(1675)      NO.   1776  TURK  ST.     One-story 

frame  private  garage. 
Owner — John    Kroger.      909      York      St.. 

San   Francisco. 
Contractor — L.      Klingmann.      715    16th 
Ave.,  San  Francisco. 

COST,    $500 


AUTO  SALES  ROOM 

(1676)      NE      VAN      NESS      AVE      AND 
O'Farrell.     One-story  reinforced  con- 
crete auto  sales  rooms. 
Owner — Don  Lee.  California     and     Van 

Ness  Ave..  San  Francisco. 
Architect — Weeks  &  Day.  Phelan  Bldg.,  ■ 

San  Francisco. 
Contractor — Lindgren    Co.,    Monadnock 
Bldg.,  San  Francisco. 

COST.  $10,000 


ALTERATIONS 

(1677)      NO.     1616    VALLEJO.       Cement 

floor   and    alter   for   private   garage. 
Owner — E.  A.  Schmitt.  Premises. 
Contractor — E.   Rosenberg.   2519   Wash- 
ington St..  San  Francisco. 

COST.  $500 


AUTO  SALEb  ROOMS 

(1678)  SW  WASHINGTON  AND  VAN 
Ness  Ave.  Four-story  reinforced  con- 
crete auto  sales  rooms  and  service 
shop. 

Owner — L.  D.  Allen,  Inc..  1625  Van 
Ness  Ave..  San  Francisco. 

Architect — Building  Dept.  of  Owner. 

Contractor — MacDonald  &  Kahn,  907 
Rialto  Bldg..  San  Francisco. 


Crete    walls    for    one-story    concrete 
building. 
Owner — Anastasia  O'Neill,   68   Post  St., 

San  Francisco. 
Architect — L.  A.  Secor,  1662  Vallejo  St., 

San  Francisco. 
Contractor — L.   M.   Weismann     &     Son, 

1955   Market   St.,   San   Francisco. 
Filed  June  23,  '20.     Dated  June  3,  '20. 

Trusses  in  place $948.75 

Roof  and  glass  in   place 948.75 

Accepted    948.75 

Usual  35  days 948.75 

TOTAL  COST,  $3795.00 
Bond,  $1897.50.  Surety,  Thos.  J.  Gullfoy. 
Limit.  30  days.  Forfeit,  none.  Plans 
and   specifications   filed. 


COST.   $175,000 
CONCRETE  BLDG. 

(1679)      SW    FOURTH    30    NW    Freelon 
NW  50xSW  80.     All  work  except  con- 


SHEET  METAL  WORK 
(1680)      W    MONTGOMERY    75    N    Post 
W  160xN  100.     Sheet  metal  work  for 
two  and  three-story  Class  "A"  build- 
ing. 
Owner — The   First     National  Bank     of 
San  Francisco.  NW  Montgomery  & 
Post  Sts..  San  Francisco. 
Architect — C.     E.     Gottschalk.     Phelan 

Bldg..  San  Francisco. 
Contractor — United    States    Metal    Pro- 
ducts Co..   555   10th  St.,   S.   F. 
Filed  June  23.  '20.     Dated  June  11,  '20. 

Monthly  payments  of 75% 

Usual   35   days 25% 

TOTAL  COST,  $8895 
Bond.  $4450.  Surety,  American  Indem- 
nity Co.,  Limit,  as  required.  Forfeit, 
none.     Plans  and   specifications  filed. 


(1681)      S  BUSH  167-6  E  Larkin.     One- 
story  reinforced  concrete  store. 
Owner — A.  F.   Rousseau.  110  Sutter  St., 

San  Francisco. 
Architect — ^Rousseau    &    Rousseau,    110 

Sutter  St.,  San  Francisco. 
Day's  work.  COST.  $5000 


FRAME  FLATS 

(1682)      N  CHESTNUT  200     E     Laguna. 
Two-story  and  basement     frame   (2) 
flats. 
Owner — Martin    Kane,    1687    Greenwich 

St..  San  Francisco. 
Architect — None. 

Contractor — Frank    Rossi,    1795    Filbert 
St..  San  Francisco. 

COST.    $3000 


ALTERATIONS 

(1683)      NO.    110   GEARY.     Install   new 
story    front;    erect    mezzanine    floor, 
etc. 
Owner — A.    Rothberg-,  Premises. 
Architect — None. 

Contractor— S.    Levi,    243    7th    St..    San 
Francisco. 

COST.    $2500 


ALTERATIONS 

(1684)      NO.       951       MARKET.         Alter 
front;  install  show  windows,  etc.,  for 
store. 
Owner — Wm.  C.  Pomin.  975  Market  St., 

San  Francisco. 
Architect — None. 

Contractor — T.   D.     Gilmore.      126     Mc- 
Allister St.,  San  Francisco. 

COST.    $1000 


REPAIRS 

(1685)      MARKET.  HAYES  &  LARKIN. 
Repair   sidewalk    and      recoat      same 
with  asphalt,   rebrace  concrete  bulk- 
head on  Hayes  street  side. 
Owner — Charles   Doe.   43    Main    St..    San 

Francisco. 
Architect — None. 

Contractor — Jas.  B.  McSheehy.  1147  Do- 
lores St..  San  Francisco. 

COST.  $900 


ALTERATIONS 

(1686)      E  NINETEENTH  200  S  Eureka. 
Raise  concrete  wall;  cement  floor  and 
build   runway   for  private  garage. 
Owner — J.   Chiappelon.   258   Eureka   St.. 

San   Franciscao. 
Architect — None. 

Contractor — S.     A.     Chase,     80     Douglas 
St.,  San  Francisco. 

COST,  $501) 


FRAME  FLATS 

(1687)      E  NAPLES  r,0  S  France.     Two- 
story  and  basemen;  frame  (2)  flats. 
Owner — Angelo    Crude.    707    Naples    St.. 

San   Francisco. 
Architect — None. 
Day's  work.  COST.  $40«« 


FRAME   RESIDENCE 

(1688)      W    SAN   BRUNO      125      S  Mari- 
posa.    Two-story   frame   residence. 
Owner — John   Kamblch.     531     Vermont 

St..  San  Francisco. 
Architect — None. 
Day's    work.  COST,    $3000 


RESIDENCE 

(1689)      NW    ST.    FRANCIS   WAY   AND 
San   Fernando   Blvd.     Two-story  and 
basement  frame  residence  and  garage 
Owner — Dr.  Wallace  B.  Smith.  391  Sut- 
ter St..  San  Francisco. 
Architect — Henry    H.      Gutterson.      278 

Post  St..  San   Francisco. 
Contractor — John   Morton,      180     Jessie 
St.,  San  Francisco. 

COST,    $19,000 


BOILERS 

(1690)      FOOT  OF   TAYLOR   ST.      Build 

up  two  boilers  for  cannery. 
Owner — Paladini   Cannery. 
Architect — None. 

Contractor — John   Downey.   260  Natoma 
St..  San  Francisco. 

COST.  $770 


RECORDED 

MOVE  RESIDENCE 

(1691)      SE   SAN  JOSE   AVE   121.50  SW 

Whipple  Ave;  No.  2729  San  Jose  Ave. 

Moving,    foundation,    under    pinning, 

inclosure.   steps   for  one-story  frame 

residence. 
Owner — Ola  Rasmuson. 
Architect — Lewis  M.   Gardner,   942   Pine 

St..  San  Francisco. 
Contractor — Henry     C.     Matthies,      180 

Jessie  St..  San  1-rancisco. 
Filed  June  24,  '20.     Dated  June  15,  '20. 

Moved   and  enclosed $663 

Completed    and    accepted 663 

TOTAL  COST,  $1326 
Bond,  $663.  Sureties.  Wm.  A.  Rainey 
and  D.  J.  Sullivan.  Limit.  40  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE: — Permit  reported  June  23.  '20. 
No.    1659. 


MOVE  RESIDENCE 

(1692)      SE    SAN    JOSE    AVE    75.5    SW 
Lawrence    Ave;    No.     2909    San    Jose 
Ave.      All    work   for   cutting   founda- 
tions,   grading,    underpinning,    steps,    i 
etc.,    for   one-story    frame    residence. 

Owner — Jeremiah  Lynch,   2378      Folsom 
St..  San  Francisco. 

Architect — Lewis  M.   Gardner.  942  Pine 
St..  San  Francisco. 

Contractor — Henry     C.     Matthies,     180 
Jessie  St..  San  Francisco. 

Filed  June  24.  '20.     Dated  June  21.  '20. 
Building  moved  and  enclosed.  ..  .$362 

Completed    and    accepted 363 

TOTAL   COST.    $725 

Bond.    $363.      Sureties.    Wm.    A.    Rainey 

and    D.    J.    Sullivan.        Limit.      40    days 

Forfeit,  none.     Plans  and  specifications 

filed. 

NOTE: — Permit  reported  June  23,  '20. 

No.   1661. 


MOVE    RESIDENCE 

(1693)  SE  SAN  JOSE  AVE  81.62  NE 
Naglee  Ave:  No.  2S39  San  Jose  Ave. 
All  work  for  cutting,  foundations, 
grading,  underpinning,  steps,  etc..  for 
one-story  frame  residence. 
Owner — Katherine       M.       Taylor.       340 

Church  St..  San  Francisco. 
Architect — Lewis  M.   Gardner.   942   Pine 
St..  San  Francisco.  .', 

Contractor — Henry      C.      Matthies.      1801 

Jessie  St..  San  Francisco. 
Filed  June  24.  '20.     Dated  June  11,  '20. 
Building  moved  and  enclosed ...  .$32! 

Completed  and  accepted 32! 

TOTAL  COST.  $646 
Bond.    $363.      Sureties,   Wm.   A.    Rainey 
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and  D.  J.  Sullivan.  Limit,  40  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE: — Permit  reported  June  23,  '20. 
No.  1660. 


ALTERATIONS 

(1694)  S  SACRAMENTO  156-3  W  Fill- 
more W  50xS  132-6.  Hardwood  floor 
work  for  alterations  of  frame  resi- 
dence into  apartments. 

Owner — Lillie   Asher. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Contractor — Geary  Floor  Co.,  110  Jessie 
St..   San   Francisco. 

Filed  June  24,  '20.     Dated  Feb.  27,  '20. 

Roughing     in     done 50% 

Completed   and   accepted 25% 

Usual   35   days 25% 

TOTAL  COST.  tl975 

Bond,    limit,   forfeit,    none.      Plans   and 

specifications  filed. 


(1695)      LATHING    AND    PLASTERING 
on  above. 

Contractor — A.    Knowles,      Call      Bldg., 
San    Francisco. 

Filed  June  24,  '20.    Dated  Mar.  19,  '20. 

Brown    coated    50% 

Completed  and  accepted 25% 

Usual  35  days 25% 

TOTAL    COST,    $3400 

Bond,   limit,   forfeit,   none.     Plans   and 

specifications  filed. 


(1696)      CARPENTER         AND         MILL 
work  on  above. 

Contractor — J.      Harold      Johnson,    180 
Jessie  St.,  San  Francisco. 

Filed  June  24.  '20.     Dated  Feb.  19,  '20. 
25%  on   completion  and   acceptance 

of  frame   work 

50%  to   be   divided   in   payments   as 

work  progresses 

25%  usual  35  days  aff'^r 

TOTAL    COST,    $11,800 

Bond,    limit,    forfeit,   none.      Plans   and 

specifications  filed. 


(1697)      ROOFING  ON  ABOVE. 
Contractor — Malott     &     Peterson,     Mo- 

nadnock   Bldg.,   San   Francisco. 
Filed  June  24.  '20.     Dated  Mar.  4,  '20. 

on  Completion    75% 

Usual   35   days 25% 

TOTAL  COST,  $318.50 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


(1698)      PAINTING.       TINTING        AND 
papering  on  above. 

Contractor — C.  B.  Sovig,  3451  Geary  St., 
San   Francisco. 

Piled  June  24,  '20.     Dated  Feb.  24,  '20. 

As    work    progresses 75% 

Usual  35  days 25% 

TOTAL  COST.  $1345 

Bond,   limit,    forfeit,    none.      Plans   and 

specifications  filed. 


PKRMITS 

DWELLING 

(1701)      N  BALBOA     32-6  E  34th     Ave. 
One-story  and  basement  frame  dwell- 


(1699)      PLUMBING,       GAS       PITTING, 
etc.,  on  above. 

Contractor — W.   J.   Monihan,    3003   Sac- 
ramento  St.,  San  Francisco. 

Filed  June  24.  '20.     Dated  Feb.  27,  '20. 
On    installation    of   material   and 

labor  furnished 75% 

Usual   35   days 26% 

TOTAL  COST,    $2474 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications    filed. 


ing. 


Owner— W.  C.  Petersen, 

St.,  San  Francisco. 
Architect — None. 
Day's  work. 


610     Fillmore 


COST,  $4000 


ALTERATIONS 

(1702)      SE      ELLIS      AND      BOURBON. 
Present  store     to  be  added     to  hotel 
with  rooms  and  baths;  change  stair- 
ways, etc. 
Owner — F.  W.  Tamp,  Cr.  Architect. 

Architect Arthur  G.  Scholz,  839  Phe- 

lan  Bldg.,  San  Francisco. 
Contractor — Schultz      Constr.      Co.,      46 
Kearny  St.,  San  Francisco. 

COST,  $8000 


(1700)      STEAM         HEATING,         HOT 
water  and   storage   tank   on   above. 

Contractor — C.    Petersen    fo.,    730   Lar- 
kin  St..  San  Francisco. 

Filed  June  24.  '20.     Dated  Feb.  19,  '20. 

Roughing    in    done 25% 

On    oompletion     25% 

On  completion  nnd  acceptance.      25% 

Usual    35    days 25% 

TOTAL    COST,    $2450 

Bond,  .limit,   forfeit,    none.      Plans   and 

specifications  filed. 


ALTERATIONS 

(1703)     N  HOWARD  bet.     Second     and 
Third.     Cut  in  light  shafts  for  room- 
ing house. 
Owner — Henry  Mottet.     Marley     Hotel, 

San  Francisco. 
Architect — None. 

Contractor — W.  Horstmeyer  Co.,  31  Ord 
St.,  San  Francisco. 

COST.  $5000 


ALTERATIONS 

(1704)      NW   NORTH   POINT   &   HTDE. 

Minor  changes  for  vegetable  store. 
Owner — Tony  Franke,  Premises. 
Architect — None. 

Contractor — K.   C.   Gardner,     335     Ray- 
mond Ave.,  San  Francisco. 

COST,    $500 


ALTERATIONS 

(1705)      NO.   146  TWELFTH  AVE.     Re- 
model front,  painting,  etc.,  for  dwig. 
Owner — J.  Silva,  Premises. 
Architect — None. 

Contractor — E.   Ginley,      131    5th     Ave., 
San  Francisco. 

COST,   $825 


RECORDED 

MOVE  RESIDENCE 

(1706)  SE  SAN  JOSE  AVE  10-..24  NE 
Whipple;  No.  2689  San  Jose  Ave.  All 
work  for  moving  foundations,  under- 
pinning, enclosure,  steps,  etc.,  for  a 
one-story  frame  residence. 

Owner — Ola  Rasmuson. 

Architect — Lewis  M.   Gardner,   942   Pine 
St.,  San  Francisco. 

Contractor — Henry     C.     Matthies,      180 
Jessie  St.,   San   Francisco. 

Filed  June  25,  '20.    Dated  June  15,  '20. 

Moved  and  enclosed $714 

Completed  and  accepted 715 

TOTAL  COST,  $1429 

Bond,    $715.      Sureties,   Wm.    A.    Rainey 

and  D.  J.     Sullivan.     Limit,     40     days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

NOTE: — Permit  reported  June  22,  '20. 

No.    1658. 


MOVE  RESIDENCE 

(1707)  SW  MARKET  ST.  Extension  & 
23rd  St.  100  ft,  on  Market  St.  Exten- 
sion and  50  ft.  on  23rd  St.  Moving, 
foundations,  grading,  underpinning, 
steps,  etc.,  for  one  and  one-half-story 
frame  residence. 

Owner — Jacob  Weikert,  Premises. 

Architect — Lewis  M.  Gardner,  942  Pine 
St.,   San  Francisco. 

Contractor — Jas.  A.  Jenkins  and  R. 
Brown,  224  Falcon  Ave.,  San  Fran- 
cisco. 

Filed  June  25,  '20.     Dated  June  23,  '20. 
Building  moved  and  enclosed. . .  .$719 

Completed  and  accepted 719 

TOTAL  COST,  $1438 

Bond,  $719.     Sureties,  J.  P.  Hamann  and 

H.  C.  Jenkins.  Limit,  40  days  from  date 

of  contract.     Forfeit,  none.     Plans  and 

specifications  filed. 

NOTE: — Permit  reported  May  26,  '20. 

No.    1406. 


COMPLETION  NOTICES 


SAN    PR.\NCISCO    COUJVTY 


June  24,  1920— SW  FIFTEENTH 
Ave.  and  Geary  W  142  S  100  E 
39-5%  th  5  in.  in  SE  direction  % 
in.  E  102-5%  th  100-5.  Ben 
Schloss    to    The    Turner    Co.,    June 

15:    Same    June    19,    1920 

June  24,  1920— SW  TWENTY-FIRST 
Ave.  and  Cabrillo  E  30xS  100. 
Mildred  Bos.  M.  B.   and  J.   J.   Dris- 

coll    to   John   Little June   11,    1920 

June  24,  1920 — N  EDDY  112-6  E  Polk 
E    25xN    120.      Edward    J.    Lewis    to 

Robert   Cohen June    18,    1920 

June  24,  1920 — NW  WASHINGTON 
and    Laurel    W    82-6xN    100.      C.    J. 

Hillard    to    Thos.    F.    Rigney 

June    18.    1920 

June  24,  1920 — SW  SOUTHWCKJD 
Drive  Dist.  1  NW  from  SE  line 
lot  23  NW  94  S  9  deg.  45'  25"  W 
140.  428  S  75  deg.  22'  E  72  N  16  deg. 
41'  51"  E  106.694  lot  22  ptn  23  and 
24  Blk.  3196  Westwood  Park. 
Amanda  A.  Olsen   to  Olaf  Olsen.... 

June    23,    1920 

June  24,  1920 — NW  ELLIS  AND 
Jones.  L.  C.  and  Katherine  T. 
Mendel        to        Standard        Electric 

Constr.    Co June    14,    1920 

June  23,  1920. — SE  FOURTH  AND 
Perry  S  80xE  125.  L  H  Enemark, 
Trustee,  to  L  F  Fischer. June  22,  1920 
June  23,  1920 — E  FORTY-EIGHTH 
Ave  120  N  Cabrillo  N  150xE  120. 
R  N  Gibson  to  whom  it  may  con- 
cern  June    2,    1920 

June  23,  1920— N  HAYES  137-6  E 
Gough,  Richard  Rountree  to  whom 

it   may   concern June    20.    1920 

June  23,  1920 — W  FORTIETH  AVE 
31-8  N  Geary  N  80xW  65-939.  Geo 
A  Bertram  to  Theodore  D  and  Rol- 

lin  E  Meyer June  23,  1920 

June  23,  1920— W  CONCORD  150  N 
Morse  N  30xW  90.     Patrick  Horgan 

to  Patrick  Horgan June   23,   1920 

June  23,  1920 — E  TAYLOR  24-6  N 
Sacramento  21-6x60.  Jno  M  and 
Josephine      Glennan      to    Thos      P 

Barry June  23.   1920 

June  23.  1920— E  MISSION  AND 
Spear  NE  lOOxSE  100.  Associated 
Oil  Co  to  Barrett  &  Hilp.June  14,  '20 
June  19,  1920 — E  THIRTY-FIFTH  AV 
125  N  Geary  N  25xE  120.  Lillian 
Green   Acton   and   William   B   Acton 

to  Meyer  Bros June  18,  1920 

June  18.  1920 — LOT  3  BLK  1  St. 
Francis  Wood  Extn  No.  1.  Garden 
Homes  Co  to  whom  it  may  concern 

June  17,  192( 

June  18,  1920— LOT  22  BLK  24  St. 
Francis  Wood  Extn  No.  2.  Garden 
Homes  Co  to  whom  it  may  concern 

June    10,    1920. 

June  18,  1920— SW  .SEVENTH  AND 
Natoma  75x125.     T  W  Corder,  Inc  to 

Samuel  Schell June   14.   1920 

June  18,  1920— E  FORTY-FIRST  AVE 
200  S  Balboa  S  25xE  120.  W  C  Pet- 
ersen to  whom  it  may  concern 

June  18,   1920 

June  21,  1920— S  CALIFORNIA  82-6 
W  Front  W  27-6xS  91-8.  Walter 
H.  Sullivan  to  George  D.  Mac- 
Gruer  and  Robt.  M.  Simpson  (as 
MacGruer  &  Simpson) ...  .June  17,  1920 
June  21.  1920— S  CALIFORNIA  82-6 
W  Front  W  27-6xS  91-8.  Walter 
H.  Sullivan  to  Fennell  &  Chisholm 
Standard   Electric  Construction  Co., 

C.  E.   Gordan,  The  Turner  Co 

June   17,  1920 

June  21,  1920— S  CALIFORNIA  82-6 
W  Front  W  27-6xS  91-8.  Walter  H. 
Sullivan   to  Richard  J.  H.  Forbes.. 

June  19,   1920 

June  21,  1920— LOT  26  PORTION  LOT 
27,  BLK.  3166,  Westwood  Park. 
Frank  C.  Barnes  to  L.  R.  Barnes.. 
June  22,  1920— LOT  15  BLK  12. 
Crocker  Amazon  Tract.  Martin 
Pearson  to  whom  it  may  concern.. 
June    21,    1920 
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June  22,  1920—  ENINETEENTH  AVE 
275  S  Balboa  S  25xE  120.  Wm  A 
Miller   to   whom    it   may   concern.. 

June    21.    1920 

June  22.  1920— E  NINETEENTH  AVE 
300  S  Balboa  S  25xE  120.  Wm  A 
Miller  to  whom  it  «iay  concern... 

June  21,  liiao 

June  22.  1920— LOTS  10  AND  12  BLK 
3166,  Westwood  ParK.  Hans  Nel- 
son to  Nelson  Bros June  17.  1920 

June  22.  1920— SE  EIGHTH  AV  AND 
Lincoln  "V%'ay.  Karl  H  Holmgren  to 
whom  it  may  concern. .  .June  22.  1920 
June  21.  1920— SW  CALIFORNIA  AND 
Battery  S  89xW  103-8^4.  The 
Robt  Dollar  Co  to  Dinwiddle  Con- 
struction   Co June    1.    1920 

June  21,  1920— E  SEVENTH  AVE.  175 
Judah    S    25.KE    120.      Philip    Young 

to  M.  C.   Warnock June  19.   1920 

June  21,  1920— SW  CALIFORNIA  AND 
Battery  S  89xW  lOS-SH-  The  Rob- 
ert Dollar  Co.  by  Dinwiddle  Con- 
struction Co  to  A  Knowles.  Wm 
F.    Wilson     Co.,     Electrical    Constr. 

Co.    and    California    Steel    Co 

June  1.   1920 

June  21.  1920— E  GOUGH  87-6  N  Cali- 
fornia N  50  E  100  S  37-6  W  45  S 
12-6  W  55.  Edward  E.  Toung  to 
whom  it  mav  concern .  .June   21,    1920 


BUILDING  CONTRACTS 


LIENS  FILED 


S.*X    FRANCISCO    COUXTY. 


June  24.  1920— W  THIRTY-SIXTH 
Ave.  125  S  Lincoln  Way  S  25  W 
120  Jos.  Johnson  vs.  Edw.  Lande- 
grin    ?252.70 


LEASES 

SAN    FRANCISCO    COUNTY. 


June  19,  1920— SW  GEARY  &  LARKIN. 
P  J  and  wife  Mary  Gartland  to  Peter 
Annino.'f.    Nestor    Anninos    and    Peter 

Metaxas       4    years    4   months.      $71,720. 

June  16.  1920— NO.  125  ELLIS  SE  Cor. 
Anna  Lane.  L  I  Scott  and  Alice  S 
K  Smith  to  Marguerite  Pretor.  5 
years.    $22,500. 

June  17  1920— SE  LARKIN  &  WASH- 
ington  S  68-9xE  100.  A  P  Rousseau 
to  LlUie  Pellegrino  and  Luoiii  Lomax. 
6  years.      $57,000. 

June    24,    1920— N    HAIGHT    BET.    Ma- 
sonic Ave  and  Ashbury.     Jacob  and 
Kate    Goldberg    to    United    States    of 
America.      10   years.      $2,160.        ,„„^ 

June  24,  1920— NO.  1211  FILLMORE. 
Peter  Rossi  to  Coleman  Attell.  5 
years.     $93   per  month. 

June  23.  1920— SW  EIGHTEENTH  AND 
Mission  S  85xW  160.  Henrietta  D 
Merrill  to  John  K  Milonas.  10  years. 
$42,000. 


Notice  of  Non-Responsibility 

SA.N     FRA.NCISCO     COUNTY. 


ALAMEDA 

COUNTY. 

1389 

Koester 

Owner 

1390 

Novelty 

1391 

Damianakes 

1392 

Werner 

1393 

MacGregor 

Owner 

1394 

Real 

1395 

OKane 

1396 

Shaw 

Faulkes 

1397 

Blackman 

1398 

R  C   Archbish 

op     Furlong 

1399 

Rehillis 

Bunney 

1400 

1st  Pres  Chr 

Burllngame 

1401 

Blackleoge 

Lehman 

1402 

Brazier 

1404 

Mauzy 

Hansson 

1405 

La  Rue 

1406 

Panaris 

1407 

Marre 

1408 

Mulverney 

McPherson 

1409 

Saing 

1410 

Noble 
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APARTMENTS 

(1394)      W  COLLEGE  AVE  200  S  Wool- 
sey,  Berkeley.       Two-story     Ig-room 
apartments. 
Owner— John    Real,    3125    College   Ave., 

Berkeley. 
Architect — None. 

Contractor— I.  W.   Button,   347  63rd  St., 
Oakland. 

CAOST,  $17,000 


GARAGE 

(1395)      NO.     1017     ARLINGTON    AVE., 

Oakland.      Garage. 
Owner — John   J.   O'Kane,  Premises. 
Architect — None. 
Day's  work.  COST,  $400 


June  23.  1920— SE  GRANT  AVE  AND 
Adler  S  40xE  72.  Paul  A.  &  George 
Dupuy  and  Marie  Lacost  as  to  Im- 
nrovemtnts    on    leased    property. 

June  18.  1920— SW  SACRAMENTO  & 
Gough  W  lOOxS  55.  Thos  A  Cav- 
anagh  vs  Morris  Stulsaft.  M  Stul- 
saft  Co  and  Lafayette  Invst  Co.. $430 

June  18.  1920— SW  SACRAMENTO  & 
Gough  W  lOOxS  55.  Thos  A  Cav- 
anagh  vs  Morris  Stulsaft,  M  Stul- 
saft Co  and   Lafayette  Invst  Co... 

$20,602.16 

June"i8."i920— NO.  60  GOETHE  NE 
line      The  Greater  City  Lumber  Co 

vs  Albert  Miller $142.60 

• 

Tokyo   will   build   three  underground 

rapid  transit  tubes  with  a  total  length 

exceeding   twenty    miles   to   relieve    Its 

congested  surface  trafHc. 


ALTERATIONS 

(1396)      NO.   2000  EIGHTY-NINTH  AV 

Oakland.     Alterations. 
Owner — S.    Shaw.    Premises. 
Architect — None. 

Contractor — J.   R.  Faulkes.  9828  E-14tb 
St..  Oakland. 

COST,  $86 


ALTERATIONS 

(1397)      NO.  4145  E-FOURTEENTH  ST., 

Oakland.     Alter  into  apartments. 
Owner — E.    L.    Blackman,    4221    E-14th 

St..  Oakland. 
Architect— L.   F.   Hyde.   2745   26th  Ave.. 

Oakland. 
Co;itractor — ^P.     Wallin.     4628    Dolores 

Ave..  Oakland. 

COST,    $4000 


4 


DWELLING  ,^„    „„.    „ 

(1389)  S  WENTWORTH  AVE  326  E 
Vicksburg.  Oakland.  1-story  five- 
room  dwelling. 

Owner— Chas.  J.  Koester.  378  Hayes 
St..  San  Francisco. 

Architect— None. 

Day's   work.  ^S'^^"" 

?1390)      S  SIXTY-FIRST  100  W  Lowell, 

Oakland.      Shed. 
Owner — Novelty   Products  Co.;  955   blst 

St..   Oakland. 
Architect — None. 

Contractor— E.  E.  Cox,  Hotel  Berkeley. 
Berkeley.  ^^^^     ^^^^ 

FACTORY 

(1391)  N  TWENTIETH  ST.  61.87  E 
San  Pablo  Ave.  E  86.27  NE  114  NW 
86  27  SE  35.33  SW  9.25  SW  78.12  Oak- 
land. Three-story  reinforced  con- 
crete   factory. 

owner N.     P.     Damianakes,     630     .JOtn 

St..   Oakland.  ^   ,  , 

Architect— Reed      &      Corlett.      Oakland 

Bank   of   Savings   Bldg.,   Oakland. 
Contractor— David     Nelson     &     Charles 
Forsyth    (Nelson   &    Forsyth),    Eas- 
ton   Bldg.,  Oakland. 
1st      and      15th      day      of      «a'<='^ ,. 

month     .  •. '     ° 

usual    35   days.. ^^^^.^.^^.^....^.^■^25% 

Bond,  36,586.  Sureties,  (Jlobe  In- 
demnity Co.;  Forfeit,  none.  Limit,  100 
days.     Plans   and   speclflcations   filed. 

DWELLING  „     ^, 

(1392)  B  BAKER  70  N  Russell.  Ber- 
keley     One-story  5-room  dwelling. 

Owner— Chas.   A.   Werner,  2416   10th  St., 

Berkele.y 
Archltect--None. 
Day's  work.  co.'jt.  ».sjuu 

DWELLINGS 

(1393)  S  BLAKE  240,  280.  310.  350  and 
390  E  Baker.  Berkeley.  Five  one- 
story  6-room  dwellings. 

Owner — C,    M.   MacGregor.   470   13th   St., 

Oakland. 
Architect — None. 
Day's  work.  COST,  $3750  each 


ADDITION 

(1398)  NO.    3300    PRUITVALE      AVE., 
Oakland.      Addition. 

Owner — Roman  Catholic  Archbishop  of 
San  Francisco.,  1100  Franklin  St., 
San  Francisco. 

Architect — None. 

Contractor — Furlong  &  Budd.  1150  7th 
Ave.,    Oakland.  COST,    $900 

ADDITIONS 

(1399)  NO.      2615      CHANNING     WAT. 
Berkeley.     Additions  and   repairs. 

Owner — Mrs.    E.    Rehillis,    Premises. 

Arch  i  tect — None. 

Contractor — Alex  Bunney.  Premises. 

COST,  $1000 


ALTERATIONS  „ 

(1400)      SE    CHANNING      WAY      AND 

Dana  E  150xS  35,  Berkeley.  All  work 

for    alterations    and      additions      to 

church. 

Owner — The  First  Presbyterian  Church 

of  Berkeley. 
Architect — Geo.  Rushforth,  354  Pine  St., 

San  Francisco. 
Contractor— Geo.    E.    Burllngame,    2738 

Russell  St.,  Berkeley. 
Filed  June  21,  '20.     Dated  June  21,  '20. 

H    completed    J^% 

Va  completed   j^ 

%    completed    "°^ 

Completed    ^J* 

Usual    35    days 25% 

TOTAL  COST.  $24,080 
Bond.  $12,500.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  45  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

DWELLING  _      „  , 

(1401)     N      HASKELL   100    W     Baker. 
Berkeley.      One-story    4-room   dwell- 

Owner— J.   S.    Blackledge.    562    16th  St. 

Oakland. 
Architect — None. 
Contractor — John    Lehman.    959    Apgar 

St.,    Oakland.  . 

COST,  $2000 


DWELLING  ,,^     _,.  I 

(1402)      N  LINCOLN   300  W  CaUfornla.l 

Berkeley.      One-story    5-room   dwlg.    1 

Owner— Jas.  W.  Brazier,  1261  Channlng 

Way,  Berkeley. 
Architect— None.  , 

Days  work.  COBi.  ♦'" 


Wednesday.      June      30.      I'JZO. 
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DWELLINGS 

(1403)  W  BROADWAY  120,  160.  200, 
240  and  280  N  Ada  St.,  Oakland.  Five 
one-story  6-rooni  dwellings. 

Owner— Geo.  H.  Hollidge.  5926  Taft 
Ave..   Oakland. 

Architect — None. 

Day's  work.  COST,  $6000  each 


REPAIRS 

(1404)      NW  FOURTEENTH  &  GROVE, 

Oakland.     Fire   repairs. 
Owner — W.  P.  Mauzy.  Oakland. 
Architect — None. 

Contractor — Louis     O.     Hansson,     1409 
Bonita   St.,   Berkeley. 

COST,  $3793 


DWELLING 

(1405)  E  HARRINGTON  AVE  425  N 
San  Juan,  Oakland.  One-story  four- 
room   hollow   tile   dwelling. 

Owner— W.  C.  La  Rue,  5222  E-14th  St., 
Oakland. 

Architect — None. 

Day's  work.  COST,  $3500 


ADDITION 

(1406)      NO.    1660    SEVENTH    ST.,    Oak- 
land.    Addition. 
Owner — Alex  Patiaris.  Premises. 
Architect — None. 

Contractor — Or,Kl4and  Refrigerator  & 
Butcher  Supply  Co..  2766  Grove  St., 
Oakland. 

COST.  $1000 


ALTERATIONS 

(1407)      NO.S.    424-28    TENTH   ST..    Oak- 
land.    Alterations. 
Owner — E.  Marre  Bros..  Premises. 
Architect — None. 

Day's  work.  COST,  $490 

ADDITIONS 


(1408)      NO.     1521    HOPKINS    ST..    Ber- 
keley.     Addition. 
Owner — H.   Mulverny,   Premises. 
Architect — None. 

Contractor — S.      M.      McPherson,      2157 
Ashby   Ave.,   Berkeley. 

COST.    $700 


ALTERATIONS 

(1409)      NO.    918      LAFAYETTE,      Ala- 
meda.     Alterations. 
Owner — Adam   Saing,    Premises. 
Architect — None. 

Contractor — Geo.   H.   Noble,   2205   Santa 
Clara   Ave.,   Alameda. 

COST,    $700 


DWELLING 

(1410)      NO.    1117      PEARL,      Alameda. 

One-story  5-room   dwelling. 
Owner — Geo.  H.  Noble,  2205  Santa  Clara 

Ave.,   Alameda. 
Architect — None. 
Day's   work.  COST,    $3000 


DWELLING 

(1411)      NO.      1133      PEARL,      Alameda. 

One-story    6-room    dwelling. 
Owner — Geo.  H.  Noble.  2205  Santa  Clara 

Ave..  Alameda. 
Architect — None. 
Day's  work.  COST,   $350(1 


DWELLING 

(1412)      NO.  2618  SAN  JOSE  AVE.,  Ala- 
meda.    One-story  5-room  dwelling. 
Owner — Geo.  H.  Noble.  2205  Santa  Clara 

Ave..   Alameda.  , 

Day's  work.  COST.  $3500 


ALTERATIONS 

(1413)      NO.     1023     TAYLOR,     Alameda. 

Alterations. 
Owner — J.    Digerness,   Premises. 
Architect — None. 
"Day's    work.  COST,    $900 


REPAIRS 

(1414)      NW  COR.  FOURTEENTH  AND 

Grove   Sts.,   Oakland.      Repairs. 
Owner — Wm.  P.  Mauzy.  Premises,  Oak- 
land. 
Architect — None. 
Contractor — ^Loula 


Bonita    St.,    Berkeley. 
Filed  June  23,  '20.     Dated  June  23,  '20. 

Ready  for  plaster   $900 

Plastered     900 

Completed  and  accepted   1043 

Usual  35  days    960 

TOTAL  COST,  $3,793 
Bone,  none.  Limit,  30  days.  Forfeit, 
none.     Plans  and  speciflcations  none. 


ALTERATIONS 

(1415)     NO.   5720   DOVER  ST.,  Oakland. 

Alterations. 
Owner — N.   P.  Nielson. 
Architect — None. 
Day's  work.  COST,  $1,000 


GARAGE 

(1416)      N     FORTY-FIRST     ST.     600     E 

Telegraph    Ave.,    Oakland.      Garage. 
Owner — Dr.  Jos.  Ardenyi. 
Architect — None. 
Contractor — Jos.  F.  Rogers. 

COST,   $500 


ADDITION 

(1417)      SW     COR.     KEITH     AND     Mc- 
Millan, Oakland.     Addition. 
Owner — A.  P.  May,  5544  McMillan,  Oak- 
land. 
Architect — None. 

Contractor — H.    C.    Pfrang,    5956    Ocean 
View   Drive,   Oakland, 

COST,  $1,000 


ADDITION 

(1418)     NO.  524(J  LAWTON  AVE.,  Oak- 
land.     Addition. 
Owner — A.   Cardoni,   Premises. 
Architect — None. 

Contractor  —  E.      Campomenosi  ,    5238 
Lawton   Ave.,  Oakland. 

COST,   $585 


ADDITION 

(1419)     NO.   2210  MITCHELL  ST.,  Oak- 
land.    Addition. 
Owner — C.  Hansen,  Premises. 
Architect — None. 

Contractor — R.    D.    Elersen,    3416    Elm- 
wood   Ave.,  Oakland. 

COST,   $900 


ADDITION 

(1420)      NE     COR.     SIXTY-THIRD     ST. 
and    Shattuck    Ave.,    Oakland.      Addi- 
tion. 
Owner — Shattuck  Ave.  M.  E.  Church. 
Architect — None. 

Contractor — E.   A.    Thompson,    666    60th 
St.,  Oakland. 

COST,    $500 


ALTERATIONS 

(1421)     NO.    417   TWELFTH   ST.,    Oak- 
land.    Alterations   restaurant. 
Owner  —  Demotropulos     and      Canelli, 

Premises. 
Architect — None. 

Contractor— Corbett     &     Bayliss,     1110 
Franklin  St.,  Oakland. 

COST,    $6,500 


ADDITION 

(1422)      NO.   468  CHETWOOD  ST.,  Oak- 
land.    Addition. 
Owner — A.   Marx.   Premises. 
Architect — None. 
Day's  work.  COST,   $500 


ALTERATIONS 

(1423)     S   FORTY-FIRST   120  W   Howe 

St.,   Oakland.      Alterations. 
Owner — Fenton    Creamery    Co.,    Prem- 
ises. 
Architect — None. 

Contractor — A.  A.  Church,   859   58th  St., 
Oakland. 

COST,    $475 


Hansson,      1409 


SHED 

(1424)      E    HOLLYWOOD    BLVD.    BET. 
106th  and  107th  Aves.,  Oakland.  Shed 
Owenr — Fageol   Motor   Co.,   Premises. 
Architect— None. 
Day's    work,  COST,    $2,000 


GARAGE 

(1425)      XO.   1933   HARRISON  ST.,   Oak- 
land.    Garage. 
Owner — J.    C.    Westphal,    Premises. 
Architect — None. 
Day's  work.  COST,  $500 


ALTERATIONS 

(1426)      NO.    383   JAYNE,   Oakland.     Al- 
terations  and    repairs   and   erect    ga- 
rage. 
Owner — W.   R.   Barrett,   San   Francisco. 
Architect — None. 

Contractor — R.    J.    Healy,    842    37th    St., 
Oakland. 

COST,    $810 


GARAGE 

(1427)      NO.    220      HILLCREST      ROAD, 

Berkeley.     Garage. 
Owner — F.  G.  Blymyer,  Premises. 
Architect- — None. 

Contractor — F.    E.    Allen,    2718    Regent 
St.,   Berkeley. 

COST,  $400 


DWELLING 

(1428)  N  E-FOURTEENTH  ST.  268  B- 
52d  Ave.,  Oakland.  One-story  four- 
room  dwelling. 

Owner— C.  J.  Smith,  5222  E-14th  St., 
Oakland. 

Architect — None. 

Day's   work.  COST,    $900 


ALTERATIONS 

(1429)      NE    COR.    FIFTY-FIRST    AND 

I     Telegraph    Ave.,     Oakland.       Altera- 
tions. 

Owner — R.  W.   Kinney,  9th  and  Frank- 
lin Sts.,  Oakland. 

Architect — None. 

Contractor— G.    A.    Scott,    685    23rd    St., 
Oakland. 

COST,  $1,950 


ALTERATION    AND   ADDITION 

(1430)      NO.      91       FORTY-FIRST      ST., 

Oakland.     Alterations  and  addition. 
Owner — J.    A.    Swenson.    54    Glen    Ave., 

Oakland. 
Architect — None. 
Contractor— S.    P.   Smith,    1815    63rd   St., 

Oakland. 

COST,   $1,000 


DWELLING 

(1431)      S      HUBERT      ROAD      250      W 
Sunnyhill,    Oakland.      Two-story   six- 
room  dwelling. 
Owner — Lakeshore  Highlands  Co. 
Architect — None. 

Contractor— P.  N.   Strang,   1405   Central 
Ave.,    Alameda. 

COST,    $7,700 


DWELLING 

(1432)      N    SUNNYHILL    ROAD    150    W 
Hubert     Road,    Oakland.      Two-story 
six-room   frame   dwelling. 
Owner — Lakeshore    Highlands    Co. 
Architect — None. 

Contractor — F.   N.   Strang,   1405   Central 
Ave.,  Alameda. 

COST,   $7,500 


COMPLETION  NOTICES 


ALAMEDA   COUNTY. 


June  24,  1920— E  FRANKLIN  ST. 
60-3  N  14th  St.  N  145-9  E  150  S 
145-9  W  47-10%  S  60-3  W  30-6  N 
60-3  W  7-71/2.  Oakland.  B.  E.  Cot- 
ton   Sec.    Archon    Co.    to   California 

Artistic   Metal   &    Wire    Co 

June    22.    1920 

June  24,  1920— W  40  LOT  1  BLK.  P 
East  Piedmont  Heights,  Oakland. 
C.  W.  and  Ruth  Clarke  White  to 
Alex   C.    Wieben    June   23,   1920 

June  23,  1920— LOT  3,  BLK.  C.  Lake- 
shore  Terace.   Oakland.     J.  D.  Fink 

to   whom  it  may  concern 

June    23,    1929 

June  22,  1920— OPP.  BEACH  and 
Halleck  St.  Crossing,  Emeryville. 
California  Packing  Corp  to  C 
Christensen  &  Son June  18,  1920 
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June  22.  1S20 — LOT  3  BLK  6  Map 
Resbdvn  Lots  7,  8,  9.  10,  11.  12,  13, 
14  and  15  Blk  6,  Highland  Sbdvn 
Adams  Point  Ppty.  Okd.  Lydia  E 
and  William  C  Wood  to  Edwin  C 
Graff June  15,  1920 

June  22,  1920— NW  TWENTY-FIRST 
and  San  Pablo  Ave,  Okd.  Ben  O 
Johnson.  Chas  E  Snook  and  Berta 
L  Thomas  to  G  E  Scott.. June  16,  1920 

June-  21,  1920— LOT  1,  BLK.  5,  MAP 
Wheeler  Tract,  Berkeley.  Marie 
Louise  Boutin  to  Verne  Dildine 
June    21,    1920 

June  21,  1920 — LOTS  8  to  24  inclu. 
and  ports  Lots  4,  5.  6,  7,  25,  26,  27, 
28.  29,  30,  31  and  32,  Map  R.  J.  Mc- 
Mullens  Subdivision  Blk.  576.  etc., 
Oakland.  PaciHc  Coast  Shredded 
Wheat    Co.    to    Henry    Gervais    .... 

May    4.    1920 

June  17,  1920 — NW  NINETY-SIXTH 
Ave  and  E-14th  St..  Okd.  Bank  of 
San  Leandro  to  Scott  Co. May  24.  192(1 

June  17,  1920 — NW  NINETY-SIXTH 
Ave  and  E-14th  St..  Okd.  Bank  of 
San  Leandro  to  Scott  Co.May  24.  1920 


Contractor — W. 
Park  Circle, 


LIENS  FILED 


AL.4MEUA    COl;\TY. 


June  24,  1920— LOT  19.  BLK.  D 
Lakewood  Park,  Piedmont.  Harry 
B.  Williams  vs.  Huston  Kier  and 
M.    Musser    $46.40 


ALAMEDA   HOMESTEADS 

June  24.  1920— SW  CLINTON  AVE. 
196  SE  Paru  St.  SE  49  SW  150,  Ala- 
meda. Emily  Josephson  (wf  Fred- 
erick      H.OOO 

June  24,  192U— E  MARKET  ST.  125  S 
Alicia  St.  S  25  E  117.94  N  28.96  E 
103.30,  Oakland.  Florence  Alice 
Peters    (wf    Arnold    G.) $5,000 

June  23,  1920 — W  Encinal  St.  150  N 
Santa  Clara  Ave.  N  50  W  184-3, 
Alameda.      S.    Paulovich $2,000 

June  23.  1920— E  CEDAR  ST.  520  S 
Clinton  Ave.  E  130  S  211.45  NW 
74.85  NW  73.75  N  139.60.  Oakland. 
C.  H.  Thane  vs.  Edward  A.  and 
Florence    R.    Allen $136 


HOMESTEADS 


AL.\MEDA    COUXTY. 


Harper.      431      Holly 
San  Francisco. 

COST,   $24,000 


ALTERATIONS 

NO.    156    S-FIRST    ST..    San    Jose.      Al- 
terations. 
Owner — H.   W.  Stackpole.   3  N-Pirst  St., 

San   Jose. 
Architect — H.    Krause,    126    S-Pirst   St., 

San  Jose. 
Contractor— G.   M.   Latta,   81   E-William 

St.,  San  Jose. 

COST.    $2000 


June  21.  1920— (1)  N  30  LAND  CON- 
veyed  by  James  Millington  to 
Sherman  J.  Fish  deed  recorded 
Liber  87  of  ded  page  414:  (2)  W 
Versailles  Ave.  2  S  land  conveyed 
by  First  Presbyterian  Church  of 
Alameda  to  H.  M.  Hammond  deed 
recorded  2366  of  deeds,  page  264 
S  6  W  141.  Alameda.  Emma  H. 
Anderson    (wf    Charles) $2,250 

June  21,  1920— E  LAWTON  AVe.,  36 
S  Clifton  St.  S  36  E  108,  Oakland. 
Anna   Free    (wf   Frank   E.) $4,000 

June  18,  1920— S  THIRTY-FOURTH 
69-6  E  Magnolia  E  3o-3.\S  100.  Okd. 
Pilomena  Tedesco  (wf  Salvatore) 
$3500 

June  18,  1920— SE  SIXTEENTH  AND 
Linden  Sts.,  S  40  E  80,  Oakland. 
Ben    L.    Bailey    $5,000 

June  19,  1920— NW  41  LOT  3,  BLK.  D 
Map  Clinton  Mound  Tract.  Okd. 
Eda   A.    Holtog    (wf   John   T.).. $7,500 

June  19  1920— SW  SIXTIETH  AND 
Idaho  Sts.  S  110  W  75  S  30  W  75 
N  20  E  70  N  110  E  SO,  Ok.  David 
E     Hart     ?-l,000 


ALTERATIONS 

W  SANTA  CLARA  ST.  near  San  Pedro. 

San  Jose.     Alterations. 
Owner — P.    B.      Gilger.      Arden      Apart- 
ments, San  Jose. 
Architect — None. 
Day's  work.  COST.   $500 


ADDITIONS 

FOURTH    AND   MARGARET    STS..    San 

Jose.     Additions. 
Owner— H.  G.   Knapp  &  Son.  1022  S-lst 

St.,  San  Jose. 
Architect — None. 
Day's  work.  COST.  $5000 


OFFICE  BUILDING 

NO.    384    W-SANTA    CLARA      ST..      San 

Jose.     Office  building. 
Owners — Hubbard   &   Carmichael      Bros., 

Premises. 
Architect — None. 
Contractor— F.  L.  Hoyt,   566  N-16th  St., 

San  Jose. 

COST,    $5000 
COTTAGE 
400    BLOCK      N-TWELFTH      ST.,      San 

Jose.     Four-room  cottage. 
Owner— John   Waldon.   152   N-Third   St., 

San  Jose. 
Architect — None. 
Day's  .work.  COST.   $1000 


BUILDING  CONTRACTS 

S.*\'r.\    CI.AR.*    COUNTY. 

ALTERATIONS 

NOS.    52-54    S-FIRST      ST..      San      Jose. 

Alterations. 
Owner — Mrs.  W.  Leete.  San  Jose. 
Architect — Clarence       Tantau,       Clunie 

Bldg.,  San  Francisco. 


ADDITION 

NO.   220  PARK  AVE.,   San  Jose.      Addi- 
tion. 
Owner — Mrs.  V.  Brady,  Premises, 
Architect — None. 
Contractor — M.  Buck,  San  Jose. 

COST.    $500 


ADDITION 

NO.  951  S-THIRD  ST.,  San  Jose.     Addi- 
tion. 
Owner — A.  E.  Wilson,  Premises. 
Architect— None. 
Contracter — T.   M.   Mannott. 

COST.   $400 


COMPLETION  NOTICES 


SANTA    CLARA    COUNTY. 


LIENS  FILED 


BUILDING  CONTRACTS 


SAN    JOAQUIN    COUNTY. 


OFFICE  BLDG. 

CHANNEL    AND    SUTTER    ST.,    Stock- 
ton.     Five-story    reinforced   concret* 
office    building. 
Owner — Western  States  Gas  &  Electric 

Company. 
Architect — Davis,   Heller  &   Pearce  Co., 

Belding  Bldg..  Stockton. 
Contractor — Davis,    Heller      &      Pearce 
Co.,  Belding  Bldg.,  Stockton. 

COST,    $42,000 


Recorded  Accepted 

June  23.  1920— NO.  4  SALVATIETTA 
St..  Stanford  University  Grounds. 
Chinese  Students  Club  to  whom  it 
may  concern June    11,   1920 

June  24,  1920 — LOT  57  Walsh  Resi- 
dence Tract  Map  No.  2.  San  Jose. 
John  T  Walsh  to  whom  it  may  con- 
cern  June    23,    1920 

June  24,  1920— COLE  REALTY  CO. 
subd,  San  Jose.  L  C  Rossi  to  whom 
it  may  concern June  1,  1920 


RESIDENCES 

NO.      1525-27      SOUTH      AURORA      ST.. 

Stockton.     Two  frame  residences. 
Owner — Ramsey-Emerson    Co.,    Record 

Bldg..    Stockton. 
Architect — None. 
Day's  work.  COST,  $1800  and  $2600 


ALTERATIONS 

NO.    735   E-LAFAYETTE  ST.,   Sto 

Remodel   building. 
Owner — A.  D.   Ray.  Premises. 
Architect — None. 
Days    work  COST. 


COMPLETION  NOTICES 


SAN    JOAQUIN    COUNTY. 


Recorded  Accepted 

June  22.   1920— S   Vi   OF  LOTS  9  AND 
11    Blk      16.    W-Stockton.        W      E 

Dawson    to    T   E    Williamson 

June    18,    1920 


LIENS  FILED 


S.4N    JOAQUIN    COUNTY. 


Recorded  Amount 

June  22.  1920— PTN  OF  SECTION  4 
T  2  S,  R  7  E-Stockton.  Home 
Lumber  Co  (a  cptn)  vs  Nile  Garden 

Canning    Co     $2168.28 

June  19.  1920- LOT  23  NILE  GAR- 
den  Tiact  of  Farms  No.  5  being 
part  of  Sec.  18,  Tp.  2  S.,  R.  7  E. 
San  Joaquin  Co.  Manteca  Lumber 
Co.  vs.  J.  C.  Jensen,  Andrew  Jen- 
sen  and   Charley  Jensen    ....$1,023.63 


BUILDING   CONTRACTS 


SACRAMENTO  COUNTY. 


ALTERATIONS 

NO.   2100  THIRD  ST..  Sacramento.     Re- 
model   dwelling   for    store. 
Owner — M.      S.      Souza.      2030      3rd     St., 

Sacramento. 
Architect — None. 

Contractor— J.    A.     Lucas,    1604    V    St., 
Sacramento. 

COST,    $2,500 


Sacramento, 
frame      and 


DWELLING 

NO.      2020      NINTH      ST, 

One-story      seven-roor 

stucco   dwelling. 
Owner — Herndon  &  Finnigan,  1814  17th 

Et..    Sacramento. 
Architect — None. 
Days    work,  COST,    $5,000 


ALTERATIONS 

NO.  1008  K  ST..  Sacramento.       Remodel 

front  and  interior  of  store. 
Owner — Sacramento    Hotel    Co.,    1004    K 

St.,  Sacramento. 
Architect — None. 

Contractor — Herndon    &   Finnigan,    1814 
17th  St.,  Sacramento, 

COST,    $3000 


SANTA    CLARA    COUNTY. 

Recorded  Amount 

June  23.  1920— SUBD  "A"  BLK  95. 
San  Martin  Rancho  Map  3,  San 
Martin.  Adams  Lumber  Co  vs  Fred 
Godonio  (also  known  as  Fred  Gar- 
bini)    and   George  Godonla. ..  .$695.85 


ALTERATIONS 

NO.    2431    H   ST..   Sacramento.      Altera- 
tions. 
Owner — T.  L,   Enwright. 
Architect — None. 

Contractor — A.    W,    Norris.    3012    Q    St., 
Sacramento. 

COST,  14400 


